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Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Succassors  t*  JOHN  WOOD  MFG.  CO. 
21  8-?  1  Pacific  BIdg.    447-4S  E.  3rd  St.    331 -339  Cyprass  <'t. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


Tel 

/ 

c 

Bel. 

ephone  Market  1935 

221  OAK 

Cough  and  Ociavia 

Fine  and  Sanitary 
PLUMBING 

4PLUMBER^ 

STREET 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Esrimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  r,;fu  Turntable 
and  go  "FORWARD  ALWAYS". 

Costs  less  than  the  cement  it  saves. 

Dellamore  Turntable  Co. 


Plione  Oalcland  7906 


335  Eiglitli  St.,  Oalcland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing;. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,     Geary     nr    Taylor. 
Righettl   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY   HALL,   San   Francioc* 

Wrigrht.    Rushford    &    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architeot- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Franesco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATERPROOFING  and  IMPERML 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporatad 


DEALER.s  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 


IVlanulacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8^9-84  1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2007 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Phone    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRAIES 
^=AND   TILES= 

Fire     Sets,    A.ncllrons, 
F^ender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mui««er 
Reiideace  Phoao.  Okkluid  4S«2 


YOUR   BREAKFAST 

how   was   it  cooked   this   morning-? 

And    your    dinner    last    night? 

And   nil   the   meals   at  your  home? 
Don't    be     satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   fire 
going    all    day    whether    you    are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cookinpr.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  a.e:ro  gas  sysxevi 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The   Aero-Gas    Plant." 

Utility'  Gas   Generator  Co. 

Tel.    Douglas    2400    or    Garflold    2057. 
340  Sansome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  alw^ays  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULL  ER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  ^Mk  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALK  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  oi  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  ihe  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdaie  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  Bldg.,  San  Francisco 


January  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

PJttsburgWaterHeaterCompany 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farreli  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg  ,  San  Francisco 
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Pacific  Building  Nlaterials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

'Taschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve''  Anti-Pluvlus  Skylights. 

"fJrant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Sildes. 

"Home''    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

*'riio<Milx"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  OfOce  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

.Asbestos  Theatre  Curtains. 

"Beaver  Hoard", — The  Superior  Modern 
Wallboard. 

"Cabot'.s"  Deafening  and  Sheathing 
"Quilt." 

Huildin*;  I'apers,  Deadening  Felts,  etc., 
of  all  kinds. 

"All-Metal"   Doors,   Windows   and   Trim. 


"Liquid  Stone",  The  Faint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"   Expanded   Steel  and   Ingot 
Iron    Lafh. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"^^^lalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's''   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conserve"    Wood    Preserva- 
tive. 

"Con-ser-te.\"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Hubber-Mica"    Ready    Roofing. 

Tlie  Ruberoid  Roofing. 

"Re.vtile"    Rubber    Shingles. 

"Diamond"  Ball  bearing  Door  Hangers 

"Metalerete"  concrete  Hardner. 

"Inmito"  concrete  Hardner. 

Wood    rolling    doors   and    partitions. 

Venitian   Blinds. 

"Wliite    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  &  PRICE  CO. 

THE  LILLEY  O  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 
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of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  January  6,  1915 


Fifteenth  Year,  No   52 


Devoted  to  the  Aichitectural,  Engi- 
neering-, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the    Pacific   Coast. 

Enterecr  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 


ISSUED    EVERY    WEDNESDAY 

L.   A.   LARSEN, 

Publisher   and   Proprietor. 

S.\N   FRANCISCO    OFFICE 

560  Mission    Street. 
Tcleplionc-— Douglas,    2372. 

OAKLAND    OFFICE 
ion    Franklin    St.,     Builders'    Ex.-liange. 
Telephone    Oakland,    790 


Advertising  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be    given. 

Subseription  Rittes — One  Year,  $3.00; 
Two  Years,  $.').00;  Five  Years,  $10.00, 
payable  strictly  in  advance.  Single 
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Editorial  Comment 


To  commemorate  Commodore  Oliver 
Hazard  Perry's  victory  over  the  British 
fleet  in  tl.e  naval  battle  of  Lake  Erie 
on  September  10,  1813,  the  Interstate 
Board  of  the  Perry's  Victory  Centen- 
nial Corrmission,  appointed  by  the 
l^resident  of  the  United  States  and  the 
governors  of  10  states,  authorized  the 
erection  of  a  monument  at  Put-in-Bay, 
South  Ba.vs  Island,  Ohio.  The  moun- 
ment,  which  has  just  been  completed, 
is  in  the  form  of  a  great  Doric  column 
in  pink  Milford  granite,  317  ft.  3  in. 
high,  .surmounted  by  a  gigantic  bronze 
tripod  and  light,  22  ft.  10  in.  high,  a 
total  height  of  340  ft.  1  in.  The  column 
is  45  ft.  in  diameter  at  the  base,  and  35 
it.  6  in.  at  the  neck,  while  the  abacus 
at  the  top  is  47  ft.  square.  The  walls 
are  9  ft.  9  in.  thick  at  the  base  and  4  ft. 
at  the  ne;k.  The  tripod,  of  statuary 
bronze  in  wrought  and  cast  sections, 
is  17  It.  1  in.  in  diameter.  Its  glass 
dome  is  an  unbroken  surface  with 
closed  joints,  a  forin  of  construction 
never  before  attempted  in  glass.  The 
tripod  weighs  approximately  10  tons 
and  cost  $13,000,  while  the  total  cost  of 
the   column   was    $395,000. 

The  names  of  the  Americans  killed 
and  wounded  in  the  battle  of  Lake 
lOiie,  Sept.  10,  1813,  will  be  carved  in 
the  wall  panels  of  the  rotunda  of  the 
column,  and  the  complete  roster  of  the 
lleet  will  appear  in  bronze  tablets  on 
the  second  floor.  A  passenger  elevator 
will  run  to  the  spectators'  gallery,  at  a 
height  of  317  ft.  The  memorial  reser- 
vation of  14  acres,  from  the  center  of 
which  the  column  rises,  comprises  the 
narrowest  part  of  Put-in-Bay  Island 
toward  East  Point.  overlooking  in 
either  direction  from  the  site  of  the 
column,  within  a  distance  of  about  300 
ft.,  the  waters  of  both  Lake  Erie  and 
Put-in-Bay  Harbor.  The  scene  most 
appropriately  includes  Gibraltar  Island, 
West  Sister  Island,  off  whose  shores 
Commodore  Perry  dispatched  his  fa- 
mous message,  "We  have  met  the 
enemy  and  they  are  ours;"  the  Cana- 
dian shore,  the  expanse  of  waters,  and 
the  international  boundary  line. — 
Popular   Mechanics. 


Here  is  an  Editor's  view  of  the 
petition  to  divide  California  and  his 
opinion  of  the  movement  in  San  Fran- 
cisco as  expressed  by  Chester  Rowell 
in   the  Fresno  Republican: 

A  petition  is  being  circulated  in  San 
F'rancisco,  by  sponsorship  undisclosed, 
to  divide  the  State  of  California  at  the 
Tehachapi.  While  the  purpose  of  this 
particular  petition  is  not  stated  by  its 
circulators,  the  discussions  which  have 
preceded  its  circulsftion  make  entirely 
evident   the   grievance   which    iinpols   it. 

According  to  many  expi'essions  of  in- 
dignation   heaid    and    published    in    San 

Francisco   and   some   other  regions  of 


northern  California,  the  sacred  tradi- 
tions and  institutions  of  California  are 
being  menaced  by  the  imported  and 
un-Californian  population  of  southern 
California.  Some  of  these  institutions 
have  already  been  overthrown  by  the 
vote  of  these  nefarious  carpet-baggers, 
and  others  are  now  threathened.  By 
laws  which  went  into  effect  yesterday 
prize  fighting  has  been  forbidden  in 
California,  and  the  "Bohemianism"  of 
the  traditional  tenderloins  of  Califor- 
nia is  no  longer  safe.  These  same  ten- 
der feet  some  time  ago  stopped  gamb- 
ling on  the  horse  races,  and  thereby 
expelled  from  California  the  sport  of 
kings  and  pioneers.  State  laws  for- 
bidding all  gambling  have  not  yet 
been  passed,  but  they  are  threatened, 
and  many  California  cities,  under  the 
corrupting  influence  of  these  southern- 
ers, have  passed  local  ordinances 
against  gambling.  Finally,  as  the  last 
straw  which  made  the  situation  unen- 
durable, large  numbers  of  these  in- 
vaders from  Iowa  and  Kansas,  who 
have  colonized  southern  California  and 
made  it  a  foreign  province,  this  year 
voted  to  abolish  the  saloons,  and  they 
are  threatening  to  repeat  the  attempt 
next  year.  If  this  nefarious  conspiracy 
were  to  succeed,  the  last  trace  of  true 
California  would  have  disappeared,  and 
the  institutions  of  this  state  would 
have  been  subverted  by  a  horde  of 
foreigners  bringing  with  them  an  alien 
civilization. 

Since  these  foreigners  have  largely 
settled  in  the  southern  counties,  it  pro- 
posed to  eject  them  from  California.  If 
they  wish  to  destroy'^the  prosperity 
and  ruin  the  individuality  of  that  lim- 
ited section,  it  would  be  the  part  of 
prudence  to  isolate  them  there.  The 
real  California  would  then  be  safe  in 
the  preservation  of  its  civilization,  at 
least  until  such  time  as  the  invaders 
captured  it,  also.  And  if  we  got  rid 
of  Southern  California,  it  might  be 
possible  to  restore  enough  of  the  cher- 
ished institutions  to  discourage  their 
immigration  to  California  and  to  en- 
courage emigration  from  California  to 
the  new  state  Cafeteria.  Then  if 
Schmitz  could  be  elected  mayor  of  San 
Francisco  and  restore  the  "good  old 
times,"  he  might  possibly  run  for  gov- 
ernor in  191S  and  render  a  like  serv- 
ice to  the  restored  state  of  Califor- 
nia. Surely  this  boon  would  be  worth 
the  loss  of  South  California!  Most 
of  it  is  not  Californian  anyway,  and 
the  long-hairs  who  have  invaded  it 
could  well  be  spared  to  flock  by  them- 
selves. 

ir  you  think  this  argument  is  not 
serious,  just  go  into  any  barroom  in 
San  Francisco  and  make  it.  You  will 
find  yourself  received  with  so  much 
enthusiasm  that  you  can  have  all  the 
free  drinks  you  want,  in  tribute  to 
your  civic  wisdom  and  Californian 
patriotism. 
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I  think  we  can.  without  any  argu- 
ment, take  it  as  an  established  fact, 
that  the  necessaries  of  life  come  to  the 
preat  majority  as  the  result  of  their 
own  labor  in  the  production  of  these 
necessaries,  or  in  the  production  of 
other  thing's  that  can  be  exchanged  for 
what  is  necessary.  That,  I  think,  cov- 
ers the  entire  Held  of  industrial  pro- 
duction. Kvery  product  of  industry 
represents  so  much  labor,  or,  I  would 
prefer  to  say,  so  much  life  expended, 
and  if  the  value  of  that  product  will 
not  produce  as  much  life  as  has  bi?en 
expended  in  its  production,  the  life 
expended  has  been  in  a  measure 
wasted.  If,  however,  the  thing  pro- 
duced will  procure  fn  the  markets  of 
the  world  more  of  the  necessaiies  of 
life  than  were  consumed  in  its  pro- 
duction and  distribution,  by  so  much 
has  the  wealth  of  the  producer  in- 
creased. This  is  the  reason  why  pro- 
ducers in  a  country  where  life  i.s  main- 
tained by  the  consumption  of  only 
what  is  absolutely  necessary  can  give 
their  industrial  products  in  exchange 
for  so  little  as  compared  to  the  coun- 
try where  the  maintenance  of  life  de- 
mands a  far  greater  range  and  quality 
of  the  results  of  industry.  If  it  were 
simply  a  question  of  unaided  human 
capacity  for  production,  coupled  with 
the  actu.-il  nece.-j.-iities  for  the  main- 
tenance of  the  life  of  the  producer,  the 
problem  would  not  be  at  all  complex. 
Hut  man  has  an  intellectual  and  moral 
side  to  his  nature  as  well  as  a  physi- 
cal side,  and  on  that  account  his 
knowledge  and  expeiience  are  cumu- 
lative, and  his  wants  increase  with, the 
development  of  his  higher  natuie.  So 
our  inquiry  is — how  best  to  prepare 
the  coming  industrial  army  of  men 
and  women  for  the  position  they  are 
to  take  in  relation  to  the  rising  tide  of 
human  progress;  for  they  must  either 
be  carried  by  it  to  better  conditions,  or 
be  hopelessly  swamped  beneath  its 
mighty  Mood.  What  kind  of  education, 
then,  shall  we  piovide  for  the  youth 
whose  comfort  in  life  is  to  depend  en- 
tirely   upon   his   productive    industry? 

In  this  Inquiry  we  will  leave  out  any 
consideration  of  the  army  of  un.skllled 
labor.  That  «rmy  is  divided  into  two 
great  divisions:  those  who  carry  and 
fetch  for  the  artisan,  the  hewers  of 
wood  and  the  drawers  of  water  for 
the  people,  the  shovel,  barrow  and  hod 
man;  and  the  class  at  the  other  end  of 
the  Hoclal  beam  whose  labor  Is  entirely 
for  their  own  amusiinent  and,  on  that 
account.  Is  not  productive  Industry. 
The  (Irst  class  of  unskilled  labor  Is  of 
great  Importance  In  most  Industries 
and  how  the  condltlon.s  that  prevail  In 
the  life  of  the  toiler  could  be  Improved 
might  form  the  subject  <>(  .tn  Interest- 
ing inquiry.  I,.ibor  saving  machines 
are  lightening  the  burdens  of.  and  at 
the  same  time  displacing,  the  laborers 
In  vast  numbers,  so  that  the  numerical 
strength  of  this  class  Is  quickly  dimin- 
ishing, while  the  number  of  skilled 
workmen  reiiulred  In  constantly  In 
creasing.  This  fact  makes  our  In- 
quiry   as    lo    how    beat    to    provide    re- 


cruits   lor       the       industiial       army,       a 
highly    important    one. 

UueMtionM  to  Be  Anxwrred. 
The  inquiry  naturally  divides  itself 
into  several  questions,  and  these  I  will 
state  and  endeavor  to  answer  from  my 
own  standpoint.  Many  of  my  hearers 
will  not  agree  with  me,  because,  on 
many  points,  my  answers  to  these 
questioris  are  directly  opposed  to  the 
l)ublished  views  of  many  of  our  ad- 
vanced teachers.  They  are  also  differ- 
ent from  what  I,  myself,  would  like 
them  to  be.  On  the  question  of  indus- 
trial education  as  a  whole,  my  ex- 
perience does  not  at  all  agree  with  my 
idea  of  what  such  an  education  should 
be,  and,  that,  to  me,  is  the  painful 
part  of  the  subject.  Were  it  the  edu- 
cation of  the  well-to-do  people  alone 
that  had  to  be  considered  it  would  be 
a  different  question,  but  it  is  the  child- 
ren of  the  poor  wbo  complicate  the 
matter,  those  children  who  must  be 
utilized  as  part  of  the  family  mainte- 
nance before  any  industrial  education 
can  come  to  them.  This,  and  other 
complications,  will  claim  our  atten- 
tion as  we  endeavqr  to  solve  the  fol- 
lowing  problems. 

1.    \N'hat    is    an    industrial    education? 

i.  At  what  time  of  life  should  it  be 
imparted  and  how  much  of  life  is  to 
be   given    to    its   acquisition? 

o.  In  what  way  is  this  education  to 
be    acquired? 

t.  The  differ«;nce  between  learning  a 
trade    and    a    technical    education. 

.i.  The  present  teridency  of  technical 
education  and  its  effect  on  the  indus- 
trial   worker. 

IndiiNtrial    'rraliiiiig. 

What  i.-i  an  industiial  education?  I 
would  understand  such  an  education 
to  mean  that  the  person  who  received 
it  had  attained  to  such  a  degree  of 
manual  dexterity  in  the  production  of 
some  industrial  article  as  would  en- 
able that  person  to  compete  success- 
fully with  others  in  the  production  of 
that  article.  I  do  not  think  that  any- 
thing less  than  this  can  be  accepted 
as  an  education  that  will  fit  a  man  or 
wonwm  to  secure  lemunerative  employ- 
ment in  any  industrial  establishment, 
the  output  of  which  must  be  at  least 
equal,  both  in  quality  and  quantity,  to 
the  output  of  any  other  competing  con- 
cern. This  fact  appears  to  be  lost 
sight  of  by  those  who  have  educational 
schemes  that  they  desire  to  put  in 
operation,  the  re.xult  promised  being 
that  every  graduate  turned  out  by  our 
un-at  edu<iitio(uil  vcheme  will  be  a 
competent  workman  in  some  one  of 
ihe  many  hraiuhes  of  Industry.  This 
is  to  be  accomplished  In  such  a  pleas- 
ant way  that  the  scholars  will  be 
skilled  artisans  without  knowing  any- 
thing of  the  painful  processes  by  which 
theli  fathers  learned  to  work.  In 
"ther  words  It  Is  claimed  that  boys 
Jinil  girls  at  school  can  be  taught, 
fluring  the  Intervals  of  lest  from  men- 
tal studies,  such  trades  as  are  prac- 
ticed in  Ihe  various  Industries  of  the 
country  in  which  they  live,  no  that 
when    they    leave    school    they    can    at 


once   begin   life  as   indu.slrial   producers. 

At  this  point  the  teacher  and  thw 
practical  men  at  the  head  of  our  in- 
dustries take  different  sides;  for  when 
the  school  master  thinks  that  an  in- 
dustrial education  has  been  given  to 
the  scholar,  the  manufacturer,  to  whom 
the  scholar  applies  for  an  opportunity, 
will  not  admit  that  the  scholar's  in- 
dustrial education  has  even  com- 
menced. The  investigation  into  the 
merits  of  each  contention,  which 
might  be  termned  the  school  side  and 
the  shop  side,  leads  us  to  the  second 
question  in  our  inquiry — "At  what 
time  of  life  should  this  industrial  edu- 
cation be  imparted  and  how  much  of 
lite    is   to    be   given    to    its   acquisition?" 

This  question  is  very  complicated, 
and  in  order  that  you  may  not  misun- 
derstand me  in  the  lemarks  I  am  to 
make,  I  must  again  say  that  I  am 
looking  at  this  question  as  it  affects 
the  children  of  working  people,  whose 
industrial  education  is  to  be  the  in- 
strument whereby  they  are  to  pro- 
cure the  means  of  living.  If  this  in- 
stiument  works  successfully  they  will 
live  and  may  be  happy,  if  not,  they 
will  starve  and  die.  "Then,"  says  the 
schoolmaster,  'teach  the  children 
trades  in  the  schools,  so  that  when 
they  graduate  they  will  at  once  be- 
come money  earning  factors  in  the 
family." 

\Vhen  Training  Should   llegin. 

I  will  agree  with  the  schoolmaster 
in  this,  that  the  industrial  education 
should  begin  early  in  life,  that  teach- 
ing dexterity  of  the  hand  should  be 
(oincident  with  the  developinent  of 
the  mental  faculties;  but,  a.s  the  school 
days  of  working  people's  children  are 
necessarily  very  short,  owing  to  the 
stern  fact  that  physical  growth  means 
bread,  the  schoolmaster  is  forced  to 
decide  what  he  shall  teach  in  the  five 
oi  six  years  of  child  life  that  is  en- 
trusted to  him.  I  think  that  you  will 
all  agree  with  me  that  the  intellectual 
(acuities  must  be  awakened  early  in 
life,  if  that  life  is  to  experience  any 
of  the  joys  that  spring  from  mental 
emotions.  Besides,  even  in  the  prac- 
tice of  Industry,  the  man  must  have 
learned  the  use  and  symbols  that  ex- 
press his  own  language.  He  must  also 
be  able  to  express  his  thoughts  in 
these  symbols;  he  must  know  all  the 
symbols  by  which  quantities  and  val- 
ues are  expressed  and  be  able  to  read- 
ily grasp  their  various  and  more  sim- 
l>li-  combinations.  In  other  words  he 
must  be  able  to  read,  write  and  com- 
pute. This  much  education  must  be 
imparted,  even  should  the  knowledge 
of  any  industry  be  rendered  impossi- 
ble  thereby. 

In  .some  children  the  mental  facul- 
ties awake  slowly.  While  I  was  man- 
ager of  the  Union  Iron  Works  of  this 
city,  we  had  many  apprentice  boys 
from  the  public  schools  to  learn  the 
various  trades  in  our  establishment. 
in<J  it  was  astonishing  to  me  how  few 
of  them,  after  being  at  school  to  their 
ilfteenth  year,  could  read  clearlv.  write 
<orrectly  or  compute  beyond  the  most 
rudimentary    stage.      This    shows    that 
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the  elemental  things  in  education  uie 
hardly  now  acquired  by  the  children  of 
working-  people  during-  their  school 
life.  Unless  the  state  is  support  the 
scholar  as  well  as  the  school  the  school 
term  for  these  children  cannot  be  ex- 
tended, and  we  are  forced  to  the  con- 
clusion that  education  in  the  arts  and 
industries  must  be  continued  into  the 
bread  earning  period  of  their  lives.  I 
will  admit,  in  fact  I  think  it  highly 
necessary,  that  industrial  lessons 
.•should  be  given  in  connection  with 
njental  studies  and  I  am  sure  that  such 
lessons  would  be  a  great  stimulus  to 
the  mental  faculties.  This  leads  to  our 
third  question:  "In  what  way  is  this 
education  to  be  acquired?" 

We  have  noted  that  there  are  certain 
items  of  instruction  that  must  be  im- 
parted at  the  school,  or  they  never  will 
be  acquired  at  all.  but  while  these  are 
being  instilled  into  the  young  minds, 
the  scholar  at  the  same  time  can  be 
introduced  into  the  fields  of  industry. 
The  text  books  might  consist  largely 
of  industrial  history  and  biography, 
object  lessons  on  practical  industry 
could  be  presented  in  such  a  way  as 
would  enable  the  scholar  to  follow  in- 
dustrial processes,  and  the  kind  of 
work  he  felt  the  greatest  pleasure  in 
observing  would  be  an  indication  to 
the  teacher  as  to  the  direction  his 
studies   should   take. 

With  the  gradual  extinction  of  small 
industiies  conducted  by  workers  them- 
selves, and  the  rise  of  great  industrial 
concerns  employing  thousands  of  peo- 
ple within  great  buildings,  closed  to 
all  except  those  who  work  therein  and 
open  to  them  only  in  the  one  depart- 
ment in  which  they  work,  the  children 
of  our  time  have  lost  what  was  a 
mighty  moulding  factor  in  the  lives 
of  their  fathers.  I  never  realized  how 
much  I  owe  to  the  fact  that  all  my 
spaie  time,  when  at  school,  was  "spent 
in  my  father's  workshops,  until  my 
own  boys  were  growing  up  around  me 
without  any  such  opportunity. 
The    Indutitrial    Ma»ieuni. 

The  subdivision  of  labor,  while  it  i.'S 
a  great  economical  factor  in  the  cost 
of  production,  has  a  terribly  dwarfing 
effect  on  the  minds  of  the  producers 
and  the  education  of  the  young  people 
should  be  directed  towards  giving 
them  broad,  comprehensive  views  of 
the  scope  of  the  industry  in  which 
their  lives  are  to  be  spent.  The  school 
should  not  aim  to  produce  skilled 
workers.  The  function  of  the  school 
should  be  to  teach  the  boy  or  girl  all 
the  past  history  of  the  industry  he  or 
she  is  to  work  in,  to  place  at  their  dis- 
posal that  vast  heritage  of  experience 
that  their  fathers  have  accumulated 
for  the  use  of  the  coming  generation. 
This  the  schoolmaster  can  do,  and  do 
successfully,  and  when  that  is  done 
the  young  people  will  come  into  our 
industries  with  higher  aims  than  they 
do  now  and  their  hearts  will  be  more 
in  the  work,  for  they  will  then  be 
able  to  understand  the  part  they  per- 
form in  the  completed  pioduct.  Here 
I  think  it  right  and  proper  for  me  to 
sa.v.  the  one  thing  I  never  lose  the  op- 
poitunity  of  saying  when  my  subject 
leads  to  it.  that,  in  connection  with  the 
industrial  education  of  the  youth  of 
our  state,  we  ought  to  establish  in  this 
metropolis  an  industrial  museum 
where  all  our  natural  products  and 
the  processes  by  which  they  may  be 
converted      into      piarketable      articles 


would  be  exhibited  in  their  proper 
sequence  and  illustrate  their  historical 
development.  To  my  mind  the  Indus- 
trial Museum  in  Edinburgh,  represent- 
ing the  industries  of  Scotland,  is  the 
greatest  educational  institution  in 
Europe  today,  instructing  by  observa- 
tion those  who  have  not  the  time  to 
study  in  books,  the  history  and  proc- 
esses of  an  industry.  Here  the  raw 
material,  for  instance  a  specimen  of 
iron  ore,  is  shown  going  through  all 
the  manipulations  that  transform  it 
into  the  many  articles  of  value  in 
which  we  find  iron  in  the  metal  mar- 
kets of  the  world,  and  with  the  new- 
value  that  each  process  gives  clearly 
set  forth,  so  that  the  student  can  see 
the  effect  of  labor  in  creating  these 
values.  A  bunch  of  flax  stalks  is 
shown  at  one  end  of  a  table,  with  its 
value  marked,  and  the  student  of  tex- 
tiles can  follow  it  through  all  the 
manipulations  of  steeping,  scutching, 
breaking,  stripping,  heckling,  draw- 
ing, spreading,  roving,  spinning, 
bleaching,  winding,  weaving,  calender- 
ing, etc.,  until  he  reaches  the  finest 
cambric.  With  the  new  values  that 
labor  has  imparted  shown  at  each 
stage.  We  need  an  institution  like 
this  to  bring  the  wealth  of  the  world's 
industrial  experience  wjthin  the  grasp 
of  the  coming  generation,  for  the  sum 
of  human  experience  has  become  too 
great  to  teach  by  any  other  method. 
The  school  time,  for  the  great  bulk  of 
workers,  cannot  be  lengthened  though 
the  sum  of  knowledge  has  increased, 
so  the  slower  methods  of  teaching 
must  give  place  to  practical  demon- 
strations that  can  be  grasped  in  blocks 
as   it   were. 

Schools   Fail    in   'rojioliiii}!'  Trades. 

Now  I  think  you  are  prepared  to 
hear  me  say  that  I  do  not  think  that 
schools  should  attempt  to  teach  a 
trade.  We  cannot  dispense  with  the 
great  rudimentary  beginnings  of 
knowledge  that  every  child  should  re- 
ceive, and  with  this  a  general  knowl- 
edge of  any  industry  that  suits  the 
scholar  can  and  ought  to  be  imparted. 
But  to  learn  a  trade,  all  commercial 
elements  that  surround  that  trade  ' 
must  be  learned  with  ability  to  handle 
the  tools  of  production.  This  kind  of 
instruction,  in  my  opinion,  can  be  ac- 
quired in  one  way  only,  and  that  is  by 
serving  a  regular  apprenticeship  in  an 
industrial  establishment  where  the 
product  must  meet  competition  in  the 
market.  Here-  the  youth  not  only 
learns  to  use  his  hands  to  the  best  ad- 
vantage but,  what  is  of  more  lasting 
importance,  the  quality  of  endurance. 
His  place,  though  at  first  it  may  be  a 
very  small  one,  must  never  be  vacant. 
He  is  expected  to  be  there  when  the 
whistle  blows  in  the  morning  and  re- 
main there  until  it  blows  at  night, 
otherwise  the  work  would  be  disor- 
ganized. So  the  sense  of  responsibility 
and  devotion  to  duty  are  acquired 
along  with  the  ability  to  produce  work 
in  a  commercial  sense.  These  quali- 
ties can  never  be  acquired  at  a  voca- 
tional school.  There,  the  ability  to  do 
a  thing  is  all  that  is  possible,  but  to 
do  it  commercially  Is  not  within  the 
function   of   a    school. 

Some  time  ago  a  prominent  professor 
in  a  technical  school  showed  me  with 
pride  a  piece  of  work  done  at  school 
by  a  young  man  of  nineteen.  It  was  a 
bar  of  steel  one  and  one-quarter 
inches  square,  about  nine  inches  idng, 
.squared  on  each  face  and  on  the  ends, 


and  having  a  key  hole  through  one 
end  and  a  taper  pin  hole  through  the 
other  end.  This  was  not  a  part  of  any 
specific  machine,  it  was  merely  an  ex- 
ercise in  the  handling  of  tools.  I 
asked  the  professor  how  quickly  the 
young  man  had  accomplished  this 
.piece  of  work?  "This,"  said  he,  "was 
the  exercise  for  the  term  of  twelve 
week.-;,"  and  he  pointed  out  how  well 
the  work  was  done.  "But  Professor," 
said  1.  "There  is  one  very  important 
matter  that  you  forgot  about  in  your 
satisfaction  in  the  result  of  this  young 
man's  work,  and  that  is  the  commer- 
cial element.  This  piece  of  work  he 
has  exercised  on  for  three  months  is 
worth  for  labor  just  $1.75  and  would 
be  produced  in  the  shop  by  any  young 
man  of  his  age  in  about  four  hours." 
\\Iiere  Are  the  Workmen  to  Come 
From? 

Now  there  is  no  particular  harm  in 
this  sort  of  thing  being  done,  simply 
as  a  school  exercise,  provided  it  is  not 
considered  as  learning  a  trade,  and 
provided  the  time  thus  occupied  is  not 
being  deducted  from  the  bread  earn- 
ing portion  of  the  pupil's  life.  The 
boy  or  girl  who  is  to  live  by  working 
in  any  industrial  trade  should  begin 
their  bread  earning  work  not  older 
than  sixteen.  If  they  have  learned 
anything  of  the  trade  before  that  time, 
it  should  be  in  the  direction  of  general 
knowledge  of  the  scope  of  that  trade 
and  its  relation  to  the  industries  of 
the  country.  The  narrower  and  more 
personal  matter  of  being  able  to  earn 
a  living  therein  will  be  best  acquired 
in  working  out  the  daily  tasks  of  the 
workshop,  and  at  twenty-one  that 
young  person  should  be  able  to  hold 
his  or  her  own  in  competition  with 
other  producers,  and  should  be  able 
to  earn  per  day  what  a  day's  work  is 
worth    in   that   trade. 

A    I'lan    of    .\piirentic'e.shlp. 

Some  one  may  ask,  what  apprentice- 
ship should  be?  The  apprentice  sys- 
tem is  very  simple.  For  the  shop  it 
should  be  the  old  time  apprenticeship, 
changed  and  improved  to  meet  present 
conditions.  First  is  the  training  of 
the  hand,  eye  and  judgment  in  the  shop 
by  men  who  have  no  other  duties.  The 
course  should  be  active  and  thorough, 
to  render  the  boys  accurate  and  intel- 
ligent workmen  and  good  citizens,  in 
not  over  four  years'  time.  The  mas- 
ter of  the  past  must  be  replaced  by  a 
bright  shop  instructor,  who  will  per- 
sonally teach  the  progress  of  the 
trade  he  commands,  and  who  will  see 
to  it  that  the  boys  in  other  depart- 
ments are  properly  and  consistently 
taught  direct  and  correct  methods, 
and  they  must  be  taught  the  value  of 
time  and  material.  Second,  mental 
training  coincident  with  the  manual 
training.  This  means  night  schools, 
pi'operly  located,  conducted  by  men 
who  understand  the  shops,  and  who 
can  show  the  boys  how  to  educate 
themselves.  These  schools  are  to  un- 
fold the  reasons  for  everything  done 
in  the  shops  and  to  lead  the  boys  to 
look  back  at  proceeding  processes  and 
ahead  to  the  proces.ses  that  are  to  fol- 
low, and  thus  enable  them  to  under- 
stand the  material  processes  and  prices 
with  which  they  are  dealing,  and  to 
do  their  work  without  waste  of  en- 
ergy, time  or  material.  Few  workmen 
think  of  the  cost  of  the  work  they  do. 
If  they  did  they  would  effect  great 
savings.  This  is  an  important  part  of 
the  school  work.     Boys  in  a  year  may 
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know  many  things  that  their  foreman 
required  a  decade  to  learn,  and  which 
some   foremen  have   never   learned. 

This  leads  to  the  fourth  question  of 
our  inquiry,  "The  difference  between 
leai-ning-  a  trade  and  a  technical  edu- 
cation." It  would  be  a  grand  thing  jf 
every  workman  could  have  a  technical 
education,  so  that  the  qualities  and 
chemical  constituents,  with  a  knowl- 
edge of  all  the  manipulation  through 
which  the  material  goes,  would  be 
familiar  to  him.  If  he  were  able  to 
understand  the  co-relations  of  the  ma- 
terials and  forces  that  come  into  play 
in  the  trade  at  which  he  works,  he 
would,  no  doubt,  be  more  of  a  man 
than  he  generally  is;  but  the  attain- 
ment of  such  knowledge,  owing  to  the 
necessity  of  daily  bread,  if  it  comes 
to  him  at  all  must  come  through  his 
own  efforts  and  at  the  sacrifice  of  his 
leisure  hours.  When  he  has  obtained 
this  knowledge  he  is  no  longer  a  work- 
ing man  in  the  sense  we  are  now  con- 
sidering. That  such  knowledge  can  be 
obtained  by  workingmen  is  proven  by 
the  fact  that  st>  many  have  attained  it 
in  this  way,  and  it  is  valued  and 
cherished  in  proportion  to  what  it  cost. 
Technical  education  differs  from  in- 
dustrial education  in  that  the  latter 
is  the  education  of  the  hand  to  be 
dextrous  in  production,  and  the  head 
in  the  necessai-y  knowledge  to  guide 
the  hand;  while  the  former  is  the  edu- 
catiqn  of  the  mind  to  solve  problems, 
to  experiment  with  the  qualities  of 
material,  to  measure  and  direct 
forces,  and  to  teach  the  hand  and  eye 
the  cunning  art   to   design. 

Technical  Training. 

A  technical  education  cannot  be  ac- 
quired in  the  workshop.  Such  an  edu- 
cation means  technical  schools  es- 
pecially designed  to  meet  the  require- 
ments of  the  scholar,  in  fact  the  sci- 
entific and  engineering  courses  at  our 
universities  to  a  large  extent  meet  the 
requirements  of  the  technical  student. 
In  order  to  make  it  possible  for  the 
young  man  learning  a  trade  in  any 
of  our  workshops  to  acquire  technical 
education,  technical  schools  should  be 
in  session  when  he  is  not  at  work,  so 
that  he  may  have  all  the  helps  possi- 
ble in  his  sti-uggle  to  reach  the  goal, 
and  these  schools  should  be  within 
easy  reach  of  his  living  quarters  so 
that  he  may  not  lose  time  by  the  way. 

The  British  system  of  polytechnic 
schools  scattered  amongst  the  great 
industrial  centers,  each  adapted  to  the 
i-equirements  of  the  particular  trades 
of  the  district,  and  where  the  instruc- 
tion is  largely  by  fecturesf!  and  mu- 
seums of  industry,  comes  nearest  to 
meeting  the  wants  of  the  workmen, 
and  they  have  been  a  gi-eat  help  to 
aspiring  artisans.  The  development  of 
technical  education  during  the  past 
twenty- hve  years  has  been  one  of  the 
most  marked  features  in  the  progress 
of  general  education.  Vast  numbers  of 
young  men  are  graduating  yearly 
from  our  universities  and  scientific 
schools,  some  of  these  with  a  little 
knowledge  of  how  to  use  tools,  but  the 
majority  with  a  puiely  technical  edu- 
cation. These  men  expect  to  obtain 
places  in  industrial  establishments. 
.Many  of  them  have  friends  influential 
enough  to  secure  openings,  and  in 
time  many  of  them  tui'ii  out  tn  he 
bright  and  nb\v  men.  Fvw  of  (h.in 
care  to  go  Into  the  shops  and  learn  to 
work,    their    ambition    being      to      get 


charge  of  departments  or  engage  in 
designing.  This  class  of  men  are  a 
new  element  in  the  industrial  fields  of 
labor,  the  full  effect  of  which  is  not 
.vet  felt.  Its  tendency,  however,  is  to 
create  classes  in  the  ranks  of  industry. 

The  apprentice  boy,  whose  parents 
require  help  as  soon  as  he  has  at- 
tained the  physical  strength  to  give  it, 
finds  between  him  and  the  places  that 
it  is  his  ambition  to  reach,  an  army 
of  university  graduates,  who  could  not 
do  the  work  he  is  now  doing,  but  who 
are  well  fitted  with  the  kind  of  knowl- 
edge he  lacks  in  order  to  fit  him  to  the 
place  he  aspires  to.  The  mathematical 
problems  that  he  struggles  so  labor- 
iously with  in  his  leisure  hours,  and 
that  come  so  slowly  to  his  untrained 
brain,  are  but  simple  equations  to  the 
univeisity  man.  He  sees  the  places 
of  trust  and  honor  filled  up  before  he 
is  able  to  fit  himself  in  such  a  way  as 
will  command  refcognition.  He  loses 
heart  and  hope,  gives  up  the  fight,  and 
sinks  back  to  his  position  at  the 
bench,  where  he  remains  a  discontent- 
ed worker  because  a  disappointed  one. 
Scientific    Management. 

Of  course  the  great  bulk  of  men  in 
the  industrial  army  must  be  privates, 
no  matter  what  kind  of  education  may 
be  given  them.  The  tendency,  how- 
ever, at  present  is  to  officer  this  army, 
not  fi-om  the  best  soldiers  In  the  ranks, 
but  to  have  a  distinct  class  specially 
trained  for  officers,  and  this  condition 
is  more  prominent  in  the  United  States 
than  in  any  other  uountry.  The  in- 
troduction of  what  is  called  "Scientific 
-Management,"  which  has  obtained 
wide  application  in  the  manufacturing 
industry,  especially  the  mechanical  in- 
dustries, whereby  the  amount  of  work 
to  be  done  by  the  average  man  is  com- 
puted and  every  movement  he  is  to 
make  in  the  doing  of  it  is  figured  down 
to  the  fraction  of  a  second  by  a  special 
staff  of  expert  figurers,  such  experts 
having  a  special  technical  education 
for  the  purpose,  is,  I  think,  one  of  the 
worst  things  that  has  happened  to  the 
real  artisan  in  recetit  times.  It  cuts 
out  all  hope  of  his  ever  rising  to  any 
position  of  trust.  Instead  of  his  hav- 
ing a  trade  of  which  he  is  master,  the 
trade  has  him  and  figures  him  merely 
as  a  part  of  the  mechanism  of  produc- 
tion. The  employers  of  Great  Britain 
are  almost  to  a  man  against  it.  It 
puts  between  the  shop  and  office  a  line 
of  men  who  have  no  thought  in  com- 
mon with  the  workers  in'  the  shop,  and 
whose  business  is  to  prevent  any  one 
from  the  shop  bi-eaking  through  the 
line.  I  do  not  believe  that  the  speed- 
ing up  of  the  producers,  for  which  so 
much  is  claimed  by  the  scientific  man- 
agement advocates,  fs  worth  the  cost 
of  maintaining  the  staff  of  computers 
ni"c«'ssary  to  its  operation,  except  in 
r.-ire  cases  where  the  product  never 
changes.  The  claim  of  its  great  ex- 
ponent, Mr.  Taylor,  that  he  must  have 
workmen  who  will  go  by  the  card  of 
instructions  and  never  think,  ought  to 
(■(milomn    such    a   sy.<?tem. 

It  might  be  infi'rred  fiom  what  1 
have  said  that  I  am  opposed  to  uni- 
versity graduates  coming  Into  our  in- 
d\istrial  establishments  and  filling  the 
best  positions,  but  such  is  not  the  case 
I  am  only  pointing  out  the  tondenr.v 
to  a  dividing  up  of  our  industrial  arm>- 
Into  classes,  where  the  chance  to  ptiss 
finni  the  ranks  into  position.''  of  com- 
mand is  thereby  rendered  very  diffi- 
cult   If    not    Impossible.      The   aspiring 


youth  who  is  barred  by  the  necessity 
of  providing  himself  with  daily  bread 
from  obtaining  that  technical  knowl- 
edge necessary  to  a  complete  mastery 
of  his  trade,  should  be  given  all  the 
chance  that  his  spare  time  will  permit 
him  to  utilize,  that  he  may  at  least 
have  a  fighting  chance  to  win.  It  is 
pretty  hard  to  work  for  bread  and 
struggle  for  knowledge  at  the  same 
time. 

I'iio  Problem  of  the  Boy. 
I  have  endeavored  to  present  to  you 
my  views  on  this  great  subject  from 
my  own  point  of  observation.  I  have 
been  all  my  life  in  close  touch  with  its 
practical  side,  and  greatly  interested 
in  watching  every  practical  movement 
made  to  try  and  help  >vorking  people 
to  higher  education.  I  have  tried  to 
avoid  the  darker  aspect  of  this  many 
sided  problem,  touching  only  on  what 
might  be  termed  the  higher  branches 
of  Industrial  education.  There  are 
many  branches  of  industry  where 
children  are  put  to  work,  because  in 
them  the  child  has  a  greater  money 
earning  value  for  the  time,  and  bread 
is  the  one  thing  most  to  be  desired  in 
the  home  to  which  they  belong.  Boys 
of  twelve  in  some  industries  can  earn 
more  than  a  boy  of  sixteen  as  an  ap- 
pientice  mechanic.  What  can  the  boy 
of  twelve  have  acquired  of  any  sort 
of  education  at  school?  Yet  any 
scheme  that  proposes  to  provide  for 
him  any  kind  of  education,  industrial 
or  technical,  must  not  only  teach  him, 
but  feed  and  cloth  him  as  well.  It  ap- 
pears to  me  that  most  of  our  efforts 
after  legislation,  intended  to  provide 
better  industrial  or  technical  educa- 
tion, are  in  the  direction  of  helping 
the  strong  and  well-to-do  and  never 
touches  the  poor  and  most  needing 
help. 

Thi.s,  is  not  the  fault  of  those  good 
men  and  women  who  have  the  desire 
to  help  those  who  need  it  most,  but  it 
is  the  inevitable  result  of  the  social 
condition  that  prevails  amongst  us. 
So  long  as  poor  working  people  are  de- 
pended upon  to  maintain  and  increase 
the  industrial  army  and  they  are  will- 
ing to  accept  this  duty — too  often 
evaded  by  those  who  are  better  off — 
and  so  long  as  the  poor  parent  must 
feed  and  cloth  his  child,  that  child  will 
be  utilized  for  bread  earning,  instead 
of  being  taught  to  solve  the  problems 
of   life. 

In  this  matter  of  education  for  the 
poor,  it  is  a  condition  and  not  a  theory 
that  confronts  us;  and  this  condition, 
I  think,  will  continue  as  long  as  our 
present  social  fabrfc  stands.  I  am 
afraid  that  my  effort  to  express  in 
words  what  my  thoughts  are  on  the 
<iuestions  we  have  been  considering.  Is 
.mything  but  a  success.  I  only  hope 
that  it  may  not  be  misunderstood  and 
that  there  may  be  evolved  in  the  fu- 
ture some  Workable  plan  that  will  help 
to  make  it  easier  for  the  child,  whose 
patents  are  forced  by  present  condi- 
tions to  take  part  of  the  life  of  that 
•  ■hild    lor    the    f.-imily    support. 


11  M\    A    SCHlMli.KK   SKCI'RR   IIOUTII 
<0\TK.\CT. 

The  Fink  &  Schlndler  Company  has 
been  awarded  the  contract  for  the  dis- 
play j'ases  for  the  various  exhibits  of 
the  Philippine  Islands  at  the  Panama- 
Pacific   International    Exposition. 
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Classified  according  to  Character  of  Work 


APARTMENT  HOUSES. 

SEATTI^E,  WASH.  —  Apartment 
liou.se,  .">  story  and  base,  steel  and  rein- 
forced concrete,  $85,000.  Architects, 
Hebb  &  Gould,  Denny  Bldg.,  Seattle. 
Owners,  Fischer  Building  Co.,  Seattle. 
The  building  will  be  in  the  nature  of 
an  addition  to  the  present  four-story 
building  and  will  cover  an  area  of  60 
by  108  feet.  There  will  be  a  complete 
.steel  frame,  reinforced  concrete  walls 
and  floors.  Interior  will  be  arranged 
for  a  number  of  studios  and  two, 
three  and  four  room  living  apartments. 
Interiors  will  be  finished  in  pine  and 
hardwood  with  some  white  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  ele- 
vator service,  a  vacuum  cleaning 
plant,  steam  heat  and  hot  water  sup- 
ply. All  bath  rooms  will  be  finished 
in  tile.  Walls  beds  are  specified.  Ex- 
terior of  both  the  old  portion  and  the 
new  will  be  faced  with  white  glazed 
terra  cotta.  Plans  are  complete  and 
figures   are   now   being   taken. 


BONDS. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Forty  thousand  dollars  of  Bakersfield 
bonds,  which  were  ordered  sold  to  the 
N.  W.  Halsey  Company  of  San  Fran- 
cisco last  .July,  and  which  were  later 
rejected  by  that  firm  upon  the  grounds 
of  a  technical  error  of  the  trustees  in 
the  calling  of  the  bond  election,  have 
been  placed  by  the  Supervisors  in  the 
hands  of  the  County  Treasurer  for  dis- 
posal. It  is  reported  that  another  pur- 
chaser has  been  found  who  will  take 
the   bonds  at  par. 

SEATTLE,  WASH.— The  voters  of 
this  city  will  be- called  upon  next  year 
to  pass  on  the  question  of  issuing 
bonds  in  the  sum  of  $2,500,000  for  new 
construction    work. 

This  will  include  an  issue  of  $50,000 
for  new  school  buildings,  $1,890,000  for 
extensions  to  the  water  works  system 
and  light  plant  and  $400,000  for  the 
construction    of    bridges. 

The  school  work  will  include  two 
additions  to  grade  schools  and  the 
construction  of  a  new  building  in  West 
Seattle.  The  waterworks  and  light 
extensions  will  call  for  the  construc- 
tion of  a  new  penstock,  surge  tank, 
power  house,  transmission  line,  pump- 
ing system  for  the  Green  Lake  reser- 
voir, pipe  changes,  supply  mains,  etc. 
The  bridge  bond  issue  is  for  a  steel 
bascule  bridge  over  the  Lake  Wash- 
ington Canal  at  Latona  avenue. 

SAN  FRANCISCO,  CAL.— The  State 
Railroad  Commission  has  granted  au- 
thority to  the  Napa  City  Water  Com- 
pany to  issue  $14,500  bonds  at  90.  These 
bonds  are  part  of  an  issue  of  $30,000, 
which  the  company  was  authorized  to 
sell   at  par. 

PORTLAND,  WASH.  —  One  million 
dollars  of  5  per  cent  road  bonds  of 
Kings  County,  Washington,  have  been 
sold  to  the  Lumbermen's  Trust  Com- 
pany  of   Portland,   associated   with    the 


National  City  Bafnk  and  Redmond  & 
Company  of  New  York  City.  The  Port- 
land institution's  bid  was  a  premium 
of  $31,990,  which  made  the  price  at 
which   the  bonds  sold  $103,199. 

WINTERS,  YOLO  CO.,  CAL. — By  a 
vote  of  376  to  43,  the  $50,000  bond  issue 
for  the  construction  of  a  new  high 
school  building  in  the  Winters  Union 
High  School  District  carried.  The  dis- 
trict, which  also  incorporates  a  small 
section  of  Solano  County  on  the  south 
side  of  Putah  Creek,  gave  a  vote  of  49 
to  30  in  favor  of  the  bonds.  But  thir- 
teen electors  on  the  Yolo  County  side 
of  the  creek  enteied  a  dissenting  vote. 

.JACKSON,  SCHOOL  DISTRICT, 
STANISLAUS  CO.,  CAL.— Sealed  bids 
will  be  received  by  the  Board  of  Super- 
visors at  Modesto  on  January  12th  at 
10  p.  m.  for  the  purchase  of  bonds  in 
the  sum  of  $8,000. 

When  sold  the  proceeds  of  the  sale 
will  be  used  in  the  construction  of  a 
school    building. 

SAN  GABRIEL,  LOS  ANGELES  CO., 
CAL. — Secretary  Cuneo  of  the  School 
Board  states  that  the  sale  of  school 
bonds  has  been  approved  by  attorneys 
for  purchasing.  The  bonds  were  voted 
in  San  Gabriel  recently.  Proceeds  of 
the  sale  will  be  used  in  the  repairing 
of  several  school  buildings. 

LOS  ANGELES,  CAL. — The  Board  of 
Supervisors  of  Los  Angeles  opened  bids 
for  the  purchase  of  $65,000  in  bonds 
on  January  2nd.  The  bonds  were  sold 
for  raising  funds  for  the  erection  of 
a  new  school  building  for  the  Puente 
High   School  District. 

CALEXICO,  IMPERIAL  CO.,  CAL.— 
County  Treasurer  J.  Stanley  Browne 
is  waiting  the  arrival  of  $65,000  in 
cash  from  Wilson,  Craemer  &  Co.  of 
Denver,  who  purchased  the  high  school 
bonds.  Plans  for  the  building  have 
already  been  prepared  and  approved. 

PACOIMA  SCHOOL  DISTRICT,  LOS 
ANGELES  CO.,  CAL.— The  Board  of  Su- 
pervisors has  opened  proposals  for 
the  purchase  of  bonds  in  the  sum  of 
$15,000  for  the  erection  of  a  high 
school  building  for  the  Pacoima  School 
District. 

POCATELLO,  IDAHO.— The  School 
Board  of  Pocatello  has  called  a  meet- 
ing at  which  time  they  will  consider 
the  calling  of  a  bond  election  for  the 
erection  of  school  buildings  and  pur- 
chasing the  necessary  equipment.  It  is 
thought  that  an  election  to  vote  in  the 
neighborhood  of  $200,000  will  be  called 
in   the   latter  part  of  .lanuary. 

EL  CENTRO,  IMPERIAL  CO.,  CAi..— 
An  election  will  be  held  on  January 
11th  at  the  Commercial  Street  School 
to  vote  on  the  question  of  issuing 
bonds  in  the  sum  of  $45,000.  The  pro- 
ceeds of  the  sale,  should  it  carry,  will 
be  used  in  the  construction  of  a  new 
school  building  and  purchasing  the 
necessary  equipment.  .Jasper  L.  Trav- 
ers,  Chas.  Berkman  and  E.  A.  Perkiss 
are  the  School  Trustees. 

ORANGE  COVE  SCHOOL  DISTRICT 
FRESNO  CO.,  CAL.— An  election  has 
been   called   by  the   Board   of   Trustees 


of  the  Orange  Cove  School  District  for 
the  purpose  of  submitting  to  the  elec- 
toi-K  of  the  district  the  question  of 
issuing  bonds  in  the  sum  of  $9,000. 
When  sold,  the  funds  will  be  used  in 
the  construction  of  a  new  school  build- 
ing. B.  L.  Bailey,  H.  E.  Wright  and 
Cha.s.  P.  Y'oung  are  members  of  the 
School    Board. 

FULLERTON,  ORANGE  CO.,  CAL.— 
February  10th  is  the  date  set  for  the 
holding  of  an  election  to  vote  bonds 
in  the  sum  of  $36,000.  The  bonds  are 
being  voted  for  the  purpose  of  raising 
funds  with  which  to  improve  the  Brea 
road  to  the  north  of  the  city  limits. 

EL  CENTRO,  IMPERIAL  CO.,  CAL. — 
The  Board  of  Trustees  of  the  Central 
Union  High  School  District  has  de- 
cided to  call  a  special  election  to  vote 
bonds  in  the  sum  of  $125,000  for  the 
election  of  new  high  school  buildings 
at  the  present  high  school  at  El  Cen- 
tro. 

CARUTHERS  SCHOOL  DISTRICT, 
FRESNO  CO.,  CAL.— Bonds  in  the  sum 
of  $32,000  for  the  erection  of  a  new 
high  school  building  at  Caruthers  were 
voted  at  an  election  held  recently. 
Upon  the  sale  of  the  bonds  plans  for 
the  new  building  will  be  ordered  pre- 
pared. 

MODESTO,  STANISLAUS  CO..  CAL. 
— For  the  purpose  of  providing  for 
the  financing  of  the  construction  work 
of  the  Sonora  Highway  lateral  through 
this  county,  commencing  at  Buena 
Vista  about  two  miles  above  Knights 
Ferry  at  the  extreme  eastern  bound- 
ary line  of  Stanislaus  County,  to  a 
point  near  Salida  connecting  with  the 
State  Highway,  a  distance  of  27  miles, 
the  Board  of  Supervisors  of  this  coun- 
ty at  a  special  meeting  adopted  a  res- 
olution whereby  it  was  agreed  that 
this  county  should  purchase  $216,000 
worth  of  State  Highway  bonds  within 
a  year's  time.  These  bonds  will  be 
purchased  at  par  and  resold  to  bond 
buyers  at  from  91  to  92  cents  on  the 
dollar,  the  extra  expense  of  approx- 
imately $17,000  being  paid  by  the 
county. 

BARNES  SCHOOL  DISTRICT,  KERN 
CO.,  CAL. — To  sink  a  well  upon  the 
grounds  and  to  provide  new  furniture 
for  the  buildings,  a  bond  issue  of  $1,- 
500  is  being  urged  in  the  Barnes 
school  district.  An  election  will  be 
held  sometime  after  the  middle  ht 
next  month.  The  trustees,  it  is  un- 
derstood, decided  to  hold  the  election 
January  15,  but  the  time  for  legal 
publication  of  the  notice  is  insufficient, 
according  to  County  Superintendent 
of    Schools    R.    L.    Stockton. 

CA.MULOS  SCHOOL  DISTRICT, 
VENTURA  CO.,  CAL.— An  election  has 
been  called  and  will  be  held  in  the 
Camulos  School  District  on  January 
21st  for  the  purpose  of  voting  bonds 
in   the   sum   of   $15,000. 

Should  the  issue  carry,  the  proceeds 
of  the  sale  of  the  bonds  will  be  used 
in  the  construction  of  a  new  school 
building  for  the  district.  L.  M.  Sulli- 
van.   George    Maltby    and    B.    F,    Bom- 
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gardner  are  members  of  the  Koard  of 
Trustees. 

HAWTHORNE  SCHOOL.  DISTRICT, 
I..OS  A.\GKL,KS  CO..  CAI.. — Bonds  in 
the  sum  of  $4.'), 000  which  were  voted 
for  the  erection  of  a  new  school  build- 
ing at  Hawthorne,  have  been  sold  by 
the  Board  of  Supervisors  and  the  prep- 
aration of  working  drawing.s  will  be 
started  at  once.  W.  C.  Fennel  1,  Baker- 
Detwiler  building,  I.iOs  Angeles,  has 
been  selected  as  the  architect  and  has 
prepared    preliminary    plans. 

-MODESTO,  STANISI.AUS  CO..  CAL. 
— The  Modesto  Irrigation  District  has 
sold  the  $58.5,000  worth  of  bonds  re- 
maining unsold  from  the  recent  bond 
issue  of  $610,000  at  90.6  cents  on  the 
dollar.  The  amount  realized  by  the 
district  is  $.")30.010.  Work  on  exten- 
sions and  improvements  to  the  irriga- 
tion system  will  be  commenced  as 
soon   as   possible. 

whittip:r.     i.os     angei.es     co., 

CAU — The  $.50,000  bond  issue  for  the 
erection  of  a  new  grammar  school  has 
been  sold.  The  site  for  the  building 
will  be  selected  and  plans  prepared  at 
once.  Tuttle  &  Angel,  619  Delta 
building,  I..os  Angeles,  are  the  archi- 
tects. 

♦ 

BRIDGES  AND  DAMS. 


RICHMOND.  CONTRA  QOSTA  CO.. 
CAL..  —  Municipal  wharf,  reinforced 
concrete,  $2.57. 7 10.  Engineer,  Haviland 
&  Tibbetts,  Alaska  Commercial  Bldg.. 
S.  F.  Owners,  City  of  Richmond.  Five 
sets  of  figures  were  received  by  the 
City  Council  for  constructing  the  large 
reinforced  concrete  wharf  to  be  known 
as  Municipal  Wharf  No.  H.  Healy- 
Tibbitts  Construction  Co.  of  San  Fran- 
cisco submitted  the  lowest  figure  at 
$257,710.  Bids  were  taken  under  ad- 
visement by  the  Council.  A  complete 
list  of  the  figures  received  will  be 
found  under  the  heading  of  Marin, 
Contra  Costa  and  Sonoma  Counties  in 
this    issue. 

SANTA  BARBARA.  SANTA  BARBA- 
RA CO.,  CAL. — Bridges  and  culverts, 
reinforced  concrete.  Cost  not  stated. 
Engineers.  Haviland  &  Tibbetts,  Alas- 
ka Commercial  Bldg..  S.  F.  Owners. 
Santa  Barbara  County.  Plans  are,  be- 
ing prepared  for  a  number  of  small 
reinforced  concrete  highway  bridges 
and  several  concrete  culverts  which 
will  be  erected  by  Santa  Barbara 
County  along  its  county  highway  sys- 
tem. Only  preliminary  studies  have 
been  made  and  further  mention  will 
be  made  of  the  woi  k.  The  same  firm 
of  engineers  has  been  appointed 
consulting  engineers  by  Santa  Bar- 
bara County  Supervisors  to  co-operate 
with  County  Surveyor  Frank  Plournoy 
of  Santa  Barbara  in  the  design  of  a 
large  reinforced  concrete  and  steel 
highway  bridge  to  be  erected  on  the 
State  Highway  in  Santa  Barbara 
County.  Several  smaller  concrete 
structures  will  also  be  erected  by  the 
county  along  the  line  of  the  State 
Highway. 

REDWOOD  CITY.  SAN  MATEO  CO.. 
CAL. — Trestle,  timber  construction. 
Cost  not  stated.  Engineer,  County 
Surveyor  Neuman,  Redwood  City. 
Owners.  San  Mateo  County.  Plans  have 
been  prepared  and  received  the  of- 
ficial approval  for  a  timber  tre.stle 
which  will  be  erected  near  Edgemar. 
Bids  for  this  work  are  now  being 
taken.  Plans  and  specifications  can 
be  secured  from  the  County  Surveyor 
at  Redwood  City. 


FRESNO.       FRESNO  CO..       CAL.— 

Bridge,  reinforced  concrete,  $4,000.  En- 
gineer. City  Engineer.  Fresno.  Own- 
ers. City  of  Fresno.  Bids  for  the  pro- 
posed concrete  bridge  over  Dry  Creek 
at  Van  Ness  avenue  were  opened  by 
the  City  Council.  Figures  were  sub- 
mitted on  the  alternate  plan.  The 
bid  of  Thompson  Bros,  was  the  lowest 
on  the  plan  of  R.  L.  Felchlian,  being 
$:'.,460,  while  the  bid  of  G.  R.  Shannon. 
$:{.SS2.  was  the  lowest  on  the  plan  of 
the  City  Engineer.  Both  bids  were 
referred  to  the  street  committee,  who 
will    make    a    report    immediately. 

RICHMOND.  CONTRA  COSTA  CO., 
CAL.  —  Municipal  wharf,  reinforced 
concrete  construction.  $257,710.  Engi- 
neers, Haviland  &  Tibbetts,  Alaska 
Commercial  Bldg.,  S.  F.  Owners,  City 
of  Richmond.  Mayor  E.  .7.  Garrard  of 
the  City  of  Richmond  has  recommend- 
ed that  action  in  the  matter  of  an 
award  of  contract  for  the  big  rein- 
forced concrete  Municipal  Wharf  on 
which  Healy-Tibbitts  Co.  were  low  be 
postponed  until  a  more  complete  in- 
vestigation of  this  type  of  construc- 
tion can  be  made.  The  mayor  takes 
the  stand  that  an  expenditure  of 
$257,710  for  a  structure  which  would 
more  than  fill  the  city's  requirements 
for  a  long  time  is  unnecessary,  and  he 
suggests  the  advisability  of  chang- 
ing the  type  of  construction  from  re- 
inforced concrete  to  creosoted  pile 
and  timber  be  considered.  Such  a 
change,  it  is  stated,  would  result  in 
a  very  material  decrease  in  the  cost 
of  construction.  Definite  action  will 
be  taken  at  Monday  night's  meeting 
of    the    City    Council. 

GLENDALE,  LOS  ANGELES  CO., 
CALy — Bridge  and  protection  work, 
steel  and  concrete,  $30,000.  Engineer, 
City  Engineer.  Glendale.  Owners. 
City  of  Glendale.  Mesmer  &  Rice, 
Marsh-Strong  Bldg.,  L.  A.,  were  the 
lowest  bidders  at  $28,200  for  the  con- 
struction of  a  steel  girder  bridge  and 
protection  work  over  Verdugo  Wash 
on  Canada  boulevard.  The  bridge  will 
be  seventy-two  feet  in  length  and  will 
have  concrete  floor  and  abutments. 
The  work  will  also  include  the  protec- 
tion of  4,400  lineal  feet  of  channel  by 
driving  piles.  The  other  bids  re- 
ceived for  the  work  were  as  follows: 
W.  B.  Kyle,  New  Call  Bldg.,  S.  F., 
$29,230;  Mercereau  Bridge  and  Con- 
struction Co.  $21,500  for  the  bridge 
and  $,S.420  for  the  protection  work: 
and  Security  Construction  Co.,  3Sth 
and  Alameda,  L.  A.,  $27,230  for  the 
bridge  and  $13,650  for  the  protection 
work.  The  bids  were  referred  to  the 
City    Engineer. 

SAN  FRANCISCO— Wharf  repairs. 
$1,515.  Engineer.  Constructing  Quar- 
termaster. Fort  Mason.  Contractors. 
Thomson  Bridge  Co..  S.  F.  Contract 
Iirice,    $1,515. 


FACTORIES  AND  WAREHOUSES. 


OAKLAND,  CAL. — Factory,  4  story 
and  base.  Class  .\  construction,  $12."i,- 
0(t0.  Architect,  Lewis  P.  Hobart. 
(^rocker  Bldg.,  S.  F.  f)wners  Shredded 
Wheat  Biscuit  Co.  Architect  Lewis  P. 
Ilobart  has  been  notified  of  the  final 
approval  of  his  plans  for  the  four- 
story  and  basement  brick  and  steel 
building  to  be  erected  by  the  Shredded 
Wheat  Biscuit  Co.  on  their  Oakland 
pioperty.  This  building  will  be  the 
first  unit  of  a  large  plant  and  has 
been   estimated    to   cost    $125,000.      Fig- 


ures will  be  taken  on  this  work  start- 
ing .January   2nd. 

FRESNO,  FRESNO  CO..  CAL.— Fac- 
toi-y,  1  story,  reinforced  concrete.  $15,- 
000.  Architect,  none.  Owners.  H.  H. 
Backer  and  .7ohn  Grummett.  Fresno, 
^lessrs.  Backer  &  Grummett,  who  have 
been  manufacturing  in  a  small  way 
concrete  products,  have  informed  the 
Chamber  of  Commerce  of  Fresno  that 
they  will  erect  a  concrete  factory 
building  at  the  corner  of  California 
and  East  avenues.  The  plant  will  cost 
approximately  $15,000.  Machinery  has 
been  ordered  and  will  be  on  the 
ground  within  the  next  few  days.  The 
principal  product  of  the  new  plant 
will    be    concrete    sewer    pipe. 

RENTON,  WASH.  —  Motion  picture 
studio,  concrete  and  frame  construc- 
tion, $350,000.  Architect,  W.  H.  Mll- 
ner.  Arcade  Bldg.,  Seattle.  Owners, 
Puget  Sound  Film  Co.  Plans  have 
been  completed  for  the  construction  of 
the  first  unit  of  studios  for  the  Puget 
Sound  Film  Developing  Co.  at  Renton. 
The  first  unit  will  consist  of  the  main 
studio  and  shops.  These  will  be  of 
steel,  concrete  and  glass  and  fireproof 
construction.  The  huge  glass  studios 
will  be  70  by  120  feet,  adjoining  which 
will  be  the  carpenter  shop,  humidors 
for  storage  of  films  and  the  chem- 
ists' shops.  The  building  operations 
will  probably  extend  over  a  period  of 
three  years  before  the  entire  projects 
are  completed,  and  will  represent 
probably  from  $350,000  'to  $500,000  in 
building  work  alone.  S.  C.  Coombs. 
Arcade  Bldg.,  Seattle,  has  the  contract. 


FIREHOUSES  AND  JAILS 


REDWOOD  CITY,  SAN  MATEO  CO.. 
CAL. — .Tall,  1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect not  selected.  Owners.  San 
Mateo  County.  The  Supervisors  have 
recently  secured  a  site  adjoining  the 
present  court  house  on  which  a  new 
and  modern  County  Jail  building  will 
be  erected.  The  property  Is  100  by  160 
feet.  Further  mention  will  be  made 
of  the  work  when  an  architect  Is  se- 
lected. 

Contracts  Awarded. 

MADERA.  MADERA  CO..  CAL.— Fire 
house  alteration,  frame  construction. 
Cost  not  stated.  Architect,  none.  Own- 
ers. City  of  Madera.  Contractor.  Ed- 
ward Lane,  Madera.  Contract  price 
not   stated. 


FLATS. 

SAN  FRANCISCO— Flats.  2  story 
and  base,  frame,  $4,000.  Architect, 
none.  Owner,  W.  S.  Gilbert.  3987 
18th  street.  S.  F.  The  building  will 
be  erected  on  the  south  side  of  Turk 
street  west  of  Baker,  .ind  has  been  de- 
signed to  contain  two  modern  flats  of 
five  and  six  rooms.  A  garage  will 
occupy  the  basement.  Interiors  will 
be  finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
will  have  tile  wainscot.  Automatic 
water  heaters  will  be  Installed.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

SAN  FRANCISCO— Flats.  2  story 
and  base,  frame,  $4,000.  Architect, 
none.     Owner,  O.  E.  Anderson,  216  10th 
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avenue,  S.  F.  The  building  will  be 
erected  on  the  west  side  of  10th  ave- 
nue south  of  California  street,  cov- 
ering an  area  of  25  by  4  2  feet.  The 
building  will  contain  two  modern 
flats  of  five  and  six  rooms  with  a  pri- 
vate garage  in  the  basement.  Inte- 
riors will  be  finished  in  pine,  redwood 
and  elm.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  man,- 
tels.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  Automatic  water 
heaters  will  be  installed.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  ceVnent  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  I^abor.  Materials  are 
now    being    purchased. 

SAN  FRANCISCO— Flats,  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owner,  J.  F.  Wyman.  1959 
Hayes  street,  S.  F.  The  building  will 
be  erected  on  the  west  side  of  10th 
avenue  north  of  Clement  covering  an 
area  of  25  by  63  feet  and  has  been 
designed  to  contain  two  modern  flats 
of  six  rooms  each.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  dining  and 
living  rooms  and  reception  halls. 
Each  living  room  will  have  a  large 
open  fire  place.  Mantels  will  be  of 
tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  ownei-  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now    being    purchased. 


GOVERIOIENT  WORK  &  SUPPLIES. 


Bids    and    Revenue    Sir4nip»«. 

In  view  of  the  fact  that  many  firms 
are  submitting  bids  to  various  govern- 
ment offices  w^ithout  the  necessary  rev- 
enue stamps  attached  to  the  guarantee 
bond,  etc.,  we  publish  below  the  rul- 
ing of  the  Treasury  Department  in  ref- 
erence to  this  matter.  Failure  to  at- 
tach stamps  in  the  proper  denomina- 
tion  invalidates   the   bid: 

Treasury  Department, 
Office   of   the   Secretary, 
Washington,   Dec.   9,    1914. 
1914. 

Department  Circular  No.  38. 
Section  of  Surety  Bonds. 
To  bond-approving  officers  of  the  gov- 
ernment and  others  concerned: 
Your  attention  is  invited  to  the  pro- 
visions of  the  act  of  Congress  approved 
October  22,  1914,  entitled  "An  act  to 
increase  the  internal  revenue,  and  for 
other  purposes,"  and  particularly  to 
the  paragraphs  thereof  providing  for 
a  stamp  tax  of  one-half  of  1  per  cent 
on  each  dollar  or  fractional  part  there- 
of on  each  amount  of  premium  charged 
on  bonds  or  obligations  known  as  fidel- 
ity and  surety  bonds,  where  such  obli- 
gations are  executed  by  any  person, 
association,  company,  or  corpoiation 
transacting  the  business  of  fidelity  and 
surety  insurance,  and  providing  also 
for  a  stamp  tax  of  50  cents  on  each 
obligation  executed  by  any  person, 
corporation,  or  other  entity,  as  surety, 
not  engaged  in  the  transaction  of  a 
fidelity  and  surety  insurance  bu.siness. 
Attention  is  also  invited  to  Treasury 
division  2062  of  November  20,  1914,  in- 
terpreting the  above  provisions. 

To    enable    the     bond-approving    of- 
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ficers  of  the  government  to  verify,  and 
the  Treasury  Department  to  certify  to, 
the  coriectness  of  the  amount  of 
stamps  thus  affixed  to  each  obligation, 
all  blank  foims  of  bond,  when  pre,- 
pai'ed  for  execution,  shall  provide 
proper  blank  spaces  wherein  the  par- 
ties executing  the  obligation  shall 
state  the  rate  and  amount  of  premium 
paid  tliereon.  In  all  cases  the  value  of 
the  stamps  affixed  must  bear  the  proper 
ratio  to  the  amount  'of  premium  paid. 
When  provision  for  such  information 
is  not  made  by  the  printed  blank  a 
rubber  stamp  oi-  other  convenient 
method  may  be  used.  The  following 
forin   should   be   used: 

The  rate  of  premium  on  this  bond  is 

$ per    thousand:    the    total    amount 

of  premium  charged   is . 

Every  such  bond  or  obligation  which 
is  not  an  original  instrument,  and 
therefore  not  taxable,  shall  be  plainly 
stamped  "Duplicate"  on  the  face  there- 
of. 

The  officials  of  this  department  ac- 
cepting and  approving  bonds  with  in- 
dividual or  corporate  sureties  are 
charged  with  the  responsibility  of  de- 
termining whether  the  proper  amount 
of  stamps  is  affixed  to  all  government 
bonds  before  accepting  and  approving 
the  same. 

San    Francisco,    Cal.,    Pump,    Etc. 

The  contract  for  installing  a  motor- 
driven  triplex  pump,  fuel  oil  regulator, 
etc.,  in  the  U.  S.  Mint  at  San  Francis- 
co. Cal.,  has  been  awarded  to  S.  T. 
.lohnson  Co.,  San  Francisco,  Cal.,  at  $2,- 
292.60;    time    120    days. 

Casper,  AVyo.,  I'ost   Office. 

As  previously  reported,  the  contract 
for  the  constduction,  complete,  includ- 
ing lighting  fixtures,  of  the  U.  S.  post 
office  at  Casper,  Wyo.,  was  awarded  to 
C.  R.  Inman,  Casper,  Wyo.,  at  $49,785 
Fixtures  and  material  manufactured 
by  the  following  named  firms  have 
been  approved  for  use  in  the  construc- 
tion of  the  building:  Plumbing  fix- 
tures, U  Wolf  Bfg.  Co.;  cas.t  iron  col- 
umn radiators  and  wall  radiators, 
American  Radiator  Co.:  nonconducting 
coverings,  H.  W.  .lohns-Mancille  Co.; 
radiator  valves.  Crane  Co.;  damper 
regulator,  American  Radiator  Co.;  air 
valves  for  end  of  steam  mains,  Jenkins 
Bros.;  cabinet  and  tablet,  Frank  Adam 
Electric  Co.;  conduit.  Enameled  Metals 
Co.;  rubber-covered  wire.  New  York 
Insulated  Wire  Co.;  lighting  fixtures, 
Reading  Chandelier  Works;  reflectors 
and  glassware,  Macbeth-Evans  Co.;  air 
valves  for  radiators,  American  Radia- 
toi-  Co.;  flush  switches,  Perkins;  pend- 
ant switches,  Bryant;  canopy  switches. 
Cutler- Hammer  .Mfg.  Co.;  keyless  sock- 
ets, Weber. 


Indian    .\n'air.H,    Highway   Bridg^e. 

The  following  bids  were  received  by 
the  commissioner  of  Indian  Affairs, 
Washington,  D.  C,  for  constructing  a 
steel  highway  bridge  across  the  Moen- 
copi   Wash,  near  Tuba,  Ariz.: 

Item  1,  superstructure  erected  and 
painted:  2,  plain  concrete  abutments. 
3,  reinforced  concrete  abutments;  4, 
for  suostituting  lighter  steel  joists;  5, 
add  or  deduct  for  plain  concrete:  6,  add 
or  deduct  for-  reinforced  concrete. 

The  Omaha  Structural  Steel  Works 
Co.,  Orriaha,  Neb.,  item  ],  $3,160;  2,  $5,- 
(100:  3,  $4,73.-.;  4,  $189;  5,  add  $25  per 
cu  yd,  deduct  $15;  6,  add  $30,  deduct 
$20;   100  days. 
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.Milwaukee  Bridge  Co.,  Milwaukee, 
Wis.,  item  1,  $3,184;  2,  $10,160;  3,  $6.- 
<i(i6;   4,    $104;    5,   $24;   6.    $26;    15   days. 

Des  Moines  Bridge  and  Iron  Works, 
Des  Moines,  Iowa,  item  1,  $2,775;  2,  $4,- 
713;  3,  $3,163;  5,  $20.25;  6,  $22.25;  120 
days. 

Missouri  Valley  Bridge  and  Iron  Co., 
Leavenworth,  Kans.,  item  1,  $3,040;  2, 
$5,148;  3,  $4,250;  4,  $2,916;  5,  $14;  6, 
$35;   120  days. 

The  Clinton  Bridge  Woiks,  Clinton, 
Iowa,   item    1,   $2,940;    2,   $100;    175   days. 

El  Paso  Bridge  and  Iron  Works,  El 
Paso,  Tex.,  item  1,  $2,769;  2,  $5,517;  3, 
$4,159;-  4,  $115;  5,  $14.50;  6,  $24.50;  120 
clays. 

The  Midland  Bridge  Co.,  Kansas  City, 
Alo.,  item  1,  $3,530;  2  and  3.  $2,856;  6, 
$10;    150  days. 

Pueblo  Bridge  Cu.,  Pueblo  Colo., 
item  1.  $2,980;  2,  $3,516;  3.  $3,061;  4, 
$140;   5,   $13;   6,   $25;   125  days. 

The  JoJiet  Bridge  and  Iron  Co.,  .loliet, 
III.,  item  1,  $2,680;  2,  $5,258;  3,  $4,800; 
I,   3.75c  ped   lb;   5,   $15;   6,   $20:   120  days. 

HnistN  and   Rollers. 

The  Secretary  of  the  Interior  has  au- 
thorized the  Reclamation  Service  to 
award  contract  to  the  Minneapolis 
Steel  and  Machinery  Co.,  of  Minneapo- 
lis, Minn.,  for  furnishing  six  hoists  for 
Die  six  70-foot  rollers  for  the  diversion 
dam  on  the  Grand  Valley  irrigation 
project,  Colo.  The  contract  price  is 
%s->:>    per   hoist. 

Canal   Requisitions. 

The  purchasing  officer  of  the  Pana- 
ma Canal  will  c^ll  for  bids  for  furnish- 
ing the  following  supplies  and  mate- 
rial: 

8  pieces  long  leaf  yellow  pine,  10  In 
by   1114   in  by  74   ft  long. 

4  pieces  long  leaf  yellow  pine,  6i^  in 
by   13 14   in  by  33  ft  II   Ins  long. 

2,300    cable    clips. 

3,000    sledge    hammer    handles. 

1,140  galvanized  wrought  steel  hasps 
and   staples. 

720  galvanized  wrought  steel  strap 
hinges. 

13,000  ft  rubber  water  hose  with 
couplings. 

36    sets   steel    stamping   letters. 

2,000   lbs   tarred   marline. 

180   boxwood   folding  rules. 

600    zigzag    rules. 

70    metallic    tapes. 

50   steel   tapes. 

500  ft  brass  tubing,    -^-in. 
For   Balboa  radio  station: 

1  switchboard,  2,300  volt,  complete, 
as  per  drawings. 

]  transformer,  30  K.  D.  A.,  3  phase, 
4  wire  subway  or  manhole  type,  2,300 
volt. 

Material  for  valves  and  accessories 
for  dry  dock  No.  1  at  Balboa.  The 
material  is  to  be  embedded  in  or  sup- 
ported by  the  concrete  structure  of 
dry  (lock  No.  1  at  the  Balboa  terminal. 
It  will  consist  of  4  flooding  valves  ar- 
langed  in  pairs,  each  pair  to  be  provid- 
ed with  screens  and  guard  valves;  pro- 
vision for  screens  and  guard  valves  for 
a  twin  discharge  culvert;  cylinders  for 
actuating  4  sluice  valves  and  accesso- 
I  ies. 


Arizona   Canal. 

The  Secretary  of  the  Interior  has  au- 
thoiized  the  Reclamation  Service  to 
execute  contract  with  Martin  &  Gillis, 
of  Phoenix,  Ariz.,  for  erecting  struc- 
tures on  the  Arizona  Canal,  Salt  River 
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irrigation    projcc-t.      The    total    contract 
price  is  $6,918.15. 


Snntu    Barbnrn,    Cal.,    Lamp    Brackets, 
E«e. 

The  followins  bid.s  were  received  by 
the  supervising  architect.  Treasury 
partment,  Washington,  D.  C,  for  fur- 
nishing and  installing  two  lamp  brack- 
et.s  and  lamps,  complete,  in  the  U.  S. 
post    ofRce   at    Santa   Barbara,    Cal.: 

.lohn  Polachek  Bronze  and  Iron  Co., 
I.ong  Island   City,   N.   Y.,   $295;   4   weeks. 

F.  B.  Conover,  New  York  City,  $453; 
60   days. 

John  Williams,  Inc.,  New  York  City, 
$525;   10  weeks. 


nriKham    City,   Utah,  Post   Office. 

In  the  con.struction  of  the  U.  S.  post 
office  at  Biigham  City,  Utah,  for  which 
(Jeorge  A.  Whitmeyer  &  Sons,  Ogden, 
Utah,  have  the  contract,  nonconducting 
pipe  coverings  manufactured  by  the 
Khret-Magnesia   Mfg.   Co.   will   be   used. 


ItoltinHon    I'oint,   KiiK-ine   and    Compres- 
sor Unit. 

The  following  bid.s  were  received  by 
the  light-house  in.spector,  17th  district, 
Portland,  Ore.,  for  furnishing  a  com- 
bined engine  and  compressor  unit  with 
silent  chain  transmission  for  Robinson 
Point    light-station.    Wash.: 

A.    IT.    McCay.    Baltimore,    Mr.,    $1,594. 

De  IjSl  Vargne  Machine  Co.,  New 
York   City,   $3,783. 

Fairbanks,  Morse  Co.,  Portland,  Ore., 
$1,933.0:  alternate,  $2,074.50,  for  sub- 
."tituting  herringbone  gear  for  silent 
tiansmission. 

Zimmernian-Wells-Brown  Co.,  Port- 
land,   Ore.,    $1,997. 

Remington  Oil  Engine  Co.,  Stamford, 
Conn.,   $2,485.20. 

Northwestern  Iron  Works,  Seattle, 
Wash.    $1,800;    accepted. 


Butte,   Mont.,  Repairs,  lEtc. 

The  following  bids  were  received  by 
the  custodian,  U.  S.  post  office,  Butte, 
Mont.,  recently  for  repairs,  etc.,  at  the 
U.  S.  post  office  at  Butte,  Mont.: 

Thomas  N.  Bailey,  Butte,  Mont.,  $1,- 
600;   .lanuary   20. 

Nelson  &  Pederson.  Butte,  Mont.,  $1,- 
500;  45  days. 

J.  L.  Gribblo,  Butte,  Mont.,  $1,290; 
December    24. 

Shackleton  &.  Sypher,  Butte,  Mont., 
$1,253;   .lanuary    1. 

W.  D.  C.  Connell,  Butte,  Mont.,  $1,- 
225;   January   1. 

.SAN  FRANCISCO— Store  house,  1 
story,  reinforced  concrete,  $2,577.  En- 
gineer, Constructing  Quartermaster's 
Office,  Fort  Mason.  Owners,  United 
.States  Oovernment.  Bids  opened  for 
the  construction  of  a  one-story  rein- 
forced concrete  store  house  to  be 
erected  at  Fort  WinJlold  Scott  for  the 
State  Militia  show  Robert  Trost  low  at 
$2,577.  He  will  probably  be  awarded 
the  contract.  A  complete  list  of  the 
bids  received  will  be  found  under  the 
heading  of  .San  Francisco  in   this  issue. 

HOTELS. 


SAN  FRANCI.SCO— Hotel,  6  story 
and  base,  brick  and  steel,  $85,000.  Ar- 
chitect. A.  A.  Cantln.  Foxcroft  Bldg.. 
S.  F.  Owner.  A.  W.  Maltby.  The 
building  will  be  erected  on  the  south 
sl(l»'  of  101  lis  street  east  of  Mason, 
covering  u  considerable  ground  area. 
There  will  be  In  the  nelgliborhood  of 
100    guest    rooms,    nearly    all    of    which 
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will  have  private  baths.  Interior  will 
be  finished  in  pine  and  hardwood.  Tile 
door  and  wainscot  will  be  used  in  the 
bath  rooms.  Plans  provide  for  steam 
heat,  elevator  service,  a  hot  water 
.supply  and  vacuum  cleaning.  Tile 
lloor  will  be  used  in  the  main  office 
and  lobby.  Kxterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  figures  will  be  taken  at 
once. 

SAN  FRANCISCO— Hotel  alterations. 
2  story,  frame.  Cost  not  stated.  Ar- 
chitect, John  J.  Foley,  46  Kearny 
street,  S.  F.  Owner,  S.  A.  White.  The 
present  two-story  frame  building  lo- 
cated on  Eddy  street  near  Laguna  is 
undergoing  repairs.  Included  in  the 
work  will  be  new  plastering,  painting, 
plumbing,  interior  finish  and  electric 
work.  Plans  are  complete  and  the 
work  will  be  done  by  Day  I^abor.  The 
alterations  will  add  about  twelve 
rooms   to   the   hotel. 

FAIRFIELD,     SOLANO     CO.,     CAL.— 

Hotel  and  stores,  4  story  and  base, 
reinforced  concrete,  $75,000.  Archi- 
tect, Henry  C.  Smith,  Humboldt  Bank 
Bldg.,  S.  F.  Owners,  Fairfield  Hotel 
Co.  The  building  will  be  erected  on 
a  corner  lot  and  will  cover  a  large 
ground  area.  Besides  the  main  office 
and  hotel  lobby  there  will  be  six  stores 
on  the  first  floor.  Upper  floors  will 
contain  a  large  number  of, guest  rooms 
and  baths.  Interior  will  be  finished 
in  pine  throughout.  Tile  floor  and 
wainscot  will  be  used  in  the  baths. 
There  will  be  steam  heat,  elevator 
service  and  a  hot  water  supply.  Mar- 
ble and  tile  will  be  used  in  the  stores 
and  lobby.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans   are    being   prepared. 

OI.Y.MPIA,  WASH.— Hotel.  7  story 
and  base,  reinforced  concrete,  $100,000. 
Architect,  V.  W.  Voorhees,  Eitel  Bldg., 
Seattle.  Owners,  Olympia  Hotel  Co. 
The  building  will  be  erected  at  the 
corner  of  Sixth  and  Franklin  streets, 
covering  an  area  of  120  by  120  feet. 
Ground  floor  will  be  arranged  for  a 
large  office,  lobby,  main  dining  room 
and  a  number  of  private  dining  rooms. 
Upper  floors  will  contain  140  guest 
rooms  with  seventy  baths.  Interior 
finish  will  be  of  pine,  redwood  and 
hardwood.  Bath  rooms  will  have  tile 
floors  and  wainscot.  Plans  provide 
for  two  electric  elevator.s,  steam  heat, 
a  hot  water  supply  and  vacuum  clean- 
ing. A  tile  floor  will  be  used  in  the 
lobby.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  nearly  complete  and 
figures  will  be  called  for  early  in  Feb- 
ruary. 

I-OS  ANGELES,  CAU— Hotel.  4  story 
and  base,  brick  and  steel,  $25,000.  Ar- 
chitect, none.  Owner,  Lawrence 
Holmes,  Majestic  Apts..  I.,.  A.  The 
building  will  be  erected  in  the  rear  of 
a  two-story  hotel  structure  now  oc- 
cupying the  site  at  the  southwest 
corner  of  3rd  and  Hope  streets.  The 
new  portion  has  been  designed  to  con- 
tain a  total  of  54  rooms,  each  with 
private  bath  and  wall  bed.  Interior 
finish  will  he  of  plwe  and  hardwood. 
Hath  rooms  will  be  finished  in  tile 
and  will  have  composition  floors. 
Plans  provide  for  steam  heat,  elevator 
servic«?  and  a  hot  water  supply.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are   now    being   taken. 


Wednesday, 


J.nn. 


1913. 


HOSPITALS. 


SAN  FRANCISCO — Operating  ward. 
2  .•<tory,  reinforced  concrete.  Cost  not 
.stated.  Engineer,  Constructing  Quar- 
termaster, Fort  Mason.  Owners, 
In i ted  States  Government.  This  build- 
ing will  be  erected  at  the  Letterman 
Gtneral  Hospital  at  the  Presidio  of 
.^an  Francisco.  The  building  will  cov- 
er an  area  of  28  by  80  feet.  Interior 
will  be  finished  in  pine,  tile  and  white 
en.-imel.  A  large  amount  of  special 
opt  rating  and  hospital  plumbing  is 
.specified.  Steam  heat  will  be  fur- 
nished from  the  central  plant  at  the 
hospital.  Exterior  will  be  faced  with 
c.  nient  plaster.  A  clay  tile  roof  will 
be  used.  Plans  are  complete  and  fig- 
uns  are  being  taken.  Bids  will  be 
o))ened  on  January  18th.  Plans  and 
specifications  can  be  secured  from  the 
ottice  of  the  Constructing  Quartermas- 
ter at  Fort  Mason.  An  official  pro- 
posal appears  in  another  column  of 
this  issue. 

SAN  FRANCISCO— Nurses'  dormi- 
tory, 2  story,  reinforced  concrete.  Cost 
not  stated.  Engineer,  Constructing 
Quartermaster,  Fort  .Mason.  Owners, 
United  States  Government.  The  build- 
ing will  be  erected  at  the  Letterman 
General  Hospital  in  the  Presidio  of 
San  Francisco,  and  will  be  known  as 
Female  Nurses'  Dormitory  No.  2.  The 
building  will  cover  an  area  of  32  by  80 
feet  and  will  contain  twenty-four 
rooms  arid  twelve  baths.  Interior  fin- 
ish will  be  largely  of  birch.  There 
will  be  steam  heat  supplied  from  the 
central  plant.  Hardwood  floors  are 
specified.  Bath  rooms  wMll  be  finished 
in  tile.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids  will  be  opened  on  January  I8th. 
Plans  and  specifications  can  be  se- 
cured from  the  office  of  the  Construct- 
ing Quartermaster  at  Fort  Mason.  An 
official  proposal  appears  in  another 
column  of   this   issue. 

VANCOUVER.  B.  C— Hospital  addi- 
tions. 3  story  and  base,  reinforced  con- 
crete. $75,000.  Architect,  Arthur  (A. 
r,)x,  Carter-Cotton  Bldg.,  Vancouvei". 
Owners,  City  of  Vancouver.  These  ad- 
ditions will  consist  of  an  operating 
ward  and  a  maternity  ward  and  will 
be  erected  adjoining  the  present  build- 
ing at  12th  and  Willow  streets.  Con- 
struction will  be  fireproof.  Interior 
specified.  Exterior  will  be  faced 
with  cement  plaster.  Plans  are  com- 
will  be  finished  in  pine  and  white  en- 
plete  and  ligvnos  will  be  called  for  at 
once. 


TANAMA- 


-PACIFIC    EXPOSITION 
WORK. 


Contracts  Awarded. 

SAN  FKANCISCO  —  State  display 
booths,  frame  construction.  $15,800. 
.\rchltect's  name  not  given.  Owners. 
Si.ite  of  Nevada.  C.  G.  Sellman  of 
Kcno  has  been  awarded  the  contract 
I'or  the  erection  of  the  booths  for  the 
Nevada  exhibit  at  the  Panama-Pacific 
i:xpositlon  on  his  bid  of  $15.S00.  which 
\\  \\\  be  cut  down  $1,1. 10,  as  a  decision 
w.is  rejiched  not  t<»  include  a  state 
exhibit  in  the  Palace  of  Education. 
There    W(>re    five    bidders   on    the    work. 

SAN  FRANCISCO  —  Display  booth, 
frame  construction.  Cost  not  stated. 
Architect's    name    not    given.      Ownera, 


Wednesday,       Jan. 


6, 


1915. 
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Columbus  Dental  Manulacturing-  Co., 
Columbus,  Ohio.  Contractors,  Fink  & 
Schindler  Co.,  S.  F.  Contract  price  not 
stated. 

SAN  FRANCISCO  —  Display  booth, 
frame  construction.  Cost  not  stated. 
Architect,  George  Schastey,  Monad- 
nock  Bldg.,  S.  F.  Owners,  Berkeley 
IClectric  Cooker  Co.,  Berkeley.  Con- 
tractors, Fink  &  Schindler  Co.,  S.  F. 
Contract  price  not  stated.  Note.  The 
booth  will  be  erected  in  the  Manufac- 
tures   I'alace. 


RAILROAD   CONSTRUCTION   AND 
EQUIPMENT. 


SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL. — Railroad  construc- 
tion, $400,000.  Engineer's  name  not 
given.  Owners,  California  Southern 
Railroad  Co.  Backed  by  Los  Angeles 
capital,  work  will  De  started  about 
February  1st  on  a,  railroad  to  connect 
Blythe  in  the  Palo  Verde  Valley  with 
BIythe  Junction  on  the  Santa  Fe,  a 
distance  of  forty  miles.  The  esti- 
mated cost  of  the  road  is  placed  at 
1400.000,  and  equipped  at  $1,000,000. 
Trained  railroad  men,  including  J.  M. 
Neeland,  organizei-  and  builder  of  the 
Pan- Ameiican  Railioad,  and  C.  H. 
Beggs,  formerly  vice-president  and 
general  manager  of  the  Frisco  system. 
are  backing  the  enterprise.  John  R. 
Grant,  a  Canadian  capitalist,  now  res- 
ident of  this  city,  is  also  interested. 
Incorporation  papers  have  already 
been  taken  out  under  the  name  of  the 
California  Southern  Railroad  Com- 
pany, with  $400,000  capital  stock,  of 
which    $44,000    is   paid    up. 

VISALIA,  TULARE  CO.,  CAL.— Rail- 
road station.  1  and  2  story  frame  and 
concrete.  $2.'S.O0O.  Architect,  Engineer- 
ing Department,  Southern  Pacific  Co., 
Flood  BIdg.,  S.  F.  Owners,  Southern 
Pacific  Co.  The  State  Railroad  Com- 
mission has  insti'ucted  the  Southern 
Pacific  Co.  to  prepare  plans  for  a  new 
passenger  and  freight  depot  to  be 
erected  in  Visalia,  and  has  fixed  the 
amount  to  be  spent  in  construction  at 
$25,000.  These  buildings  will  prob- 
ably be  designed  in  the  Mission  style. 
I'''urther  mention  will  be  made  of  this 
work    when    plans   are    out    for   figures. 


RESIDENCES. 


SAN  FRANCISCO— Residences,  3.  2 
story  and  base,  frame,  $4,500  to  $8,000. 
Aichitect.  Charles  J.  Rousseau,  46 
Kearny  street,  S.  F.  Owners,  The 
Allen  Co.  These  houses  will  be  erect- 
ed on  property  in  Windsor  Terrace 
and  will  contain  from  six  to  nine  rooms 
complete  with  all  modern  conven- 
iences. A  large  and  spacious  living 
room,  dining  room  and  reception  hall 
besides  the  kitchen,  butler's  pantry 
and  servants'  quarters  will  occupy  the 
first  floor.  Opening  off  the  dining  room 
will  be  an  open  terrace  with  flower 
box  enclosures  and  commanding  a  fine 
view  of  the  beautiful  canyon.  The 
second  floor  will  contain  bed  rooms, 
two  of  which  will  nave  connecting 
bath's  and  open  sleeping  poiches.  A 
large  billiard  hall,  wine  cellar,  furnace 
room  and  storage  rooms  will  be  pro- 
vided for  in  the  basement.  Each  house 
will  have  a  private  garage  in  the  rear 
which  will  be  reached  by  a  winding 
driveway  passing  under  a  porte- 
cochere.  The  entile  first  floor  will  be 
finished    in    Jenisero     with      hardwood 


floors.  L'pper  floor  will  be  finished  in 
redwood  and  white  enamel.  Furnace 
heat,  open  fire  places  and  automatic 
water  heaters  are  included  in  the 
specifications.  Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  be  finished 
in  tile.  Exteriors  have  been  designed 
in  the  English  Manor  style,  the  Tudor 
English  and  Old  English  and  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  segre- 
gated figures  are  being  taken. 
'  SAN  FRANCISCO— Residences,  2.  1 1/2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner.  N.  J.  Nelson. 
4278  23rd  street,  S.  F.  These  houses 
will  be  erected  on  property  at  the 
southeast  corner  of  Eureka  and  22nd 
streets,  and  each  has  been  designed  to 
contain  six  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  large  open  fire  places  and  tile  or 
brick  mantels.  Bath-  rooms  will  have 
tile  wainscot.  Exteriors  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
Materials  are  now   being  purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $3,500.  Architect, 
none.  Ownei-.  M.  C,  Rench,  14  27  5th 
avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  11th  ave- 
nue south  of  Balboa  street,  and  has 
been  designed  to  contain  seven  rooms 
and  bath.  A  separate  garage  will  be 
erected.  Interior  of  the  house  will  be 
finished  in  pine,  redwood  and  some 
hardwood  veneei-.  Haidwood  doors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plastei-  on  metal  lath.  An  automatic 
water  heater  will  be  installed.  Plans 
are  complete  and  in  the  hands  of  the 
owner  whc  will  do  the  work  by  Day 
Labor.  Materials  ai  e  now  being  pur- 
chased. 

SAN  FRANCISCO— Residence,  1  story 
and  base,  frame;  $1,500.  Architect, 
none.  Ownei-.  T.  Copnik,  36  Lakeview, 
S.  F.  The  dwelling  will  be  erected  at 
the  noithwest  corner  of  Caine  and 
Lakeview  streets,  and  has  been  de- 
signed for  a  five  loom  house  with  bath. 
Interior  will  be  finished  in  pine  and 
redwood.  Oak  floors  will  be  used  in 
the  living  and  dining  rooms.  There 
will  be  open  fire  places  with  tile  or 
brick  mantel.  Bath  room  will  be  fin- 
ished in  tile.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  .Materials  are 
now   being  purchased. 

SAN  FRANCISCO— Residences,  2,  2 
story  and  base,  frame,  $3,000  each.  Ar- 
chitect, none.  Owner.  E.  Ginley.  131 
5th  avenue,  S.  F.  These  two  dwellings 
have  been  designed  for  six-room 
houses  with  bath  and  will  be  erected 
on  the  west  side  of  15th  avenue  north 
of  Balboa  street.  Interiors  will  be 
finished  in  pine,  redwood  and  blue 
gum.  Haidwood  floors  will  be  used  in 
the  living  and  dining  rooms  and  re- 
ception halls.  There  will  be  open  fire 
places  and  tile  and  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic watei-  heaters  will  be  installed. 
Exifiior-    will    he   covered   with   rustic 


and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SAN  FRANCISCO-^Residence,  2  story 
and  base,  frame,  $6,500.  Architects, 
Falch  &  Knoll.  Hearst  Bldg..  S.  F. 
Owner,  Martin  Raggett.  The  dwelling 
will  be  erected  in  Forest  Hill  and  has 
been  designed  for  an  eight-room  house 
with  two  baths  and  sleeping  porch.  A 
separate  garage  will  be  erected.  In- 
teiior  of  the  first  floor  will  be  finished 
in  blue  gum  while  the  upper  floor  will 
be  finished  in  pine,  ledwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms,  li- 
brary and  reception  hall.  There  will 
bo  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  Bath  rooms 
will  be  finished  in  tile.  Automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath. 'Terraced 
gardens  will  be  included  in  the  work. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
liesidence,  2  story  and  base,  frame.  $4,- 
000.  Architects,  Elite  Planners.  1844 
5th  avenue,  Oakland.  Owner.  Frank 
E.  Hayward.  The  dwelling  will  be 
elected  in  the  Thousand  Oaks  Tract, 
and  has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine,  redwood,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Bath  room 
will  have  tile  floor  and  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
ligures  are  now  being  taken. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$1S,(M!0.  Architect,  Sidney  B.  Newsom, 
Nevada  Bank  Bldg.,  S.  F.  Owner.  H.  W. 
Harrold.  The  dwelling  will  be  erect- 
ed on  Ashmont  avenue  and  has  been 
designed  foi-  a  twelve-room  dwelling 
with  several  baths  and  sleeping  porch. 
A  garage  will  also  be  erected  on  the 
property.  Interior  of  the  dwelling 
will  be  finished  in  pine,  hardwoods  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  central  heating  system,  open 
fire  places,  a  hot  water  supply  and 
vacuum  cleaning.  Bath  rooms  will  be 
finished  in  tile  and  equipped  with 
showers.  Exterior  of  the  house  will 
be  cover-ed  with  cement  plaster  on 
metal  lath.  A  clay  tile  roof  is  speci- 
fied. Plans  are  complete  and  figures 
are   being  taken. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame,  $10,000.  Architect, 
H.  H.  Gutterson,  80  Post  street,  S.  F. 
Owner,  C.  M.  Dutton.  The  dwelling 
will  be  erected  in  the  Claremont  Tract 
and  has  been  designed  for  an  eight- 
room  house  with  three  baths,  sleeping 
porch  and  garage.  Interior  of  the 
house  will  be  finished  in  pine,  red- 
wood, white  enamel  and  hardwood. 
Haidwood  floors  will  he  used  in  the 
living  room,  dining  room  and  library. 
There  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  have  tile 
walls  and  floors.  Exterior  of  the 
liou.se    will    be    covered    with      cement 
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pla.sttT  on  nu;tal  lalh.  I'lan.s  ;i  ic  now 
being   prepared. 

BKHKEIvEY,  AL,A.\110I)A  CO.,  CAL.— 
Kcndence,  2  story  and  base,  frame, 
$4,000.  Architect,  .lames  W.  Plachek, 
Acheson  Hldg-.,  Berkeley.  Owner,  Frank 
Dutia.  The  dwellirig-  will  be  erected 
on  Spruce  street  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  white  enamel  In  the  bed  rooms. 
There  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  floor 
and  wainscot.  An  automatic  watei- 
heater  will  be  installed.  Hardwood 
lloors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  aie  complete  and  figures  are  be- 
ing  taken. 

BEKKKI.EY,  Al.A.MEDA  CO.,  CAIv.— 
Besidence,  2  stoi-y  and  base,  frame, 
$-1,000.  Architect,  none.  Owner,  I.,ouis 
O.  Hanson,  2211  Ellsworth  street,  Ber- 
keley. The  dwelling  will  be  erected 
on  the  Alameda  and  has  been  designed 
for  an  eight-room  house  with  bath  and 
sleeping  porch.  Interior  linish  will  be 
of  pine  and  hardwood  with  white  en- 
amel in  the  bed  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Mantels  will  be  of 
tile  and  brick.  Tile  floors  and  wain- 
scot will  be  used  in  the  bath  rooms. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covei'ed  with  cement  plaster  on 
metal  lath.  Plans  ni-e  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  I..abor.  Materials 
are  now   being  pufchased. 

BEUKEI.EV,  AI..A.\1EDA  CO.,  CAL.— 
Flesidence,  2  story  and  base,  frame, 
$1,000.  Architects,  Hutchinson  Bros., 
170  13th  street,  Oakland.  Owner,  M.  C. 
Vaughn.  The  dwelling  has  been  de- 
signed for  a  seven- room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine,  redwood 
and  hardwood  veneer.  Hai-dwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  Some 
white  enamel  will  be  used  in  the  bed 
rooms.  There  will  be  furnace  heat 
and  open  tire  places.  Mantels  will  be 
of  tile.  Bath  looms  will  have  tile 
lloors  and  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  wo:-k  by  Day 
Lrfibor.  .Materials  are  now  being  pur- 
chased. 

SAN  .MATEO,  SA.N  MATIOO  CO.,  CAU 
—  Residence,  2  story  and  base,  fraine, 
$7,000.  Architects.  Falch  &  Knoll, 
Hearst  Bldg.,  S.  I'.  Owner,  E.  Sedg- 
wick. The  dwelling  has  been  designed 
for  an  eight-room  house  with  two 
baths  and  two  sleeping  porches  and 
will  be  erected  in  S.-in  M.nlfo  Park.  A 
separate  g.aragt-  will  ho  i-iccted.  Infe- 
rior of  the  house  will  he  (Inlshed  in 
pine,  redwood  and  whiti'  "■iiamel.  The 
main  floor  will  be  finished  In  blue  gum. 
Il.-irdwood  doors  will  In-  used  in  the 
principal  rooms.  There  \\  ill  be  fur- 
nace bent  and  open  fire  pijices.  Man- 
tels will  be  of  tile.  ■  Balh  rooms  will 
have  tile  lloors  and  wainscul.  An  au- 
tomallc  wjitf-r  hojitcr  will  ho  Installed. 
Exterior  of  both  tlu'  house  and  garage 
Will    be    covered    with    cement    plaster 


on  metal  lath.  Plans  are  now  being 
prepared. 

LOS  ANGELES,  CAL.  —  Bungalow 
court,  24,  1  story,  frame,  $20,000.  Ar- 
chitect, C.  A.  Truesdell,  .Ir.,  I.  W.  Hell- 
man  Bldg.,  1j.  a.  Owner's  name  with- 
held. These  bungalows  will  each  con- 
tain four  rooms  and  bath  and  will  be 
erected  on  property  near  the  State 
Normal  School.  The  ground  area  to 
be  covered  is  ISO  by  320  feet  and  will 
be  improved  by  gardens  and  terraces. 
Interior  finish  of  the  bungalows  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  All  bungalows  will  be 
equipped  with  wall  beds.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Automatic  water  heaters 
will  be  installed.  Exterior  of  the 
group  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

COKONADO  BEACH,  SAN  DIEGO 
CO.,  CAL. — Uesidence,  2  story,  attic 
and  base,  hollow  tile.  Cost  not  stated. 
Architect,  Elmer  Grey,  Wright  and  Cal- 
lender  Bldg.,  L.  A.  Owner,  Gale  Thomp- 
son, Chicago.  The  dwelling  has  been 
designed  for  a  sixteen-rooin  house  with 
three  baths  and  will  be  erected  on 
Adela  avenue.  A  garage  and  stables 
will  also  be  erected  on  the  property. 
Interior  of  the  dwelling  will  be  fin- 
ished in  pine  and  hardwoods  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  throughout. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  be  fin- 
ished in  tile  and  equipped  with  show- 
ers. A  hot  water  system  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  brick  veneer  and  ce- 
ment plaster.  Plans  are  complete  and 
figures   are    being   taken. 

PORTLAND,  ORE.— Residence,  2  Vi 
story  and  base,  brick,  $20,000.  Archi- 
tects, Root  &  Kerr,  .Henry  Bldg.,  Port- 
land. Owner,  Louis  Rosenblatt.  The 
dwelling  has  been  designed  for  a 
twelve-room  house  with  three  baths 
and  will  be  erected  on  the  corner  of 
21st  and  Myrtle  streets.  A  garage  will 
be  erected  on  the  rear  of  the  property. 
Interior  of  the  house  will  be  finished 
in  pine,  redwood  and  hardwoods  with 
some  white  enamel  in  the  bed  rooms. 
There  will  he  furnace  heat  and  open 
fire  places,  a  vacuum  cleaning  system 
and  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  showers.  .Mantels  will  be  of  tile 
and  brick.  Exterior  of  the  house  will 
be  faced  with  pressed  brick.  Plans 
are    now    being    prepared. 


.SEWERS,  STREET  WORK  &  WATER 
SYSTEMS. 


Ri:i)  WOOD  (MTV.  SAN  MATEO  CO.. 
C.Wj. —  Road  improvement.  Cost  not 
slated.  Engineer.  County  Surveyor 
.Neiiman.  Redwood  City.  Owners.  San 
.Matfo  (\)unty.  County  Surveyor  Neu- 
nian  presented  plans  and  specifications 
to  the  Supervisors  for  paving  of  the 
road  from  Colina  to  lOdgemar  and  the 
same  have  been  accepted.  Bids  for  this 
work   will   be  called    for  immediatt>ly. 

RED  WOOD  CITV.  SAN  .MATEO  CO... 
C.\L. —  Road  improvement.  Cost  not 
statiMl.  Engineer,  County  .'^urveyor 
.Nruin.nn.  Redwood  City.  <»wneis.  .^aii 
Mateo  County.  Plans  and  sped  Ilea - 
tions  prepare<I  by  the  County  Surveyor 
for  12,S(i2  feet  of  roadwa>-.  being  .a 
portion   of    the    roiul    from    .Menlo    Park 


lo  Poitola,  have  been  adopted  by  the 
Supervisors  and  bids  for  the  work  are 
now   being  called   for. 

SANTA  PAULA,  VENTURA  CO.,  CAU 
— Irrigation  system,  $100,000.  Engi- 
neer, A.  C.  Hardison,  Santa  Paula. 
Owners,  Pleasant  Valley  Lemon  Co., 
Santa  Paula.  The  Pleasant  Valley 
Lemon  Company  will  construct  an  irri- 
gation system  costing  $100,000  and  a 
cement  distributing  system  to  cost 
$7.1,000  at  Santa  Paula.  The  work  will 
oe  started  immediately.  The  system 
is  to  serve  l,OSo  acres  Tn  Pleasant  Val- 
ley, ten  miles  east  of  Oxnard  and  one 
mile  north  of  Somis.  The  officers  of 
the  company  are  .Judge  S.  B.  Klngs- 
Iniiy,  president;  Charles  Donlan,  A.  F. 
.Maulhardt,  R.  F.  Lacy,  R.  S.  Vaile,  J. 
C.  Daly  and  A.  C.  Hardison,  the  latter 
serving  also  as  directing  engineer. 

FRESNO,  FRESNO  CO.,  OAL. — 
Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  Fresno.  Own- 
ers, City  of  Fresno.  A  resolution  for 
the  paving  of  K  street  has  been  passed 
by  the  City  Council  after  protests  of 
property  owners  were  overruled.  Bids 
will  soon  be  called  for  on  this  work. 

VISALIA.  TULARE  CO.,  CAL. — Road 
construction.  Cost  not  stated.  Engi- 
neer, County  Surveyor,  Visalia.  Own- 
ers, Tulare  County.  The  Board  of  Su- 
pervisors of  Tulare  County  is  adver- 
tising for  bids  for  the  construction  of 
two  mountain  roads,  one  from  Badger 
to  Eshom  and  the  other  from  Badger 
to  the  Sand  Creek  road  to  General 
Grant  Park.  Plans  and  specifications 
may  be  obtained  at  the  office  of  the 
County    Surveyor. 

ROSEVILLE,  PLACER  CO.,  CAU— 
Undergrade  crossing,  $11,000.  Engi- 
neer, State  Highway  Commission, 
Forum  Bldg.,  Sacramento.  Owners, 
State  of  California.  The  State  Rail- 
road Commission  has  authorized  the 
.state  Highway  Commission  to  con- 
struct an  undergrade  crossing  beneath 
the  Southern  Pacific  tracks  near  Rose- 
ville.  Placer  County.  The  cost  of  con- 
struction up  to  $11,000  will  be  divided 
.equally  between  the  Highway  Com- 
mission and  the  Southern  Pacific,  and 
the  expense  in  excess  of  $11,000,  three- 
quarters  will  be  borne  by  the  High- 
way Commission  and  one-quarter  by 
the  railroad   company. 

SACRAMENTO.  CAU  —  Fire  alarm 
system.  Cost  not  stated.  Engineer. 
City  Engineer,  Sacramento.  Owners, 
City  of  Sacramento.  Chas.  A.  Bliss. 
City  Commissioner,  has  announced  he 
will  renew  his  efforts  in  securing  a 
street  intersection  fire  alarm  system  in 
the  business  section  of  the  city.  Sev- 
eral accidents  have  occured  lately 
through  the  fault  of  pedestrians  not 
hearing  the  bells  of  the  fire  companies. 

FOLSO.M,  SACRA.MENTO  CO.,  CAL. — 
Highway  construction.  Cost  not  stat- 
ed. Engineer,  County  Surveyor,  Sac- 
ramento. Owners,  Sacramento  County. 
Plans  are  complete  and  figures  are  be- 
ing received  for  constructing  a  high- 
way between  Folsom  and  Orangevale. 
Plans  and  complete  particulars  can  be 
secured  from  the  County  .Surveyor  at 
.Sacramento.  Bids  will  he  op<>ned  on 
.Ijinuary    ."ith. 

TACOMA,  WASH.— Tidewater  water- 
way, $3.")0,000.  Engineer.  D.  H.  Roben, 
Tacoma.  Owners,  Hylebo  Creek  Diking 
District.  The  present  coniinlssloners 
(if  the  Hylebo  Creek  Diking  District 
have  been  reelected  and  the  propoKl< 
tioM  of  eonsfructtng  a  waterway  from 
tidew.iter   to   .lulla's   Guloli,   n   distance 
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of  two  miles  at  a  cost  of  $350,000,  en- 
dorsed. The  commissioners  who  will 
have  the  work  in  charge  will  be  Ches- 
ter Thorne,  I.  X.  Hague  and  John  Buf- 
lelton.  The  waterway  will  be  400  feet 
wide  from  deep  water  to  11th  street 
and  300  feet  wide  from  there  to  the 
end  of  the  project.  Earth  from  the 
waterway  will  be  used  to  fill  1,300 
acres  of  tide  lands.  D.  B.  Roben  of 
Tacoma  is  the  engineer  who  is  now  en- 
gaged  in   preparing  the  plana. 

SAI-EM,  ORE. — Reclamation  work, 
$10,000,000.  Engineers,  United  States 
Reclamation  Service  and  State  Engi- 
neer John  H.  Lewis.  Owners,  United 
States  Government.  Plans  and  esti- 
ates  of  cost  of  irrigating  200,000  acres 
of  land  in  the  upper  Deschutes  River 
basin  are  embraced  in  a  report  to  be 
issued  by  John  T.  Whistler  and  E.  G. 
llopson,  of  the  Federal  Reclamation 
Service,  and  State  Engineer  John  H. 
Lewis.  The  land  can  be  reclaimed  in 
four  units,  and  all  of  them  must  look 
for  their  water  supply  to  two  reser- 
voirs, one  to  be  located  on  the  De- 
schutes River  at  Benham  Falls  and 
the  other  at  Crane  Prairie.  The  esti- 
mated cost  of  the  first  reservoir  is 
$991,000,  and  that  for  the  second  $152,- 
000.  The  north  unit  embraces  99,300 
acres  and  will  cost  $5,519,000.  The 
west  side  unit  consists  of  20,325  acres 
which  adjoins  the  Tumalo  project, 
and  will  cost  $S31,500.  In  the  east  side 
unit  there  are  36,000  acres,  and  the 
total  cost  will  exceed  $1,000,000.  The 
south  side  unit  embraces  48,460  acres, 
and  the  cost  is  estimated  at  $2,929,000. 
The  State  and  the  United  States  Recla- 
mation Service  are  co-operating  In 
the  preparation  of  plans  and  estimates 
of  the  cost  of  a   number  of  projects. 

MODESTO,  STAXISLAUS  CO..  CAL,. 
— Drainage  ditches,  $12,000.  Engineer, 
Chief  Engineer  Modesto  Irrigation 
District,  Modesto.  Owners,  Modesto 
Irrigation  District.  Bids  for  the  con- 
struction of  the  Curtis  and  Sproul 
drainage  ditches  for  the  ^Modesto  Dis- 
trict were  opened  by  the  directors  of 
the  district,  but  no  awards  were  made 
pending  a  further  consideration  of 
the  offers.  There  were  eight  bids  sub- 
mitted as  follows:  E.  K.  Finney  of 
Modesto  proposed  to  do  the  work  with 
the  use  of  vitrified  pipe  where  neces- 
sary for  $12,560.10;  and  using  concrete 
pipe  for  the  Curtis  drain  and  vitriled 
pipe  for  the  Sproul  ditch  for  $12,- 
464.10.  Hards  Bros.  of  Sacramento 
proposed  to  do  only  the  earth  work 
on  the  Curtis  ditch;  J.  D.  Niman  of 
Turlock,  the  earth  work'  on  both 
ditches:  J.  M.  Anderson  of  Turlock  ce- 
ment pipe  for  both  ditches;  W.  H. 
Forsdick.  Jr.,  vitrified  pipe  for  the 
Sproul:  Way  Bros,  of  Modesto,  vitri- 
fied or  cement  pipe  for  both  ditches: 
J.  M.  Bomberger,  earth  work  on  1 V2 
miles  of  the  Curtis  ditch:  Frank  C. . 
Mclntyre  of  Stockton,  vitrified  pipe  for 
Sproul  ditch.  The  only  competition 
offered  Finneys  bid  was  the  combina- 
tion of  the  bids  of  Way  Bros  .on  pipo 
work  and  Hards  Bros,  on  the  earth 
work,  the  total  of  the  two  proposals 
being  $12,60.i.l0:  this  figure  being 
greater  than  either  of  the  proposals  of 
Finney.  All  bids  save  those  of  Way 
Bros.,  Hards  Bros.,  and  Finney  were 
rejected  by  the  directors.  The  bids 
were  taken  under  advisement  until 
January  2nd,  on  which  date  the  direc- 
tors will  hold  a  meeting  and  ninkf^  :iii 
jiward   of   the  contract, 


Contracts    Awarded. 

TULARE,  TL'LARE  CO.,  CAL.— Street 
paving,  $90,494.  Engineer,  City  Engi- 
neer, Tulare.  Owners,  City  of  Tulare. 
Contractors,  Federal  Construction  Co., 
Redwood   City.      Contract  price,   $90,494. 

FRESXO,  FRESXO  CO.,  CAL.— Fire 
hydrants,  $S75.  Engineer,  City  Engi- 
neer, Fresno.  Owners,  City  of  Fresno. 
Contractor,  Ben  Hunt,  11  IS  Yosemite 
street,    Fresno.      Contract    price,    $875. 

RICHMOXD,  COXTRA  COSTA  CO., 
CAL. — Sewer  construction.  Cost  not 
stated.  Engineer,  City  Engineer,  Rich- 
mond. Owners,  City  of  Richmond. 
The  City  Council  has  been  notified 
that  the  contract  for  constructing 
sewers  in  Pullman  avenue  has  been 
assigned  to  Fred  Meyers  by  the  former 
contractor,    T.    Clinch. 

SEATTLE,  WASH.— Highway  con- 
struction, $30,866.  Engineer,  City  En- 
gineer, Seattle.  Owners,  City  of  Seat- 
tle. Contractor,  W.  W.  Wilcox,  Sunny- 
dale.     Contract   price,    $30,866. 


SCHOOLS. 

OAKLAND.  CAL. — School.  1  and  3 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architect,  J.  J.  Don- 
ovan, Security  Bldg..  Oakland.  Own- 
ers, City  of  Oakland.  This  building 
will  be  known  as  the  Clawson  School, 
and  when  complete  will  be  one  of  the 
most  modein  school  structures  in  Oak- 
land. The  main  portion  of  the  build- 
ing will  be  three  stories  high  while 
two  one-story  wings  will  extend 
from  each  end  of  the  main  building. 
The  central  portion  will  contain 
eighteen  class  rooms,  principal's  of- 
fice, teachers'  rooms.  assembly  hall 
and  library.  One  wing  will  be  devoted 
to  the  domestic  science  department,  in 
connection  with  which-  will  be  oper- 
ated a  kindergarten,  while  the  other 
wing  will  be  given  over  to  a  cafeteria, 
kitchen,  teachers'  lunch  rooms  and 
storage  rooms.  Construction  will  be 
fireproof  throughout  with  a  complete 
steel  ♦'rame,  reinforced  concrete,  walls 
and  stairways.  Plans  include  modern 
school  plumbing,  electric  work,  pro- 
gram clocks,  steam  heat,  vacuum 
cleaning  and  patent  panic  doors.  Ex- 
terior will  be  faced  with  buff  tapestry 
brick.  Plans  have  been  completed  and 
have  received  official  approval.  Bids 
are  now  being  taken  and  will  be 
Apened  by  the  Board  of  Education  on 
January  19th.  An  official  proposal  ap- 
pears   in   another   column   of  this    issue. 

SEBASTOPOL,  SOXOMA  CO.,  CAL. 
— School,  1  story,  frame.  Cost  not 
stated.  Architect.  E.  L.  Xorberg.  Bank 
Bldg.,  Burlingame.  Owners,  Sebasto- 
pol  School  District.  The  building 
has  been  designed  for  a  district  school, 
and  will  contain  two  class  rooms. 
There  will  be  a  warm  air  system  of 
heating  and  modern  school  plumbing. 
Cpmposition  blackboards  are  specified. 
Interior  will  be  finished  in  pine 
throughout.  Exterior  of  the  building 
will  be  covered  with  shiplap  and  rus- 
tic.     Plans   are    now    being   prepared. 

LOXE  STAR  SCHOOL  DISTRICT. 
FRESXO  CO.,  CAL.— Perry  water  sys- 
tem. Cost  not  stated.  Architect,  none. 
Owners,  Lone  Star  School  District. 
The  Board  of  Trustees  of  the  Lone 
Star  School  District  will  receive  bids 
up  to  and  including  10  a.  m.  of  Jan- 
uary 9th  for  furnishing  and  insralling 
;,  Perry  water  system  In  accordance 
with    plans    and    specifications    in    the 


hands  of  the  Clerk  of  said  Board,  J.  M. 
O'Brien.  Fresno,  R.  F.  D.,  No.  6,  Box 
161. 

BAKERSFIELD,  KERX  CO.,  CAL. — 
School  heating  system.  Cost  not  stat- 
ed. Architect,  O.  L.  Clark,  Brower 
Bldg.,  Bakersfield.  Owners,  Bakers- 
field  School  District.  Plans  have  been 
completed  and  are  now  out  for  fig- 
ures for  furnishing  and  installing  a 
heating  system  in  the  old  portion  of 
the  ICmerson  School.  Plans  and  com- 
plete particulars  can  be  secured  from 
the  architect.  Bids  will  be  opened  on 
.January    8th. 

GLEXDALE,  LOS  AXGELES  CO., 
C.AL. — School  addition,  1  story,  brick 
and  concrete.  Cost  not  stated.  Ar- 
chitect, C.  S.  Westlake,  1458  Oak 
street,  Glendale.  Owners,  Third  Street 
School  District.  This  addition  will 
consist  of  four  rooms.  Interiors  will 
be  finished  in  pine  and  hardwood.  The 
piesent  system  of  heating  will  be  ex- 
tended to  the  new  portion.  There  will 
be  plumbing  and  electric  work.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bids    will    be    opened    on    January    7th. 

Contracts  Awarded. 

FRESXO,  FRESXO  CO.,  CAL.  — 
School  heating  and  ventilating,  $4,148. 
Architect's  name  not  given.  Owners, 
City  of  Fresno.  Contiactors,  Robert 
Dalziel,  Jr.,  218  First  street,  S.  F.  Con- 
tract price,  $4,148.  Three  other  bids 
were  submitted  as  follows:  J.  C. 
Hurley,  S.  F.,  $4,455;  Scott  &  Co.,  S.  F.. 
$4,S9S;  Kutner-Goldstein  Co.,  Fresno. 
$5, 70S. 


STORES  AND  OFFICES. 


SAX  FRAXCISCO— Stores  and  bil- 
liard hall,  2  story  and  base,  brick. 
Cost  not  stated.  -  Architects,  Rousseau 
&  Rousseau.  Monadnock  Bldg.,  S.  F. 
Owner,  Ernest  Heuter.  This  building 
will  be  erected  at  the  northeast  cor- 
ner of  Fillmore  and  California  streets, 
and  will  have  a  frontage  on  Fillmore 
street  of  87  feet  and  on  California  of 
55  feet.  There  will  be  six  stores  on 
the  ground  floor  and  a  large  billiard 
hall  on  the  second  floor.  Inteiior  fin- 
ish will  be  of  pine  and  hardwood. 
Marble  bases  will  be  used  and  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete   and    figures   are   being    taken. 

OAKLAXD,  CAL.— Stores  and  lofts, 
2  story  and  base.  Class  C  construction, 
$15.0011.  Architect,  Chester  H.  Miller, 
Dalziel  Bldg.,  Oakland.  Owner,  Lewis 
G.  Gear.  The  building  will  be  erected 
at  the  corner  of  23rd  and  Broadway, 
covering  an  area  of  49  by  109  feet. 
Besides  the  stores  there  will  be  a 
commercial  garage  covering  an  area  of 
47  by  60  feet.  Upper  floor  will  be 
used  for  lofts.  Interior  finish  will  be 
of  pine  throughout.  Special  gasoline 
storage  tanks  will  be  used  in  the  ga- 
rage. Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now    being    prepared. 

\A)SG  BEACH.  LOS  AXGELES  CO.. 
CAL. — Stores  and  theatre,  2  story  and 
ba.se,  brick  and  steel.  Cost  not  stated. 
Architect,  Irving  J.  Gill,  913  South 
Figueroa  street,  L.  A.  Owner,  Homer 
Laughlin,  Jr.  The  building  will  be 
erected  at  the  corner  of  4th  and  Pine 
streets,  covering  an  area  of  80.  by  105 
feet.     There  will  be  several  stores  be- 
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sid»'s  the  theatre  on  the  first  floor.  In- 
terioi  fini.sh  will  be  of  pine  with  some 
ornamental  pla.ster  in  the  theatre. 
Special  ventilating  and  sheet  metal 
work  is  specified.  Exterior  of  the 
buildinpT  will  be  faced  with  pre.ssed 
brick.  Plans  are  now  being  prepared. 
WHITTIER,  LOS  AXGELES  CO., 
CAL. — Offices  and  garage,  1  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Rea  &  Garstang, 
Black  Bldg.,  L.  A.  Owners,  Murphy 
Oil  Co.  The  building  has  been  de- 
signed to  contain  the  general  offices 
of  the  oil  company  with  provision  in 
the  rear  for  the  company's  garage. 
Construction  will  be  fireproof.  Inte- 
rior will  be  finished  in  pine  through- 
out. Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  now  being 
prepared. 


Kails,    -Mont.,   or   Fletcher,    Mont.      H.    N^. 
SAVAGE,    supervising    engineer. 


I>K<H»»S.\L.S   FOR   ROOF  MORK. 


THEATRES. 


MODESTO,  STANISLAUS  CO..  CAL. 
Theatre  and  stores,  L'  story  and  base, 
brick  and  steel,  $18,000.  Architect," 
Charles  C.  Frye,  20  Montgomery  street, 
S.  F.  Owners,  represented  by  G.  H. 
Umbsen  Co.,  S.  F.  The  building  will 
be  erected  at  the  corner  of  10th  and  .1 
streets  and  has  been  mentioned  hero 
before.  Plans  have  been  called  in  for 
revision  and  new  figures  will  be  taken 
at  once.  The  theatie  poition  will  be 
enlarged  and  one  of  the  stores  elim- 
inated. Exterior  will  be  faced  with 
pressed  brick.  Revised  plans  are  com- 
plete and  new  figures  are  now  being 
taken. 


SE.VLEB    PKOPOSSLS 


\OTICK   TO    tO\ TU At  rOUS. 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  .Mason,  Cal..  De- 
cember 29.  19H. — SEALED  PRO- 
PO^AI.."^.  in  triplicate,  for  constructing 
a  Ward  for  Special  Surgical  Cases  and 
an  addition  to  the  Nuises'  Dormitory. 
at  the  Ixnterrnaii  General  Hospital,  will 
be  received  here  until  ri  A.  >l.,  January 
IS,  Ittl.l.  and  then  opened.  Plans,  speci- 
fications, blank  forms,  etc..  can  be  ob- 
tained here.  Deposit  of  $10.00  rcQUired 
to  insure  return  of  plans,  etc.  Pro- 
posals to  be  enclosed  in  sealed  enve- 
lopes and  addressed  GEO.  .McK.  WIL- 
LIAMSON,   Lt.   Col.,   Q.    M.   Corps.  (•) 

PROPOS.\l.S     FOR     r.4N.\l,     SIPPMES. 

PAN  A. MA  CIRCULAR  NO.  2010— Of- 
fice of  the  General  Purchasing  Officer, 
Panama  Canal.  Wasiiington.  D.  C. — 
Sealed  proposals  will  be  received  here 
until  IO::tO  a.  ni.  Jnnunr.v  i:t.  IStin,  under 
circular  No  L'nlO  ff)r  ruini.^liing  switch- 
board, transformer,  rjibie  clips,  hasps 
and  staples,  strap  hin:res,  brass  tubing, 
sledge  hammer  handle.-",  steel  stamp- 
ing letters,  rubber  water  hose,  box- 
wood rules,  zigzag  rules,  metallic  and 
steel  tapes,  tarred  marline,  steel  pilots 
and  lumber.  Foi  further  information 
address  F.  C.  lUHJCJS.  major,  corps  of 
engineers,  U.  S.  army,  general  purchas- 
ing   officer. 

I'KtH'OSAI.M    FOR    STKKI,    PII'K. 


STEEL  PIPfOS — Depattnuiit  of  the 
Interior,  United  Slates  lUclamation 
Service,  Flet<her,  Mont.— ."Sealed  pro- 
posals will  he  received  nl  ll)>-  office  of 
the  United  States  Reol.imnI  inn  Service, 
Rrowning.  -Mont.,  pnlil  '2  atVlork  p.  ni. 
.Iiinunr>  UO.  Iinr..  for  the  (onstruct  ion 
of  concret.'  piers  for  !«upi>nrting  tlu- 
steel  pressuie  pipes  at  the  Hall's  Ton 
lee  Crossing  of  the  St.  .M.iry's  (^anal, 
St.  Marv's  Storage  T'nit.  Milk  River 
project.  Mont.  The  work  Involves 
■•ibout  2."«0  cubic  yards  of  concrete  and 
1  00(1  cubic  vards  of  excji  vji  t  Ion  and 
backfilling  and  Is  situated  In  the 
Hlackfeet  Indian  IJeservat  ton.  abo>it  ":, 
miles  northwest  of  ProwiiliiK.  Mojit. 
For  p.irtlculars  .iddress  the  United 
Stated      Reclamation        Service,      Great 


ROOF  WORK  —  Treasury  Depart- 
ment. Office  of  the  Supervising  Archi- 
tect. Washington,  D.  C. — Sealed  pro- 
posals will  be  received  at  this  office 
utilil  '.i  o'clock  p.  ni.  on  the  Ilth  day  of 
January,  l»l.',  and  then  opened,  for 
miscellaneous  work  in  connection  with 
the  roofs  of  the  U.  S.  post  office  and 
court  house  building  at  Denver.  Colo., 
in  accordance  with  the  specifications, 
copies  of  which  may  be  had  at  the  of- 
fice of  the  superintendent  of  construc- 
tion at  the  building  or  at  this  office,  in 
the  discretion  of  the  supervising  ar- 
chitect. O.  WENDEROTH,  supervising 
architect. 

l>l<<>l'OiS.\I..S     FOR     CANAIi     SUPPLIES. 


I'ANA.MA  CIRCULAR  8S7— Proposals 
for  Electric  Cable,  Wrought  Iron  or 
Steel  Pipe,  Coal  Shovels,  Stepladders, 
Rubber  Bands,  .Manila  Folders  and 
Toilet  Paper. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Washington,  D.  C,  until  I«::M)  a.  ni. 
January  7,  l!H5,  at  which  time  they 
will  be  opened  in  public,  for  furnishing 
the  above  mentioned  articles.  Blanks 
and  general  information  relating  to 
this  circular  (No.  SS7)  may  be  ob- 
tained from  this  office  or  the  office  of 
the  assistant  purchasing  agent,  10S6 
North  Point  stieet,  San  Francisco.  Cal.: 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle,  Wash.: 
Los  Angeles.  Cal.  F.  C.  BOGGS.  major, 
corps  of  engineers.  U.  S.  army,  general 
purchasing    officer. 

PROPOSALS  FOR  CANAL  SUPPLIES. 


PANAMA  CIRCULAR  SSS— Proposals 
for  Structural  Steel  and  Miscellaneous 
.Material  for  Pier  No.  7,  Cristobal  Ter- 
minal Docks. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
puichasing  officer,  the  Panama  Canal, 
Washington,  D.  C,  until  10::{0  a.  m. 
January  U.'L  IJH.".  at  which  time  they 
will  be  opened  in  public,  for  furnishing 
the  above  mentioned  articles.  Blanks 
and  general  information  relating  to 
this  circular  (No.  .sSS)  may  be  ob- 
tained from  this  office  or  the  office  of 
the  assistant  purchasing  agent.  10S«i 
.North  Point  street,  San  Francisco,  Cal.: 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle,  Wash.; 
Los  Angeles,  Cal.  F.  C.  BOGGS,  major, 
<'orps  of  engineers,  U.  S.  army,  general 
l)urchasing  officer. 

\OTICE    IXVITIXG    PROPOS.^LS. 


THE  BOARD  OF  EDUCATION  OF 
the  City  of  Oakland,  State  of  Califor- 
nia. re(iuests  and  will  receive  Propo- 
sals, or  Bids,  for  the  furnishing  of 
all  the  Materials,  Labor  and  Work- 
manship required  in  connection  with 
the  Clawson  School,  and  to  be  erected 
on  the  easterly  side  of  I^nion  and  Pe- 
ralta  streets  between  Thirty-second 
(:!2nd)       and         Thirty-fourth  (3Ith) 

streets,    in    the    (^ity    of    Oakland.    .Ma- 
meda    County.    California. 

.Ml  said  .Materials.  Labor  and  Work 
luanship  is  to  consist  of  that  required 
by.  and  be  inaccordance  with  the  Plj»ns 
Drawings,  and  .Specifications  prepared 
therefor  and  on  file  in  the  office  of 
.lohn  .1.  Donovan,  the  Supervising  .\r- 
chitect  of  the  City  of  Oakland,  to 
which  said  Plans  and  Specifications 
reference    is   hereby   made. 

.Ml  proposals  shall  be  made  upon 
.uid  conform  to  thc^  requirements  of 
the  forms  of  Proposals,  prepared  and 
furnished  by  the  City,  through  the  Su- 
pervising .\rchittH-t.  and  sluill  be  en- 
dosed  in  sealed  cMVi-lopes.  endorsed 
"liid  for  (nanie  of  school*. "  addressed 
to  the  Board  of  lOduc.-it  ion,  and  depos- 
ited by  the  Bidder,  or  his  agent,  with 
IIm-  Bnald.  while  ill  session,  belweell 
l::iO  o'clock  iiiifl  .~>::tO  o'clock  I*.  >l., 
I'licHic  'i'iiMc.  on  llic  DMIi  day  of  Jan- 
uary, lUl't.  In  the  ic.oms  of  the  Board 
in  ih.-  City  Hall.  D.-ikland.  California, 
and  at  the  expiration  of  tlie  time 
named  the  Bids  will  be  opened,  ex - 
Jimlned  and  publicb  declared  in  open 
session    of    the    Board. 

i:.i«li  hid  shall  bear  jin  .Nffidavit  of 
the  PIdder  as  reqiilre<1  Tiy  section  1 2il 
of  the  Ch.'irter  of  the  City  of  Oakland, 
and    of    the    form    which    will    be    fur- 


nished   by    the    City    with    the    Form    of 
i'roposal. 

No  person,  firm  or  corporation  shall 
be  allowed  to  file  or  be  interested  in 
more  than  one  Bid  for  the  same  work, 
and  if  on  opening  Bids,  more  than  one 
Bid  appears  in  which  the  same  person, 
firm  or  corporation  is  interested,  all 
such    Bids    will    be    rejected. 

No  Proposal  or  Bid  will  be  received 
or  considered  which  is  not  accompa- 
nied by  a  check,  certified  by  a  respon- 
sible bank,  payable  to  the  order  of 
Frank  M.  Smith.  City  Clerk.  in  an 
amount  not  less  than  ten  per  centum 
(10%)  of  the  aggregate  amount  of  the 
Proposal.  Said  check  shall  be  for- 
feited, to  and  be  retained  by  the  City 
if  the  successful  Bidder  fails  or  re- 
fuses to  execute  the  Contract  in  the 
required  for  and  furnish  Bonds  of  the 
forms  to  be  provided  by  the  City  and 
as  required  by  the  Charter  of  the  City 
of  Oakland,  within  twenty  (20)  days 
after   receiving   notice   of   award. 

After  the  award  and  upon  the  exe- 
cution of  the  .Agreement,  the  Contrac- 
tor shall  at  the  same  time  execute  to 
the  City  of  Oakland  and  deliver  to  the 
City  Clerk  a  bond  guaranteeing  to  the 
City  the  faithful  performance  of  the 
Contract,  and  in  an  amount  equal  to 
twenty- five  per  centum  (2.i%)  of  the 
amount  named  in  the  Agreement.  He 
shall  likewise  execute  and  deliver  at 
the  same  time  another  and  separate 
Bond  to  protect  any  and  all  persons 
performing  labor  upon  or  furnishing 
materials  to  be  used  upon  the  said 
work,  and  in  an  amount  equal  to  fifty 
per  centum  (."i0<7r)  of  the  amount 
named    in    said    Agreement. 

The  Contractor  will  be  required  to 
begin  work  within  five  (n)  days  from 
the  execution  of  the  Contract — unless 
otherwise  notified  in  writing  by  the 
Owner  or  .Architect,  and  to  fully  com- 
plete the  entire  work  in  accordance 
with  the  requirements  of  the  .Agree- 
ment, Plans,  Drawings  and  Specifica- 
tions prepared  therefor  to  the  entire 
satisfaction  of  the  Commissioner  of 
Public  Works  and  the  Board  of  Educa- 
tion and  within  the  space  of  One  Hun- 
dred Seventy  (170)  working  days 
thereafter  as  defined  in  the  .Agree- 
ment. 

.A  bound  set  of  the  Forms  of  Pro- 
posal, and  of  the  required  .Affidavits. 
.Agreement.  Bonds,  .Acknowledgment."! 
and  Specifications  wtll  he  furnished 
Contractors  on  demand  at  the  office  of 
the  Supervising  .Architect  of  the  City 
of  Oaklatid,  Security  Bank  Building, 
corner  of  Eleventh  and  Broadway. 
The  Plans  and  Drawings  may  be  had 
at  the  said  office  of  the  Supervising 
.\rchitect  after  Thursday,  December 
^>\.  1914.  within  a  reasonable  time 
after  application,  and  upon  the  de- 
posit of  Twenty-five  Dollars  ($2,'>.0O). 
which  deposit  will  be  returned  to  the 
applicant  when  the  said  Plans  and 
Drawings  are  returned  to  the  .Archi- 
tect in  good  condition,  one  complete 
set  of  Plans  and  Drawings  required 
for  the  work  will  be  furnished  each 
applicant  for  the  (General  Contract 
work.  .Additional  copies  will,  how- 
ever, be  furnished  provided  the  ap- 
plicant pays  the  cost  of  repi  oduction, 
such  additional  copies  to  be  returned 
to  the  .Architect  together  with  the 
first    set. 

Each  Bidder  shall  submit  a  formal 
Bid  in  strict  accordance  with  and 
without  deviation  from  the  Plans  and 
.Specifications,  unless  such  deviation 
shall  h;\ve  been  previously  authorized 
by,  and  written  permission  therefor 
obtained  from,  the  ."Supervising  .Archi- 
tect; in  case  any  such  deviation  shall 
he  allowed  as  aforesaid  for  the  sub- 
mission of  the  Bid  or  award  of  Con- 
^tract,  notice  thereof  will  be  served 
'upon  all  of  the  Bidders  bv  the  Archi- 
tect. 

.All  information  relative  to  the  re- 
ouirements  for  bidding,  and  all  direc- 
tions necessary  to  explain  ;ind  make 
definite  any  of  the  pi-ovisions  of  the 
."Specifications  or  DrawTngs  will  be 
given  by  the  Supervising  .Architect 
upon   jipplication   at    his   office. 

The  right  is  reserved  to  the  Board 
in  accordance  with  the  provisions  of 
the  Charter  of  the  City  of  (Oakland,  to 
reject    any    or    all    Bids    submitted. 

Bv  order  of  the  Board  of  Education 
of   the   Citv   of   Oakland.   California. 

Dated    Dec.    21.    1911. 

A.    U.    IIANNAFOIID. 
.Se<-ret;iry    of    the    Bo.ard    of    lOducntlon 

of  the  City  of  Onkl.\na, 


Wednesday, 


fan. 
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PROPOSALS    FOR    PAINTING. 


PAINTING — Office  of  the  Custodian, 
U.  S.  Public  Building:,  San  Diego,  Cal. 
— Sealed  proposals  will  be  received  at 
this  office  until  January  15,  1915,  for 
painting  in  this  building.  For  fuither 
information  address  C.  H.  BARTHOL- 
OMEW,  custodian. 


PROPOSALS        FOR        BRIDGE 
STRUCTION. 


CON- 


BRIDGE — Department  of  the  Inte- 
rior, U.  S.  Reclamation  Service,  Wash- 
ington, D.  C. — Sealed  proposals  will  be 
received  at  the  office  of  the  United 
States  Reclamation  Service,  Great 
Falls,  Mont.,  until  2'oclock  p.  ni.  Janu- 
ary 12,  1915,  for  furnishing  and  erect 
ing  one  highway  and  pipe  bridge  of 
two  spans,  each  composed  of  three 
trusses  97  feet  6  inches  long  for  the 
St.  Mary  storage  unit.  :Mllk  River  proj- 
ect, Mont.  For  particulars  address  the 
United  States  Reclamation  Service, 
Washington,  D.  C;  Great  Falls,  Mont., 
or  Fletcher,  Mont.  A.  P.  DAVIS,  chiel 
engineer. 


PROPOSALS     FOR     CRANE. 


CRANE — Sealed  proposals  indorsed 
"Proposals  for  Locomotive  Cranes"  will 
be  received  at  the  bureau  or  yards  and 
docks.  Navy  Department,  Washington, 
D.  C.,  until  11  o'clock  a.  m.  January-  2.1, 
1915,  and  then  and  there  publicly 
opened,  for  two  I.T-ton  locomotive 
cranes  for  the  naval  station,  Peari 
Harbor,  Hawaii.  Specifications  may  be 
obtained  on  application  to  the  bureau 
of  yards  and  docks.  H.  R.  STANFORD, 
chief   of  bureau. 


NOTICE  TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer,  Capitol 
Building,  Sacrani'^rito,  California,  up  to 
and  including  12  o'clock,  noon,  Monday. 
Fcbruar>-  1,  1»1."5,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  the  Mason  Work.  Structural 
Steel  and  Iron,  Carpenter  Work,  Metal 
Furring,  Lathing  and  Plastering,  Sheet 
Metal  and  Roofing,  Painting  and  Stain- 
ing, Glass  and  Glazing,  Ornamental 
Iron  Work,  ^larble  and  Tile  Work,  and 
Electric  Wiring  of  buildings  to  be 
known  as  "Main  Building"  and  "Gym- 
nasium and  Boiler  House,"  Fresno 
State  Normal  School,  Fresno,  Califor- 
nia," in  accordance  \vlth  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento,   California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department   of   Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ton  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications;  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Department  of  Engineering,  at 
Sacramento,  California,  In  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Poposals  for  'Main  Build- 
ing' and  'Gymnasium  and  Boiler 
House,'  Fresno  State  Normal  School, 
Fresno,    California." 

[SIGNED]  W.    F.    McCLIIRE. 

State    Engineer.    (*) 


NOTICE  TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
and  Includint?  12  o'clock,  noon,  Monday. 
February  1,  191.%,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  the  Boiler  Plant  Equipment 
of  a  building  to  be  known  as  "Gym- 
nasium and  Boiler  House,"  Fresno 
State  Normal  School.  Fresno,  Califor- 
nia,  in  accordance  with   the  plans  and 


specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Deparment  of  Engineering,  Sac- 
ramento,   California. 

Such  bids  will  be  received  for  the 
Entire  Woik,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Fifteen  ($1.5.00)  Dollars 
vyill  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
nient  of  Engineering,  at  Sacramento, 
("alifoinia,    in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in   any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer.  Sacramento, 
Califoinia,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Boiler  Plant 
Equipment  for  Gymnasium  and  Boiler 
House,  Fresno  State  Normal  School, 
F^resno.    California." 

[SIGNED]  W.    F.    McCLURE. 

State    Engineer.    (*) 


NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Monday. 
February-  I,  191.%,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  .the  Plumbing,  Sewers  and 
Gas  Fitting,  Vacuum  Cleaning  system. 
Steam  Heating  and  Fitting  and  Indi- 
rect Heating  and  Ventilating  System 
of  buildings  to  be  known  as  "Main 
Building"  and  "Gymnasium  and  Boiler 
House,"  Fresno  State  Normal  School, 
Fresno,  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering,    Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Woik,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Fifteen  ($15.00)  Dollars 
will  be  lequired  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering,  at  Sacramento, 
California,    in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in   any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Plumbing, 
etc.,  for  'Main  Building'  and  'Gymna- 
sium and  Boiler  House,'  Fresno  Nor- 
mal   School.    Fresno,    California. 

[SIGNED]  W.    F.    McCLURE, 

State    Engineer.    (*) 


PROPOSALS  FOR  BUILDING. 

BUILDING  —  Treasury  Department, 
Office  of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  m. 
on  January  22,  1915,  for  the  construc- 
tion (including  the  mechanical  equip- 
ment, interior  lighting  Hxtures  and  ap- 
proaches), of  a  one-siory,  basement 
and  stone  and  brick-faced  building  of 
4,650  square  feet  ground  area,  fireproof 
first  floor,  tin  and  composition  roof,  for 
the  United  States  post  office  at  Uvalde, 
Tex.  Drawings  and  specifications  may 
be  obtained  from  the  custodian  of  the 
site  at  Uvalde,  Tex.,  or  at  this  office,  in 
the  discretion  of  the  supervising  archi- 
tect. O.  WENDEROTH,  supervising 
.architect. 


NOrit  E   TO   CONTR.\CTORS. 

PAN  \M.\-P.\CIFIC       INTERNATIONAL 
EXPOSITION. 


tional  Exposition  Company  at  Room 
-Vi,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets.  San  Francisco, 
Califoinia,  at  9  A.  M.,  Tuesday,  January 
11,  19I.'>,  for  Electric  Vtirin;;  of  Fine 
.\rt>«  liuilding;:,  in  accordance  with  plans 
and  specifications  on  file  in  the  office  of 
the  Diiectoi'  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount 
bid,  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
llie  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing-  the  contract 
and  filing-  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive  payments  will  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  Lo  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207,  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing- 
$10.00,  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Ten  Dollars 
to   the   Exposition   Company. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM    H.    CROCKER, 

Chairman.    (*) 


IXCORPORATIOS 


New  Moraghan  Oyster  Co.  To  plant, 
propogate  and  deal  in  oysters,  oyster 
beds  and  fish  of  all  descriptions.  Capi- 
tal Stock,  $20,000;  2000  shares  at  $10 
each;  amount  subscribed,  $40.  Place  of 
business,  San  Francisco.  Directors — H. 
L.  McKnew,  A.  M.  McKnew,  C.  Ratto, 
-M.   M.   Ratto,   1   share  each. 

"Congregation  Akabai  Shalome." 
Cert.    Copy.  Religious.      No    Capital 

Stock.  Place  of  business,  San  Fran- 
cisco.     3    Directors. 

Neualand  Magneta  Company;  to  owiv 
improve  and  develop  mines,  mining 
claims,  oil  wells,  etc.  Capital  stock, 
$50,000.00;  10,000  shares  at  $5.00  each. 
Amount  subscribed  $25.00.  Place  of 
business,  San  Francisco.  Subscribers, 
E.  J.  Davis,  2  shares;  M.  D.  Sapiro,  A. 
L.   Sapiro,  V.  Britton,   1   share  each. 

Gus.  F.  Lehrke  Company,  general 
real  estate  business.  Capital  stock,  $25,- 
000.00;  250  shares  at  $100.00  each. 
Amount  subscribed,  $25,000.00.  Place  of 
business,  San  Francisco.  Subscribers, 
Gus.  F.  Lehrke,  210  shares;  W.  J.  Lewis, 
D.   Houston,   20   shares   each. 

K\\i  Creek  Cactus  Farms,  Inc.  To 
grow  and  develop  Burbank  Spineless 
Cactus.  Capital  Stock,  $15,000;  15,000 
shares  at  $1  each;  amount  subscribed, 
$5.  Place  of  business,  San  Francisco. 
Directors — Z.  O.  Blake.  G.  H.  Blake,  B. 
W.  Hellings,  W.  F.  Hellings  and  A. 
Vernon,   1   share  each. 


NOTICE  OF  NON-LIABILITY. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee  of    the   Panama-Pacilic   Interna- 


.lan.  2,  1915— SE  FILLMORE  AND 
Broadway  20  on  Fillmore  and-  20 
on  Bioadway.  Carl  and  Clara 
Louise  Ede  Wilson  as  to  improve- 
ments  on    leased    property 

.Ian.  2,  1914— W  SCOTT  175  N  Lom- 
bard N  25xW  100.  Johanna  Rotger 
as  to  improvements  on  leased 
pioperty     
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ADVANCE  NEWS 

Classified  according  to  Location 


SAN    FRANCISCO. 

RKSIDENCKS — 3,  2  story  and  base, 
frame,  $4,500  to  $8,000.  San  Francisco. 
Architect,  Charles  J.  Hous.seau,  4*; 
Kearny  street,  S.  K.  (Jwners,  The 
Allen  Co.  These  houses  will  be  erected 
on  property  in  Windsor  Terrace  and 
will  contain  from  six  to  nine  rooms 
complete  with  all  modern  conveniences. 
A  large  and  spacious  living  room,  din- 
ing room  and  reception  hall  besides 
the  kitchen,  butler's  pantry  and  serv- 
ants" quarters  will  occupy  the  first 
floor.  Opening  off  the  dining  room  will 
be  an  open  terrace  with  flower  box 
enclosures  and  commanding  a  fine  view 
of  the  beautiful  canyon.  The  second 
floor  will  contain  bed  rooms,  two  of 
which  will  have  connecting  baths  and 
open  sleeping  porches.  A  large  billiard 
hall,  wine  cellar,  furnace  room  and 
storage  rooms  will  be  pi'ovided  in  the 
basement.  Each  house  will  have  a 
private  garage  in  the  rear  which  will 
be  reached  by  a  winding  driveway 
pa.ssing  under  a  porte-cochere.  The 
entire  first  floor  will  be  finished  in 
.lenisero  with  hardwood  floors.  Upper 
floor  will  be  finished  in  redwood  and 
white  enamel.  Furnace  heat,  open  fire 
places  and  automatic  water  heaters 
are  included  in  the  specifications.  Man- 
tels will  be  of  tile  and  biick.  Bath 
looms  will  be  finished  in  tile.  Exte- 
riors have  been  designed  in  the  Eng- 
lish Manor  style,  the  Tudor  English 
and  Old  English  and  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  segregated  fig- 
ures are  being  taken. 

RESIDENCES  —  2,  1  V4  story  and 
base,  frame,  $2, .500  each.  San  Fran- 
cisco. Architect,  none.  Owner,  N.  J. 
Nelson,  4278  23rd  street,  S.  F.  These 
houses  will  be  erected  on  property  at 
the  southeast  corner  of  Eureka  and 
22nd  streets,  and  each  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Intcilors  will  be  finished  in  pine  and 
rt-dvvood.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  large  open  fire  places  and  tile 
or  brick  mantels.  Rath  rooms  will 
have  tile  waln.scot.  Exteriors  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  he  done  by  Day  I^bor. 
.Materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $.{,.100.  Snn  Francisco.  Archi- 
tect, none.  Owner,  M.  C.  Rench,  1427 
r.th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  cast  side  of  11th 
avenue  south  of  Halboa  street  and  has 
been  designed  to  contain  seven  rooms 
and  bath.  A  separate  gniage  will  be 
«re<'ted.  Interior  of  the  house  will  be 
finished  in  pine,  redwood  and  some 
hardwood  veneer.  Unrdwood  flor>rs 
will  be  used  In  the  living  and  dining 
looms.  There  will  be  ruriuice  bent  an<l 
open  fire  places.  .Mantel.-*  will  be  of 
tile.  Tile  wiiinsrot  will  he  used  In 
the  hath  room  and  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
cement   plaster  on  metal   lath.     An  au- 


tomatic water  heater  will  be  installed. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  l^abor.  Materials  are  now  being 
purchased. 

lUOSIDBNCE  —  1  story  and  base, 
frame,  $1,.tOO.  San  Francisco.  Archi- 
tect, none.  Owner,  T.  Copnik,  36  Lake- 
view,  S.  F.  The  dwelling  will  be  erect- 
ed at  the  northwest  corner  of  Caine 
and  Lakeview  streets,  and  has  been 
designed  for  a  five-room  house  with 
bath.  Interior  will  be  finished  in  pine 
and  redwood.  Oak  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  an  open  fire  place  with  tile  or 
brick  mantel.  Rath  room  will  be  fin- 
ished in  tile.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  I>abor.  Materials  are 
now   being  purchased. 

RESIDENCES— 2,  2  story  and  base, 
frame,  $3,000  each.  San  Francisco. 
Architect,  none.  Owner,  E.  Ginley,  131 
.Ith  avenue,  S.  F.  These  two  dwellings 
have  been  designed  for  six-room 
houses  with  bath  and  will  be  erected 
on  the  west  side  of  15th  avenue  north 
of  Ralboa  street.  Interiors  will  be 
finished  in  pine,  redwood  and  blue 
gum.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms  and  re- 
ception halls.  There  will  be  open  fire 
places  and  tile  and  brick  mantels. 
Rath  rooms  will  be  finished  in  tile. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered 
with  'rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  .Material.-; 
are    now    being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tects, Falch  &  Knoll.  Hearst  BIdg.,  S. 
F.  Owner,  .Martin  Raggett.  The  dwell- 
ing will  be  erected  in  Forest  Hill  and 
has  been  designed  for  an  eight- room 
house  with  two  baths  and  sleeping 
porch.  A  separate  garage  will  be 
erected.  Interior  of  the  first  floor  will 
be  finished  in  blue  gum  while  the 
upper  floor  will  be  finished  in  pine, 
redwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  room.s  library  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  place.s.  Mantels  will  be 
of  tile.  Rath  rooms  will  be  finished  in 
tile.  .Automatic  water  heater  will  be 
installed.  Exterior  of  the  house  will 
le  covered  with  cement  plaster  on 
metal  lath.  Terraced  gardens  will  be 
included  In  the  work.  Plans  are  com- 
plete  and    figures   are   being   taken. 

FL.ATS — 2  story  nnd  base,  frame, 
$4,(100.  San  Francisco.  Architect,  none. 
Owner,  \V.  S.  Oilbert,  39.S7  18th  street, 
S.  F.  The  building  will  be  erected  on 
the  south  sidi"  of  Turk  street  west  of 
llaker  and  has  been  designed  to  con- 
lain  two  nuxlern  flats  of  five  and  six 
roiims.  A  garage  will  occupy  tin 
bnseinent.  Interiors  will  be  "  llni.shiM\ 
in       pine       and       redwood.       Hardwood 


floors  will  be  u.sed  iti  the  living  rooms, 
dining  rooms  and  reception  halls. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Isath  room  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

STORE  HOUSE— 1  story,  reinforced 
concrete,  $2,.t77.  San  Francisco.  En- 
gineer, Constructing  Quartermaster's 
Ofllce,  Fort  Mason.  Owners,  United 
States  Government.  Bids  opened  for 
the  construction  of  a  one-story  rein- 
forced concrete  store  house  to  be 
erected  at  Fort  Winfield  Scott  for  the 
State  Militia  show  Robert  Trost  low 
at  $2,577.  He  will  probably  be  award- 
ed the  contract.  A  complete  list  of 
the  bids  received  will  be  found  under 
the  heading  of  San  Francisco  in  this 
issue. 

STORES  AND  BILLIARD  HALL— 2 
story  and  base,  brick.  Cost  not  stat- 
ed. San  Francisco.  Architects,  Rous- 
seau &  Rousseau,  ^Monadnock  Bldg.,  S. 
F.  Owner,  Ernest  Heuter.  This  build- 
ing will  be  erected  at  the  northeast 
corner  of  Fillmore  and  California 
streets  and  will  have  a  frontage  on 
Fillmore  street  of  87  feet  and  on  Cal- 
ifornia of  55  feet.  There  will  be  six 
stores  on  the  ground  floor  and  a  large 
billiard  hall  on  the  second  floor.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. Marble  bases  will  be  used  and 
patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken. 

HOTEI., — 6  story  and  base,  brick  and 
steel,  $85,000.  San  Francisco.  Archi- 
tect, A.  A.  Cantin.  Foxcroft  Bldg.,  S. 
P.  Owner,  A.  W.  \taUby.  The  build- 
ing will  be  erected  on  the  south  side 
of  Ellis  street  east  of  .Mason,  covering 
a  considerable  ground  area.  There 
will  be  in  the  neighborhood  of  100 
guest  rooms,  nearly  all  of  which  will 
have  private  baths.  Interior  will  be 
finished  in  pine  and  hardwood.  Tile 
floor  and  wainscot  will  be  used  in  the 
bath  rooms.  Plans  provide  for  steam 
heat,  elevator  service,  a  hot  water 
supply  and  vacuum  cleaning.  Tile 
floor  will  be  used  in  the  main  ofllee 
and  lobby.  Exterior  of  the  building: 
will  he  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  arc 
complete  and  figures  will  be  taken  at 
once. 

HOTEL  ALTERATIONS  —  2  story, 
fratne.  Cost  not  stated.  San  Francis- 
co. Architect,  Joiin  .1.  Foley,  4r>  Kear- 
ny street.  S.  F.  Owner,  S.  A.  White. 
The  present  two-story  frame  building 
located  on  lOddy  street  near  Lagunn  is 
undergoing  repairs.  Included  in  the 
work  will  be  new  plastering,  painting, 
pluiiil)ing.  interior  finish  nnd  electric 
work.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.     The 
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W.    R.    ERODE,    Fres. 


LOUIS  R.  H01.M,  Sec.    R.    J.    ERODE.   Vlce-Pres. 


BRODE   IROIV   WORKS 

Established  1886 — Incorporated  1913 
Tel.    Kearny    2464. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

Office  A  Works:  3  1  -37  Hawthorne  St.,  bet.  Howard  &  Folsom  Sis.,    San  Francisco,  Cal 


alterations    will       add       about       twelve 
rooms   to    the    hotel. 

OPERATING  WARD— 2  story,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Engineer,  Constructing 
Quartermaster,  Fort  Mason.  Owners, 
United  States  Government.  This  build- 
ing will  be  erected  at  the  Letterman 
General  Hospital  at  the  Presidio  of 
San  Francisco.  The  building  will 
cover  an  area  of  28  by  80  feet.  Inte- 
rior will  be  finished  in  pine,  tile  and 
white  enamel.  A  large  amount  of 
special  operating  and  hospital  plumb- 
ing is  specified.  Steam  heat  will  be 
furnished  from  the  central  plant  at 
the  hospital.  Exterior  will  be  faced 
with  cement  plaster.  A  clay  tile  roof 
will  be  used.  Plans  are  complete  and 
figures  are  being  taken.  Bids  will  be 
opened  on  Januaiy  18th.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  Constructing  Quartermas- 
ter at  Fort  Mason.  An  official  pro- 
posal appears  in  another  column  of 
this   issue. 

NURSES'  DORMITORY — 2  story,  re- 
inforced concrete.  Cost  not  stated. 
San  Francisco.  Engineer,  Construct- 
ing Quartermaster,  Fort  Mason.  Own- 
ers, United  .States  Government.  The 
building  will  be  erected  at  the  Letter- 
man  General  Hospital  in  the  Presidio 
of  San  Francisco  and  will  be  known 
as  the  Female  Nurses"  Dormitory  No. 
2.  The  building  will  cover  an  area  of 
32  by  80  feet  and  will  contain  twenty- 
four  rooms  and  twelve  baths.  Interior 
finish  will  be  largely  of  birch.  There 
will  be  steam  heat  supplied  from  the 
central  plant.  Hardwood  floors  are 
specified.  Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids  will  be  opened  on  .lanuary  18th. 
Plans  and  specifications  can  be  secured 
from  the  office  of  the  Constructing 
Quartermaster  at  Fort  Mason.  An 
official  proposal  appears  in  another 
column    of    this    issue. 

FLATS — 2  story  and  base,  frame, 
$4,000.  San  Francisco.  Architect,  none. 
Owner,  O.  E.  Anderson,  215  10th  ave- 
nue, S.  F.  The  building  will  be  erect- 
ed on  the  west  side  of  10th  avenue 
south  of  California  street,  covering 
an  area  of  of  2.")  by  42  feet.  The  build- 
ing will  contain  two  modern  flats  of 
five  and  six  rooms  with  a  private  ga- 
rage in  the  basement.  Interiors  will 
be  finished  in  pine,  redwood  and  elm. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  Automatic  water  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day 
Labor.  .Materials  are  now  being  pur- 
chased. 

FLATS — 2  story  and  base,  frame, 
?5,000.      San   Francisco.   Architect,  none. 


'Ownoi,  .).  F.  Wyman,  195!)  Hayes 
street,  8.  F.  The  building  will  be 
erected  on  the  west  side  of  10th  ave- 
nue noith  of  Clement,  covering  an  area 
of  2.5  by  63  feet,  and  has  been  designed 
to  contain  two  modern  flats  of  six 
rooms  each.  Interior  finish  will  be 
of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  dining  and 
living  rooms  and  reception  halls.  Each 
living  room  will  have  a  large  open 
fire  place.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be-  covered  with  ru.s- 
tic  and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

Contracts  Awarded. 

STATE  DISPLAY  BOOTHS— Frame 
construction,  $1,5,800.  San  Francisco. 
Architect's  name  not  given.  Owners, 
State  of  Nevada.  C.  G.  Sallman  of 
Reno  has  been  awarded  the  contract 
for  the  erection  of  the  booths  for  the 
Nevada  exhibit  at  the  Panama-Pacific 
Exposition  on  his  bid  of  $1.5,800,  which 
will  be  cut  down  $1,1.50,  as  a  ISecision 
was  reached  not  to  include  a  state 
exhibit  in  the  Palace  of  Education. 
There    were    five    bidders   on    the   work. 

DISPLAY  BOOTH— Frame  construc- 
tion. Cost  not  stated.  San  Francisco. 
Architect's  name  not  given.  Owners, 
Columbus  Dental  Manufacturing  Co., 
Columbus,  Ohio.  Contractors,  Fink  & 
Schindler  Co.,  S.  F.  Contract  price  not 
stated. 

DISPLAY  BOOTH— Frame  construc- 
tion. Cost  not  stated.  San  FrancLsco. 
Architect,  George  Schastey,  Monad- 
nock  Bldg.,  S.  P.  Owners,  Berkeley 
Electric  Cooker  Co.,  Berkeley.  Con- 
tractors, Fink  &  Schindler  Co.,  S.  F. 
Contract  price  not  stated.  Note:  The  . 
booth  will  be  erected  in  the  Manufac- 
tures Palace. 

WHARF  REPAIRS  —  $1,.515.  San 
Francisco.  Engineer,  Constructing 
Quartermaster,  Fort  Mason.  Contrac- 
tors, Thomson  Bridge  Co.,  S.  F.  Con- 
tiact   price,    $1,51.5. 


Complete  Bids  For 
Fort  Scott  Building. 

Robert    Tro.Ht    I,ow    Man    For    nuilding 

For    '   Militia     at       Fort        Winfield 

.Scott.      No    Award    >Iade. 


The  following  is  a  complete  list  of 
bids  received  by  the  Constructing 
Quartermaster  at  Fort  Mason  for  the 
one-story  reinforced  concrete  store 
house  to  be  erected  for  the  .Militia  at 
Fort    Winfield    Scott: 

Store     House. 

Robert    Trost     $2,577 

A.    Wagner     2,930 

.1.     Collins     2,895 

H.    L.     Petersen 4,500 

Pringle,    Dunn    Co 3.270 


Nearest  to 
Everything 


POWELL  ST.       ATOTARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx . 


European  Plan  Rates  $1.50  up. 


Management, 


Chester  W.  Kelley 


F.  .M.   Garden   &  Co 3,303 

T.  Davis    &    Son 3,023 

Foster-Vogt    Co 3,787 

G.  O.    Boss 3,189 

M.     Fisher     3,41 7 

\V.    A.    Newsom 3,700 

^ 

Bnildin^  Contracts  Awarded. 

San  Francisco 

Xo.        Owner  Contractor     Amt. 

419G  Package    Fruit    Elliott  l.JOO 

4107  Cadenasso     Reite  8100 

4198  Pfister     Commary  1111 

4199  Austrian     -McLeran  22000 

4200  Hornburg     Smith  2600 

4201  De    Luca    Sanguinetti  1500 

4202  Cardashian     ...Northwest  3500 

4203  Arrighi      Maffel  2150 

4204  VV.yman     Bradley  3600 

4205  Anderson     Tippett  1000 

4206  .\'ew   York    Schroeder  6750 

4207  Same     MacRorie  1314 

420S  Same    Hess  41000 

4209  Gray     Hamill  2750 

4210  Thrasher     Ode  800 

4211  Slavilnski     Owner  400 

4212  Handabika     Spiletak  600 

121:;  I'helan      Goodman  400 

4214  Chris     Brunswick  400 

4215  Green     Green  400 

4216  Bush      Bishop  500 

4217  Archer Bishop  500 

42  IS  Leahy     Leahy  1000 

4219  Webber     Schulte  400 

4220  Veleger     Petterson  450 

4221  Loesch     Petterson  600 

4222  Toschi .  .  .Toschi  400 

422:;  .loost     Moren  400 

4224  Herrgott      Herrgott  1000 

4225  Lavagnino      .. .  .  Lavagnino  500 

4226  I5oivin     Boivin  1800 

4227  Harper     Harper  400 

422S  Fay     Hanlon  400 

4  229  Freer     Bluxome  60o 

4230  Haraslet     Haraslet  1000 

4231  Crowley     Crowley  400 

4232  Kerry      McCausland  '      700 

4233  Costello     .McDonough  1800 

4234  Ham    McCausland  500o 

4235  Same     Same  5000 

4236  Egan    De    Rutti  2450 

4237  Old    Hmstd    Serna  13850 

4238  Monterey    Black  1100 
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1  Phelan     Steiger  4925 

2  Heineman     Rouder  1100 

3  Ginley     Ginley  3000 

4  Ginley     Ginley  3000 

5  Anderson     Anderson  4000 

6  Nelson    Nelson  2000 

7  Nelson    Nelson  2000 

8  Kennv    Anderson  1500 

9  Ranch    Rench  3400 

10  Gilbert     GilTjert  3500 

•1  Fox    Hchvvarz  2500 

EXHIBIT   BOOTH 

(4196)  EXPOSITION  SITE.  General 
work  for  exhibit  booth  in  Palace  of 
Hiii-ticultiire. 

Owner The    Package    Fruit   Co. 

Architect  ..  .Wm."    C.    Hayes,    GS      Post. 
San   Francisco. 

Contractor.  .E.    W.    Elliott,    ISO    .Tessie, 
San  Francisco. 

Filed  Dec.  28,  '14.     Dated  Dec.  24,  *14. 

Frame    up     30% 

Building   completed    45% 

Usual    35    days 25% 

TOTAL,   COST,    JISOO 

Bond,    none.      L.imit,    30    days.      Forfeit, 

$5.      Plans   and    specifications    filed. 
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trance,  cornice  in  halls,  liBht  fixtures, 
shades,  plate  glass,  roof  paint,  and 
Pitcher  sliding  door  for  one-story 
and    basement   frame  residence. 

Owner C.    H.      and    Jennie      Horn- 
burg,  7  Persia  Ave.,  S.  F. 

Architect  .  .  .Jos.   Geary. 

Contractor.  .Smith       Bros.,    35       Delano 
Ave.,    San    Francisco. 

IMIed   Dec.  28,  '14.      Dated  Dec.  28,  '14. 

Frame    up     25% 

Brown   coated    25% 

.^landing     finish     on 25% 

Usual    35    days 25% 

TOTAL  COST,   $2600 

Bond,  none.     Limit,  120  days  after  Dec. 

21.      Forfeit,    none.      Plans    and    specifi- 
cations   filed. 


AVednesd?y,       J. in.        R. 
fsu'il    ?<'>   days 


1915. 


FRAME   FLATS 

(4197)  E  POWELL  21  S  Lombard  S 
41-6xE  99-6.  All  work  except  grad- 
ing, concrete  work  for  two  three- 
story   frame   fiats. 

Owner A.   Cadenasso. 

•Architect  .Wm.       H.       Armitage,        328 
Montgomery,    S.    F. 

Contractor.  .J.    B.      Reite,    110      Jessie, 
San    Francisco. 

Filed  Dec.  28,  '14.     Dated  Dec.  24,  '14. 

Frames   up    $1775 

Brown    coated    .  . '. 1775 

White  coated  and  standing  finish 

on    1250 

Completed    and    accepted 1275 

Usual     35    days 2025 

TOTAL  COST,    $8100 

Bond,   $4050.     Sureties,   National   Surety 

Co.     Limit,  90  days.     Forfeit,  $10.   Plans 

and   specifications   filed. 


EXHIBIT   BOOTH 

(4198)  EXPOSITION  SITE.  Labor  & 
material  for  construction  of  exhibit 
booth. 

Owner The    J.    J.    Pfister    Knitting 

Co.,    114    Sansome,    S.    F. 
Architect  ..  .Nuese   &    Willis. 
Contractor.  .Commary  -  Peterson         Co., 

Inc.,    74  2    ^larket,   S.    F. 
Filed  Dec.  28.  '14.     Dated  Dec.   18,  '14. 

On    completion    $370.33 

60  days  after  completion 370.33 

120    days    after    completion ...  .    370.34 
TOTAL  COST,   $1111.00 
Bond,    none.      Limit.    35    days.      Forfeit, 
none.      Plans   and   specifications    filed. 


CONCE.'^SION    BUILDING 

(4199)  EXPOSITION  SITE.  All  work 
for 'Vienna  Coffee  Restaurant  Con- 
cession building,  except  lighting  fix- 
tures and  gas  appliances  and  sheet 
metal. 

Owner Austrian    Concession    Co. 

Architect  .  .  .J.     ('.     Hiadik,     Monadnock 
BIdg..  San   Francisco. 

Contiactor .  .  McLeran         &         Peterson, 
Sharon    BIdg..   S.    F. 

Polled   Dec.   28,   "14.      Dated    Dec.   24,  '14. 
Payments   as    work    progresses.      75% 

I'siial    35    days 25% 

TOTAL   COST.    $22,000 

Bond.      $11,000.      Surety,      Southwestern 

Surety    Insurance    Co.      Limit,    45    days. 

Forfeit,   none.      Plans  and  specifications 

tiled. 


ALTERATIONS 

(4201)  NO.  418  GREEN  near  Grant  Ave 
Alterations  and  additions  to  present 
three-story    and    basement    building. 

Owner Felice    De    Luca. 

.Architect  .  .  .Louis      Mastropasqua,      580 
Washington,    S.    F. 

Contractor.  .A.  Sanguinetti   &  A.   Peri. 

Filed  Dec.   28,  '14.     Dated  Dec.   15,  '14. 

Frame    up   and    roof   on $375 

1  St  coat   plaster   on 375 

Completed    and    accepted 375 

Usual    35    days 375 

TOTAL   COST,    $1500 

Bond,   none.     Limit,   90   days   from   Dec. 

22.      Forfeit,    none.      Plans   and    specifi- 
cations  filed. 


FRAME    ENTRANCE 

(4202)  EXPOSITION  SITE.  Carpenter 
work  for  frame  entrance  for  con- 
cessioT^  "The    Mysterious    Orient." 

Owner Vahan   Cardashian. 

-Xrchitect  .  .  .G.      A.    Applegarth,      Claus 

Spreckels  BIdg.,  S.  F. 
Contractor.  .  Northwest        Constr.        Co.. 
Merchants'   Exchange  BIdg. 
San    Francisco. 
Filed  Dec.  28,  '14.     Dated  Dec.  26,  '14. 

Progressive    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $3500 
Bond,  none.  Limit,  rapidly  as  prac- 
tical.    Forfeit,  none.     Plans  only  filed. 


FRAME    STORE 

(4  203)  SE  CALIFORNIA  &  17TH  AVE 
26-S  on  California  and  96-1  on  E 
17th  Ave.  All  work  for  one-story 
frame   store   building. 

Owner Enrico  Arrighi,   705  Larkin 

San   Francisco. 

.Architect  ..  .Louis  Mastropasqua,  580 
Washington,   S.    F. 

Contractor.  .  Paul  .Maffei,  Fillmore  and 
Filbert,    San    Francisco. 

Filed    Dec.    28,   '14.     Dated    Dec.    10.   '14. 

Roof    on     $537.50 

1st  coat  plaster  on 537.50 

Completed    and    accepted 537.50 

Csual    35    days 637.50 

TOTAL   COST,    $2150.00 

Bond,    $1575.      Sureties,   Vlncenzo    Leuci 

and    Nick      Capuri-o.      Limit,      60    days. 

l'V>rfeit,   rone.      Plans  and  specifications 

llled. 


doo 

TOTAL  COST,  $36(.i0 
llond,  limit,  forfeit,  none.  Plans  and 
s[)eciHcations,  none. 

I'LU.MBING 

(1205)      SW     NAPLES       AND       RUS.SIA 
Ave.     Plumbing  for  5  cottages. 

Owner Chas.  G.  Anderson. 

Architect  .  .  .None. 

Contractor.  .J.   C.   Tippett. 

Filed   Dec.   28,  '14.      Dated   Nov.   9,  '14. 
Each  cottage  roughed  in  (each).  .$100 
Finished    and    accepted    (each).,.    100 
TOTAL  COST,   $1000 

Bond,    limit,    forfeit,    none.      Plans    and 

.■specifications,    none. 


FRAME    RESIDENCE 

(4200)  S  lUC.HLA.ND  AVE  393-S  R 
.Mission  S  lOOxE  25.  All  work  ex- 
cept   hardwood      (loor«,    marble  en- 


INTEUKUt    iM,.\s'ri:u 

(I20t)  W  TAYLOR,  bet.  Sutter  and 
Post.  Interior  plaster  from  1st  to 
."ith  lloors  In  building. 

Owner I.   Forest   Wyni.\n. 

.Vrchltect  .  .  .None. 

Contriictor .  .Forest   Wynian. 

Sub-Contrnctor.  .Bradley    &    O'Reilly. 

I'lled    Dec.   2S,  '14.      Dated  Nov.   27.  '14. 

Scratch   coal  completed $900 

Brown    coated    900 

White   coated    900 


LIGHTING  FIXTURES 

(1206)      EXPOSITION   SITE.        Lighting 
fixtures  for  New  York  State  BIdg. 

( >wner Panama-Pacific    Exposition 

Commission   State     "     New 
York. 

Architect  ...Chas.   B.  Meyers. 

Contractor. -Edward    Schroeder      Lamp 
Works. 

Filed  Dec.  29,  '14.  Dated  Nov.  23.  '14. 
Payments  as  work  progresses.  .  85% 
On  completion  ready  for  occupancy 
balance  to  make  98%  of  contract.. 
When  stipulations  regarding  guar- 
anteed and  maintenance  made  bal- 
ance   of    contract 

TOTAL    COST.    $6750 

Bond,   $3400.     Surety,   American    Surety 

Co.   of  New   York.     Limit,   Feb.   8,   1915. 

Forfeit,  $75.     Specifications  only  filed. 


(1207)    LANDSCAPE  WORK  ON  ABOVE 
Contractor ..  MacRorle.       McLaren       Co., 

Westbank   BIdg.,   S.    F. 
Filed  Dec.  29,  "14.     Dated  Sept.  IS,  '14.    '" 

Payments    same    as    above 

TOTAL  COST.  $1314 
Bond.  $700.  Surety,  Royal  Indemnity 
Co.  Limit,  30  days.  Forfeit.  $20. 
Specifications  only  filed. 


.  I. OS.  DECORATIVE  AND  ADDI- 
ilonal  plain  painting.  furniture, 
hangings,  awnings,  shades  and  car- 
pets on   above. 

Contractor.  .D.  S.   Hess  &  Co.   by   L.   F. 
Lesser. 

Filed  Dec.  29,  '14.     Dated  Nov.  20,  '14. 

Payments    same    as    above 

TOTAL  COST.  $41,000 

Bond,       $20,500.       Surety.       New       York 

Casualty    Co.         Limit,    Feb.      17.    1915. 

Forfeit.   $100.     Specifications  only    filed. 

RESIDENCE 

(1209)  N  ANZA  70  W  I2th  Ave  W  25 
xN  75.  All  work  for  two-story  resi- 
dence. 

t)wner lohn    Gray,    2252    Clement, 

San  Francisco. 

Architect  ...Thomas  Hamill. 

Contractor .  .Thomas    Ilumill,    268     25th 
•Ave.,  San  Francisco. 

I'iled  Dec.   29.  '14.      Dated  Dec.   24.  'H. 

Frame    up     $687.50 

Brown    mortar   on 687.50 

Completed    and    accepted 687.50 

Usual    3:.    days    687.50 

TOTAL  COST.   $2750.00 

Bond,    limit,    forfeit,    pone.      Plans    and 

.specifications   filed. 


ADDITION 

(1210)      NO.     r,3fi     FORTY-FIFTH     AVE. 
Add  to  dwelling. 

Owner Dr.  Marlon  Thrasher,  Prem 

Architect  .  .  .None. 

Contractor .  .Fred    Ode,    Premises. 

COST,    fSOO 
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AI^TERATIONS 

(4211)  NO.    1250    GIRARO.      Alter    and 
add  to  dwelling. 

Owner Paul    Slavilnski,    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 

ALTERATIONS 

(4212)  NO.    450    SANSOME.      Alter    and 
repair    restaurant. 

Owner Peter    Handabika,    9    Free- 
men Court,  S.   F. 

Architect  .  .  .None. 

Contractor..!.     Spiletak,     1488     Vallejo, 
San   Francisco. 

COST,    $B00 

EXCAVATION 

(4  213)      S     MARKET     100     SE     Seventh. 
Excavate  for  installation  of  oil  tank 

Owner James    D.    Phelan,    Phelan 

Bldg.,     San     Francisco. 
Engineer  ...Thos.   Moran,   Phelan   Bldg. 

San   Francisco. 

Contractor .  .Geo.    Goodman,      62      Post, 

San   Francisco. 

COST,    $400 


ALTERATIONS 

(4214)  NO.    .395    GEARY.         Alter      for 
restaurant.         i 

Owner Chris's      Place,       Inc.,      219 

O'Farrell,   San  Francisco. 

Architect  .  .  .None. 

Contractor.  .The  Brunswick,  Baike, 
Collender  Co.,  767  Mission, 
San    Francisco. 

COST,    $400 

BOARD  SIGN 

(4215)  SE    THIRD    AND    TOWNSEND. 
Board   sign. 

Owner J.    Chas.    Green,     273    Val- 
encia,   San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 

ALTERATIONS 

(4216)  S    CORBETT       300    W       Hattie. 
Alter  and  repair  flats. 

Owner C.  P.  Bush,   191   Corbett  Av 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .R.  Bishop,  SI  Merritt,  S.  F. 

COST,    $500 


ALTERATIONS 

(4217)      6      CORBETT    175       W    Hattie. 
Alter  and   repair   flats. 

Owner Mrs.   and  Mr.   Wm.   Archer, 

30  Merritt,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .R.  Bishop,  SI  Merritt,  S.  F. 

COST,    $500 


ALTERATIONS 

(4218)      Nos.    62-64    EDDY.      New    front 
and  floor  and  minor  changes. 

Owner H.    H.    Leahy. 

Architect  .  .  .None. 

Day's  work.  COST,  $1000 


REPAIRS 

(4219)     NO.   71   THIRD.     Repair  saloon 

Owner C.    Webber   Jr.,    Premises 

Architect  . .  .None. 

Contractor.  .H.      Schulte,     630      Precita 
Ave.,    San    Francisco. 

COST,    $400 


UNDERPIN   FACTORY. 
(4220)      SE      FRONT    AND      .lACKSON. 
Underpin   factory. 

Owner Mary  E.  Veleger  and  Alice 

C.   Bell,   Premises. 
Architect  . .  .None. 


Contractor ..  Petterson      &      Persson,    62 
Post,    San    Francisco. 

COST.    $4  50 

UNDERPIN,    ETC. 

(4221)      S   JACKSON   100   E   Front.      Un- 
derpin and  ei-ect  concrete  foundation 
Owner Chas.  Loesch,  Fillmore  and 

Eddy,    San    Francisco. 
Architect  ..  .P.     Righetti,     1168     Phelan 

Bldg.,  San  Francisco. 
Contractor .  .Petterson      &      Persson,    62 

Post,    San    Francisco. 

COST,  $600 


FRAME    STORE 

(4222)      S     CHESTNUT     100     W     Pierce. 
One-story   frame  store. 

Owner R.    Toschi,    2011     Lombard, 

San    Francisco. 
Architect  . .  .None. 
Day'.s    work.  COST,    $400 


nt.^  AIRS 

(4223)      N      FALCON      50    W      Danvers. 
Elinor   repairs   to  dwelling.  , 

Owner B.   Joost,    126   Falcon,    S.    F. 

Architect  .  .  .None. 

Contractor .  .Geo.   G.   Moren,    125   Falcon 
Ave.,    San    Francisco. 

COST,  $400 


ADDITION 

(4224)  NO.      159      TWENTIETH      AVE. 
Add  one-story   to  dwelling. 

Owner A.   A.   Herrgott,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,    $1000 

ALTERATIONS 

(4225)  NO.    17    NEPTUNE.      Alter    and 
repair  dwelling. 

Owner G.    Lavagnino,    Premises. 

Architect  .  .  .None. 

Contractor.  .G.      Carraro,      750      Felton, 
San    Francisco. 

COST,  $500 


ALTERATIONS 

(4226)      NO.    2526    POLK.      Alter   flats. 

Owner Louis    E.    Boivin,   Premises. 

Architect  ..  .John   T.   Kidd. 

Day's  work.  COST,   $1800 


FRAME    DWELLING 

(4227)      W    UNIVERSITY    150    S    Wool- 

sey.     One-story   and   basement   frame 

dwelling. 
Owner E.    K.    Harper,    774    Thorn- 
ton Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,    $400 


ALTERATIONS 

(4228)      NO.       1629       OAKDALE        AVE. 
Alter  dwelling. 

Owner Jos.   Fay,   Premises. 

-Architect  .  .  .None. 

Contractor.  .Frank      I.      Hanlon,       1007 
Mendell,    San   Francisco. 

COST,  $400 


VAULT 

(4229)  NO.  140  GEARY  (6th  floor.) 
Construct  hollow  tile  and  concrete 
vault. 

Owner Burr  W.   Freer  Co.,   Prem. 

Architect  . .  .None. 

Contractor.  .Bluxome    &    Co.,     528    Mo- 
nadnock   Bldg.,   S.   F. 

COST,    $600 

ADDITION 

(4230)  NO.  1301  BOSWORTH.  Add  5 
rooms    to    dwelling. 

Owner Michael     Haraslet,     Prem. 

Architect  .  .  .None. 

Day's  work.  COST,   $1000 


ALTERATIONS 

(4231)      NW       CORBETT       AND      ORD. 
Underpin    and    construct    stairs. 

Owner J.  Crowley. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


ALTERATIONS 

(4232)      NO.    785    C4STR0.      Alter    resi- 
dence. 

Owner Patrick    Kerry,    Premises. 

Architect  .  .  .None. 

Contractor.  .McCausland       Bros.,        4173 
23rd,  .San  Francisco. 

COST,  $700 


DWELLING 

(4233)  S  COTTER  425  W  Mission. 
One  and  one-half -story  and  basement 
frame    dwelling. 

Owner Costello    &    McDonough,    93 

College   Ave.,   S.   F. 
Architect  .  .  .None. 
Day's  work.  COST,   $1800 

FRAME  FLATS 

(4234)  S  LAKE  28-6  E  18th  Ave  25x 
84.  All  work  for  two-story  frame 
flats. 

Owner Lloyd  Burley  Ham,  Care  S. 

N.  Wood  &  Co. 

Architect  .  .  .None. 

Cor.lractor.  .McCausland  Bros.,  4'-.73  23d 
San  Fi'ancisco. 

Filed   Dec  30,  '14.      Dated  Dec.   23,  '14. 
Frame  up  and  roof  rafters  on.. $1250 

Brown    coated 1250 

Completed   and   accepted 1250 

Usual    35   days. 1250 

TOTAL    COST,    $5000 

Bond,    $2500.      Sureties,    D.    H.    Clinton 

and  C.   H.  McCausland.     Limit,   70  days 

after   Dec.    24.     Forfeit,    $2.      Plans   and 

specifications  filed. 


FRAME  FLATS 

(4235)  W  TWENTIETH  AVE  100  N 
Anza.  All  work  for  two-story  frame 
flats. 

Owner Chas.    E.     Ham,     1657    Fill- 
more,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .McCausland  Bros.,  4173  23d 
San  Francisco. 

Filed  Dec.  30,  '14.     Dated  Dec.  28,  '14. 

Frame  up  and  rafters  on $1250 

Brown   coated   and   rough   plumb- 
ing  in    1250 

Completed   and   accepted 1250 

Usual    35   days 1250 

TOTAL    COST,     $5000 

Bond,  $2500.  Sureties,  C.  H.  McCausland 

and    D.      H.    Clinton.      Limit,    SO      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

FRAME  STORE   BUILDING 

(4236)  N  IRVING  70  E  9th  Ave  N  100 
xE  50.  All  work  except  plumbing  and 
finish  hardware  for  one-story  frame 
store   building. 

Owner Eugene  P.  Egan,  431  Hugo, 

San  Francisco. 
Architect  ...W.  L.  Schmolle,  166  Geary, 

San    Francisco. 
Contractor.  .Arthur  De  Rutti,  6112  Cali- 
fornia,  San   Francisco. 
Filed   Dec.  30,  '14.     Dated  Dec.  29,  '14. 

Roof    completed    $900 

Building  completed   &  accepted..    900 

Usual  35  days 650 

TOTAL  COST,  $2450 
Bond,  $1225.  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  60  days.  Forfeit,  $5. 
Plans    and    specifications    filed. 


ADDITION 

(4237)      W  SHOTWELL  155  N  19th  120x 
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122-6.  Kxcavations,  conciele,  brick, 
carpenter,  lumber,  roofing,  metal, 
Klazing.  etc.,  for  brick  building  ad- 
dition   to    present    building. 

Owner Old       Homestead       Bakery, 

19th  and  Shotwell,  S.  F. 

Architect  ..  .Theo.     W.    I^enzen.      Hum- 
boldt  Bank   Bldg.,   S.   F. 

Contractor ..  Brutcher      &      Serna,      110 
Jessie,   San   Francisco. 

Filed  Dec.  30,  "14.     Dated  Dec.  30,  '14. 
Brick    walls   up   ready   to   receive 

2nd   floor  joists |3000 

Brick  wall  of  one-story  part  fin- 
ished and  brick  walls  of  2nd  part 
ready    to   receive   roof  joists....    3000 

Completed    and    accepted 4187 

t'sual    3.")   days 3463 

TOTAL  COST,  $13,850 

Bond,     Guaranty       bond     in     favor       of 

owner.  Sureties,  J.  C.  Ward  &  Chas.  A. 

Carillon.     Limit,  65  day.s.     Forfeit,  none 

Hlans  and  specifications  filed. 


nrrLDiNG  .\N'd  engineering  news 

DWELLING 

(4)  W  FIFTKIiNTH  AVE  250  N  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

Owner E.    Ginley,    131    Fifth    Ave., 

San   Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  13000 


Wednesday, 


191.J. 


BALUSTRADE 

(4  2«.S)  EXPOSITION  SITE.  Balustrade 
complete  in  .space  leased  by  Monterey 
County    in   California  Countie.<s   Bldg. 

Owner The  County  of  Monterey. 

Architect  ..  .Havens       &       Toepke,       4f. 
Kearny,    San    Francisco. 

Contractor ..  W.  J.   Black. 

Filed   Dec.  30,  '14.      Dated  Nov.   23,  '14. 
On    1st  and   15th   of  each   month     75% 

I'sual  35  days 25% 

TOTAL   COST,    $1100 

Bond,   $550.      Sureties.   .1.   N.   Nisbet  and 

E.    .M.    Black.         Limit,      Jan.    10,      1915. 

Forfeit,    $10.      Plans    and    specifications 

lilod. 


TEKIIA    COTT.A    WORK 
(1)      .\    WASHINGTON   IST-C   W  Octavia 
W       l37-6xN    255-4%.         Architectural 
terra  cotta  for  three-story  and  base- 
ment Class  "C"  residence. 

Owner .Mary     Louise    Phelan. 

Architect ..  .Chas.     Peter     Weeks,     .'Mu- 
tual  Bank   Bldg.,  S.  F. 
Contractor .  .Steiger      Terra   Cotta     and 
Pottery  Works,  .Mills  Bldg., 
San  Francisco. 
Filed   Dec.   31,  '14.      Dated  Dec.   5,  '14. 

On    1st    of   each    month 75% 

Fsual     35     days 25% 

TOTAL  COST,  $4925 
Bond,  $2462.50.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  42 
days.  Foi'feit,  none.  Plans  and  speci- 
fications  filed. 


EXHIBITION    BOOTH 

(2)      EXI'f)SlTION     SITE.  AM     work 

for  exhibition      booth      in   Varied      In- 
dustries Building.  ■ 

Owner Aithur    J.    and    Clifford    M. 

Ileineman.    130    Bush,   S.   F. 
.Architect  .  .  .None. 

»V)n(r)Htor.  .  A.      I.      Rouda      and      Wm. 
Splvok     (Spivock),       1183V^ 
Howard,   San    Francisco. 
Filed    D.T.   31,  '14.     Dated    Dec.  30,  '14. 
•  Ill    |.«t    find    15th    of   each    month      75% 

f.MiiJil    .•;.",    (lays 25% 

TOTAL  COST,  $1100 
Bond,  $550.  Sureties,  L  A.  Hinson  and 
C.  .s.  Amsler.  Limit,  forfeit,  none. 
Plans   and    specifications    filed. 


DWELLING 

(3)      W    FIFTEENTH    AVE    275    N    Bal- 

bon.     Two-story  and    ba.sement   frnme 

dwelling. 

Owner 10.    (JInley,     131     I'lfth    Ave.. 

."^an    Francisco. 
Arrhllect  .  .  .  .None. 
Day's  work.  COST,  $30U0 


FRAME    FLATS 

(5)      W    TENTH    AVE    25    S    California. 

Two-story    and    basement    frame    (2) 

flats. 

Owner O.     E.Anderson,     215     10th 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST.   $4000 


FRAME    DWELLING 

(6)   S  TWENTY-SECOND  76  W  Eureka. 

One  and  one-half-story  and  basement 

frame  dwelling. 

Owner N.  J.  Nelson,  4278  23d,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST,   $2000 


FKA.ME    dNVELLINQ 

(7)      SW    EUREKA    AND    22ND.         One 

and     one-half-stoiy     and      basement 

frame  dwelling. 

Owner N.  J.  Nelson,  4278  23d,  S.  F. 

Architect  .  .  .None. 

Day's  work.  '  COST,   $2000 


FRA.ME    DWELLING 

(S)  W  NAPLES  75  N  Russia  Ave.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner W.   J.   Kenney,    61    Prosper, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Chas.       G.    Anderson       ,226 
Duncan,    San    Francisco. 

COST,    $1500 


FRAME  DWELLING 

O))      E  ELEVENTH  AVE  150  S  Balboa. 
Two-story  and  basement  frame  dwig. 

Owner M.  C.  Rench,  1427  5th  Ave., 

San  Francisco. 
Architect  .  .  .None 
Day's  work.  COST,   $3400 


FRAME  FLATS 

(10)      S  TURK      110   W      Baker.        Two- 
story   frame    (2)    flats. 

Owner W.    S.     Gilbert,     3987     ISth, 

San   Francisco. 
Architect  .  .  .Plans  by  Owner. 
Day's   work.  COST,    $3500 


FRAME    DWELLING 

(11)  E  EIGHTEENTH  AVE  200  N  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

Owner M.  Fox,  837  Ashbury,  S.  F. 

.Vrchitect  .  .  .None. 

Contractor,  Schwarz  &   Fox,   353   Maple, 
San    Francisco. 

COST,   $2500 

III  ii.ni\(;  roxsTiii  (-rio\  koh  past 
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ItrrorilH   of      Ilonril      of    Public      Workii 

Show       $i;H,l77..'Srt;{       InvrHtnl       In 

lliillilliiK   (onNtriic'doii    DiiriiiK 

Vfiir    of     11HI. 


ItiilltlliiK     lliirliiK     .Month     of     DrciMiilM-r 
Showa    Fair    FlKurva    at    IjtTIT.iMK't. 


Building  oon.struct  Ion  In  the  cl;;.- 
••111(1  loiinty  from  January  1st,  1914,  to 
December  31st,  1914,  according  to  the 
records  of  the  City  Building  Depart- 
ment of  the  Board  of  Public  Work.«j. 
show    a    total    of    $2S.177,503.      For    thia 


amount   there  was  a   total  of  5,9U7   per- 
mits issued. 

Following  is  a  complete  and  segre- 
gated report  for  the  year,  as  compiled 
by    the   Department: 

Class  No.  of 

Bldgs.  Cost 

Class   "A"                         11  $       384,800 

Class  "B"                            7  511,900 

Class  "C"                         157  4,495,038 

Frames                            1920  6,669,723 

Alterations                   3718  1.775,362 

Exposition   Bldgs.          82  9,943,5/7 

Public    Bldgs.                  12  4,397,163 

Total                            5907  $28,177,563 


DECBMBBR   RRPORT. 

Building    during    the    month    of    De- 
cember, according  to  the  report   of  the 
Department  is  as  follows: 
Class  No.  of 

Bldgs.        Amount 
Class  "C"  6  $168,000 

Frames  128  438,603 

Alterations  338  102,300 

Public   Buildings  1  9,000 

Total  473  $717,903 


COMPLETIO'   NOTICES. 


San  Francisco 


Dec.  1,  1914— E  TWENTY-FIFTH 
Ave  150  N  Anza  N  25xE  120.  Elmer 
E  Clark  to  J  J  Powers,  C  H  Beck- 
man,  A  Lettich,  B  Bryon,  W  Bald- 
win, Golden  West  Sheet  Metal  Wks, 
and  Massagh  &  Vannucci .  .  Dec.   1.  '14 

Dec.  2,  1914— N  TWENTY-NINTH  80 
E  Castro.  H  A  Wlttkopp  to  M  P 
Kempton Nov.     29,     1914 

Dec.  2.  1914— NE  HAIGHT  AND 
Pierce  E  25xN  100.  Sam  or  S  Her- 
mann and  J  B  Hermann  to  Far- 
nocchia  Petri  Co Nov.   19,  1914 

Dec.  2,  1914— SE  PIERCE  AND  BAY 
E  eOOxS  618.75.  Panama-Pacific 
International  Exposition  Co  to 
Scott  Co Nov|   30,   1914 

Dec.  2,  1914— N  UNION  190  W  Web- 
ster W  25xN  137-6.  Florence  Davis 
to   M  M  Flnlayson Nov.   30,   1914 

Dec.  2,  1914— SE  STOCKTON  AND 
Union  Square  Ave.  Town  &  Coun- 
try Club  to  W  A  Goerlcke.Nov.  18,  '14 

Dec.  2,  1914— E  COM.MONWEALTH 
Ave  133-4  S  California  S  33-4xE 
120.42.     Louis  Gross  to  Wm  F  Yatea 

Nov.    24,    1914 

Dec.  3,  1914— EXPOSITION  SITE.  R 
Bernstrom.  Commissioner  General 
of  Sweden  to  Panama-Pacific  In- 
ternational Exposition  (leaae- 
holder)  to  Lange  &  Bergstrom... 
Nov.     25,     1915 

Dec.  3,  1914— W  BATTERY  70  from 
SW  Cor.  Broadway  and  Battery  S 
67-6  W  117-6  N  67-6  E  20  N  70  E 
20  S  70  E  137-6.  George  H  and 
Llszle  S  Mastick  to  Otto  Kruz.... 
Dec.    2.    1914 

Dec.  3,  1914 — COMO.  AT  POINT  137-6 
E  from  SE  Hyde  and  Greenwich  E 
34-4  V6xS  137-6.  Eulah  M  Coates  to 
M  Holm  &  Son Dec.  1,  1914 

Dec.  4,  19y4 — SE  HYDE  &  GREEN- 
wlch  E  lOOxS  68-9.  Greenwich 
Realty  Co  to  R  de  Luca..Dec.  1,  1914 

Dec.  4.  1914— W  SANCHEZ  75  S  30th: 
No.  1716  Sanchez.  Joseph  O'Conner 
to   Ward   C   Brown Dec.    2,    1914 

l-)ec.  4,  1914  — E  TWENTY-SIXTH  AV 
205-8  S  West  Clay  S  26xE  120.  A 
E  or  Arthur  E  and  Berthe  L  Voll- 
mer    to    Harry    Walters.  .Dec.    2,    1914 

Dec.  4,  1914— S  GEARY  60-0%  W 
Johnston  Ave  W   25xS  100.      Wm  A 


U'ednesday, 


n. 


I'ji; 


Vorrath    to   whom    it   may   concern 

Dec.    3,    1914 

Dec.  4.  1914— S  PACIFIC  AVE  32-6  E 
Walnut  E  llOxS  127-8V4.  Mrs 
Katharine  P  Hooker  to  Anderson  & 

Rainey Nov.     25,     1914 

Dec.  4,  1914— SE  PIERCE  &  BAY  E 
600xS  618.75.  Panama-Pacific  In- 
ternational   Exposition    Co    to    The 

Turner  Co Nov.   30,   1914 

Dec.  5,  1914— W  FOURTH  AVE  25  S 
Irving    25x95.       Hannah     Clancy    to 

D  J  Clancy Dec.   5,   1914 

Dec.  5.  1914 — NE  EDDY  AND  JONES 
N  137A6XE  137-6.  W  E  Dean  to 
Golden  Gate  Iron  Works. Dec.  4,  1914 
Dec.  5,  1914— E  TWENTY-FIFTH 
Ave  200  N  Anza  N  25xE  120.  Jacob 
H  Thorup  to  whom  it  may  con- 
cern  Dec.    1,    1914 

Dec.  5,  1914— EXPOSITION  SITE. 
Panama-Pacific  Exposition  Com- 
mission State  of  Wisconsin  (lessee) 
to  whom  it  may  concern. Dec.  4,  1914 
Dec.  5.  1914— S  GROVE  228-3  W  La- 
guna  W  103xS  120.  Wm  J  Gal- 
lagher to  J  Dewarte Dec.  5,  1914 

Dec.  5,  1914— N  TWENTY-NINTH  30 
W  Castro  W  25xN  78.  Arthur  T 
Jannson  to  whom  it  may  concern.  . 

Dec.    2,    1914 

Dec.  5,  3  914 — E  TWENTY-FIRST 
Ave  275  S  Lincoln  Way  (H)  25x120. 
C  J  Love  to  H  E  and  T  W  Mac- 
Arthur Dec.    3,    1914 

Dec.   5.   1914— E   JANSEN   71-6   m   or   1 

N  Greenwich  N  33xE  50.     J  J  Silva 

to  Liebert  &  Martinelli.  .  .Dec.  3,  1914 

Dec.    7,    1914— E    CHURCH    51    N    29th 

25x100.      R    Batti    to    F   De    Martini 

Dec.    5,    1914 

Dec.  7.  1914— E  VICKSBURG  95  S 
23rd    S    35xE    90.      John    T    Miller 

to  A  E  Olson Dec.   4,    1914 

Dec.  7,  1914— SE  UNION  &  POWELL 
E  124-8^  SE  19-11%  S  122-1%  W 
137-6  N  137-6.  Rose  F  Debendetti, 
Regina  A,  May  L  and  Irene  R 
Cuneo    to    Ravani    Plumbing    Co... 

Dec.     3,     1914 

Dec.  7,  1914— GROSH  HOTEL  on  Sut- 
ter Street.  M  D  Grosh,  E  G  Larze- 
lere  and  Louise  M  Sage  to  Par- 
quet Floor  Co,  Dec.  2,  1914;  Lithoid 

Products  Co    Dec.   2,   1914 

Dec.  8,  1914— NW  JACKSON  AJ>ID 
Cherry  W  79-9  N  93  to  S  line  Pre- 
sidio Reservation  wall  NE  along 
said  line  80-0%  m  or  1  to  W  Cherry 
S   100  m  or  1.     J  Sheldon   Potter  to 

Isaac   Penny    Dec.    3,    1914 

Dec.  8,  1914— N  PACIFIC  AVE  37-6 
E  Pierce  N  127-8»4xE  55.     Mrs  H  M 

Holbrook  to  J  Harold  Johnson 

Nov.    24,    1914 

Dec.    8,    1914— N    ALVARADO    250    W 

Douglass      W    25xN    114.        Sybilla 

Baader  to  Edwin  Roller.. Nov.   15,  '14 

Dec.  8,  1914— W  HYDE  62-6  N  Pine  N 

25x117-10.      Herman    D    Hogrefe    to 

Herman   D   Hogrefe Dec.  »,   1»14 

Dec.  8,  1914— NO.  2252  BROADWAY'. 
A   B   Hammond   to  Daniel   O'Neill.. 

Dec.    3.    1914 

Dec.  9,  1914— S,  COMMERCIAL  60  E 
Montgomery  S  59-6xE  4^-9.  Pacific 
Gas    &    Electric    Co   to    Pacific    Fire 

Extinguisher Dec.    2,    1914 

Dec.  9,  1914 — S  FELTON  35  E  Harv- 
ard E  30xS  100  Blk  102  Univ  Md  Hd 
Ass'n.  George  Koenig  to  Chris- 
tian  Hansen Dec.    8,    1914 

Dec.  9,  1914— SW  GREENWICH  AND 
Larkin     S     46-1  %xW     70.       Wm     G 

Gilmore  to  Higginson   Co,   Inc 

Dec.    8,    1914 

Dec.  9,  1914— SW  TAYLOR  &  EDDY 
W    137-6xS    137-6.      Morris,    Joseph 
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and   Juiia   Heyman,   Theresa   Stone, 
Emilie  Baruch  &  Henry  W  Hyman 

Est   to   A   Lynch.. Dec.    5,    1914 

Dec.  10,  1914— E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W  or 
Alexander  W  Wilson  and  Jos  Mar- 
tin  to  The  Clinton  Fireprooflng  Co 

of    California Dec.    4,    1914 

Dec.  10,  1914— E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W  or 
Alexander  W  Wilson  &  Jos  Martin 
to  Paraffine  Paint  Co.  .Dec.  4,  1914 
Dec.  10.  1914— E  UTAH  150  S  24th  S 
25xE    100.       Margaret    E    Mullin    to 

Thomas   F   Mitchell Dec.    4,    1914 

Dec.  10,  1914— E  BUENA  VISTA  TER- 
race  51.5  S  Duboce  Ave.  C  G  Berg 
to  whom  it  may  concern.  .Dec.  9,  1914 
Dec.  10,  1914— W  HYDE  112-6  N  Pine 
N  25xW  117-10  2-7.  Harriet  H 
Jolliffe    to    whom    It    may    concern. 

Dec.    1,    1914 

Dec.  10,  1914— E  SIXTEENTH  AVE 
72  N  Lake  N  28xE  67-6.  Robert  J 
McGahie  to  A  Sarraille  and  S  I-ago- 

marsino    Dec.    10,    1914 

Dec.  10,  1914 — W  Bartlett  61-1  N  25th 
N   25xE   117-6.     William  A  Christen 

to  Mager   Bros Dec.   10,   1914 

Dec.  10,  1914— N  CUMBERLAND  92-6 
W  Guerrero  27-6x89.     E  P  Peterson 

to  John  J  Binet  Co Dec.  10.  1914 

Dec.  10,  1914— W  PARKER  331-7  N 
Geary    N    25xW    120.      Antone    and 

Katie  Radivoj  to  A  M  Wallen 

Dec.     10,     1914 

Dec.  11,  1914— NE  POST  &  LEAVEN- 
worth  62-6  on  Post  by  87-6  on 
Leavenworth.      Geo   M   Caesar   to  F 

L    Hansen Nov.    1,    1914 

Dec.    11,    1914 — NE    FOURTH   AVE    & 
Cabrillo    (C)    32x95.      David   Condon 
to  whom  it  may  concern. Dec.  11,  1914 
Dec.    11,    1914— S   KIRKWOOD    101    W 
Mendel    25x117.      Albert    J    Milly    to 
whom  it   may  concern.  .Nov.    28,    1914 
Dec.    11,    1914— N    KIRKWOOD    50    — 
Mendel   25x110.   Eugene  Sweeney  to 
whom   it   may  concern.  .Nov.    28,    1914 
Dec.     11,     1914— COMG.     100    W    from 
NW   Fillmore  and  Filbert  th  N   120 
xW    37-6.        Dante      Dianda     to      P 

Maffei    Bros Dec.    12,    1914 

Dec.  11,  1914— NE  ELLIS  &  POWELL 
—  64-3  N  115  W  64-3  S  to  beg.  The 
Pabst  Brewing  Co.  of  Milwaukee 
to  J  R  Wilson  and  J  T  Ludlow,  Co- 
partners     Dec.    5,    1914 

Dec.  11,  1914— NW  SUTTER  AND 
Pierce  W  75xN  120.  S  A  White 
to    Albach    &    Mayer,    Dec.    11;    N   A 

Carlson,    Dec    11;    Henry   Kunst 

June    11,    1914 

Dec.  11.  1914— BDED  BY  HUMBOLDT 
23rd,  Georgia  &  Louisana,  Potrero 
Nuevo     Blk    '464.       Pacific     Gas     & 

Electric   Co   to   Reed   &   White 

Dec.     8,     1914 

Lee.  12.  1914— GROSH  HOTEL  ON 
Sutter.  M  D  Grosh,  E  G  Larzelere 
and  Louise  M  Sage  to  Scott  Co,  Dec 
11;     Atlas    Heating    &    Ventilating 

Co,  Inc Dec.  11,  1914 

Dec.  12,  1914— E  NINETEENTH  AVE 
225  N  Fulton  N  25xE  120.  Frank  J 
and  Annie  Taylor  to  whom   it  may 

concern Dec.   10,    1914 

Dec.  12,  1914— E  HARRISON  AND 
Hayward  NE  75xSE  75.  City  Elec 
Co  to  Reardon  Crist  Constr  Co.... 

Dec.    11,    1914 

Dec.  12,  1914— B  SANCHEZ  181-6  S 
22nd  S  22-6xE   100.     Jos   F   Moss  to 

Bay  City  Bldg  Co,  Inc Dec.  4,  1914 

Dec.  14,  1914— SW  KIRKHAM  AND 
8th  Ave  S  95xW  32-6.  C  S  Brundage 

to   Cox    Bros Dec.    14,    1914 

Dec.    15,    1914— NW    STOCKTON   AND 


Post  N   137-6xW   137-6.      Blanche   M 

Burbank    to   C   C   Morehouse 

Dec.    15,    1914 

Dec.  15.  1914 — SE  GEARY  &  TAYLOR 
S  137-6XE  87-6.  Clift  Realty  Co  by 
Agent  P  J   Walker  to  A   P  Brady.. 

Dec.  7.  1914 

Dec.  15,  1914— N  TWENTY-FIRST 
100  E  Eureka  E  2oxN  97-6.  Amelia 
-Malmburg  to  whom  it  may  concern 

Dec.    15,    1914 

Dec.  15,  1914 — W  JONES  65  N  Broad- 
way W  6S-6xN  35.  Laura  S  Nathan 
to  Farnocchia-Petri  Co.. Dec.  14,  1914 
Dec.  15,  1914 — W  THIRTIETH  AVE 
100  S  Clement  S  25xW  120.  Fred- 
erick Quirie  to  whom  it  may  con- 
cern     Dec.    14,    1914 

Dec.  16.  1914 — NE  CABRILLO  AND 
4Gth  Ave  N  60xE  20.  Sylvester 
Andriano   to   Guiseppe   Andriano... 

Dec.    12,    1914 

Dec.    16,    1914 — S    SACRAMENTO    87-6 
W     Maple     W     187-6     S     132-7%     W 
137-6    S    132-7%    E    412-6    N    132-7% 
W     87-6    N    132-7%.       Hospital    for 
Children    and    Training    School    of     • 
Nurses  to  George  Healing. Dec.  14,  '14 
Dec.    16,    1914— LOTS    13   AND    14    BLK 
9  St.  Francis  Wood;  comg  ai  inter- 
section   dividing    line    Lots    14    and 
15    Blk    9    and    E    line    San    Fernando 
Way  N  75  deg  19  min  59  sec  E  100 
S    along;   curve    to    right    33.93    S    80 
deg   26   min   55   sec   W    100   N  along 
curve   to   left   25   ptn   Lot    15    Blk   9, 
St.    Francis    Wood.      H    O    Harrison 
to  Theodore  Wetzel  Jr.  .  .  .Dec.  7,  1914 
Dec.    16,    1914— W    GUERRERO    86    S 
19th   S   28xW    75.      John   J    Binet   Co 
to  Mission  Realty  Co.... Dec.  15,   1915 
Dec.    16,    1914 — N    PINE    87-6    W    San- 
some  W  50xN  137-6.     McCreery  Est 

Co  to  E  F  Burke Dec.  14,  1914 

Dec.  17,  1914— S  BROADWAY  183-6 
W  Jones  W  23xS  60.  Pelegro  Cas- 
ella  to  G  Ferroni  &  Son. Dec.  17,  1914 
Dec.  IS,  1914 — LOT  9  BLK  6  Amend- 
ed Map  Ingleside  Terrace.  Thos 
Nelson  to  A  D  Nelson.  .  .  .Sept.  1,  1914 
Dec.  18.  1914— W  TWENTY-THIRD 
Ave  215  S  Ulloa  S  25xW  120.  John 
H  and   Isidora  Claussen   to  John  F 

Haner Dec.     8,     1914 

Dec.  IS,  1914 — ON  CALIFORNIA  ST., 
side  of  Block  bded  by  California. 
Sacramento,  Jones  and  Taylor. 
Grace   Cathedral     Corp      to      Beach 

Robinson    Co Dec.    14,    1914 

Dec.  IS,  1914— E  EUREKA  150  S  18th 
S  108-6xE  120.     Beulah  Real  Estate 

Co  to.  A  E  Olson Dec.   16.   1914 

Dec.  19.  1914 — S  CLEMENT  32-6  W 
16th  Ave.  Annie  E  Hooper  to  whom 

It    may    concern Dec.    IS,    1914 

Dec.  19.  1914— EXPOSITION  SITE. 
Board  of  Panama-Pacific  Managers 
of  the  State  of  Massachusetts  to  W 

D    Henderson Dec.    16,    1914 

Dec.  21,  1914— W  TENTH  AVE  225  S 
Lake.     Wm   L  Vice   to   Ruegg   Bros 

Dec.    11,    1914 

Dec.  21,  1914— E  DOLORES  60  S  20th 
S   4  1-6xE   30.     Roderic  A  Troyer  to 

A   E   Olson Dec.    19,   1914 

Dec.  21.  1914— NE  FULTON  AND 
Parker  Ave  E  175xN  275.  The 
President  and  Board  of  Trustees  of 
St.    Ignatius     College   to     Baker  & 

Hamilton Dec.    15,    1914 

Dec.  21,  1914 — LOT  6  BLK  8  Crocker 
Amazon  Tract.  John  Bjorkman  to 
whom  it  may  concern.  .Nov.  10,  1914 
Dec.  21,  1914— E  NINETEENTH  AVE 
175  N  Balboa  N  25xE  120.  Michael 
Costello  and  Bryan  Feerjclc  to 
whom  it  may  concern.  .  .  .Dec.  19,  1914 
Dec.  21,  1914— E  TWENTY-THIRD 
Ave   250  S  Clement  S   25xE   120.      B 


24 


Getz   to  whom   it   in.iy   oonccrn 

Dec.    5,    1914 

Dec.  21,  1914— W  FORTY-THIRD  AVE 
285  N  Fulton  N  40x120.  Middleton 
A    Von    Schmidt    to    whom    it    may 

concern Dec.    18,   1914 

Dec.  21,  1914— N\V  POST  &  STOCK- 
ton  X  137-6xW  137-6.  Blanche  M 
iiuibank   to  Continental  Fireproof- 

ing  Co Dec.    14,   1914 

Dec.  21,  1914 — E  HYDE,  bet.  Bu.sh  and 
Jefferson;  E  Hyde,  bet.  Beach  and 
.Jefferson.  California  Fruit  Can- 
ners"  Ass'n  to   Daniel  L,  Bienfield  & 

Co Dec.    21,    1914 

Dec.  22,  1914— NE  HYDE  &  FRANC- 
cisco  E  45xN  137-6.  Blanche  H 
Patigian  to  J  E  0'Mara..Dec.  11,  1914 
Dec.  22,  1914— E  THIRD  AVE  129  N 
Fulton  N  2.5xE  120.  Fannie  M 
M  Harney  to  L.  A  Secor.  .Dec.  16,  1914 
Dec.  22,  1914— E  TWENTY-SIXTH 
Ave  25  N  Irving  N  25xE  95.  Ralph 
J    Button   to  whom   it  may   concern 

Dec.    22,    1914 

Dec.  22,  1914— SW  SANSOME  AND 
California.       Firemen's     Fund     Ins 

Co  to  Farrell  &  Reed Dec.  17,  1914 

Dec.  22,  1914— S  LAKE  32-6  W  18th 
Ave  W  25xS  100.  Selma  S  Evans 
and    Rose   C   C   Turney    to   Oscar    E 

Evans Dec.    21,    1914 

Dec.  23.  1914— SE  GEARY  &  TAYLOR 
S  137-6xF:  87-6.  Cllft  Realty  Co 
to  J   W  Bender  Roofing  Co,  Dec.  19: 

.1    P  Glaser  &  Co Dec.    IS,   1914 

Dec.  23.  1914— NVV  STEINER  AND 
I'nion  N  43-6xW  78-6.  Peter  and 
wife  Janne  Ceschi  to  William  Little 

Dec.    21,    1914 

Dec.  23,  1914 — N  ANZA  80  E  8th  Ave 
E  26-8xN  100  O  L  277.  James 
Glecson  to  whom  it  may  concern.. 

Dec.    21,    1914 

Dec.  23,  1914— NW  POST  &  .STOCK- 
ton  N  137-6XW  137-6.  Blanche  M 
Burbank  to  Joost  Bros.. Dec.  14,  1914 
Dec.  23,  1914— S  JESSIE  AND  NEW 
Montgomey  SW  264  SE  GS  NE  261-6 
XW  G8-0>4.  Sharon  Estate  Co  by 
.Macdonald  &  Kahn  to  The  Ameri- 
can   Marble    &    Mosaic    Co    of    San 

Francisco Dec.    21,    1914 

Dec.  23,  1914— SW  PALOU  AVE  400 
NW  Lane  NW  2oxSW  100  Hlk  329, 
.South  San  Fiancisco.      J  R  Finochio 

to  G   Anderson Dec.    14,    1914 

Dec.  23,  1914— E  THIRTY-SECOND 
Ave  266  N  Clement.  Thomas  Way- 
mark  to  whom  it  may  concern 

Dec.    19,    1914 

Dec.  23,  1914— NW  POST  &  STOCK- 
ton  N  l37-6xW  137-6.  Blanche  M 
FUirbank    to    Erode    Iron    Works.  .  . 

Dec.     14,    1914 

Dfc.  23,  1914— W  CASTRO  126  S  Day 
S    25xW     105.       Santi     Lazzarlni     to 

J    H   Demartini Dec.    23,    1914 

Dec.  24,  1914— NW  POST  &  STOCK - 
ton  X  i;!7-GxW  137-6.  Blanche  M 
Burb.-ink  to  .lames  T  Conway  (as 
We.stcin    Furnace   &   Cornice   Co).. 

Dec.    13.    1914 

I  >.•<•.  21,  1914  — EXPOSITION  SITE, 
low.'i  Commission  to  the  P  P  I  E 
lo  Wtiiled  Decorating  Co..  Dec.  21,  '14 
l«.c.  L'l.  1914  — XW  CLARENDON  AVE 
I.'.O  m  or  1  SW  from  S  Carmel  W 
parnllel  with  S  Carmel  and  along 
.N  line  of  land  of  Spring  Valley 
Water  Co  26-0%  X  parallel  with 
!•;  Cole  31-9  E  along  line  dr;iwn 
parallel  with  S  Carmol  and  dist  100 
.S  therefrom  a  dl.stanct^  of  48  m  or 
I    to   XW   Claiendon.      .Mary   A   Car- 

mody    to    W    (5    .McDiarmld 

Dec.    24,    1914 

Dec.     24,     1914- N    EIGHTEENTH    32- 
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\  Vj    E      Guerrero    E      JT-TVixN      75. 
Mattie  Lee   Marrs  to   W   G  McDiar- 

mid Dec.   23,    1914 

Dec.  24,  1914— SW  TWENTY-SECOND 
and  Douglass  S  76-6xW  25  ptn  Lots 
1,  2,  3  Heyman  Tract.  Guerrero 
Realty  Co  to  Emil  Nelson. Dec.  24,  '14 
Dec.  24,  1914— SW  STEINER  AND 
Greenwich   S   25xW    100.        R  Moisio 

and    G    Alessio    to    P    Prasso 

Dec.    23.    1914 

Dec.  24,  1914— GROSH  HOTEL  BLDG 
on  Sutter  Street.  M  D  Grosh,  E  G 
Larzelere    and    Louise    M    Sage    to 

Bauer    Fixture    Co Dec.    22,    1914 

Dec.  24,  1914— NW  POST  &  STOCK- 
ton  N  137-6XW  137-6.  Blanche  M 
Burbank   to   V'ermont   Marble  Co... 

Dec.     14,     1914 

Dec.  24,  1914— N  SACRAMENTO  60  E 
Front  E  40  N  60  W  20  N  59-6  W  20 
S    119-6.      Wm    F    Barton    et    al    to 

A   M   Wallen Dec.    18,    1914 

Dec.  24,  1914— EXPOSITION  SITE. 
The    Desmond    Supply    Co    to    E    W 

Elliot Dec.    23,    1914 

Dec.  28,  1914— S  JESSIE  AND  NEW 
Montgomery  SW  264  SE  68  NE 
261-6  NW  eS-OV^.  Macdonald  & 
Kahn  to  The  Mohrlite  Co  of  S  F.. 

Dec.    28,    1914 

Dec.  28,  1914— EXPOSITION  SITE. 
Philippine  Board  of  Panama- Pacific 
International  Exposition  Co  to 
Burnham      Plumbing    Co,    Dec.      2S; 

Strehlow,   Freese   &    Petersen 

Dec.    28.    1914 

Dec.  28,  1914— BLK  BDED  BY  HUM- 
boldt,  23rd,  Georgia  and  Louisiana 
Pacific    Gas    &    Elec    Co    to    Thos    H 

Price Dec.     18.     1914 

Dec.  28,  1914— S  JESSIE  AND  NEW 
Montgomery  SW  264  SE  68  NE 
261-6    NW    68-0%.        Macdonald      & 

Kahn   to  Sartorlus  Co.   of  S  F 

Dec.    28,    1914 

Dec.  28,  1914— N  TURK  171-10%  E 
Taylor  E  34-4%xN  "1-6.  Zeller- 
bach   Levison  Co  to  California  Tile 

Contracting   Co Dec.    ".2,    1914 

Dec.  28,  1914 — SE  TONQUIN  AND 
Baker  W  378.48  N  471.52  S  1375  E 
421.20  E  428.80,  N  1375.  Panama- 
Pacific  International   Exposition  Co 

to   J   D    Hannah Dec.    19,    1914 

Dec.  28,  1914— N  LINIC  VALLEJO  on 
third  Lot  W  of  La£:una.  Emily  M 
Mulligan    to   Steurer   &    Bittencamp 

Dec.    24,    1914 

Dec.  28,  1914— .\  WASHINGTON  92- 
3%  W  Taylor  W  49-8%xN  60. 
Bertha    \l  or   B   M   Kellogg  to  Chas 

Marcussen Dec.     24,     1914 

Dec.  29,  1914— SE  DE  MONTFORD  & 
Ashton  Ave.  The  Roman  Catholic 
Archbishop  of  S  F  to  Ward  &  Good- 
win  Dec.   26,   1914 

Dec.  29,  1914— NW  POST  &  STOCK- 
ton  N  137-6XW  137-6.  Blanche  M 
Burbank    to    Kiernan    &    O'Brien... 

Dec.    21,    1914 

Dec.  29,  1914— NW  PpST  &  STOCK- 
ton  N  137-6XW  137-6.  Blanche  M 
Burbank      to    California    Plate      & 

Window   Glass  Co Dec.    14,   1914 

Dec.  29,  1914— S  GREEN  ir.O  E  Pierce 
E    25xS    109.       Walter    E    Trefts    to 

L   C    Woolrldge Dec.    21,    1914 

Dec.  29,  1914— SW  TAYIXJR  &  EDDY 
W  137-6XS  137-6.  Morris,  Joseph 
and  Julia  Hyman.  Theresa  Stone, 
Emllie  Baruch  and  Henry  W  Hy- 
man l''st  lo  A  Knowles.  .Dec.  24,  1914 
(Correct Ion  in  Owncr'n  Xnnic) 
Nov.  :!ii,  i;ill  -SW  JACKSON  AND 
Mason    \V    .".7-6xS   21.      .\nlone   Sam- 

bui'k   to   A   Hrisa  and  G  Volpi 

Nov.    28,    1914 


Wedne.sday, 


.Ian. 


6. 


1915. 


Iiec.  oO.  1914- E  FIFTEEXTH  AVE  90 
X  Balboa  N  25xE  127-6.  Jno  J  Doyle 
and  Laura  M  Doyle  to  Jacob  Weiss- 
bein Dec.    26,    1914 

Dec.  30,  1914— W  GOUGH  127-8  V*  N 
Sacramento    N    40xW    138-6.      A    W 

Wilson  to  Foster  Vogt  Co,  Inc 

Dec.    21,    1914 

Dec.  30,  1914 — PTN  LOTS  4  AND  5 
Blk  "K"  Mission  Terrace.  George 
H  and  Clarence  M  Moore  and  G  E 
Burlingame  to  George  A  and  Clar- 
ence M  Moore  and  G  E  Burlingame 
Dec.    28,    1914 

Dec.  30,  1914 — S  FOLSOM  80  —  Lang- 
ton  25x75.  F  Rossi  to  G  Carraro  & 
Co Dec.    30,    1914 

Dec.  31,  1914 — S  JESSIE  &  -NEW 
Montgomery  SW  264  SE  68  NE 
261-6  NW  68-0%.  Sharon  Estate 
Co  to  Alan  Macdonald  &  Felix 
Kahn  (as  Macdonald  &  Kahn)... 
Dec.    31.    1914 

Dec  31,  1914 — LOT  96  feLK  5  Academy 
Tct.  Lawrence  Costello  &  Michael 
McDonough  to  whom  it  may  con- 
cern  Dec.     28,     1914 

Dec.  31,  1914— N  O'FARRELL  82-6  E 
Powell  E  55xX  137-6.  A  M  and  E 
F  Turel  to  Ralph  McLeran  and  C 
H  Peterson  (as  McLeran  &  Peter- 
son)  Dec.    24,    1914 

Dec.  31,  1914— N  BROADWAY  68-9  W 
Webster    W     148-9xN     275.       Jas    L 

Flood    to    liudgear-Merle   Co 

Dec.    21,    1914 


LIENS    FILED 


SAX    PR.\XCISCO    corxTY. 


Dec.  7,  1914— SW  NEWCOMB  AVE 
225  SE  Hawes  SB  75xSW  100  Lot 
5  Blk  284  South  San  Francisco  Hd 
and    R    R    Ass'n.      George    Ryan    vs 

Jno   Hayes    $14.60 

Dec.  11,  1914— S  CALIFORNIA  82-6 
W  25th  Ave  W  50xS  100.  M  Streeter 
vs   L  U   Grant $95 

Dec.  12,  1914— SE  GEARY  &  LARKIN 
W  75xS  120.  J  S  Guerin  &  Co  vs 
P  J  Gartland  and  Paul  I  Karib.. 
$1903.85 

Dec.  12,  1914 — LOT  21  BLK  14  Crock- 
er Amazon  Tract;  NE  Athens  and 
Naples  33.74  feet  front  and  22.41 
rear  by  100.  Andrew  M  Christen- 
sen  vs  J  F  Haner,  C  W  and  Minnie 
Day    $117.55 

Dec.  12,  1914— SW  SEVENTH  AND 
Stevenson.  J  S  Guerin  &  Co  vs 
A  A  and  J  Vayssle,  Robert  Trost 
and   J   A   Orford $721.60 

Dec.  12,  1914— S  STEVENSON  AND 
7th  SE  75xSW  75.  Acme  Plumb- 
ing &  Sheet  Metal  Co  vs  Antoine, 
Alexandre  and  Julien  Vayssle  and 
Robert    Trost    $473.75 

Dec.  14,  1914— NO.  1018  CORTLAND 
Ave.  Frank  Horn  vs  John  Bianchi 
$25 

Dec.  16,  1914— S  CALIFORNIA  82-6 
W  25th  Ave  W  50xS  100.  Andrew 
Wagner  vs  L  M  and  Betty  Shuck 
and    Lincoln   U   Grant $56 

Dec.  16.  1914— NE  CABRILLO  AND 
5th  Ave  N  25xE95.  VIncenzo  Fassio 
vs  John  McCormick  and  L  C  Wool- 
drldge     $30 

Dec.  18,  1914— N  PAGE  100  E  Fill- 
more E  4  4xN  155  m  or  1.  J  H 
Kruse  vs  Margaret  T  Cary.  Annie 
M  Cary  and   Lincoln  U  Grant ..  $471.32 

Doc.  19.  1914— N  PAGE  100  E  Fill- 
more E  44xX  125.  Harry  (Berber 
(as  Paoillc  Plate  &  Window  Glass 
Co)  vs  Margaret  T  and  Annie  Cary 
and   Lincoln   U  Grant $139 
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Dec.  19,  1914— W  TAYLOR  100  S 
Sutter  S  37-6xW  137-6.  United  Ma- 
terials Co,  $524.90;  Port  Costa 
Urick  Works,  $97.50  vs  B  J  Wyman 
and    L  Gilbertsen 

Dec.  21,  1914— E  NIXETEEXTH  AVE 
250  S  Anza  S  25xE  120.  L  L.  Allen 
&  C  L  Knight  (as  Allen  &  Knight) 
vs  Arthur  G  Duncan,  X  C  and  Caro- 
line S  Brown    $102 

Dec.  22,  1914— X  PAGE  100  E  Fill- 
more E  44xX  155  m  or  1.  Phoenix 
Iron  &  Sheet  iletal  Works  vs 
-Margaiet  T  and  Annie  M  Gary  and 
Lincoln  U  Grant $165 

Dec.  22,  1914 — X  PAGE  100  E  Fillmore 
E  44x125.  F  B  Gorman  and  J  F 
Maney  (as  G  &  M  Sheet  Metal  Wks) 
vs  Margaret  and  Annie  Cary  and 
Lincoln   U   Grant $43.60 

Dec.  22,  1914— X  PAGE  100  E  Fillmore 
E  44xX  155.  Holden-Deuprey  Co  vs 
L  U  Grant,  Mrs  L  U  Grant,  Mar- 
garet T  and  Annie  M  Cary ....  $120.35 

Dec.  22,  1914 — W  WEBSTER  81-6  S 
Pacific  Ave  W  llOxS  46-2»4.  X  P 
Anderson   vs   Annie   M   Byrne ..  $726.60 

Dec.  22,  1914— -XW  MARKET  AXD  S 
Sacramento  E  along  XW  Market 
23-3%  to  W  line  The  Embarcadero 
XW  along  The  Embarcadero  to  int. 
SW  Embarcadero  &  Sacramento  W 
38-5%  S  59-9  E  45-8  S  59-9  E  to  beg. 
Frank  J  Klimm  vs  Henry  Cowell 
Lime  &  Cement  Co,  C  A  and  H  L 
Day    (as  Thos  H   Day's  Sons)  ...  $1721 

Dec.  23.  1914 — W  TWEXTY-THIRD 
Ave  215  S  Ulloa  —  25  W  100  X  25  E 
120.  J  W  Johnston  and  Richard 
Johnston  vs  Edgewood  Land  Co  and 
Jno  F  Haner $234.40 

Dec.  23,  1914— XW  MARKET  AXD  W 
Embarcadero  (East)  X  to  S  Com- 
mercial W  along  Commercial  to  a 
point  481.8  E  Drunim  S  59-9  E  45-8 
X  59-9  ta  a  pt  in  X  Sacramento 
dist  527-4  E  Drumm  E  along  X  Sac- 
ramento to  intersection  with  XW 
Market  XE  along  Market  to  beg. 
City  Slys  Lots  118-119-121  and  122. 
Petersen-James  Co  vs  Henry  Cowell 
Lime  &  Cement  Co  and  C  A  and  H 
L  Day  (as  Thomas  H  Day's  Sons) 
$1419 

Dec.  23,  1914— BOUXDED  OX  W  by 
Illinois  S  20th  continued  X  by  19th 
continued,  E  by  Bay  of  S.  F.  Frank 
J  Klimm  vs  Union  Iron  Works.  C  A 
and  H  L  Day  (as  Thos  H  Day's 
Sons)    $533.90 

Dec.  23,  1914 — E  STOCKTOX  30  X 
Filbert  X  25  E  95-6  S  55  W  25  X  30 
W  70-6.  Olson-Mahoney  Lumber 
Co  vs  Antonio  Loncono,  Pietro 
Lombardi  and  Olive  Riccomini .  $980.56 

Dec.  23,  1914— E  STOCKTOX  30  X 
Filbert  X  25  E  95-6  S  55  W  25  X  30 
W  70-6.  Mark  Lally  Co  vs  Antonio 
I>oncono,  Pietro  Lombardi,  Olive 
Riccomini  and   C  ^Marchi $275 

Dec.  23,  1914— E  STOCKTON  30  X 
Filbert  X  25  E  95-6  S  55  W  25  X  30 
W  70-6.  Eureka  Sash.  Door  & 
Moulding  Mills  vs  Pietro  Lombardi. 
Olive  Riccomini  and  Antonio  Lon- 
cono    $978.44 

♦ 

RELEASE  OF  LIENS 

-SAX    FRANCISCO    COUNTY. 

Dec.  39,  1914— S  CLEMEXT  95  W  31st 
Ave  W  25xS  100.  J  M  Enyeart  to 
Est  Rose  Amanda  Hervey  Stratton. 
Rose  A  Stratton.  deed  and  Chas  H 
Hervey,  oxtr  Est  Rose  Amanda 
Hervey    Stratton,    deed 

Dec.  23,  1914— SW  EVAXS  AVE  50 
NW  Alvord  NW  25xSW  100.     Henry 


Hinrlchs    to    Janet   and    Angus   Mc- 

Leod     $297.': 

Dec  30.  1914— LOT  6  BLK  "J"  Mission 
Terrace.  Carlo  Basch  as  Basch 
Electric  Co  to  Wilson  Rogers.  Amy 
J  Rogers,  Felix  and  Adelaide  M 
Calmetti 


OAKLAND  A>D  AL.4MEDA  COUNTY. 


UESIDEXCE  —  2  story  and  base, 
'tiame.  $4,000.  Berkeley.  Alameda  Co.. 
Cal.  Architects  Elite  Planners.  1844 
5th     avenue,    Oakland.       Owner,     Frank 

E.  Hayward.  The  dwelling  will  be 
erected  in  the  Tho\isand  Oaks  Tract 
and  has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine,  redwood,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Bath  room 
will  have  tile  floor  and  w^alnscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  now  being  taken. 

RLCSIDEXCE  —  2  story  and  base, 
frame,  $18,000.  Piedn.ont.  Alameda  Co., 
Cal.  Architect,  Sidney  B.  Xewsom. 
Xevafla  Bank  Bldg.,  S.  F.  Owner,  H. 
W.  Harrold.  The  dwelling  will  be 
erected  on  Ashmont  avenue  and  has 
been  designed  for  a  twelve-room 
dwelling  with  several  baths  and  sleep- 
ing porch.  A  garage  will  also  be 
erected  on  the  property.  Interior  of 
the  dwelling  will  be  finished  in  pine, 
hardwoods  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  a  central 
heating  system,  open  fire  places,  a  hot 
water  supply  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  In  tile  and 
OQuipped  with  showers.  Exterior  of 
the  hou.se  will  be  covered  with  cement 
plaster  on  metal  lath.  A  clay  tile  roof 
is  specified.  Plans  are  complete  and 
figui-es  are  being  taken. 

RESIDEXCE  -  2  story  and  base, 
frame,  $10,000.  Oakland,  Cal.  Archi- 
tect, H.   H.  Gutterson,  80  Post  street,  S. 

F.  Owner,  C.  M.  Dutton.  The  dwell- 
ing will  be  erected  in  the  Claremont 
Tract  and  has  been  designed  for  an 
eight-room  holse  with  three  baths, 
sleeping  porch  and  garage.  Interior 
of  the  house  will  be  finished  in  pine, 
redwood,  white  enamel  and  hardwood. 
Hardwood  floors  win  be  used  in  the 
living  room,  dining  room  and  library. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  have  tile  walls 
and  floors.  Exterior  of  the  house  will 
be  covere^d  with  cement  plaster  on 
metal  lath.  Plans  aie  now  being  pre- 
pared. 

RESIDEXCE  —  2  story  and  base, 
frame.  $4,000.  Berkeley,  Alameda  Co., 
Cal.  .Architect,  James  W.  Plachek, 
.Acheson  Bldg..  Berkeley.  Owner.  Frank 
l>utra.  The  dwelling  will  be  erected 
on  Spruce  sti-eet  and  has  been  designed 
for  a  seven-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood  with  some  white 
enamel  in  the  bed  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
room  will  have  tije  floor  and  wainscot. 
An  automatic  water  heale;-  will  be  in- 
stalled.    Hardwood   floors  will   be  used 


in  the  living  room,  dining  room  and 
rocoption  hall.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
nuital  lath.  Plans  are  complete  and 
figures  are  being  taken. 

RESIDEXCE  —  2  story  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Archlecct,  none.  Owner,  Louis  O. 
Hanson,  2211  Ellsworth  stieet,  Berke- 
\iiy.  The  dwelling  will  be  erected  on 
the  Alameda  and  has  been  designed  for 
an  eight-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood  with  white  en- 
amel in  the  bed  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Hardwood  floors  will  be  used  in  the 
piincipal  rooms.  Mantels  will  be  of 
tile  and  brick.  Tile  floors  and  wain- 
scot will  be  used  in  the  bath  rooms. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  ot  the  dwelling  will 
be  covei-ed  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  ^Materials  are 
now   being  purchased. 

UESIDEXCE  —  2  story  and  base, 
frame.  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architects,  Hutchinson  Bros..  470 
13th  street,  Oakland.  Owner.  M.  C. 
Vaughn.  The  dwelling  has  been  de- 
signed for  a  seven-room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  In  the  living  room,  din- 
ing room  and  reception  hall.  Some 
white  enamel  will  be  used  in  the  bed 
rooms.  There  will  be  fui-nace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  Bath  rooms  will  have  tile 
floors  and  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior will  be  coveied  with  ritstic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Label-.  Materials  are  now  being  pur- 
chased. 

FACTORY— 4  stoi  y  and  base.  Class 
A  construction,  $125,000.  Oakland, 
Cal.  Architect,  Lewis  P.  Hobart, 
Crocker  Bldg.,  S.  F.  Owners,  Shred- 
ded Wheat  Biscuit  Co.  Architect 
Lewis  P.  Hobart  has  been  notified  of 
the  final  approval  of  his  plans  for 
the  four-story  and  basement  brick 
and  steel  building  to  be  erected  by 
the  .<h  redded  Wheat  Biscuit  Co.  on 
their  Oakland  property.  This  building 
will  be  the  first  unit  of  a  large  plant 
and  has  been  estimated  to  cost  $125,- 
000.  Figures  will  be  taken  on  this 
work    starting    January    2nd. 

SCHOOL — 1  and  3  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Oakland,  Cal.  .Architect,  J.  J.  Dono- 
van, Security  Bldg.,  Oakland.  Owners, 
(?ity  of  Oakland.  This  building  will 
be  known  as  the  Clawson  School,  and 
when  complete  will  be  one  of  the  most 
modern  school  structures  in  Oakland. 
The  main  portion  of  the  building  will 
be  three  stories  high  while  two  one- 
story  wings  will  extend  from  each  end 
of  the  main  building.  The  central 
portion  will  contain  eighteen  class 
rooms,  principal's  oflices,  teachers' 
rooms,  assembly  hall  and  library. 
One  wing  will  be  devoted  to  the  do- 
mestic science  department,  in  connec- 
tion with  which  will  be  operated  a 
kindergarten.  While  the  other  wing 
will  be  given  over  to  a  cefeteria, 
kitchen,  teachers'  lunch  rooms  and 
storage    rooms.      Construction    will    be 
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Get  it  from  Bacon. 

The  Blocks  that  were 
used  for  movin£(  the 
Commercial  High 
School  Building  were 

furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


- 

Structural  Steel 

^K 

Contractors 

i^MtfiMiKfi'^^^^'^^^^^^'^^" 

WorKs  at 

^WS^im^ 

mi 

HARRISOIM  ST., 

^'"^        INC     y^MS 

bet.  Sthi  &  Oth 

WWf 

San  Francisco 





Telephone   IVIarket  33T 

lirt-pi  (>()|  iliiouKlioul  with  ;i  complete 
.steel  Itaine,  reinforced  concrete  walls 
and  stairways.  Plans  include  modern 
school  plumbing:,  electric  work,  pro- 
gram clocks,  steam  heat,  vacuum 
cieanins  and  patent  panic  doors.  Ex- 
terior will  be  faced  with  buff  tapestry 
brick.  Plans  have  been  completed  and 
have  received  offlcial  approval.  Hids 
are  now  beinp  taken  and  will  be  open- 
ed by  the  Hoard  of  lOducation  on  .Jan- 
uary l!tth.  .\n  olllclal  proposal  ap- 
pears in  another  column  of  this  issue.' 
STORK.S  AND  LOFT.S— J  story  and 
base.  Oass  C  construction.  $l.i,000. 
Oakland,  C'al.  Architect,  Chester  H. 
.Miller,  Dnlzlel  Bldx..  Oakland.  Owner, 
Lewis  CI.  Gear.  The  building  will  be 
erected  at  the  corner  of  23rd  and 
Hroadway,  covering  an  urea  of  49  by 
IO!l  f,.,M.  Hesldes  the  .-^toies  there  will 
hf  a  (iimmrMiaj  kih.ik.'  covering  an 
aiea  of  of  IT  1>.\  i;((  ffcl.  Ppper  llooi' 
will  !).■  w.«i"d  for  lofls.  Interior  llnlsli 
will  he  of  pine  Ihroiighoul.  .Special 
gasoline  sloiagc  tanks  will  h.>  used  in 
the  mirage.  Piiti-nt  .Hton-  fronts  an- 
.^perilled.  llxterlor  of  the  building 
will  be  fjici'd  with  prc.^^stil  InicU.  Plans 
ari-  now   being   prepaiecl. 


Building  Coiitnicts   .Vwarded. 
Oakland. 

>'o.        Owner                      Contractor  Amt. 

2994  McNear     Hovt  lOOO 

2995  Kimball     Schneblv  1500 

2996  Thume     Shrader  800 

299S      Dow      Allen  2000 

2999      Hoyt     Lundberg  3130 

3002  Larmer    harmer  2000 

3003  Hanson     Hanson  400 

3004  Quigley     Quiglev  400 

3005  Paul    Shrader  SOO 

300(i      Hinch    Hinch  2500 

3on;      Hinch     Hinch  250ti 

3008  .Morris    Hand  lev  1500 

3009  Williams     Campbell  2000 

3010  Do    Home    Bernhardy  1430 

3011  O'Keane     Simpson  94S1 

HKPAIRS 

(2994)      S\V    TWKNTIKTH       AND  SAN 

Pablo  Ave..  Oakland.      Hoof  repairs, 
"wner O.   W.    McNear.   957    Linden, 

Oakland. 
.Vrchilcct   .  .    None. 
'•..iili.'..l..r      II.    II.    Iloyl.   Hotel    Holland, 

tiakland.                CO.ST.  $1000 


AVedne.sday,        Jan.        6,        1915. 

iiwner Ivimball      Elec.      Co.,      1314 

Webster,    Oakland. 

Architect  .  .  .None. 

iJonti-actor.  .Schnebly,  Hostrawser  & 
Pedgrift,  tith  &  Jackson, 
Oakland.  COST,    $1500 

IHCPAIRS 

(2996)  NOS.  2008-10  I3RUSH,  Oakland. 
Repaiis. 

Owner .Mrs.    A.    Thume. 

-Architect  .  .  .None. 

Contractor.  ..J.  F.  Shrader,  520  16th, 
Oakland. 

COST,    $800 

ALTERATIONS 

(2998)  NE  TWIONTY-P'OURTH  AND 
Harrison,    Oakland.      Alterations. 

Owner E.    I^.    Dow    and    Dr.    W.    D. 

Huntington,    Bowser    Apts., 

Oakland. 
.\rcliitect  .  .  .  None. 

Contractor.  .F.  E.  Allen,  468  34th,  Okd. 
COST,  $2000 

FRA.ME    DWEI^I^ING 

(2999)  W  PLEASANT  VALLEY'  AVE., 
being  NW  4  5  Lot  3  Blk  "A"  Map 
I'iedmont  Vista,  Oakland.  All  work 
for  two-story  frame  dwelling. 

Owner W.    H.    Hoyt,      Apt.    7,      157 

AJoraga   Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .E.    Lundberg,    Oakland. 
Filed  JJec.  28,  '14.     Dated  Dec.  21,  '14. 

Frame    up    $730 

Brown    coated    800 

Completed   and   accepted 800 

Usual     35     days 800 

TOTAL  COST,  $3130 
Bond,  $1565.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Apr.  1,  1915.  For- 
feit, $'       Plans  and  specifications  filed. 


DWELLING 

(3002)  S  FORTY-SECOND  100  W  Web- 
ster, Oakland.  One-story  flve-room 
dwelling. 

Owner Edw.  Larmer,  47.0  Boule- 
vard Way,  Oakland. 

.Nrchitect  .  .  .None. 

Day's   work.  COST,   $2000 


ADD1TR)N 

(3003)      NO.  9227  BIRCH,  Oakland.     Ad- 
dition. 

Owner H.  Hanson,  I'remiseB. 

Architect  .  .  .None. 

Day's   work.  COST,    $400 


GARAGE 

(3004)      W    RAND    AVE    60    S    Cottage. 
Oakland.      Garage. 

Owner Chas.  E.  Quigley,  771   Rand 

Ave.,    Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $400 


ALTERATIONS 

(3005)      NO.       1517    SAN    PABLO      AVE. 

Oakland.      Alterations. 
Owner Frank    H.    Paul,    402   Grand 

Ave.,    Oakland. 
Architect  .  .  .None. 
Contractor.  ., J.      F.    Shrader,      520      16th. 

Oakland.  COST,    $800 


.\I.Ti:i!.\TIONS 

(:'99.".  I      NO.     526     THIKTFlINTIi, 
j.iiul.     Alterations. 


DWELLINC^, 

(3006)        S  RICH   295   W   Webster,  Oak- 
land.     One-story    5 -room    dwelling, 
owner I.   T.      Hinch,    1748      Broad- 
way, Oakland. 
.Architect  .  .  .None. 
Day's    work.  CO.ST,    $2500 


(  •,•!  U 


D\vi;i,i,i\(i 

(3(M.7)      S    RICH    :'.i5    W    Webster,    Oak- 
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land.      One-story    5-room    dwelling. 
Owner J.   T.     Hinch,    1718     Broad- 
way, Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $2500 


DWELLING 

(3008)      S    HOPKINS    300    W    14th    Ave., 
Oakland.      One-story    5-room    dwlg. 

Owner Louis   A.   Morris. 

Architect  .  .  .None. 

Contractor.  .T.    S.    Handley,    15    N-llth. 
Richmond.  COST,   $1500 


DWELLING 

(3009)  S  FIFTY-FIRST  40  W  Law- 
ton  Ave.,  Oakland.  One-story  5-room 
dwelling:. 

Owner Edward     T.   Williams,     622 

Apgar,    Oakland. 
Architect  . .  .None. 

Contractor.  .B.    G.    Campbell,    194    41st, 
Oakland.  COST,    $2000 


FOUNDRY 

(3010)  N  FIFTY-NINTH  100  W  Herzog. 
Oakland.  All  work  for  one-story 
galvanized   iron   foundry. 

Owner Mrs.    E.    B.    De    Rome,    1076 

59th,    Oakland. 
Architect  . .  .None. 

Contractor.  .C.    J.    Anderson    and    John 
Bernhardy,    6257      Harmon, 
Oakland. 
Filed  Dec.   29,  '14.     Dated  Dec.   24,  '14. 

Payments    not    given 

TOTAL  COST,  $1430 
Bond,  $715.  Surety,  National  Surety 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications    filed. 


FRAME    STORE    AND    APARTMENTS 

(3011)  NE  TAFT  AND  COLLEGE 
Aves  N  38.67  E  129  S  35  W  143.12, 
Oakland.  All  work  for  two-story 
frame  store  and  apartments. 

Owner Hugh       and       Mrs.       Hugh 

O'Keane,    797    16th.    Okd. 

Architect  ..  .C.      W.      Dickey,      Central 
Bank  Bldg.,  Oakland. 

Contractor.  .  W.    S.    Simpson   &   Co.,   San 
Leandro. 

Filed  Dec.  29,  '14.     Dated  Dec.  22,  '14. 

2nd   floor  joi.=ts  in  place $1777 

Ready    for    lath    and    plaster.  .  .  .    1777 

Plastered     1777 

Completed  and   accepted 1777 

Usual    35    days Balance 

TOTAL  COST,   $9481 

Bond,  $4750.     Sureties,   W.  W.  Giddings 

and  J.   F.   Carlston.       Limit,    120     days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


Bonding  Contracts  Awarded. 
Berkeley. 

No.        Owner                      Contractor  Anit. 

2993     City  of  Bkly    Martin  672 

2997      Havene     Broad  400 

3000  Tiemann     Tiemann  2500 

3001  Barker     Barker  1200 

1  Neary     Neary  2000 

2  Mendall     Durham  400 

3  Hanson    Hanson  3500 

4  Page     Engler  6358 

REST    HOUSE 

(2993)      N  OREGON  in  San  Pablo  Park, 
Berkeley.  One-story        three-room 

rest  house. 

Owner City   of   Berkeley. 

Architect  .  .  .None. 

Contractor.  .C.    A.    Martin,     1050    Keith 
Ave.,    Oakland. 

COST,  $672 

(2997)      E    .SHATTUCK    90    S    KIttridge, 
Pefkeley.     Alteration.^. 


Owner J.   VV.   Havene,  —  Benvenue 

Ave.,  Berkeley. 
-Architect  . .  .None. 
Contractor.  .A.     H.     Broad,     2117     Kitt- 

ridge,   Berkeley. 

COST,    $400 


FACTORY 

(3000)      NW    SECOND   AND   HARRISON 
Berkeley.     Two-story  3-room  factory 
Owner Chas.      S.    Tiemann,      Key- 
stone  Hotel,  S.   F. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


DWELLING 

(3001)      SW     BAKER     AND     OREGON, 
Berkeley.     One-story  5-room  dwelling 

Owner L.    J.    Barker,    2031    Dwight 

w^ay,   Berkeley. 
Architect  . .  .None. 
Day's  work.  COST,   $1200 


DWELLING 

(1)      NW   WARD   AND    WALKER,    Ber- 
keley.     Two-story    7-room   dwelling. 
Owner Wm.   F.    Neary,    122    Kemp- 
ton   Ave.,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $2000 


GARAGE 

(2)      W   OAK   RIDGE   100   N   Park   Path, 
Berkeley.     Garage. 

Owner John        Mendall,        41        El 

Camino    Real,    Berkeley. 
Architect  . .  .None. 

Contractor.  .J.    P.    Durham,    5301    Grove, 
Oakland. 

COST,    $400 


DWELLING 

(3)   W  THE  ALAMEDA  350  S  Monterey 
Berkeley.      Two-story    8-room    dwlg. 

Owner Louis       O.       Hanson,       2211 

Ellsworth,    Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $3500 


DWELLING    AND    GARAGE 

(4)  LOT  6  BLK  1  Map  Berkeley 
Heights,  Berkeley.  All  work  for  two 
story  frame  dwelling  and  reinforced 
concrete   garage. 

Owner E.      S.    Page,    2429      Stuart, 

Berkeley. 

Architect  .  .  .None. 

Contractor.  .Louis    Engler,    2721    Haste, 
Berkeley. 

Filed  Dec.  31,  '14.     Dated  Dec.  31,  '14. 

Frame    up     >4 

Brown    coated    l^ 

Completed    and    accepted V^ 

Usual    35    days V* 

TOTAL  COST,   $6358 

Bond,     $3179.         Surety,       Southwestern 

Surety    Insurance    Co.      Limit,    90    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


Building    Contracts    A^Tarded 

Alamedn. 


IVo.        Owner  Contractor     Anit. 

3012  Anderson    Rockingham     1900 

3013  Safety    Mfg    Tansen         500 


DWELLING 

(3012)      NO.  1534  PEARL,  Alameda.  One 
story   5-room   dwelling. 

Owner Anna   Anderson,    Alameda. 

Architect  .  .  .None. 

Contractor .  .J.      H.    Rockingham,      2306 
San   Jose   Ave.,   Alameda. 

COST,   $1900 


A  LTK  RATIONS 

(3013)      NO.    1620    BUENA    VISTA   AVE., 
Alameda.     Alterations. 

Owner Safety  Mfg.  Co.,  26S  Market 

San    Fiaiicisco. 
Architect  .  .  .None. 

Contractor,  .li.     N.     Jansen,     1223     51th 
Ave.,   Oakland. 

COST,    $500 


IVOTICIi:    OP    IVON-KKSPOMSIHII,ITV. 


Dec.  24,  1914— SE  EIGHTIOENTH 
and  San  Pablo  Ave  known  as 
Juanita  Bldg.  William  .M  Hatfield 
as  to  improvements  on  leased 
property     

COMPLETION   NOTICES. 


ALAMBDA  COUNTY 


Doc.  12,  1914— NE  CHANNING  WAY 
and  Fulton.  Bkly.  F  B  Plant  to 
whom  it  may  concern.  ...  Dec.  8,   1914 

Dec.  14,  1914— LOT  12  Sheet  No.  2 
Map      Nova    Piedmont,       Piedmont. 

Norton   Ware   to   M   P  Brasch 

Dec.    14,    1914 

Dec.  14,  1914— LOT  24  Map  Darwin 
Place,  Okd.  Georgie  D  Slater  to 
Fred    Peters Dec.    12,    1914 

Dec.  14.  1914— LOTS  5  AND  6  and  S 
1/4  Lot  9  Blk  "L"  Map  Laurel  Grove 
Park,  Okd.  John  Iverson  to  E  M 
Williamson Dec.    10,    1914 

Dec.  14,  1914— (1)  S  BROOKDALE 
Ave  35  W  Persimmon;  (2)  S  Brook- 
dale  Ave  105  W  Persimmon,  Okd. 
George  Hudson  to  whom  it  may 
concern Dec.    10,    1914 

Dec.  14,  1914— LOTS  6  AND  7  Blake 
Tract  No.  3,  Bkly.  John  Muldoon 
and  Frank  M  Wilson  to  McKibben 
and    Taylor Dec.    5,    1914 

Dec  15,  1914— LOT  37  BLK  1262  Clare- 
mont  Palms  Tract,  being  W  Lawton 
Ave  230  S  Forest,  Okd.  N  J  Metteer 
to  .M  C  Vaughn Dec.  14,  1914 

Dec.  15,  1914- LOT  5  BLK  2  Colusa 
Ave  Ext,  Bkly.  R  L  Holt  to  J  J 
Anderson Dec.    9,    1914 

Dec.  16.  1914— LOT  21  BLK  5  Map 
Berkeley  Heights,  Bkly.  Russell  S 
Penniman  Jr  to  Mason- McDuffle  Co 
Dec.    12,    1914 

Dec.  16,  1914— W  PERALTA  AVE  395 
S  Washington  S  40xW  100,  Oakland 
Tp.  C  B  Seitz  to  Malick  &  Begier 
Dec.    15,    1914 

Dec.  17.  1914 — S  10  LOT  9  AND  PTN 
Lot  8  Blk  "H"  Map  Broadway  Ter- 
race, Owd.  A  Cederborg  to  Ceder- 
borg   &   Anderson Dec.    1,    1914 

Dec.  17,  1914— N  SIXTY-SECOND 
33.62  W  Racine  W  37-6xN  115,  Okd. 
Lewis  G  Pfrang  to  whom  it  may 
concern Dec.    S,    1914 

Dec.  17,  1914— NW  MILLS  105  SE 
Seminary  Ave  SE  33xNE  105,  Okd. 
Ruth  A  Fuller  to  whom  it  may 
concern Dec.     16,    1914 

Dec.    18,    1914- LOTS    1    AND    2    BLK 
1   Map  Amended  Map  Hopkins  Ter- 
race    Map    No.     4,     Bkly.       Mary    F  " 
Underhill  to  Junk-Riddell  Invst  Co 
' Dec.  17,  1914 

Dec.  19,  1914— LOTS  13  AND  14  BLK 
5  Map  Auseon's  Moss  Tract,  Brook- 
lyn Tp.  Jessie  E  Auseon  to  Flet- 
cher  &   Newby Dec.    11,   1914 

Dec.  19,  1914 — PTN  LOTS  2  AND  3 
Blk  7,  Claremont,  Bkly.  Joseph 
M  Park  to  J  W  Buskirk.Dec.   18,  1914 

Dec.  22,  1914— BERKELEY.  H  J  and 
Isabel  Schmitz  to  whom  it  may  con- 
cern  Dec.  22,  1914 

Dec.  22,  1914— E  LIN  WOOD  AVE  255 
S  Hampel,  Okd,     Edgar  P  Seemans 
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to  whom  it  may  concern.  .Dec.  21,  1914 

Dec.  ■22,  1914— NE  COR.  FIFTIETH  & 
Manila,  being  Dot  38  Map  Lawton 
Ave  Tract,  except  W  5,  Okd.  James 
H  Young  to  whom  it  may  coiHsern 
Dec.  22.  1914 

Dec.  23,  1914— SE  COLUSA  AVE  AND 
NE  Joseph  Ave  SE  80  NE  50  NW 
79.45     S\V    50,     Bkly.      Gertrude    S 

Wingate   to   W   S   Montgomery 

Dec,  15,  1914 

Dec.  23,  1914- S  DURANT  AVE  100  E 
Telegraph  Ave  S  130xE  40,  Bkly. 
J  A  Elston  and  George  Clark  to 
Capitol  Elec  Co,  Wm  Makin,  George 
H  Surge  and  Gaspard  &  Hammond 
Dec.    22,    1914 

Dec.  23,  1914— LOT  11  BLK  10  Map 
Nothbrae,  Bkly.  Andrew  Wolfenden 
to  Standard   Bldg  Co Dec.   23,   1914 

Dec.  23,  1914 — LOT  63  BLK  "H"  Map 
Broadway  Terrace,  Okd.  Wynn 
Meredith  to  Alex  McPhee.Dec.  14,  1914 

Dec.  24,  1914— PERSIMMON  No.  2526, 
Oakland.  Oakland  Homes  Corpor- 
ation to  whom  it  may  concern.... 
Dec.    23,    1914 

Dec.  24,  1914— LOT  12  BLK  14  Map 
Town  of  Livermore,  Livermore. 
Court    Livermore    No.    77    Foresters 

of  America  to  C  H  Rasmussen 

Dec.    19,    1914 

Dec.  24,  1914 — LOT  45  Map  Santa  Fe 
Tract  No.  6,  Okd.  J  J  Bennett  to 
Chas   E    Ells Dec.    22,    1914 

Dec.  24,  1914— LOT  7  BLK  10  Adams 
Point  Ppty  Lakeside  Sbdvn,  Okd. 
F  W  and  D  C  Morse  to  Enoch 
Trammal    Dec.    22,    1914 

Dec.  28,  1914— SE  COR.  E  CHESTNUT 
and  10th  S  93xE  70,  Okd.  E  Jacobs 
to  J  W  Realy Dec.  28,   1914 

Dec.  28,  ,1914— COR.  ALLSTON  AND 
Harold  Ways  100x110,  Bkly.  Ber- 
keley Elks  Hall  Ass'n  to  Theo 
Peterson Dec.    22,    1914 

Dec.  28,  1914— NO.  2538  PERSIMMON, 
Okd.  Oakland  Homes  Corporation 
to  whom  it  may  concern ..  Dec.  28,  '14 

Dec.  28,  1914— NO  2532  PERSIMMON, 
Okd.      Oakland    Homes   Corporation 

to    whom    it    may    concern 

Dec.    28,    1914 

Dec.  28,  1914- E  TELEGRAPH  AND 
W  Broadway  N  108.83  NW  36.86  S 
104  SE  8.70,  Okd.  Federal  Realty 
Co  to  Giant  Suction  Cleaner  Co.... 
Dec.     i3,     1914 

Dec.  28,  1914- SE  TENTH  AND 
Chestnut  S  93xB  70,  Okd.  E 
Jacobs  to  F  G  Tayion.  .  .Dec.  28,  1914 

Dec.  29,  1914— W  LA  LO.MA  AVE  5 
8  Lot  9  Map  La  Loma  Park  SW 
S4.65  SE  50.02  NE  84.36  N  50,  Bkly. 
Arthur  W  Pope  to  Junk-Riddell  In- 
vestment   Co Dec.    26,    1914 

Doc.  29.  1914  — PART  SURVEY  NO.  158 
Offlcial  connected  Plot  E--.VIission 
of  San  .Jose,  Washington  Tp. 
-Marion  L  Mowry  to  Soiensen  Bros 
Dec.    24,    1914 

Dec.  29,  1914— W  PIED.MONT  AVE 
200  N  41st  N  ooxW  125,  Okd.     Anna 

A  .Miller  to  Fletter  &  Winlund 

■. Dec.    29,    1914 

Dec.  30,  1914— SE  TELEGRAPH  AND 
Durant  Aves  th  along  E  line  Tele- 
graph Ave  90xE  110.  Bkly.  J  A 
lOl.ston    and    George    Clark    to    Mc- 

Kibhon  &  Taylor Dec.  28,   1914 

4 

MFWa   FILED. 


AI.AMKDA     COUNTY, 


D.c.  \2.  1911  LOT  162  Map  \N  Ickluim 
Havens  Inc  .Map  Pledniont -by-the- 
IviUe,  Okd.     H  F  Long  v,s  Irving  C 
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Mickelson  and  John  A  Brunje. $202.50 

Dec.  12,  1914— SE  SAN  PABLO  AVE 
&  Channing  Way  S  80xE  100,  Bkly. 
John  R  Hodge  and  E  S  Collins 
(Hodge  &  Collins  Lumber  Co)  vs 
O  W  and  Delilah  M  Fowler,  Oak- 
land Bank  of  Savings  and  Realty 
Syndicate    $204.16 

Dec.  15,  1914 — LOT  8  Map  Hume  Tract 
Piedmont.  J  C  Thompson  vs  John 
A  Gilmore    $90 

Dec.  16.  1914— B  TELEGRAPH  AVE  & 
W  Broadway  N  108.83  NW  36.86  S 
104  SE  8.70,  Okd.  James  L  Brown, 
Inc  vs  J  F  Carlston  and  A  J  Snyder 
$12,015.73 

Dec.  17,  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  Downey-Cavasso 
Glass  &  Paint  Co  vs  James  C  Bow- 
man, Bay  Cities  Bldg  Co,  Inc  and 
Charles    .Murray     $164.80 

Dec.  17,  1914 — LOT  162  Map  Piedmont 
by-the-Lake,  Okd.  J  W  Realy  vs 
John  A  Brunje  and  Irving  C  Mick- 
elsen     $165 

Dec.  17.  1914— S  SIXTEENTH  34.6  E 
Magnolia  E  28xS  90,  Okd.  G  M 
Comstock    vs    Mollie    Carter ....  $35.50 

Dec.  17,  1914— LOTS  3  AND  4  Map 
Chester  &  Center  Street  Lots.  Okd. 
G  M  Comstock  vs  Mollie  &  George 
Carter     $GG.4i 

Dec.  17,  1914 — LOT  4  BLK  9  Map 
Claremont,  Bkly.  A  K  Goodmund- 
son  vs  James  C  and  Helena  Kath- 
ryn  Bowman  and  Bay  Cities  Bldg 
Co,    Inc     $46 

Dec.  18,  1914— NE  E-FOURTEENTH 
83.4  SE  Second  Ave  SE  33.4xNE  120, 
Okd.  J  A  Larson  vs  Angelica  Rals- 
ton      $210 

Dec.  18,  1914 — LOT  162  Map  Pied- 
mont-by-the-Lake,  Okd.  W  T 
Bond.  $42.50;  California  Metal  Wks. 
$60;  E  L  Walter,  $85;  Ray  B  John- 
son (Tri  City  Window  Shade  Manu- 
factury),  $48  vs*  John  A  Brunje, 
Anthony  A  Boehm  and  I  Mickelson 

Dec.  18,  1914 — LOT  162  Wickham 
Havens  Inc  Map  Piedmont-by-the 
Lake,  Okd.  Pacific  Hardware  & 
Steel  Co  vs  Irving  Michelsen  and 
J    A    Brunje    $71.65 

Dec.  18.  1914— SE  TWENTY-FIFTH  & 
Grove  S  60xE  90,  Okd.  Port  Costa 
Brick  Works.  $1481.40;  Howard  Co, 
$1144.75  vs  St.  George  Hall  Ass'n 
and    F    J    Klenck 

Dec.  19,  1914 — N  ^  LOT  3  Livermore 
Orchard  Tracts.  Murry  Tp.  John 
R  Hodge  and  E  S  Collins  (Hodge 
&  Collins  Lumber  Co)  vs  Vera  E 
and  W  E  Stansfield  and  M  A  Miller 
$228.61 

Dec.  19.  1914— S  CENTRAL  AVE  100 
W  Palm  W  145xS  300,  Alameda.  R 
Wiand  vs  William  R  Geary,  F  N 
Dodd.  Harold  Everhart  and  A  P 
Johnson     $663.44 

Dec.  19,  1914— LOT  162  Map  Pied- 
nu)nt-by-the-I..ake,  Okd  Sunset 
Lumber  Co  vs  John  A  Brunje  and 
1    C    Mickelsen    $64.87 

Dec.  21,  1914— LOT  4  BLK  Map  Clare- 
mont. Bkly.  Cobbledlck-Kibbe 
Glass  Co  vs  J  C  and  Helena  Kath- 
ryne  Bowman,  Bay  City  Bldg  Co, 
V  H  White  and  Chicago  Bonding  & 
Surety  Co    $137.81 

Dec.  21.  1914— SE  TWENTY-FIFTH  & 
Grove  S  60xE  90,  t)kd.  John  Mc- 
Guigan  &  Co  vs  St.  George  Hall 
.Nss'n   and    K  J   K  lenck $6.") 

Dee.  21.  1914— LOT  19  Snyder  Tract. 
Hkly.  Otis  Elevator  Co  vs  Cutter 
Liboratory  and   H  J   F  Saltin $165 

De.-.  :;l.  !914— S  CENTRAL  AVE  I'M) 
W  I'liMn  W  H.'.xS  300,  Ala.      John  H 


Wedne.«:day,       Jan.       6,       1915. 

iOustice  vs  William  R  Geary,  F  N 
Dodd,  Harold  Everhart  and  A  P 
Johnson     $36.61 

Dec.  21,  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  John  P  Maxwell 
(Maxwell  Hardware  Co)  vs  James 
C  .Bowman  and  Bay  City  Bldg  Co, 
Inc    $475.88 

Dec.  21,  1914— LOT  23  .Map  North 
Christiania  Tract,  Albany.  G  C 
Hidecker  vs  W  A  Walker $38.40 

Dec.  zl,  1914— SE  TWE.NTY-FIFTH  & 
Grove  S  60xE  90.  Okd.  Hogan  Lum- 
ber Co  vs  F  J  Klenck  and  G  Fake 
,$152.31 

Dec.  22,  1914— N  NINTH  63  E  Brush 
E  37  N  75  W  25  S  25  W  12  S  50.  Okd. 
J   M  Dale  vs  Nellie  Nelson $68 

Dec.  22.  1914— LOT  4  BLK  9  -Map 
Claremont.  Bkly.  Andrew  T  Hunt 
vs  H  K  and  J  C  Bowman  and  G  D 
Patterson    $65 

Dec.  23,  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  California  Siand- 
ard  Planing  .Mill  vs  J  C  and  Helena 
Kathryn  Bowman.  Bay  Cities  Bldg 
Co,  Inc  and  P  H  White $307.67 

Dec.  23,  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  H  Larsen  vs  R 
Bell,  Helena  Kathryn  Bowman, 
Chicago  Bonding  Co  and  John  Doe 
$117 

Dec.  23,  1914— LOT  4  BLK  9  .Map 
Claremont.  Bkly.  Barman  Bros  vs 
Helena  Kathryn  Bowman  and  P  H 
White    $100 

Dec.  £3,  1914— SE  TWE.NTY-FIFTH 
and  Grove  S  oOxE  90,  Okd.  R  W 
Bartram  vs  St.  George's  Hall  As- 
sociation  and   F  J    Klenck $365 

Dec.  23,  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  Dow  C  Golden  vs 
J  E  and  Helena  Kathryn  Bowman 
and  J  E  Cook $65 

Dec.  23,  1914 — LOT  4  BLK  9  Map 
Claremont,  Bkly.  Inlaid  Floor  Co 
vs  James  C  and  Helena  Kathryn 
Bowman  and  Bay  City  Bldg  Co, 
Inc     $318.75 

Dec.  24,  1914— LOT  24  BLK  "E"  Lindia 
Vista  Terrace  Map  No.  2,  Okd. 
Guy  Taylor  vs  Hite  H  Grove,  Earl 
Walton,  Maud  O'Dell  and  P  F 
Kellog    $138.79 

Dec.  24,  1914— LOTS  22  AND  23  BLK 
"O"  Fruitvale  Blvd  Tract.  Okd. 
C  F  Lodge  and  .\  :Mikkelsen  vs 
—  Coxon  end  Torrence  S  Petersen 
$200 

Dec.  28,  1914— LOT  5  BLK  "J"  Moss 
Tract,  Okd.  W  L  Newby  and 
Fletcher  &  Newby  vs  E  and  E 
Wel-hoff     r$301.50 

Dec.  29,  1914— NO.  3026  LINDEN,  be- 
ing Lot  35  Blk  670-466  Glascock 
Tract,  Oakland.  F  M  Reynolds-  vs 
Amy    C    Mitchell $38 

Dec.  30,  1911— E  WASHINGTON  75  N 
12th  N  25xE  95.  Okd.  S  Bushman  vs 
Jennie  L.  Jonathan  H.  Ralph  H, 
Edith  .M  and  Rose  Frances  Durst 
and  .Maurice  Reich  and  George 
Lievre  (New  York  Cloak  &  Suit 
House)    and   .M   F   Deach $84.15 

Dec.  31.  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  Scott  Co  vs  H  K 
and  J  C  Bowman  and  Bay  City 
Bldg    Co    $489.07 

Dec.  31.  1914  — N  THIRTY-SIXTH 
116  E  West  E  40x.Sl20.25.  Oakland. 
Downey-Cavasso  (.Mass  &  Paint  Co 
vs  Annie  Marymont  and  G  L  Mc- 
Connell     $114.41 

Dec.  31.  1914— U)T  4  BLK  9  .Map 
Claremont.  Bkly.  James  Davis  vs 
Helena  K  and  .1  A  C  Bowman  and 
Hay   Cities    Bldg   Co $41.75 
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RELEASE  OF  LIENS 


AL.VMEDA    COUNTY. 


Dec.  28,  1914— LOTS  11,  12  BLK  "L" 
Laurel  Grove  Park,  Okd.  E  M  Wil- 
liamson  to   Amedee  Matrat.  .  .  .  $920.6S 


SAX  JOSE  A>D  THE  SANTA  tLABA 
VAXLET. 


RESIDENCE  —  2  .story  and  base, 
frame,  $7,000.  San  llateo,  San  Mateo 
Co.,  Cal.  Architects,  Falch  &  Knoll, 
Hearst  Bldgr..  S.  F.  Owper,  E.  Sedg- 
wick. The  dwelling  has  been  de- 
.signed  for  an  eight-room  house  with 
two  baths  and  two  sleeping  porches 
and  will  be  erected  in  San  Mateo  Park. 
A  separate  garage  will  be  erected.  In- 
terior of  the  house  will  be  finished  in 
pine,  redwood  and  white  enamel.  Tlie 
main  floor  will  be  finished  in  blue  gum. 
Hardwood  floors  w^l  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  rooms  will 
have  tile  floors  and  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  both  the  house  and  garage 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

ROAD  IMPROVEMENT  —  Cost  not 
stated.  Redwood  City,  San  Mateo 
Co.,  Cal.  Engineer,  County  Surveyor 
Neuman,  Redwood  City.  Owners,  San 
Mateo  County.  County  Surveyor  Neu- 
man presented  plans  and  specifications 
to  the  Supervisors  for  paving  the  road 
from  Colma  to  Edgemar,  and  the  same 
have  been  accepted.  iBids  for  this 
work    will    be    called    for    immediately. 

ROAD  IMPROVEMENT  —  Cost  not 
stated.  Redwood  City,  San  Mateo 
Co.,  Cal.  Engineer,  County  Surveyor 
Neuman,  Redwood  City.  Owners,  San 
Mateo  County,  Plans  and  specifications 
prepared  by  the  County  Surveyor  for 
12,862  feet  of  roadway,  being  a  portion 
of  the  road  from  Menlo  Park  to  Por- 
tola,  have  been  adopted  by  the  Super- 
visors and  bids  for  the  work  are  now 
being   called    for. 

TRESTLE  —  Timber  construction. 
Cost  not  stated.  Redwood  City,  San 
Mateo  Co.,  Cal.  Engineer,  County 
Surveyor  Neuman,  Redwood  City. 
Owners.  San  Mateo  County.  Plans 
have  been  prepared  and  received  the 
official  approval  for  a  timber  trestle 
which  will  be  erected  near  Edgemar. 
Bids  for  this  work  are  now  being 
taken.  Plans  and  specifications  can 
be  secured  from  the  County  Surveyor 
at   Redwood    City. 

JAIL — 1  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Redwood 
City,  San  Mateo  Co.,  Cal.  Architect 
not  selected.  Owners,  San  Mateo 
County.  The  Supervisors  have  re- 
cently secured  a  site  adjoining  the 
present  court  house  on  which  a  new 
and  modern  County  Jail  building  will 
be  erected.  The  property  is  100  by 
160  feet.  Further  mention  will  be 
made  of  the  work  when  an  architect 
is   selected. 


BUILDING   CONTRACTS 


S.\>'TA  CLARA  COUNTY. 


COTTAGE 

ELEVENTH    near     Margaret     St.,     San 
Jose.      Six-room   cottage. 


Owner W.    K.    Roberts,    372    S-15th 

St.,   San  Jose. 
Architect  .  .  .None. 
Contractor .  .Wm.   Regel,   357   S-15th   St., 

San    Jose.  COST,    $2300 


GARAGE 

NO.        200      N-FIFTH      ST.,    San      Jose. 
Garage. 

Owper I.    N.    Valine,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $5000 


BUSINESS  ROOM 

RIVER  AND   SANTA  CLARA  STS.,   San 
Jose.     One-story   business   room. 

Owner Geo.    A.    Prindiville,    54    N- 

River,   San   Jose. 
Architect  .  .  .None. 
Day's    work.  COST,    $500 


STATION 

FIRST  AND  KEYS  STS.,  San  Jose.   Fill- 
ing station. 

Owner Shell    Oil   Co.,    343   Sansome 

St.,   San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $600 


COTTAGE 

SEVENTEENTH    near    Julian    St.,    San 
Jose.      Five-room    cottage. 

Owner W.  L.   O.  Curry. 

Architect  .  .  .None. 

Contractor .  .A.   L.   Compton,    547   N-17th 
St.,  San  Jose. 

COST,    $1987 


BUILDING   CONTRACTS 


SAN   MATEO   COUNTY. 

MARBLE   WORK   FOR   RESIDENCE 
CAROLANDS,      Hillsborough.        Marble 
work    for    three-story    and    basement 
reinforced   concrete   residence. 

Owner Harriett   Pullman    Carolan, 

Hillsborough. 
Architect  ..  .Willis   Polk   &   Co.,   Hobart 

Bldg.,    San   Francisco. 
Contractor.  .American     Marble     &     Mo- 
saic   Co.,    25    Columbus    Sq., 
San  Francisco. 
Filed  Dec.  18,  '14.     Dated  Dec.  17,  '14. 

On   15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $19,000 
Bond,  $9,500.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  April  15, 
1915.  Forfeit,  $15  per  day.  Specifica- 
tions  only   filed. 


FURNISHING  AND  INSTALLING  THE 
refrigerating  system  and  boxes  on 
above. 

Contractor.  .H.    W.    Johns-Manville   Co., 
2nd  and  Howard,  S.  F. 

Filed  Dec.   24,   '15.     Dated  Dec.   3,  '14. 

Payments    same    as    above 

TOTAL  COST,   $2697 

Bond,      $1350.        Surety,   United     States 

Guarantee    Co.        Limit,    April    1,      1915. 

Forfeit,   $5.     Specifications  only  filed. 


BRICK   STORES 

LINDEN  AVE  AND  ALLEY  between 
Grand  and  Baden  Aves.,  South  San 
Francisco.  All  work  for  one-story 
brick  building   (3   stores.) 

Owner E.       E.    Cunningham      and 

Marianna  G.   Martin,   South 
San  Francisco. 
Architect  ..  .Havens      &      Toepke,        46 

Kearny,    San    Francisco. 
Contractor.  .Jones      &    Brunner,      South 

San  Francisco. 
Filed  Dec.   18,  '14.     Dated  Dec.   14,  '14. 
Brick   walls   up,   etc $1605 


Roof  on  and  plastering   finished   1605 

When   completed 1612 

Usual    35    days 1625 

TOTAL  COST,  $6447 
Bond,  $3300.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

LOT  12-A  BLK  26,  Lyon  &  Hoag  Sbdvn 

of  Town  of  Burlingame.        All     work 

for  residence. 

Owner Edna  Elliott,   Burlingame. 

Architect  ..  .Hugh     O.     Elliott,     Burlin- 
game. 
Contractor.  .Hugh   O.      Elliott,     Burlin- 
game. 
Filed  Dec.  22,  '14.     Dated  Dec.  18,  '14. 

On    15th   of  each   month........      75% 

Usual    35    days 25% 

TOTAL  COST,  $2600 
Bond,  none.  Limit,  90  days.  Forfeit, 
$1  per  day.  Plan.s  and  specifications 
filed. 


PLASTERING   WORK 

ATHERTON.  Exterior  and  interior 
plastering  work  in  Residence,  garage, 
pump  house  and  Pergola  Columns. 

Owner Jacob  Stern,  Atherton,  Cal. 

Architect  ..  .Bliss     &     Faville,     Balboa 

Bldg.,  San  Francisco. 
Contractor .  .James     F.   Smith,     Monad- 
nock  Bldg.,  S.  F. 
Filed   Dec.   24,   '14.      Dated   Dec.   9,   '14. 
75%    of   work    done    and    material 
furnished  on   1st  of  every   month 

until  completed   $3225 

3«  days  after,   25   % 1075 

TOTAL  COST,  $4300 
Bond,  $2150.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  March  30, 
1915.  Forfeit,  $10  per  day.  Plans  and 
specifications   filed. 


PLUMBING    WORK 

ATHERTON.  Plumbing  in  residence, 
garage  and  sewer  between  garage 
and   residence. 

Owner Jacob  Stern,  Atherton,  Cal. 

Architect  ..  .Bliss     &     Faville,     Balboa 
Bldg.,   San  Francisco. 

Contractor.  .William    T.    Casey,     Menlo 
Park. 

Filed  Dec.   24,  '14.     Dated  Dec.  10,  '14. 
75%  of  work  done  and   materials 
furnished    on    1st   of   each    month 

until   finished    $2100 

3«  days  after,  25% 700 

TOTAL    COST,    $2800 

Bond,    $1400.     Sureties,   John   Mac   Bain 

and   Dennie   O'Keefe.      Limit,   March    30, 

1915.     Forfeit,   $10   per  day.      Plans   and 

specifications  filed. 


COMPLETION   NOTICES 


SAN   MATEO    COUNTY. 


RECORDED  ACCEPTED 

Dec.  19,  1914 — LOT  7  BLK  5,  Bur- 
lingame Park  No.  2.  Edith  A 
Wisker   to  W   B  Eaton.. Nov.   20,   1914 

Dec.  19,  1914 — LOT  5  AND  i^^  LOT  4 
Blk  63,  7th  Add'n,  Easton.  L  G 
Dodge  to  William  Livingston  &  Co 
Dec.    17,    1914 

Dec.  24,  1914— HIGHLAND  AVE,  Bur- 
lingame  Lot   6   Blk   10,   Burlingame. 

J  H  Hatch  to  W  S  Leadley 

Dec.    14,    1914 

Dec.  29,  1914 — CAROLANDS,  Hills- 
borough. Harriett  Pullman  Caro- 
lan to  Clinton  Fireproofing  Co 

Dec.    14.    1914 
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MUNICIPAL.  WHAKF  —  Reinforced 
concrete,  $257,710.  Richmond,  Contra 
Costa  Co..  Cal.  Engineer.-^,  Haviland  & 
Tibbitts,  Alaska  Commercial  Bldg.,  S. 
F.  Owners,  City  of  Richmond.  Five 
Bets  of  figures  were  received  by  the 
City  Council  for  con.«tructing  the 
large  reinforced  concrete  wharf  to  be 
known  as  Municipal  Wharf  No.  11. 
Healy-Tibbitts  Construction  Co.,  of 
San  Francisco  submitted  the  lowest 
figure  at  $2.i7,710.  Bids  were  taken 
under  advisement  by  the  Council.  A 
complete  list  of  the  figures  received 
will  be  found  under  the  heading  of 
Marin,  Contra  Costa  and  Sonoma 
Counties   in   this   issue. 

HOTEI-  AND  .STORE!5 — 4  story  and 
base,  reinforced  concrete,  $75,000. 
Fairfield.  Solano  Co.,  Cal.  Architect, 
Henry  C.  Smith,  Humboldt  Bank  Bldg., 
S.  F.  Owners,  Fairfield  Hotel  Co.  The 
building  will  be  erected  on  a  corner 
lot  and  will  cover  a  large  ground  area. 
Besides  the  main  office  and  hotel 
lobby  there  will  be  six  stores  on  the 
first  floor.  Upper  fioors  will  contain 
a  large  number  of  guest  rooms  and 
baths.  Interior  will  be  finished  in 
pine  throughout.  Tile  fioor  and  wain- 
soot  will  be  used  in  the  baths.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  supply.  Marble  and 
tile  will  be  used  in  the  stores  and 
lobby.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are    being    prepared. 

.MUNICIPAL  WHARF  —  Reinforced 
concrete  construction.  $2.57.710.  Rich- 
mond. Contra  Costa  Co..  Cal.  Engi- 
neers, Haviland  &  Tibbetts,  Alaska 
Commercial  Bldg.,  S.  F.  Owners.  City 
of  Richmond.  .Mayor  E.  J.  Garrard  of 
the  City  of  Richmond  has  recommend- 
ed that  action  in  the  matter  of  an 
award  of  contract  for  the  big  rein- 
forced concrete  Municipal  Wharf,  on 
which  Healy-Tibbitts  Co.  were  low,  be 
postponed  until  a  more  complete  in- 
vestigation of  this  type  of  construc- 
tion can  be  made.  The  mayor  takes 
the  stand  that  an  expenditure  of  $257,- 
710  for  a  structure  which  would  more 
than  fill  the  city's  requirements  for 
a  long  time  is  unnecessary,  and  he 
suggests  that  the  advisability  of 
changing  the  type  of  construction 
from  reinforced  concrete  to  creosoted 
pile  and  timber  be  considered.  Such 
a  change,  it  is  stated,  would  result  in 
a  very  material  decrease  in  the  cost 
of  construction.  Definite  action  will 
be  taken  at  .Monday  night's  meeting 
of    the    City    Council. 

S(."HOOI^ — 1  story,  fiame.  Cost  not 
slated.  Sebastopol,  Sonoma  Co..  Cal. 
Architect.  IC.  1...  Norborg,  Bank  Bldg., 
Burlingame.  Owners.  Sebastopol 
.School  District.  The  building  has  been 
designed  for  a  district  school  and  will 
contain  two  class  rooms.  There  will 
be  a  warm  air  system  of  heating  and 
modern  school  plumbing.  Composition 
black  boards  are  specified.  Interior 
will  be  finished  In  pine  throughout. 
I'-xlerlor  of  the  building  will  be  cov- 
ert-d  with  shiplnp  and  rustic.  I'lrms 
are    now    being    piip.i  i  i-il. 

Contracts  Awarded. 

SEWER  CONSTRUCTION— Cost  not 
stated.  Richmon<i.  Contra  Costa  Co.. 
Cal.  Engineer,  City  Engineer.  Rich- 
mond. Owners,  City  of  RIclunond.  The 
City   Council   has   been   notified    that   the 


contract  for  constructing  sewers  in 
I'ullman  avenue  has  been  assigned  to 
Fred  Meyers  by  the  former  contractor, 
T.    Clinch. 


Very  Close  Figures 
On  Richmond  Wharf. 


Fi\e    l-'irnis    Submit    Hltls    For    Big    Con- 
crete   W  linrf    at    ItirliiiioiKi.       Henly 
TilthittK    CoiiNtrurtion    Company 
i.ow  Bidder. 

Bids  were  opened  Monday  evening  by 
the  Richmond  City  Council  for  con- 
structing .Municipal  Wharf  No.  11,  a 
large  reinforced  concrete  structure  de- 
signed by  Engineers  Haviland  &  Tib- 
betts, Alaska  Commercial  Bldg.  Five 
bids  were  received,  the  lowest  coming 
from  Healy  Tibbitts  Constr.  Co.  for 
$257,710. 

Bids  were  referred  to  the  City  At- 
torney who  will  report  on  the  matter  of 
an   award   on    Wednesday   evening. 

A  sixth  bid  was  presented  at  the 
Council  Chamber  just  two  minutes 
after  eight,  the  official  time  for  re- 
ceiving bids  being  eight  o'clock,  and 
was  rejected. 

Bids  were  taken  on  the  work  as  fol- 
lows: 

PROPOSITION  A.     be:.\ring  pilcs 

No.  1  approximately  40,6(iO  lineal  feet 
of  reinforced  concrete  piles. 

No.  2  appi'oximately  20,500  lineal  feet 
of  piles  with  reinforced  concrete  sec- 
tion to  lowest  point  in  concrete. 

No.  2-b  approximately  22,300  lineal 
feet   of   uncreosoted   piles. 

PROP.    B.      REARING   CYLINDERS. 

No.  1  reinforced  concrete  cylinder 
piers,    approximately    2,580    feet. 

No.  2-a  reinforced  concrete  section  to 
lowest   point   in   concrete. 

No.  2-b  timber  section  including 
lenghts  of  uncreosoted  timber  piles  im- 
bedded in  the  concrete  cap. 

C,  Sheet  Piles — Reinforced  concrete 
sheet  piles,  approximately  26,000  lineal 
feet. 

SUPERSTRUCTURE. 

Prop.  1.  Construct  superstructure  of 
wharf  with  roadway  in  the  wharf  shed 
of   creosoted    Douglas    fir    wood    blocks. 

Prop.  2.  Construct  superstructure  of 
wharf  with  roadway  in  the  wharf  shed 
constructed    of   Ohio   wood    blocks. 

Following  is  a  complete  list  of  the 
bids  received  for  the  above  described 
work: 

Mcl..eran  &  Peterson — Prop.  A,  Bear- 
ing piles  No.  1,  $1.50;  No.  2-a,  $2.20; 
No.  2-b,  .30.  Prop.  B.  Bearing  Cylin- 
ders, No.  1.,  $9.00.  No.  2-a  ;  No.  2-b, 

.45:  C,  $1.70.  Superstructure.  Prop.  1. 
$14:t.200:  Prop,  2,  $149. 200.  Totnl, 
»277.520. 

.San  Francisco  Bridge  Co.,  Prop.  A, 
Bearing  Piles,  No.  1,  $1.39;  No.  2-a, 
$2.40;  No.  2-b,  .16%.  Prop.  B,  Bearing 
Cylinders,  No.  1,  $4.40;  No.  2-a,  $5.62; 
No.  2-b,  $.2S;  C,  $1.77.  Superstructure, 
Prop.  1.  $162,300;  Prop.  2.  $16;!, 200. 
Totnl.    9::77,4MNI. 

Pacific  Construction  Co.,  Prop.  A, 
Bearing  Piles.  No.  1.  $1.52;  No.  2-a, 
$2.44;  No.  2-b,  $.25.  Prop.  B,  Bearing 
Cylinders,  No.  1.  $12;  No.  2-a,  $10;  .\o. 
2-b,  $.:{0;  C,  $I.S2.  Superstructure.  Prop. 
I.  $ni.414:  Prop  2  ($i:i".i;44  wrltt.n), 
(Figures    $131,644).      Total,    $27l,40«. 


Guthrie-McDougall  Co.,  Prop.  A, 
Bearing  Piles,  No.  1,  $1.70;  No.  2-a, 
$1.85:  No.  2-b,  $.40.  Prop.  C.  Bearing 
Cylinders.  No.  1.  $14;  No.  2-a.  $11.50; 
No.  2-b,  $2.40;  C,  $1.70.  Superstructure, 
Prop.  1.  $130,000;  Prop.  2,  $130,750. 
Total,  i|t::>«o,090. 

Healy-Tibbitts  Constr.  Co.,  Prop.  A, 
Bearing  Piles,  No.  1,  $1.25;  No.  2-a, 
$1.95;  No.  2-b,  $.20.  Prop.  B.  Bearing 
Cylinders,  Prop.  No.  1,  $7.00;  No.  2-a, 
$10;  No.  2-b.  $.25;  C.  $1.45.  Super- 
structure, Prop.  1,  $150,904;  Prop.  2, 
$151,2011.      Total,  *2r>7,7IO. 


BlILmx;   COMKACTS 


>IARI.\    COUNTY. 


FRAME    RESIDENCE 

BELVEDERE,   Marin   County.   All   work 
for  two-story   frame  residence. 

Owner F.      F.        Chamberlin,       660 

Market,   San  Francisco. 
Architect  ..  .Edward      G.      Bolles,        660 

Market,    San    Francisco. 
Contractor.  .T.  E.  Mohler.  255   Sth  Ave., 

San  Francisco. 
Filed  Dec.  22,  '14.     Dated  Dec.  17,  '14. 

Roof   on    $464 

1st    oor    joists    on 464 

When    plastered     464 

Standing    finish    on 464 

When    completed    464 

Usual    35   days 780 

TOTAL    COST,    $3100 
Bond,    $1550.      Sureties,   J.   H.   McCallum 
and  E.  O.  Benner.     Limit,  forfeit,  none. 
Plans    and    specifications    filed. 
♦ 

BIILDI>G  CONTRACTS. 

CONTRA    COSTA    COl  NTY. 


STORAGE    TANES 

IN  OR  NEAR  TOWN  OF  MARTINEZ 
and  formerly  known  as  Cutler  and 
Fiazer  Tracts  of  land.  Furnishing 
and  erecting  ten  55,000  barrel  oil 
storage    tanks   complete. 

Owner Shell  Co.  of  California,  Inc. 

Architect  . .  .None. 

Contractor .  .Lacy    Manufacturing   Co. 

Filed  Dec.   24,  '14.     Dated  Dec.   16,  '14. 

50%   upon   arrival   of   at    the   spur 

tract  of  First  Party  at  place  near 

Martinez,  on  a     tonnage     basis; 

25%     

Within  10  days  after  completion 
of  such  tank,  and  within  10 
days  after  written  notice  from 
contractor  and  25%  after  com- 
pletion   and     acceptance 

TOTAL  COST,  $138,470 
Bond,  $69,235.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit.  Complete 
work  -May  21,  1915.  Forfeit.  none. 
Plans   and   specifications   filed. 


(0.>Il»LETION    NOTICES 


MARIN    COUNTY. 


RECORDED  ACCEPTED 

nee.    29,    1914 — SAN    RAFAEL.      B    R 
Philpott  to  L  L  Jessup  and  B  Kes- 

sler .Completed   

Dec.    2S,    1914— SAN   RAFAEL      Frank 
Stadelman  to  H   H  Jepsen.I>ec.   23,  '14 


LIENS  FILED. 


M\HIN    COUNTY. 

KECOUDEl)  AMOUNT 

Dec.   2N.   1914— SAUSALITO.   Marin  Co. 
Louis  Lambretti  vs  Christine  Wind 


Wednt'pday,       Jan. 
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»::::;) 

Dec.    23,    1914— SAUSALITO.  Duncan's 
Mills  Land  &  Dumber  Co  vs  Samuel 

Black     $90.21 

♦ 

LIEXS  FILED. 

CONTRA   COSTA    COUNTY. 

RECORDED  AMOUNT 
Dec.  21,  1914— LOT  NO.  10  OF  SW  V4, 
ofS10TlSR2W  Mt.  Diablo 
Base  and  ;Meridan  near  Moraga 
Valley.  John  W  Bailey  and  Andrew 
Bailey   vs   C   L   Perkins $61 


RELEASE    OF    LIEXS 


CONTRA   COSTA   COUNTY. 


RECORDED  AMOUNT 

Dec.    21,    1914— LOTS    1,    2,    3    BLK    31 

Map      of    the    Town      of      Antioch. 

Hutchinson   Co   to   S  H   McKellips.. 

$585.4J 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA. 


BRIDGE — Reinforced  concrete,  $4,- 
000.  Fresno,  Fresno  Co.,  Cal.  Engi- 
neer, City  Engineer,  Fresno.  Owners, 
City  of  Fresno.  Bids  for  the  proposed 
concrete  bridge  over  Dry  Creek  at  Van 
Ness  avenue  were  opened  by  the  City 
Council.  Figures  were  submitted  on 
the  alternate  plan.  The  bid  of  Thomp- 
son Bros,  was  the  lowest  on  the  plan 
of  R.  L.  Felchlian,  being  $3,640,  while 
the  bid  of  G.  R.  Shannon,  $3,882,  was 
the  lowest  on  the  plan  of  the  City  En- 
gineer. Both  bids  were  referred  to 
the  street  committee  who  will  make 
a    report. 

FACTORY — 1  story,  reinforced  con- 
crete, $15,000.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owners,  H.  H.  Backer 
and  John  Grummett,  Fresno.  Backer  & 
Grummett,  who  have  been  manufac- 
turing in  a  small  way  concrete  prod- 
ucts, have  informed  the  Chamber  of 
Commerce  of  Fresno  that  they  will 
erect  a  concrete  factory  building  at 
the  corner  of  California  and  East  ave- 
nues. The  plant  will  cost  approxi- 
mately $15,000.  Machinery  has  been 
ordered  and  will  be  on  the  ground 
within  the  next  few  days.  The  prin- 
cipal product  of  the  new  plant  will 
be    concrete    sewer   pipe. 

ROAD  CONSTRUCTION — Cost  not 
stated.  Visalia,  Tulare  Co.,  Cal.  En- 
gineer, County  Surveyor,  Visalia.  Own- 
ers, Tulare  County.  The  Board  of  Su- 
pervisors of  Tulare  County  is  adver- 
tising for  bids  for  the  construction  of 
two  new  mountain  roads,  one  from 
Badger  to  Eshom  and  the  other  from 
Badger  to  the  Sand  Creek  road  to 
General  Grant  Park.  Plans  and  speci- 
fications may  be  obtained  from  the  of- 
fice  of   the   County   Surveyor. 

RAILROAD  STATION  —  1  and  2 
story,  frame  and  concrete,  $25,000.  Vi- 
salia, Tulare  Co.,  Cal.  Architect,  En- 
gineering Department  Southern  Pacific 
Co.,  Flood  Bldg.,  S.  F.  Owners,  South- 
ern Pacific  Co.  The  State  Railroad 
Commission  has  instructed  the  South- 
ern Pacific  Co.  to  prepare  plans  for  a 
new  passenger  and  freight  depot  to  be 
erected  in  Visalia,  and  has  fixed  the 
amount  to  be  spent  in  construction  at 
$25,000.  These  buildings  will  be  de- 
signed in  the  Mission  style.  Further 
mention  will  be  made  of  this  work 
when   plans  are   out  for   figures. 


PERRY  WATER  SYSTEM  —  Cost 
not  state.  Lone  Star  School  District, 
Fresno  Co.,  Cal.  Architect,  none. 
Owners,  Lone  Star  School  District.  The 
Board  of  Ti'ustees  of  the  Lone  Star 
School  District  will  receive  bids  up  to 
and  including  10  a.  m.  of  January  9th 
for  furnishing  and  installing  a  Perry 
water  system  in  accordance  with  plans 
and  specifications  in  the  hands  of  the 
-Clerk  of  said  Board,  J.  M.  O'Brien, 
Fresno  R.  F.   D.,   No.   6,   Box   161. 

SCHOOL  HEATING  SYSTEM— Cost 
not  stated.  Bakersfield,  Kern  Co.,  Cal. 
Architect,  O.  L.  Clark,  Brower  Bldg., 
Bakersfield.  Owners,  Bakersfield 

School  District.  Plans  have  been  com- 
pleted and  are  now  out  for  figures  for 
furnishing  and  installing  a  heating 
system  in  the  old  portion  of  the  Emer- 
son School.  Plans  and  complete  par- 
ticulars can  be  secured  from  the  archi- 
tect. Bids  will  be  opened  on  January 
8th. 

DRAINAGE  DITCHES — $12,000.  Mo- 
desto, Stanislau  Co.,  Cal.  Engineer, 
Chief  Engineer  Modesto  Irrigation 
District,  Modesto.  Owners,  Modesto 
Irrigation  District.  Bids  for  the  con- 
struction of  the  Curtis  and  Sproul 
drainage  ditches  for  the  Modesto  Irri- 
gation District  were  opened  by  the 
directors  of  the  district,  but  no  awards 
were  made  pending  a  further  consid- 
eiation  of  the  offers.  There  were  eight 
bids  submitted  as  follows:  E.  K. 
Finney  of  Modesto  proposed  to  do  the 
work  with  the  use  of  vitrified  pipe 
where  necessary  for  $12,560.10;  and 
using  concrete  pipe  for  the  Curtis 
drain  and  vitrified  pipe  for  the  Sproul 
ditch  for  $12,464.10.  Hards  Bros,  of 
Sacramento  proposed  to  do  only  the 
earth  work  on  the  Curtis  ditch;  J.  D. 
Niman  of  Turlock,  the  earth  work  on 
both  ditches;  J.  M.  Anderson  of  Tur- 
lock, cement  pipe  for  both  ditches;  W. 
H.  Fosdick,  Jr.,  vitrified  pipe  for  the 
Sproul;  Way  Bros,  of  Modesto,  vitrified 
or  cement  pipe  for  both  ditches:  J.  M. 
Bomberger,  earth  work  on  1  >4  miles  of 
the  Curtis  ditch;  Frank  C.  Mclntyre  of 
Stockton,  vitrified  pipe  for  Sproul 
ditch.  The  only  competition  offered 
Finney's  bid  was  the  combination  of 
the  bids  of  Way  Bros,  on  pipe  work, 
and  Hards  Bros,  on  the  earth  work; 
the  total  of  the  two  proposals  being 
$12,605.10,  this  figure  being  greater 
than  either  of  the  proposals  of  Finney. 
All  bids  save  those  of  Way  Bros., 
Hards  Bros.,  and  Finney  were  reject- 
ed by  the  directors.  The  bids  were 
taken  under  advisement  until  January 
2nd,  on  which  date  the  directors  will 
hold  a  meeting  and  make  an  award 
of    the    contract. 

THEATRE  AND  STORES— 2  story 
and  base,  brick  and  steel,  $18,000.  Mo- 
desto, Stanislaus  Co.,  Cal.  Architect, 
Charles  C.  Frye,  20  Montgomery  street, 
S.  F.  Owners  represented  by  G.  H. 
Umbsen  Co.,  S.  F.  The  building  will  be 
erected  at  the  corner  of  10th  and  J 
streets,  and  has  been  mentioned  here 
before.  Plans  have  been  called  in  for 
revision  and  new  figures  will  be  taken 
at  once.  The  theatre  portion  will  be 
enlarged  and  one  of  the  stores  elim- 
inated. Exterior  will  be  faced  with 
pressed  brick.  Revised  plans  are 
complete  and  new  figures  are  now  be- 
ing  taken. 

STREET  PAVING— Cost  not  stated. 
Fresno,  Fresno  Co.,  Cal.  Engineer, 
City  Engineer,  Fresno.  Owners,  City 
of   Fresno.     A  resolution   for   the   pav- 


ing of  K  street  has  been  passed  by  the 
City  Council  after  protests  of  property 
owners  were  overruled.  Bids  will  soon 
be  called  for  on  this  work. 

Contracts  Awarded. 

FIRE  HOUSE  ALTER.\TION  — 
Frame  construction.  Cost  not  stated. 
Madera,  Madera  Co.,  Cal.  Architect, 
none.  Owners,  City  of  Madera.  Con- 
tractoi-,  Edward  Lane,  Madera.  Con- 
tract   price    not    stated. 

SCHOOL  HEATING  AND  VENTI' 
DATING — $4,148.  Fresno,  Fresno  Co., 
Cal.  Architect's  name  not  given.  Own- 
ers, City  of  Fresno.  Contractor,  Rob- 
ert Dalziel,  Jr.,  218  First  street,  S.  F. 
Contract  price,  $4,148.  Three  other 
bids  were  submitted  as  follows:  J.  C. 
Hurley,  S.  F.,  $4,455;  Scott  &  Co.,  S.  F., 
$4,S;iS;  Kutner-Goldstein  Co.,  Fresno, 
$5,T0S. 

STREET  PAVING  —  $90,494.  Tulare, 
^Tulare  Co.,  Cal.  Engineer,  City  Engi- 
neer, Tulare.  Owners,  City  of  Tulare. 
Contractors,  Federal  Construction  Co., 
Redwood   City.      Contract  price,   $90,494. 

FIRE  HYDRANTS— $875.  Fresno, 
Fiesno  Co.,  Cal.  Engineer,  City  Engi- 
neer, Fresno.  Owners,  City  of  Fresno. 
Contiactor,  Ben  Hunt.  1118  Yosemite 
street,    Fresno.      Contract   price,    $S75. 


SACRAMENTO,      STOCKTON      AND 
NORTHERN  CALIFORNIA. 


UNDERGRADE  CROSSING— $1 1,000. 
Rose'ville,  Placer  Co.,  '  Cal.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  Owners,  State  of 
California.  The  State  Railroad  Com- 
mission has  authorized  an  undergrade 
crossing  beneath  the  Southern  Pacific 
tracks  near  Rosevllle,  Placer  County. 
The  cost  of  construction  up  to  $11,000 
will  be  divided  equally  between  the 
Highway  Commission  and  the  Southern 
Pacific,  and  the  expense  in  excess  of 
$11,000,  three-quarters  will  be  borne 
by  the  Highway  Commission  and  one- 
quarter  by   the  railroad   company. 

FIRE  ALARM  SYSTEM— Cost  not 
stated.  Sacramento,  Cal.  Engineer, 
City  Engineer,  Sacramento.  Owners, 
City  of  Sacramento.  Chas.  A.  Bliss, 
City  Commissioner,  has  announced  he 
will  renew  his  efforts  in  securing  a 
street  intersection  fire  alarm  system 
in  the  business  section  of  the  city. 
Several  accidents  have  occured  lately 
through  the  fault  of  pedestrians  not 
hearing  the  bells  of  the  fire  companies. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  Folsom,  Sacramento  Co., 
Cal.  Engineer,  County  Surveyor,  Sac- 
ramento. Owners,  Sacramento  County. 
Plans  are  complete  and  figures  are  be- 
ing received  for  constructing  a  high- 
way between  Folsom  and  Orangevale. 
Plan.s  and  complete  particulars  can  be 
secured  from  the  County  Surveyor  at 
Sacramento.  Bids  will  be  opened  on 
January    5th. 


BUILDING   CONTRACTS 


S.-ICRAMENTO    COUNTY. 

PAVE    STREET 

P    ST.    to    N    line    of    T    St.    on    15th    St., 

Sacramento.       Pave      street    from      S 

property   line. 

Owner Pacific    Gas    &    Electric    Co. 

Architect  .  .  .None. 

Contractor.  .Clark    &    Henery      Constr. 

Company. 
Filed  Dec.  22,  '14.     Dated  Dec.  15,  '14. 

COST,  $2000 


L1E>S  FILED. 


SACRAMENTO    COl'NTV, 


Dec.  24,  1914— 7S67  GOETHE  ADD'X 
No.  TS,  Sacramento.  E  J  Brickell 
v.«   J    W    Sturdevant |T1 


NOTICE  OF  XOX-l.IABII.ITY. 


S.4CRAMEXTO    COUXTY. 


Dec.  24.  1914— MOUND  RANCH  Ptn  of 
Geo  \V  J^ock  &  Sons.  Geoi^fe  W 
Locke  &  Son  as  to  improvement.s 
on     lea.sed     property 


LIE>S   FILED 


SACRAMEXTO  couxty. 


RECORDED  AMOUNT 

Dec.    24.    1914— S    40   FEET    LOT    1,    S.      . 

T    6th    and     7th     Sts.,    Sacramento. 

Peter  I^oni  vs  George  Simi.  .  .$498.10 


LOS     AXGELES     AND     SOUTHERN 
CALIFORNIA. 


BUNGALOW  COURT— 24,  1  story, 
frame.  $20,000.  Los  Ang-ele.'^.  Cal.  Ar- 
chitect, C.  A.  Truesdell.  .Jr.,  I.  W.  Hell- 
man  Bldg.,  L.  A.  Owner's  name  with- 
held. These  hungalows  will  each  con- 
tain four  rooms  and  bath  and  will  be 
erected  on  property  near  the  State 
Normal  School.  The  ground  area  to  be 
covered  is  ISO  by  320  feet  and  will  be 
impi-oved  by  gardens  and  terraces.  In- 
terior finish  of  the  bungalows  will  be 
of  pine  and  i-edwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  All  bungalows  will  be  equipped 
with  wall  beds.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Automatic  water  heaters  will  be  in- 
stalled. Exterior  of  the  group  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
RESIDENCE — 2  story,  attic  and  base, 
hollow  tile.  Cost  not  Btated.  Coronado 
Beach,  San  Diego  Co.,  Cal.  Architect, 
Elmer  Grey,  Wright  and  Callender 
Bldg.,  L.  A.  Owner,  Gale  Thompson, 
I'hicago.  The  dwelling  has  been  de- 
signed for  a  sixteen-room  house  with 
three  baths  and  will  be  erected  on 
Adela  avenue.  A  garage  and  stable 
will  also  be  erected  on  the  property. 
Interior  of  the  dwelling  will  he  fin- 
ished in  pine  and  hardwoods  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  throughout. 
Plans  provide  foi-  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  be 
finished  in  tile  and  erjuipped  with 
showers.  A  hot  water  system  will  be 
in.'italled.  Exterior  of  the  dwelling 
will  be  covered  with  brick  veneer  and 
cement  plaster.  Plans  .nre  complete 
and    figures  arc   being   taken. 

IIMJIGATION  SYSTEM  —  $100,000. 
Santa  Paula,  Ventur.-i  Co..  Cal.  lOngi- 
ni'cr,  .\.  ('.  Ilardisoii,  ."^anta  Paula. 
(•wncTS.  Pleasant  Valley  Lemon  Co., 
Sant;i  Paul;i.  Tin?  Pleasant  ■  Valley 
l.cinoii  <V)mp.'iiiy  will  roiistruct  an  Irri- 
gation s>stcni  costing  $1110.000  .-md  a 
cement  distributing  system  to  cost 
$7.".. 0(10  at  Simla  Paula.  The  work  will 
be  started  immi'dlat«'ly.  The  system  Is 
lo  serve  I.fiso  .irres  in  Ple.-isant  Valley, 
ten  miles  east  of  Oxnard  jind  one  mile 
north  of  Soniis.  The  officers  of  the 
company    are    .ludge    S.    B.    Kingsbury, 
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president;  Charles  Donian,  A.  F.  Maul- 
hardt,  R.  F.  Lacy,  R.  S.  Vaile,  J.  C. 
Daly  and  A.  C.  Hardison,  the  latter 
serving   also   as   directing   engineer. 

BRIDGES  AND  CULVERTS— Rein- 
forced concrete.  Cost  not  stated.  Santa 
Barbara,  Santa  Barbara  Co.,  Cal.  En- 
gineers, Haviland  Tibbetts,  Alaska 
Commercial  Bldg.,  S.  F.  Owners,  Santa 
Barbara  County.  Plans  are  being  pre- 
pared for  a  number  of  small  rein- 
foiced  concrete  highway  bridges  and 
several  concrete  culverts  which  will  be 
erected  by  Santa  Barbara  County  along 
its  county  highway  system.  Only 
preliminary  studies  have  been  made 
and  further  mention  will  be  made  of 
the  work.  The  same  firm  of  engineers 
has  been  appointed  consulting  engi- 
neers by  the  Santa  Barbara  County 
Supervisors  to  co-operate  with  County 
Surveyor  Frank  Flournoy  of  Santa 
Barbara  in  the  design  of  a  large  rein- 
forced concrete  and  steel  highway 
bridge  to  be  erected  on  the  State  High- 
way in  Santa  Barbara  County.  Sev- 
eral smaller  concrete  structures  will 
also  be  erected  by  the  county  along 
the   line  of  the  State   Highway. 

R»AILROAD  CONSTRUCTION— $400,- 
000.  San  Bernardino,  San  Bernardino 
Co.,  Cal.  Engineer's  name  not  given. 
Owners,  California  Southern  Railroad 
Co.  Backed  by  I..os  Angeles  capital, 
work  will  be  started  about  February 
1st  on  a  railroad  to  connect  Blythe  in 
the  Palo  Verde  Valley  with  Blythe 
•Junction  on  the  Santa  Fe,  a  distance 
of  forty  miles.  The  estimated  cost  of 
the  road  is  placed  at  $400,000,  and 
equipped  at  $1,000,000.  Trained  rail- 
road men,  including  J.  M.  Noeland, 
organizer  and  builder  of  the  Pan- 
American  Railroad,  and  C.  H.  Beggs, 
formerly  vice-president  and  general 
manager  of  the  Frisco  system,  are 
backing  the  enterprise.  John  R.  Grant, 
a  Canadian  capitalist,  now  resident  of 
this  city,  is  also  interested.  Incorpor- 
ation papers  have  already  been  taken 
out  under  the  name  of  the  California 
Southern  Railroad  Co.,  with  $400,000 
capital  stock,  of  which  $44,000  is  paid 
up. 

BRIDGE  AND  PROTECTION  WORK 
— Steel  and  concrete,  $30,000.  Glendale, 
Los  Angeles  Co.,  Cal.  Engineer,  City 
Engineer,  Glendale.  Owners,  City  of 
Glendale.  Mesmer  &  Rice,  Marsh- 
Strong  Bldg.,  L.  A.,  were  the  lowest 
bidders  at  $2S,200  for  the  construc- 
tion of  a  steel  girder  bridge  and  pro- 
tection work  over  Verdugo  Wash  on 
Canada  boulevard.  The  bridge  will  be 
seventy-two  feet  in  length  and  will 
have  concrete  floor  and  abutments. 
The  work  will  also  include  the  pro- 
tection of  4,4(10  lineal  feet  of  channel 
by  driving  piles.  The  other  bids  re- 
ceived for  the  work  were  as  follows: 
W.  B.  Kyle,  New  Call  Bldg.,  S.  F, 
$29,230;  Mercereau  Bridge  and  Con- 
struction Co.,  $21,500  for  the  bridge 
and  $.S,4  20  for  the  protection  work; 
atid  ."Security  Construction  Co.,  3Sth 
.ind  Alameda,  U  A.,  $27,230  for  the 
bridge  and  $II!,ti."i0  for  the  protection 
work.  The  bids  were  referred  lo  ihe 
City     ICngineer. 

HOTEL — 4  story  and  base,  brick 
,ind  steel.  $2,-., 000.  l.os  Angeles,  Cal. 
Arihilect,  none.  Owner,  I^iwrence 
Holmes,  .Majoctic  Apts..  U  A.  The 
building  will  be  erected  in  the  rear  of 
a  two-story  hotel  .structure  now  oc- 
cupying the  site  at  the  southwest  cor- 
ner of  3rd  and  Hope  streets.  The  new 
portion    has    been    desiifned    to    contain 
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a  total  of  54  rooms,  each  with  private 
bath  and  wall  bed.  Interior  finish  will 
be  of  pine  and  hardwood.  Bath  rooms 
will  be  finished  in  tile  and  will  have 
composition  floors.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
ti-immed  with  terra  cotta.  Plans  are 
complete  and  figures  are  now  being 
taken. 

SCHOOL  ADDITION— 1  story,  brick 
and  concrete.  Cost  not  stated.  Glen- 
dale, Los  Angeles  Co.,  Cal.  Architect, 
C.  S.  Westlake,  1458  Oak  street,  Glen- 
dale. Owners,  Third  Street  School 
District.  This  addition  will  consist  of 
four  rooms.  Interior  will  be  finished 
in  pine  and  hardwood.  The  present 
system  of  heating  will  be  extended  to 
the  new  portion.  There  will  be  plumb- 
ing and  electric  work.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken.  Bids  will 
he   opened   on  January   7th. 

STORES  AND  THEATRE— 2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Long  Beach,  Los  Angeles  Co., 
Cal.  Architect,  Irving  J.  Gill,  913 
South  Figueroa  street,  L.  A.  Owner, 
Homer  Laughlin.  Jr.  The  building 
will  be  erected  at  the  corner  of  4th 
and  Pine  streets,  covering  an  area  of 
80  by  150  feet.  There  will  be  several 
stores  besides  the  theatre  on.  the  first 
floor.  Interior  finish  will  be  of  pine 
with  some  ornamental  plaster  in  the 
theatre.  Special  ventilating  and  sheet 
metal  work  is  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
OFFICES  AND  GARAGE— 1  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Whittier.  Los  Angeles  Co.,  Cal. 
Architects,  Rea  &  Garstang,  Black 
Bldg.,  L,  A.  Owners,  Murphy  Oil  Co. 
The  building  has  been  designed  to 
contain  the  general  offices  of  the  oil 
company  >vilh  provision  in  the  rear  for 
the  company's  garage.  Construction 
will  be  fireproof.  Interior  will  be  fin- 
ished in  pine  throughout.  Exterior 
will  be  faced  with  cement  plaster. 
Plans   are    now    being   prepared. 


PORTLAND  AND  OREGON 


RESIDE.XCE — 214  story  and  base, 
brick,  $20,000.  Portland,  Ore.  Archi- 
tects, Root  &  Kerr,  Henry  Bldg.,  Port- 
land. Owner,  Louis  Rasenblatt.  The 
dwelling  has  been  designed  for  a 
twelve-room  house  with  three  baths 
and  will  be  erected  at  the  corner  of 
21st  and  Myrtle  streets.  A  garage  will 
be  erected  on  the  rear  of  the  property. 
Interior  of  the  house  will  be  finished 
in  pine,  i-edwood  and  hardwoods  with 
.some  while  enamel  in  the  bed  rooms. 
There  will  be  furnace  heat  and  open 
fire  places,  a  vacuum  cleaning  system 
and  hot  water  .supply.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  showers.  .Mantels  will  be  of  tile 
and  brick.  Exterior  of  the  house  will 
be  faced  with  pressed  brick.  Plans  are 
now    being   prepared. 

RECLAMATION  WORK— $10,000,000. 
Salem.  Ore.  Engineers,  United  States 
Reclamation  Service  and  State  Engi- 
neer John  H.  Lewis.  Owners.  United 
States  tiovernment.  Plans  and  esti- 
mates of  cost  of  irrigating  200,000 
acres  of  land  in  the  upper  Deschutes 
River  basin  are  embraced  in  a  report 
to  be  issued  by  John  T.  Whistler  and 
F.  G.   Ilopaon,  of  the  Federal  Reclama- 
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E.  H.  Williams 


Clulmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter  2622 

BIS  Phalan  luilding,        San  Francisc 


tion  Service,  and  State  Engineer  John 
H.  Lewis.  The  land  can  be  reclaimed 
in  four  units,  and  all  of  them  must 
look  for  their  water  supply  to  two  res- 
ervoirs, one  to  be  located  on  the  De- 
schutes River  at  Benham  Falls  and 
the  other  at  Crane  Prairie.  The  esti- 
mated cost  of  the  first  reservoir  is 
$991,000,  and  that  for  the  second  $152,- 
000.  The  north  unit  embraces  99,300 
acres  and  will  cost  $5,519,000.  The 
west  side  unit  consists  of  20,325  acres 
which  adjoins  the  Tumalo  project,  and 
will  cost  $831,500.  In  the  east  side 
unit  there  are  36,000  acres,  and  the 
total  cost  will  exceed  $1,000,000.  The 
south  side  unit  embraces  48,460  acres, 
and  the  cost  is  estimated  at  $2,929,000. 
The  State  and  the  United  States  Rec- 
lamtion  Service  are  co-operating  in 
the  preparation  of  plans  and  estimates 
of   the  cost  of  a  numbei-  of  projects. 


SEATTLE  AXD  WASHINGTO 


TIDEWATER  WATERWAY— $350,- 
000.  Tacoma,  Wash.  Engineer,  D.  B. 
Roben,  Tacoma.  Owners,  Hylebo 
Creek  Diking  District.  The  present 
commissioners  of  the  Hylebo  Diking 
District  have  been  reelected  and  tho 
proposition  of  constructing  a  water- 
way from  tidewater  to  Julia's  Gulch 
a  distance  of  about  2  miles  at  a  cost 
of  $350,000,  endorsed.  The  commis- 
sioners who  will  have  the  work  in 
charge  will  be  Chester  Thorne,  I.  X. 
Hague  and  John  Buffelton.  The  water- 
way will  be  400  feet  wide  from  deep 
water  to  11th  street,  and  300  feet  wide 
from  there  to  the  end  of  the  project. 
Earth  from  the  waterway  will  be  used 
to  fill  1,300  acres  of  tide  lands.  D.  E. 
Roben  of  Tacoma  is  the  engineer  who 
is  now  engaged  in  preparing  the  plans. 
HOSPITAL  ADDITIONS  —  3  story 
and  base,  reinforced  concrete,  $75,000. 
Vancouver,  B.  C.  Architect,  A.  Arthur 
Cox,  Carter-Cotton  Bldg.,  Vancouver. 
Owners,  City  of  Vamcouver.  These 
additions  will  consist  of  an  operating 
ward  and  a  maternity  ward  and  will 
be  erected  adjoining  the  present  build- 
ing at  12th  and  Willow  streets.  Con- 
struction will  be  fireproof.  Interior 
will  be  finished  in  pine  and  white  en- 
amel. A  large  amount  of  tile  work  is 
specified.  Exterior  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  will  be  called  for  at  once. 
HOTEI^ — 7  story  and  base,  rein- 
forced concrete,  $100,000.  Olympia, 
Wash.  Architect,  V.  W.  Voorhees, 
Eitel  Bldg.,  Seattle.  Owners,  Olympia 
Hotel  Co.  The  building  will  be  erect- 
ed at  the  corner  of  Sixth  and  Frank- 
lin streets,  covering  an  area  of  120  by 
120  feet.  Ground  floor  will  be  ar- 
ranged  for  a   large  office,   lobby,   main 
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dining-  room  and  a  number  of  private 
dining  rooms.  I'pper  floors  will  con- 
tain 140  guest  rooms  with  seventy 
baths.  Interior  finish  will  be  of  pine, 
redwood  and  hardwood.  Bath  rooms 
will  have  tile  floors  and  wainscot. 
Plans  provide  for  two  electric  eleva- 
tors, steam  heat,  a  hot  water  supply 
and  vacuum  cleaning.  A  tile  floor  will 
be  used  in  the  lobb/.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans, are  nearly 
complete  and  figures  will  be  called 
for  early   in  February. 

APARTMENT  HOUSE— 5  story  and 
base,  steel  and  reinforced  concrete, 
$85,000.  Seattle,  Wash.  Architects, 
Bebb  &  Gould,  Denny  Bldg.,  Seattle. 
Owners,  Fischer  Building  Co.,  Seat- 
tle. The  building  will  be  in  the  na- 
ture of  an  addition  to  the  present 
four-story  building  and  will  cover  an 
area  of  60  by  108  feet.  There  will  be 
a  complete  steel  frame,  reinforced 
concrete  walls  'and  floors.  Interior 
will  be  ai-ranged  for  a  number  of  stu- 
dios and  two,  three  and  four  room  liv- 
ing apartment.s.  Interiors  will  be  fin- 
ished in  pine  and  hardwood  with  some 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  elevator  service,  a  vacuum 
cleaning  plant,  steam  heat  and  hot 
water  supply.  All  bath  rooms  will  be 
finished  in  tile.  Wall  beds  are  speci- 
fied. Exterior  of  both  the  old  portion 
and  the  new  will  be  faced  with  white 
glazed  terra  cotta.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
MOTION  PICTURE  .  STUDIOS— Con- 
crete and  frame  construction,  $350,000. 
Renton,  Wa.'^h.  Architect.  W.  H.  Mil- 
ner.  Arcade  Bldg.,  Seattle.  Owners, 
Puget  Sound  Film  Co.  Plans  have 
been  completed  for  the  construction 
of  the  first  unit  of  studios  for  the 
Puget  Sound  Film  Developing  Co.  at 
Renton.  The  first  unit  will  consist  of 
the  main  studio  and  shops.  These  will 
be  of  steel,  concrete  and  glass  and 
fireproof  construction.  The  huge  glass 
studios  will  be  70  by  120  feet,  ad- 
joining which  will  be  the  carpenter 
shop,  humidor.s  for  storage  of  films 
and  the  chemists'  shops.  The  build- 
ing operations  will  probably  extend 
over  a  period  of  three  years,  before 
the  entire  projects  are  completed,  and 
will  represent  probably  from  $350,- 
000  to  $500,000  in  building  work  alone. 
S.  C.  Coombs,  Arcade  Bldg.,  Seattle,  has 
the    contr.^ct. 

Contracts  Awarded. 

HIGHWAY  CONSTRUCTION  —  $30,- 
866.  Seattle,  Wash.  Engineer,  City 
Engineer,  Seattle.  Owners,  City  of  Se- 
attle. Contractor,  W.  W.  AVilcox, 
Sunnydale,     Contract   price,   $30,866. 


^rAH)   I'ltiy.K   FOK   "MADK   IX   THiO    I.   S, 
A."   'l'RAUE-:»IAItK. 


The  idea  is  springing  up  in  various 
localities  to  adopt  a  .Made  in  the  U. 
S.  A."  trade-mark,  not  only  to  meet 
the  requirements  of  some  foreign 
countries  in  regard  to  the  marking  of 
imported  goods,  but  for  the  further 
purpose  of  impressing  upon  our  own 
people,  some  of  whom  buy  foreign  pro- 
ducts simply  because  they-  are  "im- 
ported," that  American-made  goods 
are  fully  the  equal  of  any  we  have 
been  getting  abroad.  In  adopting  this 
idea  the  Detroit  Board  of  Commerce 
hopes  to  inaugurate  something  of  a 
national  movement,  and  for  this  pur- 
pose it  is  offering  a  prize  of  $500  for 
the  best  design  for  such  a  mark.  This 
design,  which  must  conform  to  the 
regulations  contained  in  the  U.  S. 
Trade-mark  laws,  is  to  include  the 
words  "Made  in  Detroit,  U.  S.  A.,"  but 
must  be  national  in  its  character  and 
such  that  it  can  be  appropriately 
adopted  by  any  other  city,  and  the 
space  occupied  by  tiie  name  of  the 
city  must  be  so  arranged  that  any 
other   city   may   be   v,-asily   substituted. 

After  the  selection  of  the  design  it 
is  the  intention  of  the  Detroit  Board 
of  Commerce  to  offer  it  to  other 
boards.  National  Association  of  Manu- 
facturers and  other  similar  associa- 
tions, with  a  view  to  making  the 
movement  national  in  its  scope  and  to 
induce  manufacturers  to  adopt  a  uni- 
form design  that  shall  represent  the 
entire   country. 

This  prize  competition  will  close  on 
February  25th  and  all  artists  desiring 
to  enter  can  obtain  copies  of  the  rules 
of  the  contest  by  addressing  the 
Chairman  of  the  Made  in  America 
Committee,  Detroit  Board  of  Com- 
merce, Detroit,  Mich. — Scientific  Ameri- 
can. 


UA.M3     MI.XKS'       EXHIBIT       AT       SAN 

FK  Axciseo. 


IConsul  Edwin  N.  Gunsaulus,  Johan- 
nesburg, Union  of  South  Africa, 
October  7.] 
The  executive  committee  of  the 
Transvaal  Chamber  of  Mines  has  pro- 
vided for  the  representation  of  the 
chamber  at  the  Panama-Pacific  Ex- 
position in  San  Francisco  during  the 
coming  year.  It  is  intended  to  exhibit 
an  obelisk  and  two  spheres  represent- 
ing the  Transvaal  gold  output  as  com- 
pared with  that  of  the  rest  of  the 
world,  and  also'  a  model  of  a  modern 
surface  plant  on  the  Rand.  A  number 
of  stereoscopic  views  of  work  on  the 
S^old    mines    and    typical    specimens    of 
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banket   (pudding-stone)  will  also  be  on 
display. 


THE    FUEL.    VALl'E    OF    AVOOD. 


The  fuel  value  of  two  pounds  of 
wood  is  roughly  equivalent  to  that  of 
one  pound  of  coal.  This  is  given  as 
the  result  of  certain  calculations  now 
being  made  in  the  forest  service  lab- 
oratory, which  show  also  about  how 
many  cords  of  certain  kinds  of  wood 
are  required  to  obtain  an  amount  of 
heat  equal  to  that  in  a  ton  of  coal. 

Certain  kinds  of  wood,  such  as 
hickory,  oak,  beech,  birch,  hard  maple, 
ash,  elm,  locust,  longleaf  pine,  and 
cherry,  have  fairly  high  heat  values, 
and  only  one  cord  of  seasoned  wood  of 
these  species  is  required  to  equal  one 
ton   of  good  coal. 

It  takes  a  cord  and  a  half  of  short- 
leaf  pine,  hemlock,  red  gum,  Douglas 
tir.  sycamore,  and  soft  maple  to  equal 
a  ton  of  coal,  and  two  cords  of  cedar, 
redwood,  poplar,  cataTpa,  Norway  pine, 
cypre-s^,  basswood,  spruce,  and  white 
pine. 

Equal  weights  of  dry,  non-resinous 
woods,  however,  are  said  to  have  prac- 
tically the  same  heat  value  regardless 
of  species,  and  as  a  con.«equence  it 
can  be  stated  as  a  generdl  proposition 
that  the  heavier  the  wood  the  more 
heat  to  the  cord.  Weight  for  weight, 
however,  there  is  a  very  little  differ- 
ence between  various  species;  the 
average  heat  for  all  that  have  been 
calculated  is  4,600  calories,  or  heat 
units,  per  kilogram.  A  kilogram  of 
resin  will  develop  9,400  heat  units,  or 
about  twice  the  avearge  for  wood.  As 
a  consequence,  resinous  woods  have  a 
greater  heat  value  per  pound  than  non- 
resinous  woods,  and  this  increased 
value  varies,  of  course,  with  the  resin 
content. 

The  available  heat  value  of  a  cord  of 
wood  depends  on  many  different  fac- 
tors. It  has  a  relation  not  only  to  the 
amount  of  resin  it  contains  but  to  the 
amount  of  moisture  present.  Further- 
more, cords  vary  as  to  the  amount  of 
solid  wood  they  contain,  even  when 
they  are  of  the  standard  dimension  and 
occupy  12S  cubic  feet  of  space.  A  cer- 
tain proportion  of  this  space  is  made 
up  of  air  spaces  between  the  sticks, 
and  this  air  space  may  be  considerable 
in  a  cord  made  of  twisted,  crooked,  and 
knotty  sticks.  Out  of  the  128  cubic 
feet,  a  fair  average  of  solid  wood  Is 
about    80    cubic    feet. 

It  is  pointed  out,  however,  that  heat 
value  is  not  the  only  test  of  usefulness 
in  fuel  wood  and  since  95  per  cent  of 
all  wood  used  for  fuel  is  consumed  for 
domestic  purposes,  largely  in  farm 
houses,  such  factors  a.s  rapidity  of 
burning  and  ease  of  lighting  are  im- 
portant. Each  section  of  the  country 
has  its  favored  woods  and  these  are 
said  to  be,  in  general,  the  right  ones 
to  use.  Hickory,  of  the  non-resinous 
woods,  has  the  highest  fuel  value  per 
unit  volume  of  wood,  and  has  other  ad- 
vantages. It  burns  evenly,  and,  a.s 
housewives  say,  holds  the  heat.  The 
oaks  romp  next,  followed  by  beech, 
hirfh.  and  maple.  Pino  has  n  relatively 
low  boat  value  per  unit  volume,  but 
has  other  ■•idvantagt-s.  It  ignites 
readily  and  give.a  out  a  riui<"k  hot  flame, 
hut  one  that  soon  dli-s  down.  This 
makes  it  a  favorite  wlih  rural  house- 
keepers as  a  .«ummor  wood,  becaus.'  It 
Is     pai  ticiilarly     adapt<(l     for    hot     Uoy.s 

ill  the  kitchen. 
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The  fuel  qualities  of  chestnut  adapt 
it  particularly  to  work  in  brass  foun- 
dries, where  it  gives  just  the  required 
amount  of  heat  and  It  is  therefore  in 
favor.  Coastwise  vessels  in  Florida 
pay  twice  as  much  for  Florida  button- 
wood  as  for  any  other,  because  it  burns 
with  an  even  heat  and  with  a  minimum 
amount  of  smoke  and  ash. 

The  principal  disadvantage  of  the 
resinous  pines  is  their  oily  black 
smoke. 


Wenntsdfiy.       .Ian.        6,        1915. 

surface,  that  the  use  of  the  dr^g  is  ad- 
vocated. 


DOrGIiAS 


FIR     PRIXCIPALLY 
IX    IIAAVAII. 


IS  ED 


The  lumber  bought  on  Puget  Sound 
for  Hawaii  is  almost  all  Douglas  fir, 
but  is  known  in  the  Territory  as  Ore- 
gon pine  and  is  sometimes  called 
Northwestern  pine.  Nearly  all  of  it  Is 
No.  1  merchantable  grade  and  is 
graded  and  sold  under  the  certificate 
of  the  Pacific  I.,umber  Inspection 
lUueau.  Small  quantities  of  rough 
clears  are  also  included  in  some  of  the 
orders.  In  October,  1914,  the  base  price 
on  rough  Douglas  fir  varied  from  $2l..iO 
to  $28  per  thousand  feet,  according  to 
the  size  of  the  order,  credit  demanded, 
and  other  factors.  In  other  vears  the 
base  price  has  been  as  high  as  $32.50. 


L,0>\ 


>i\X    FOn    STORE    HOUSE    FOR 
THE  MILITIA. 


Robert  Trost  submitted  the  lowest 
figure  for  constructing  the  one-story 
reinforced  concrete  store  house  at  Fort 
Winfield  Scott,  designed  for  use  by  the 
Coast  Defense  Militia.  His  figure  wa.s 
$2,577  and  he  will  probably  be  awarded 
the  contract.  Plans  for  this  building 
were  prepared  by  the  Constructing 
Quartermaster's  Office   at  Fort  Mason. 

♦ 

WORKS  nOARO  OVERRILES  STREET 
PROTEST. 


The  Board  of  Public  Works  has  over- 
ruled the  protests  of  property  owners 
and  residents  against  the  improve- 
ment of  19th  avenue  between  Judah 
and  Noreiga  streets,  and  have  recom- 
mended to  the  Board  of  Supervisors 
that  an  ordinance  be  adopted  odering 
the   improvement. 


ANOTHER      EI-ECTRIC        SIGN 
.MARKET  STREET. 


FOR 


The  United  States  Rubber  Company. 
r>0  Fremont  street,  has  filed  applica- 
tion with  the  Building  Bureau  of  the 
Works  Board  for  a  permit  to  construct 
a  large  electric  sign  on  the  Douglass 
Building  at  908  Market  street.  The 
sign  will  be  constructed  of  wood  and 
galvanized  iron  and  will  cost  about 
$3,000.  The  Federal  Electric  Sign  Sys- 
tem, 257  Eighth  street,  has  the  con- 
tract. 


HARD     SIRFACE     ROADS. 


P'OIXDATIOX    LOADS. 


Standard  foundation  loads  adopted 
by.  the  Bridge  Department  of  the  Na- 
tional Transcontinental  Railway  allow 
4  to  6  tons  per  square  fool  for  clay  in 
thick  beds,  always  dry;  on  clay,  mod- 
erately dry,  2  to  4  tons;  on  gravel  and 
coarse  sand,  well  cemented,  8  to  10 
tons;  on  compact,  well-cemented  sand, 
4  to  6  tons;  on  clean  dry  sand.  2  to  4 
tons.  Average  pile  loads  of  from  15 
to  20  tons  each  are  permitted.  Piles 
are  driven  to  an  average  penetration 
of  1  inch  in  the  last  few  blows  of  a 
2,000  pound  hammer  falling  25  feet. 
This  gives  a  calculated  safe  bearing 
load  of  25  tons. 

Complaint  has  been  Hied  with  the 
Hoard  of  Public  Works  against  the 
building  located  at  274  Chattanooga 
.-;tieet.  The  complainant  states  that  the 
building  is  out  of  plumb  and  may 
cause  serious  damage.  The  matter  is 
now  in  the  hands  of  the  Building  De- 
iJartment. 


In  a  bulletin  the  department  of  agri- 
culture points  out  that  of  more  than 
2,200,000  miles  of  roads  in  the  Tnited 
States  only  about  200,000  miles  have 
been  given  a  hard  surface.  It  is  true, 
of  course,  that  a  large  part  of  the  re- 
maining mileage  consists  of  roads  that 
are  entirely  unimproved,  and  that  on 
roads  of  this  class  the  drag  is  practi- 
(•■■illy  useless.  There  is  a  much  larger 
mileage,  however,  that  has  been  par- 
lially  improved,  and  it  is  on  roads  of 
till.'-  eliaraet»i  that  have  been  crowned 
or   drained,    but   have    not    go*   a    hard 


HARDWOOD    CAXAL    SHIPMEXTS. 


The  Luckenbach  .>^.  S.  wharf  presents 
a  very  busy  scene  these  days.  The 
Steamer  "Pleiades"  has  just  arrived 
from  New  York  and  New  Orleans  via 
the  Panama  Canal  and  is  discharging 
a  large  cargo,  a  considerable  part  of 
which  is  hardwood  lumber.  White 
Brothers,  the  pioneer  hardwood  house 
in  this  City,  have  a  large  shipment  on 
this  vessel  consisting  of  Quartered 
White  Oak  and  Southern  Red  Gum. 
On  the  "Peter  H.  Crowell'  of  the  Sud- 
den &  Christenson  line,  which  arrived 
the  early  part  of  December,  White 
Brothers  had  a  much  larger  shipment 
than  that  on  the  "IMeiades,"  the  stock 
from  one  shipper  alone  making  an  en- 
tire trainload.  This  shipment  achieved 
quite  a  lot  of  notice  in  the  Eastern 
magazines,  being  the  first  entire  train- 
load  of  hardwood  to  be  shipped 
through  the  Canal.  This  trainload  in- 
volved the  outlay  of  a  very  consider- 
able amount  of  money  and  the  com- 
ments of  the  Eastern  press  were  both 
general   and   favorable. 

Another  shipment  which  is  coming 
through  the  Canal  for  White  Brothers 
is  that  on  the  "Montoso"  also  of  the 
Sudden  &  Christenson  line.  This  ship- 
ment consists  of  93,000  feet  of  Clear 
Honduras  Mahogany  from  New  York 
and  is  a  record  shipment  in  this  wood. 
In  addition  to  this,  the  "Montoso"  is 
also  bringing  for  White  Brothers  a 
considerable  amount  of  extra  high 
grade  large  sized  Ugnum  Vttae  logs. 
This  latter  wood  has  been  quite  scarce 
of  late  as  the  Central  American 
sources  of  supply  have  been  unable  to 
furnish  the  best  logs.  The  grade  of 
this  material  known  as  "special  en- 
gineering wood  '  is  far  superior  to  the 
ordinary  Lignum  Vitae  grown  on  the 
west  coast  of  Mexico  and  Central 
.■\merica. 

White  Brothers  are  taking  full  ad- 
vantage of  the  new  International 
waterway  in  stocking  up  in  prepara- 
tion for  the  expected  boom  of  the  Ex- 
position   Year. 


fOPARTXERSIIIPS. 


.Max    Davis.    Enill    O.    Sehonwasaer   as 
l>avis-Sclionwusser  Co, 


Wednesday,       Jan.       6,       1915. 
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hi:    KOOl,S'   TOWER. 


\'ienna's  "Fools'  tower"  was  reniark- 
able  for  its  extraordinary  collection  of 
stianKe  instruments  and  fetters  used 
in  the  treatment  of  the  insane  of  past 
ag-es.  There  was  a  curious  machine  in 
which  unruly  maniacs  were  swung  un- 
til they  were  in  a  state  of  stupefaction 
and  therefore  quiet.  And  the  same  idea 
caused  the  invention  of  a  wheel  that 
revolved  like  that  in  a  modern  squirrel 
cage.  There  was  a  narrow  upright  box 
called  an  "English  coffin, "  from  which 
the  patient  could  look  out,  but  could 
not  move.  When  it  wa.s  built  in  1794 
the  "Fools'  tower"  marked  a  great 
change  for  the  better  in  the  housing  of 
the  insane.  F'lom  liOO  to  2.")0  patients 
occupied   its    139   cells. 


Index  to  Advertisers. 


ALPHABETICAL     INDEX. 


I  M'llOI)       .STATKS       CIVIL       SERVICE 
KX.\MI.\.\TIOX. 


SA.MTAItV    IO.\GI.\EEK,    MALE    (»:KJ(M)) 


February    :;,    1915. 


The  United  States  Civil  Service  Com- 
mission announces  an  open  competi- 
tive examination  for  sanitary  engineer, 
for  men  only.  From  the  register  of 
eligibles  resulting  from  this  examina- 
tion certification  will  be  made  to  fill  a 
vacancy  in  this  position  in  the  Publij 
Health  Service  for  duty  in  the  field,  at 
a  salary  of  $2,500  a  year,  and  vacancies 
as  they  may  occur  in  po.sitions  re- 
quiring similar  qualifications,  unless  it 
is  found  to  be  in  the  interest  of  the 
service  to  fill  any  vacancy  by  rein- 
statement,  transfer,   or  promotion. 

The  duties  of  this  position  will  be 
to  make  studies  of  public  health  mat- 
ters involving  engineering  problems,  to 
advise  in  respect  to  purification  of 
water  supplies,  sewag-e  disposal,  rat- 
proofing  construction  and  drainage, 
and  to  prepare  plans  and  specifications 
for  such  projects. 

Competitors     will     not     be    assembled 
for    examination,   but   will    be   rated   on 
the  following  subjects,  which  will  have 
the  relative  weights  indicated: 
Subjects.  Weights. 

1.      P^ducation    40 

:;.      Kxperience    40 

3.     Publications    20 

Total    100 

Giuduation  from  a  coUeg'e  or  uni- 
versity of  recognized  standing:,  such  in- 
struction to  have  included  full  courses 
in  sanitary  engineering,  and  at  least 
four  years'  subsequent  laboratory  and 
iH'ld  experience  in  sanitary  engineering. 
Including  experience  in  antimalarial 
work,  are  prerequisites  for  considera- 
tion for  this  position. 

Apply  to  U.  S.  Civil  Service  Board, 
Post   Office    Fildg.,   San    Francisco. 

• 

GOVERN.ME\T  SLIMM-IE.S  FOR  BRIT- 
ISH HONDURAS. 
The  Bureau  of  Foreign  and  Domestic 
Commerce  has  received  from  Commer- 
cial Agent  Garrard  Harris  a  copy  of 
the  British  Honduras  Gazette  of  No- 
vember 7.  giving  a  list  of  the  Govern- 
ment snpplif.s  for  191."),  for  which  ten- 
ders are  invited.  These  supplies  in- 
rludf  meat.  Hour.  corn,  corn  meal,  vege- 
tables, jfrocerles,  dry  goods.  Iron- 
mongery and  hardware,  hollow  war?. 
paint.M,  oils,  and  various  sundries.  The 
copy  of  ihl.M  piiblic'iiion  will  be  loaned 
•  '11   i«(|ue,st  by  the  Bureau. 
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Leave]     Daily    except   as   noted" 
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Pittsburg,  Bay  Point.  Parlor 
Observation  Car  through  to 
Chico,  Oroville,  Gridley ,  Co- 
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9:00A|Sacramento    and    Pittsburg   only. 
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Dixon, 


Pittsburg, 
Pittsburg, 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    Wright.      Treasurer,    Chas.    W.    Gompertz. 

Vice-Pres.,    A.    H.    Bergstrom.     Secretary,    Wm.    E.    Hague. 
DIRECTORS,    1914-1916. 

Bergstrom,    A.    H.     Lansing,  Frank  P.        Thurston,  E.  T. 
Fee,  Grant  Linden,  Wm.  Wajlker,  Geo.   H. 

Ginley,   Edward  Lindgren,  A.  F.  Wright,  Chas. 

Gompertz,   Chaa.   W.    McLeran,  Ralph 

Floor  Manager  Bookkeeper  Clerk 

Geo.    A.    Ma»s  C.  S.   Dorrel.  E.   A.   McCaUum 

IfEMBEKS. 


General      Contrac- 
tor* 

(Stockholiiers) 

Ackerman  &  Son, 
O.  B. 

Amweg,   Fred  3. 

Anderson  &  Co., 
W.   W. 

Beach  &  Heffer- 
nan. 

Beck,   John  B. 

Beetham,    A.    H. 

Bergren  &  Son. 
Louis  G. 

Biller,   John 

Bluxome   &   Co. 

Bosworth,    P.      H. 
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Lean 
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Braunton  Bros. 
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Caine.   Thos.    W. 

Caldwell   &   Son 

Carlson,   Elmer 

Casty,   John 

Cobby.   J.    W. 

Cole,    P.    J.       ^  „ 

Collman  &  CoU- 
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Commary  -  Peter- 
son  Co.    (Inc.) 

Cox    Brothers 
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Garden  Co.,  Frank 
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Hailing,  B.   R. 
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Linden,   William 
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Lynch,    P.    J. 

MacMillen,     R.S.K. 
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Mager    Brothers 
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Masow  &  Morri- 
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Moore  Bldg;  Co, 
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Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

McLeran  &   Peter- 
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McMullin    -     Von 

Voorhles   Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
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Nielsen,    N.    F. 
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Grosslicht  &  Din- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic       Plaster 

Decorations. 

Benkraan,    Ed.     G. 
Bdnner    Thoodore 
Larson.  O.   F. 
Lipp  &  Co.,  L  P. 
Co. 

Asbestos  Materials 

Johns  -  Alanville 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

.Asphalt  &  Bitum- 
inous   Pnviug:. 

Nugent,    Robinson 

Attorneys. 

Aitken   vt   Aitken 
Perkins^   Geo.    R. 

Auto  Delivery. 

Federal  Transfer 
&    Dray   Co. 

Peerless  Motor 
Dray   Co. 

Star    Con.    Co. 

4utonioblle 

Supplies. 

Burgers,    Fred    W. 
Knowles,   T.   C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns    -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia   Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass,    Samuel 
Gu^ett    &    Co.,    R. 

Hayburn,    Jas.    C. 

Illinois  Suretv   Co. 

Hughes,   Chas.   T. 

Kohlberg,   A.   M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schweinhard,  G. 
W. 

Webster  Co.,  Per- 
cy  V. 

Brick     Contraotorn 

Anderson    &    Ral- 

ney 
Alexander.    Robt 


Beagle,  S.  A, 
Buckley,  Jos. 
Collin,  Jean 
Drake,  H.  L. 
PMnnila,  M.  A. 
Gilbertsen,  L. 
Hogberg    &     Lud- 

wig 
John,  F.  A. 
Koldenstrodt.   P. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    .John 
Whitney  &  Davies 

Brick  Dealers. 

Bay    Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United       Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &BsserCo. 
Building:    Journaln 

Building  and  In- 
dustrial    News. 

Diilly  Pacific 

Builder 


Buil<Hne  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.   Brick   Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and    Company. 

Cow  11  Lime  ami 
Cement   Co.,    H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean    Co. 

Gross    Co.,    Felix 

Ouerin  &  Co.,  J.  S. 

Hollcway  Exp. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.   W. 

Jorgensen   &  Co.,C 

Kinnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,   .Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment  Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

S     F.       Lime    Co. 

.Sliannon,   M.   T. 

.Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta g;  Pot'ry  Wks 

St  oner,    O.    W. 

Wa.terhou:»e  & 

Price   Co 

Western  Asbestos 
Magnesia    Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement   Co. 

Whittler  -  Coburn 
Co. 

Woods  &  Hud- 
dart 


Cara  Kile  Co. 

Architects'  Card 
File    Co. 

Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  S. 
Lennon    Co.,    J.    E. 
Lilley  »r   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys,     Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Hughes.    H.   J. 

Clay   Products. 

Cal  Brick  Co. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A.  " 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
GneccOi    M.   H. 
Hansen     &    .lohn- 

son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co.,  T.  W. 
Miller,  Louis 
Mission     Concrete 

&    Mosaic    Wks. 
.Moroncelli,     John 
Nilson  &  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Ra&mussen.    A. 
Riboni,   Henry 
Schlosser,    Max 
Schmidt   &   Son.   J. 
3undberg,   A. 
Spargo,     John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Bacon    &   Co.,    E.  R 

Road   Machy.   Co 
Lansing   Co. 
liiverinore        Co., 

Norman    B. 

Contra  ctor.s' 

Kqulpunent-. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

T^ansing   Co. 

Mapes,   Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     AVork.s. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln    &   Roberts. 
Crown      Cornice 

Works 
Cronan.  "Wsk. 


Elite    Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernla    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell    &Co.,   J.   A. 
Modern  »heet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burner* 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson   Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teiria.1    Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Fox,   John   L. 
Keene  Co.,R.   E.  G. 
Reiigle    &     Jamel- 

son 
Taylor.   L.    A. 
Whlttier  -  Coburn 

Company. 


Door     Opener    ana 
Closer. 

Rischmulier.     Geo. 

Kleetrlo    Fixtures. 

City    Electric    Co. 
Gas    &    Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Blectric  Wiring  A 
Kaulpment. 

American  Elect. 
Eng.    Co. 

Central   Elec.   Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks    &    Folte 

Kirsten,   W.   H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elee.    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction Co. 

Rldaey.    A.    E.    B 

Rochdale     Elec.Co 

Schimetschek.    M. 

Turner     Co..     The 

Vitt    Elec.    Co. 

Weidenthal  -  Gos- 
liner    Elec.    Cc. 

WeicI    Electric  Co. 

E}levn<or    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Emon   Eleva- 
tor Co. 

Estimator. 
Dillon,    H. 
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Morser,    E.    J. 
Peterson,  P.   O. 
Prlddle,    Arthur 
Walker,     J.     M. 
Church 

Floor«t      ConipoBl- 
tlon. 

ArtoUth     Mfff.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co..    J.     E. 
Flbrestone     A 

Roofing    Co. 
Flah«rty    R.    &.    P. 

Co..    R.    H. 
Malott    tc  Peterson 

FI*«Ta,    IIardvT«*d 

Ha,rdwood   Iut.'~Co 
Inlaid   Floor   Co. 
Pac.     Floor    Sand- 
ing Co. 

Galvaalaed       Iroa. 

Bakar    &    Hamil- 
ton 
Berger    Mfg.     Co. 
Gaa  Fixture. 

Day    Co.,     Thomas 

Gaa    HeattBK    Sju- 
tema. 

P«ator  System 
Gas     Heating  Co 

(S«mo1Ib«    Tallica    A 
Pumpa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glaaa     A     Glazlns. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

FulUr    Co.,    W.    P. 

Grosallcht  &  Dln- 
nlene 

Habenlcht  & 

Hewlett 

Ml»«lon  Plate  & 
Window      Glass 

Co. 
Pioneer    Plate      & 

W^lndow       Glass 

Co. 
Schwarz    &    Gott- 

liab 

Or«<Unc. 
Branlck.    J.    P. 
Carlln   Bros. 
Ct*t«.retto,     John 
Davlncenzl    &    Co., 

L. 
Dillon         Teaming 

Co. 
Federal      Transfer 

Co. 
Glorgt    Co..    G. 
Hartnatt    J.    D. 
Harbor     View 

Contract    Co. 
Hule   Co.,    E.    M. 
Lannon   Co.,    J.    E. 
Lafflar,    Fred 
McOHnchey  A 

Ifonohan 
Montagu*  Co.,  P. 
O'Day  Co.,  Dan'l 
O'Donnell.  PhtUp 
Powara.  Chas.  J. 
■Ibley    Grading    A 

Teaming    Co. 
Star  Con.  Co. 
Wright    Cr       J.    H 

Urtmlt*      CnrblnK. 

Graham        Granltf 

Co. 
Lead    Granite    Co.. 

Pacific  Granite  Co 
Tronoff,  .Tohn 

GraTel. 

Bnv    Devel     Co. 

Cal  Building  Ma- 
terlaJ    Co. 

Casaaretto,       John 

CItv  Supply  Co. 

Standard  Crushed 
T^ork   Co. 

Sfnr  Contracting 
CompRny. 

Btone  Co..  TC.  B  A 
A.    U 

Hardwood  n^al- 
rra. 

Inlaid     Floor    Co. 

Hardwood  Inte- 
rior   ^o 

Union  Floor  Co. 


Wood  Lumbar  Co., 

E.  K. 
Hd'ware,    I>«aler««. 

Ba^kar     &     Hamil- 
ton 
Bennett   Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Heatlnc   A    Ventl- 
latlng. 

Atlas  Heating  & 
Ventilating   Co. 

Klernan   &  O'Brien 

Hurley    Co.,    J.    C. 

Uawson,    Herman 

Looney  Co.,   J. 

Mangrum    &   Otter 

Snook  t  Co., 
Fred    W. 

Torrid  Zone  Fur- 
nace   Co. 

Turner   Co.,    The 

Wilson,    Robt.    M. 

Houae     MoTCra     A 
Raiaara. 

Hatch,    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.AT. 

Holatlng     Engi- 
neer. 

Le   Clair,   S.   D. 

inlaid     Floora. 

Hardwood  Inte- 
rior  Co. 

Inlaid  Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Interlocking      Tile 
DIocka. 

California        Denl- 
son   Block   Co. 
Iron   Foundry. 

Stelger      &      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  &  Hamil- 
ton 

Dawson   St  Noyoa 

Judson    Mfg.    Co. 

Pacinc  Coast  Steel 
Company. 

Trussed  Concrefte 
Steel     Company* 

Woods  &   Huddart 

iron   Worka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Kureka     Wire       & 

Iron    Wks. 
Goloen    Gat*    Iron 

Works 
Hillard   Co..  C.   J. 
Kell    Iron    Works 
Michel    A    Pfefter 
Monarch        Iron 

Works 
Pacinc    Iron    Wks. 
Pacific     Structural 

Iron   Worka. 
Ralston  Iron 

Works 
a.   F.  Iron  Worka 
Sartorlus   Co. 
gdihraeder'a       Iron 

Worka 
Stelger      4      Kerr 

Stove     &     Foun- 
dry Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  SI  t  e  r  n      Iron 

Works 

Jolat     HanK«Ta     A 
Poat     Cap*. 

Falls    Mfg.    Co. 

'ac.  Bldg.  Mate- 
rials  Co. 

Roman   Co.,   C. 

Waterhou'se  A 

Price    Co. 

•Western  ©Idra. 
Supply    Co. 

I.athera,  Wood  A 
Metal. 

Malzke.     Roht. 

Rdwnrdss    C.    H. 

Havden,    Fred 

Kaiser,    Jos. 

McABee.    B.   T. 

Ravmond.    Wm.    H. 

Snell,    Ralph   Ia 


Utfbtlng    KLxtures 

Day  Co.,  Thomas 
Mohillte  Co. 

Lime      A      Plaater 
Dealer*. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  A  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

\Pacaflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealer*. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  F. 

Excelsior  Rod- 

wood   Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggJns  Lumber 
Co.,  J.  B. 

Loop  Lumber  C*. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumbar  Co. 

Oakley,  — 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   S.  T. 

Pope  A  Talb*t 

Reinhart  Mill  A 
Lumber  Co. 

Ryan,    Georr* 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber Co. 

Santa  F*  Lumb*r 
Co. 

9.   F.  Lumber  Co. 

Schouten  A  Co.,  J. 
W. 

Sunset  Lumb*r  Co. 

TlermanA  Beronlo 

Van  Arsdale-Hat- 
rls  Lumber  Co. 

Wilson    Bros.A  Co. 

Wood  Lumb*r  Co.. 
TC    K 

Wright,     Jr.,    Wm. 


Mavsealte     Floor, 
lac. 

ArtoUth     Mfg.    Co. 

Bender    R.ftP.    Co. 

Dwan    A   Co..   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Ooodmanson.    A.  K 

MaHott  A  Peter- 
son 

Watsonlt*    Co. 

Mantel*,     Tile*     A 
Grate* 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   A   Otter 
Peerles*    Agencies 

Co. 

Marble  and  Mo*alc 
\%'ork. 

General     Building 

Work  Co. 
Gnpcco,    M.    H. 
Grassi   A   Co..   P. 
Mission       Concrete 

A   Mosaic   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan   Co. 
New      Era     Marble 

ACnncretp    Co 
Teltz,    Francis   B. 
Tomnpnlnl    A    Co., 

G. 
Vormont       MJarble 

Co 

Metal    I. nth. 

Atlantic  Flr*- 
prooflng   Co. 

Beraer   Mfg.    Co. 

Holloway  M«t«l 
LAth    Company. 


Walcrliouse  & 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.   F.  Metal  Stamp- 
ing   &    Corr.    Co. 

Notary  Public. 

Duncan,    A.    M. 

OH*    and    Grea*e*. 

Standard  Oil  Co 
Union   on    Co. 

Ornamental     Pla*- 
terlng. 

Benkman,     Ed.     G. 

Dinner,    Theodore 
Larson,   O.   F. 
L'lpp  A  Co..  J.  P. 

Painter*   and   Dec- 
orator*. 

Baker   Co.,    W.   T. 
Bell,  Wm.  J. 
Bernstein,    Wm. 
Blum,    Louis 
Brown,  J.  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlin,   J.   J. 
Copnick,   T.   W. 
Da  hi.   T.   H. 
Donovan.   V.    J. 
Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller,    L. 
Miller,   J.    A. 
McCubbin,    James 
Manning,    John 
Neal.   L.   J. 
Progressive 

Painting  Co. 
Quandt  A   Son 
Rudorman.   I. 
Simon   Nellson    Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
"U^agner,  Fred 
Wagner   Bros. 
Zellnsky,   R. 

Paint*,  on*   Varn- 
lahea,  EMe. 

Clark   A   Dickson 
Cohn    A   Co..    Mar- 
lon   D. 
Fuller   Co.,   W.    P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Paramne  Paint   Co 
Pratt   A   Lambert 
■\ATh,lttler  -  Cohurn 
Co. 

Pa'tent      Cblmney*. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes,   H.    J. 

Pile      Drlvlnsr. 

Lamhurth,    C.    E. 

Pacing    Brick. 

Cal   Brick    Co. 


Pinning   Mllli. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'       Supply 

Depot 
Cal.  Door  Co. 
r«.l     Planing    Mill. 
Emanuel.    L.    AE. 

(Inc.) 
Empire         Planing 

Mill 
Hart    &     Burmels- 

ter 
Hermann,    A. 
Horiing's   Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main     St.     Pinning 
Prenius         Planing 

Mill 
Reinhart      Lumber 

A    Planing   Mill 
Ryan,   Oaorga 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plaaterer*. 

Bosch,    Herman 
Bradley&  O'Reilly 
Brennan,    James 
Campbell,  Chas 
Campbell   A   Will- 
iams 
Connel   Co.,    J.    E. 
Daly,  J.   H. 
Duthle,    Chas. 
Gllmour.    W.   G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MacGruer    &    Co. 
Mellon,    Thos. 
Modlca,   S. 
Mowat    Donald 
Phllbin,    J.    J. 
Sexton,    T.    D. 
Terranova    Bros. 
Wagner,   James  A. 

Plumbing  and  Gaa 
Fitting. 

Band,  S.  W. 
Bernard,  Geo.  F. 
Dunn,   Nell    H. 
Gosa,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettich,    J.    M. 
Looney    Co.,    J 
May,    Gus 
McLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook      A      Co., 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   A   Co.,W. 

Plumber*   isnpplte* 

Kinney  Co..  R.   W. 
Merk-Lally    Co. 
Mueller    Mfg.    Co., 

H. 
Nelson   Mfg.    Co 
Pac    Sanitary    Mfg 

Co. 
Paraxon      Brass 

Mfg.   Co. 

Radiators. 

American  Radia- 
tor Co. 

Railway   Material* 

Orensteln  -  Ar- 
thur  Koppel   Co. 

RlSglns'. 

Lamhurth,   C.    E. 

RooSng,  Gravel  A 
Conipo*ltlon.) 

Bender  Roofing  A 
Paving   Co. 

Cantley  A  Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co 

Lewis,   W.   S. 

Malott    APeterson 

Rapheld        Rooflnx 

Samuel    Co..   H.    D 
Watsonlte   Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kooflnx     (SInte     A 
Tlle.i 

Graham,  R.  Q. 

Flbrestone  A 
Roofing  Co. 


Rooflna    Material*. 

Johns     -    ManvlU* 

Co.,  H.  W. 
Paraffine  Paint  Co 
Waterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler  -  Coburn 

Co. 

iiand,   Gravel,   Ktc. 

Bay   Develop.   Co. 

Oal.  Building  Ma- 
Material    Co. 

McMuUln   Bros. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate. 

SaultarT'     Garbage 
Cbute*. 

Bill   &   Jacobsen 
Sand  Blavtlng. 

McDermott,    W. 


Sheet    Metal    Wk*. 

A  ni  s  1  e  r  Sheet 
-Metal   Works 

Appman  Cornlc* 
Works 

Atlas  Heating  A 
Ventilating   Wks 

Capitol  Sheet 
Metal   Works 

Comyns  A  Nygren 

Cronan,  Wm. 

Crown  Cornlca 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornlc* 
Works 

G.  A  M.  Sheet 
Metal    Works. 

Guilfoy         Cornlc* 

Hibernia  S  h  •  •  t 
Metal    Works 

Hughes.    H.   J. 

Ideal  Cornlc*  Wks 

Korell  A  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co. 

a  F.  Metal  Stam- 
Ing   A    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts Co. 

WeJEtern  Furnac* 
A   Cornice  Co. 

Sidewalk       Llsht*. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  B. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Builder*. 

Bishop    A    Peraino 
Boiler,  John 
Jacobsen.   J. 
Porter,   W.   F. 
Stewart.  J.   K. 

Stationery. 

Foster  A  Sliort 

Wright.   J.    H. 
steel    Bar*. 

Baker  A  Hamil- 
ton 

Dawson    A   Noyes 

Woods  A  Hud- 
Steel    Erector. 

Sclmuer,    Fred    C. 

Pioneer     Con.    Co. 

Williams        C  o  n  - 
structlon   Co 
store   P'ronia 

Kawneer   Mfg.   Co 

Structural  Steel 

ContractoiM. 

Central    iron    Wks 

Uyer    Bros. 

.ludson     Mfg.     Co. 

Pacific  Structural 
Iron    Works 

Pac.    Rolling  Mills 

Schraeder'a  Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

StOTO*. 

Mangrum     A  Ottar 
Steigar    *    Karr 
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StrvctormJ         St««1 
Contmctora. 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston    Iron  Wks 
Vulcan    Iron    Wks. 

Surveyor*. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Chas  E 

Teaming   <ft    Grad- 
ing;. 

Branlck.  J.  P. 
Blanchinl,   G. 


federal  Transfer 
&   Draying   Co. 

Carlln     Bros. 

Devencenzl  &  Co., 
L. 

Dillon  Teaming 
Co. 

Federal  Transfer 
&    Draying   Co. 

Harbor  View- 
Contract  Co. 

Huie  Co..  E.  M. 

Lennon  Co..  J.  B. 

Leffler,  Fred 

McGlinchey  & 

Monohan 

Montague    Co.,    P. 

O'Day  Co..   D. 

Powers.  Chas.  J. 


Sibley  Teaminj?  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

TlUns. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Ottpr 
Peerless  Agendw 
Co. 

Vacimm     <  ■ 
Bill   &    Ja.-"l.-. 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co. .Frank 

A. 


Hyd©    Henry    C. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/oTks. 

Wliltewaahing: 

Brickley,    P.    J. 
Relgle  &  Jameison 
Taylor,    L.    A. 

Window   Cleanlne. 

American   Window 
Cleanins    Co. 

Wlndoiivs.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 
180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS   AND   DIRECTORS. 

President,    H.    Maundrell.  T'"?."^'^V.^to';l*^ w^' T^n'^-K^"    Schenck. 

Vice-President.    B.    J.   Brandon.  Asa  t.  Secretary,  W.J^.   Carberry. 

Treasurer,   C.   W.   Withington. 
Secretary.   R.   J.  H.   Forbes. 


Doorkeeper.   B.   R.   Wolcott. 


H.    Maundrell 
•E.   J.   Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 

R.   A.   Chlsholm 
Robert   Dewar 
Alexander    Mennie 
James    Young 


Chas.  McDonnell 
F'red  P.  Fischer 
J.    D.    McGllvray 


MEMBERS. 


4rcbltectural    Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Keil   Iron   Works 
Kortick  -  Falls 

Mfg  Co. 
G.     G.      Structural 

Iron    Wo'.  ks. 
Hlllard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
•'•hoenlx    Iron  Wks 
■lalston  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
iciirader  Tr'"' 

Works. 
St.     Francis     Orn. 

Iron    Works 
itelger      &       /Cerr 

Stove     <Sr     f^oun- 

dry   C->. 
/ulcan    Iron   Wks. 
Western  Iron  Wks 
Withington.  C.  W. 

Art  Glass. 

Ingerson  &  Glaser 
Co. 


Blacksmith. 

Paul    Klelber 

Bonds. 

Costelio    &    Cutler 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
(iaie,  M.  A. 
Hlllman   &  Son.J.R 
.Tones,    Edward   M. 
Lawton,    A.   F. 
Lloyd    &    Spengler 
MecMeans,    H.    V. 
National        Surety 

Co. 
Pacific   Coast    Sas- 

ualty    Co. 
Perley,   A.  E. 
Smith.   Leo   J. 
UnVlvted       Statef* 

Metal     Broducts 

Co. 
United       States 

Fidelity        and 

Ouaranty   Co. 


Brick  aua  Pottery. 

Bay     Development 

Co 
Cal.  Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    & 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
iVIcNear  Brick  Co.. 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    ami 

Pottery  Wks. 
Thermos  Brick  Co 

Building    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial  Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafline  Paint  Co 

Pratt    Building    & 
Material    Oo. 

United   MaterlalCo 

Waterhouse  & 

Price  Co. 

Western  Bldrp' 

Supply    Co. 


Cement    Dealers 

Balfour,  Qutnrle 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard.  Jr.,  J.  L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

standard  Port'and 
Cempnt   Co. 

Clay   Products. 

Cal  Brick  Co. 
Stanqutat,  Sdward 


Concrete. 

Chase,   Silas   A. 

Camp  &   Carillon. 

Duncanson,  Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman  Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualetti.  J. 

Petersen,   H.   L. 

Sartorlo.    Charles 

Stanqutst    & 

Forbes 

Zimmerman.  L.   M. 

Concrete       Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractors   & 
Builders. 

Allen,    Al3x.    M. 

Anderdon,   W.    W. 

.Arthur,  L. 

Boring,    F.    H. 

Born  &  Son,  S.  A. 

Brady,  C.   A. 

Braunton   Bros. 

Burdlck,    V7m.    A. 

Caldwell   &  Co. 

Cameron  &  Diss- 
ton. 

Cavanaugh.  Thos. 
A. 

Chlsholm,     R.     A. 

Cobby,   J.    W. 

Coburn,  I.  W..  Inc. 

Concannon,    W.    N. 

Conrad,   H. 

Creghino  &  Son, 
Lewis 

Davis  &  Son,  T.  F. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,   R. 

Fischer,    Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,     Frank. 

Gardiser,     Florent. 

Greig,   Robt. 

Hansbrough    Bros. 

Healey  -  Tibblts 
Con   Co. 

Hinson,  L.   A. 

Hill,    J.    A. 

Holm   &    Son. 

Howkins,   A. 

Tngerson.   C.    A. 

Jacks.  H. 

Jones,   Paul 

Jones,    W.    G. 

Kent,  S.  H. 

Knowles  &  Reich- 
ley. 

Letter,  E.  T.  & 
Sons. 

Lynch,  M.  C. 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.  C. 

McBain,  J. 

McKlllican,  R  and 
Wm. 

McLachlan,    Tlios. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  .VI- 
lyn. 

Terrill,   G.   C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corulce  Works. 

Amsler,   C.   S. 
Berger   Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conlin,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&   Cornice   Wks. 

Contracting; 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &   Dennis 
Raymond.  W.   H. 
Curbing,      Granite. 
McLenegan,    S.    B. 

Damp   Proofers. 

Brickley,    P.    J. 
Reigle   &   J^imison 

Door  Openers. 

RlschmullPr.  Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works. 


Central  fileclrlc 
Co. 

City    Electric   Co. 

Decker   ElectricCo 

Globe  Elec.  Co. 

Levy    Elec.    Co. 

National  Elec.  Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  P.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.    L.    A. 

Floor  Sanding 

Inlaid   Floor   Co. 
Pacific    Floor 
Sanding   Co. 
GrlU    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co..   A. 
Sartorius  Co. 
Withington,  C.  W. 

Gen.      Contractors. 

Andrus,    R.    C. 
Brigham,    H.    B. 
Caldwell   &   Co. 
Cereghino    &    Son, 

Louis 
Currie  &  Currle 
Dempniak    Bros. 
Farquharson,     D.  B 
Fluth.  J. 

Frasier   &    Frasier 
Graham,    D.    E. 
Grifiith.     Wm. 
Hannah,    J.    D. 
'lannah    &   Co.  J.S. 
Hayes,    W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Malley,   Edward. 
Matthies,     Henry 
Peacock,    John 
Schnebly.     H  o  »  t- 

trawser    &    Ped- 

grift 

Glass  and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen,   I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller,  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland,   J.    P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading   A    Team. 
Ing. 

Church,    D.   O.,    Co. 
Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,    S.    J. 
McCIure,   H.   N. 
Wilhelm,   A.   H. 
Wilkie  Co.,   A. 
Williams,   F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.     B. 

Granite. 

Bradbury,  Thos. 
Cal.  Granite  Co. 
De   Dano  &   Sons, 

I.    L. 
Hunt,  A.   T. 
Raymond     Granite 

Co. 

Hardware. 

Joost  Bros. 
Kruse,   J.   H. 
Ijorenz,      Sdhffa&i^ 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Fleat      and      Light. 
Pacific      Gas     and 

Electric    Co. 

Heating    A    VentL 
latlng. 

Burnham  Plumb- 
ing &  Heatinc, 
Inc. 

Cronan,   Wm. 

Mangrum   &   Otter 

Montague,  W.  W. 
&  Co. 


House     IHovIng    A 
Raising. 

Blume  Confg  Oo. 
Pearson,    E.    K. 
Sullivan.    D.    J.&T 
Inlaid   Floors. 

Hardwood        Inte- 
rior  Co 
Inlaid    Floor    Ce 
Pacific     Floor 
Sanding  Co. 

Iron   Works. 

L,orenz,      Sc!hffa*r 

&  Co. 
Michaels    ft    Pf«f- 

fer 

^^rkS.°h      Iron 

"^  M'i?f  Co    ^°"*"« 
Pacific    Struc.  Iron 

Works. 
Joist     Hangers     « 

Post  Caps. 

Kortick  -  Fall. 

Mfg  Co. 
Lilley    &   Thurston 

Co. 
I^orenz  Schaffer  & 

•Vestern  Builders' 
Supply   Co. 

Kawneer  Systeia 
Store    Fronts. 

Falls    Mfg.    Co. 
Lilley  &  Thurston 
Co. 

Light    and    Pevrev 

City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 

Lime,    Cement,  Kt« 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  «e 
Cement  Co. 

Lennon,    Jas.    E. 

Lucas,   W.    E. 

Pacific  Bldg."  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter   Co 

S.    P.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cc 

Western  Limo  & 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  1  umber 
Co. 

Kruse,  J.   H. 

Loop   Lumber  Cc. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
n!o 

Van  Arsdale-Har- 
ris   Lumber  Co. 

Wilson    Bros.&  Co, 

Doe    Co..    F.    P. 

Lumber  (Har4> 

^vood.) 

Dieckmann    &    Co. 

Howard,    E.    .4^.    & 

Niehaus,   Ed.    F.    & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       RIckard 

&  MeCone. 
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Manonn    Ac  tinlldrrn 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Heck.    A. 
Brady.    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &Sor 
Campbell     Bros. 
Carr.    .T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   .las. 
Gale,    M.    F.    &  Son 
Gilson,    J.    E. 
Harrison.    A. 
Hlbbfns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog<berg     &     Lud 

wig 
Larsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Naerel,   W.   I>. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Hainev     &     Phhll 

lips. 
Reed    &    White 
Rlngrrose.     R.&Son 
Scott,    W.    S. 
Walker,    P.    J. 
Watscn,    Sage 
Watson.    Sidney 
Whitney  &  Davies 
Wilson.    James     A. 
Wypant,    J.    H. 

Mnrble. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

_,rassl.    Peter.    Co 
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Runt,   Andrew   T. 

Maino,   F.  L.   &  Co. 

Musto  &   Sons,  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

Mantela,    Tllea 
Grates. 

Glnsberg&Co..  S. 

Klrwln  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless    A«encles 

Metal     Farrlne     A 
Liathlnff. 

Hollow  ay  Ex- 
panded   Mtl    Co. 

Lynch,    H.   T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  WIndoTv 
Works. 
Dwan.  J.   E. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic   Co. 

Maino.  F.  L.  &  Co. 
Office  Fixtures. 

Bateman,    Wm. 

Forbes   &   Son, A. J. 

Fink  &  Schlndler 
Co. 

SImmen,    John 

Ornamental 
Plasterers 

Larson,   O.   F. 

Woods,  J.  P. 
Painters. 

Daniels.    Gus   V. 

Donovan,   V.   J. 

Eraser.   J.    P. 

Kuss.   P.    N. 

Lewellyn,    J. 

Maundrell.    H. 

Spark.    J.    H.    , 

Neal.   L  J 

Paint    nnrner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.   J.   E. 


Paints,    Oils.     Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &   Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Refining  & 
Roofing 

ParafTlne    Paint  Co 

Whlttier  -  Coburn 
Co 

Patent      Chimneys. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 

Pavlns  Brick. 

Cal  Brick   Co. 
PlanluK    MillN. 

Anderson   Bros. 
Burnham     -    Stan- 
ford  Co. 
Ca..    Door   Co. 
Cal.   MillinE   Co. 

E  1  kl  n  g<  t  o  n       & 

Hucke 
Herring    MllUInc) 
Kendall,   A. 
Kruse,    J.    H. 
Lorden  Mill  Co.,  J. 

P. 
R.  B.  Moore    Mill  & 

Lumber    Co. 
National     Mill      *: 

Lumber    Co. 
Pacific   Mfg.   Co. 
Relnhart      Lumber 

&    Planing     Mill 

Co. 
Rellly,  P.   F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Mateo     Plan- 
ing   Mill. 
Searle    &    Hayman 
Taylor  &  Co. 

Plasterers. 

Binner,    Theo. 
Bradley   &   Reilly 
Carrick,    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,  D.   Ross. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell.    J.    E. 

Fav,    Johp 

Felt,    R.    D. 

Floodberg  &  Mc- 
Caffery. 

Fraser,    Simon 

Gregg   &    Clute 

Gilmour,    Wm.    G. 

Jacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,    A. 

Lyden    &    Bickel 

MacGruer    &    Co. 

Mennle.    Alex. 

^rcCleod,   J.   C. 

Morehouse.   C.   C. 

O'Kane    &    CO..C.T. 

O'SuUivan  &  Bow- 
ler. 

Smith,    James    F. 

Plaster     o'     Paris. 

^ucas,   W.   E. 

PIumbInK     &     Oan 
Flttlnc 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co..    Inc. 

Dalzlel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner   Co.,   The 

Real   Estate. 

Williamson    Co.,H. 
Wittman   -    Lyman 
Cross   &    Co. 
Urban        Realty 
Iinpt.    Co. 

RlKKcrs. 

Blume       Contract- 
ing   Co. 
Pioneer  Const.  Co. 


Crushed  nocik. 

Holland.   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 
IlooflDK     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co.,    H.    W. 

Meuer  Bros.   Co. 

Pacific  Refining  i. 
Roofing  Co. 

Parafline    Paint  Co 

The  T  h  o  s.  H. 
Price    Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     Jotin 
Holland,   J.    P. 

Sanitary   FloorinK. 

Artolith     Mfg.     Co. 

Stone,  E.  B.  &  A. 
L..    Co. 

Flbrestone  Roof- 
ing   Co. 

Sldevralk       LlKhta. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 

Stewart,  J.  K. 

Roof   Repairing    A 

Paint. 

Street    AVork. 

Pay,   S.   J. 


Steel 


Rollins 
Doors. 


Pacific     Building 
Material  Co. 


Stsne   Contractors. 

De    Lano    &    Sons, 

I.    U 
Blan.;hard.   W.    W. 
Hunt,   Andrew   T. 
McGllvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Qnarries. 

Keystone    Sand  Co 
Raymond     Granltt 
Co. 

Teaming. 

Dillon,   D. 
Eureka      Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.    N. 
Monarch    TeamlD 

Co. 
McLenegan,  S.   I 

Terra  Cotta. 

Clark   &   Sons,  N. 
Gladding.    McBean 

&   Co. 
S  t  e  Ig  e  r       Terra 

Cotta  Co. 

TllinB. 

Artolith     Mfg.    Co. 

Ventilators. 

Waterhouse    & 

Price    Co. 

WhlteTrashers. 

Relgle   &   Jamison 
Brick  ley,    P.   J. 

"Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

9  p  ring  Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  proiect.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


e 

CO 

3 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

I'ayahir  in  advance 


1  year    -    $3.00 

2  years    -    5.00 
5  years-    10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

.Signed 
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.  years  and  1 


Street  and  No.. 
Clty_  . 
State 


15    Cents    Per    Copy 
$3.00    Per    Year 


Published      every     Wednesday 
Fifteenth  Year   No.   2 


Pablicatlon    Ofllee 
5<S0   Mission    St. 


Sail  Francisco   Cal.,  Janiiarv  I:'),  11)1  o.  Telephones   nou^ias  ^71 


Simplex  WindoAvs 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Successor*  I*  JOHN  WOOD  MFC.  CO. 
218-21  Pacific  Bldg.    447-49  E.  3rd  St.    331 -339  Cyprass  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone 

Market  1935 

A 

Fine  and  Sanitary 
PLUMBING 

7r  ^    //i^                        .m^ 

^ 
> 

10 

221 

i. 

J 

^7^00^ 

OAK 

4PLUMB^r 

STREET 

Bsi.  Cough  a 

nd  Octavia 

SAN  FRANCISCO,  CAL. 

L 


Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  >ou  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Zwe  Turntable 
and  go  "FORWARD  ALWAYS". 

^  Costs  less  than  the  cement  it  saves. 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eigiitli  St.,  Oal^iand,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,     Geary     nr    Taylor. 
Righetti    &    Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY    CITT    HALL,    San    Franci8C« 

Wright.    Rushford    b    Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS,    DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey,     Architect- 
Seventy -five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN     HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERI  '  L 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Franci»co 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IX/Ianutacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&a-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contra(ftors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17S8 

The  Je  Fe  Kelly  Company 

xMANTELS,   GRATES 
=  AND  TILES= 

F^lre    Seta,    A.n<llron«, 
Fender  Portable    Baaketa 

FLOOR  AND  WALL  TILING    IN 
OKIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street,  Cor.  Brush 

IRVING  A.  COOKC.  M«a««er 
Reiideoce  Phone,  Oekluid  4S«t 


■  Sa»am«la»ai»aaa»^aaaaaaa»aai 
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YOUR    BREAKFAST 

how   was   it  cooked   this   morning:? 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't    be    satisfied    with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   fire 
going    all    day    whether    you     are    using    It    or    not. 

COOK    AVITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

M.\KE3     YOUR     0"\VN     GAS 
just   as    thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSTEIVl 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The   Aero-Gas    Plant." 

LJtilit>^  Gas   Generator  Co. 

Tol.    Dousrias    2400    or    Garflcld    20S7. 
340  Sansotne  St.,  San  F'ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight,     Especially 
Convenient  for  Builders  and  Contracflors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     R  ISC  H  MU  LLER 

Phones:  Market  3950,     Piedmont  2633 


3442  I9th  Street 


San  Francisco 
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Catarrh  ^mM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  !n  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  tmtil  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    m&nufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALK  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Prepara|ion  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


(January  1st,  ldl4. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between   Geary  and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

'    Hearst  Bldg  ,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLE Y  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "hlcal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Pasfhall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"'  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve*'  Anti-Pluvlus  Skylights. 

"CJrant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home''    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  riotljt's  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window''  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Reaver  Board", — The  Superior  Modern 
W'allboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

HuildiuK  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 

"All-Metal"   Dooru,   Windows  and   Trim. 


"Liquid  Stone",  The  Faint  Eternal. 

"Wainrighf  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"   Expanded  Steel  and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stpne. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Wlialebone"  and  "Crimpe<l"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Kuberoid  Roofing. 

"Hextile"    Rubber   Shingles. 

"Diamond"  Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors   and    partitions. 

Venltlan  Blinds. 

"Wliite   Hou.se"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building*  Materials  Company 


Successors  to 

WATERHOUSE  (b  PRICE  CO. 

THE  LILLEY  <b  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F, 


Building  and  Engineering  News 


Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  January  13,  1915 


Fifteenth  Year,  No   2 
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Devoted  to  the  Arcliitectural,  Engi- 
neering, Building-  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulate.s  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAY 

L.   A.  L.ARSEN, 

Publisher    and    Proprietor. 

S.\N   FRANCISCO    OFFICE 

560  Mission   Street. 
Telephone — Doug;Ias,    2372. 

OAKLAND    OFFICE 
1011   Franklin   St.,    Builders'   Exchange. 
Telephone    Oakland,    790 


Advertising  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be    given. ^____ 

Subscription  Rates — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
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copies,    15c. 
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Editorial  Comment 

The  building  trades  are  familiar 
with  the  cement  gun  and  the  various 
forms  of  applying  paints  or  liquid 
building  material  of  any  sort  in  the 
form  of  a  spray.  And  the  oxyhydrogen 
blow  pipe  is  more  or  less  familiar  to 
the  craft  and  the  tremendous  heat  that 
it  will  develop  in  its  general  use. 

In  Metal  Industries  recently  there 
appeared  an  article  descriptive  of  what 
is  known  as  the  Schoop  Metal  Spray 
now  being  used  in  some  of  the  New 
England  manufactories.  It  consists  of 
a  three-inch  cubical  box  that  is  held 
in  the  hand  into  which  is  fed  a  wire  of 
the  metal  to  be  sprayed.  A  short 
nozzle  leads  from  the  box  into  which 
three  hose  pipes  lead  oxygen,  hydrogen 
and  air  from  their  respective  contain- 
ers to  the  burner  tube  and  blast  nozzle 
which  are  concentric.  There  is  an  air 
turbine  and  friction  feed  wheel  which 
controls  the  supply  of  metal. 

With  this  mechanism  the  metal  wire 
to  be  sprayed  is  fed  into  the  box  at  the 
rate  of  twelve  feet  a  minute  while 
from  the  nozzle  on  the  opposite  side  of 
the  box  there  issues  a  continuous  hot 
blast  carrying  with  it  a  very  fine  spray 
of  molten   metal. 

Any  kind  of  metal  can  be  sprayed 
with  the  instrument  the  oxyhydrogen 
mixture  reducing  it  to  liquid  or-  vapor 
at  varying  degrees  of  temperature  of 
from  700  to  2000  degrees  fahrenheit, 
according  to  the  nature  of  the  metal 
used.  The  blast  issues  at  a  rate  of 
speed  of  about  3000  feet  per  second  so 
that  under  the  influence  of  the  ex- 
panding gases  the  metal  cools  so 
rapidly  that  five  inches  from  the  nozzle 
the  metal  is  cool  so  that  any  kind  of 
material  is  coated  with  a  dense  ad- 
herent film  of  the  metal  that  is 
sprayed. 

This  process  opens  up  a  wide  field  in 
almost  all  industries.  It  can  be  used  as 
a  preservative  and  fire  preventative 
and  its  cost  is  relatively  small.  Ac- 
cording to  statistics  gained  in  the  prac- 
tical operation  of  the  process  during 
the  past  year  the  cost  of  spraying  lead 
including  the  cost  of  wire,  compressed 
air,  and  labor,  is  between  one  and  two 
cents  a  square  foot,  and  one  pound  of 
lead  can  be  sprayed  in  less  than  a 
minute.  This  is  the  cost  when  the 
gases  are  purchased  in-  small  quanti- 
ties and  in  the  usual  containers.  The 
cost  of  other  materials  vary  according 
to  the  initial  cost  of  the  raw  material 
and  its  relative  hardness,  lead,  zinc, 
aluminum,  brass,  German  silver, 
bronze,  and  copper  being  the  metals 
most  commonly  used  for  protecting  or 
decorating   surfaces. 

So  far  the  process  has  been  used 
mainly  foi'  three  purposes:  1.  To  pre- 
serve frohi  decay  in  the  atmosphere  or 


from  moisture  or  from  any  form  of 
chtniical  action,  objects  of  any  co- 
herent substance,  such  as  wood,  stone, 
paper,  cement  and  particularly  cast 
iron  and  steel  in  eveiy  variety  of  their 
u.«o  in   the  arts. 

2.  To  decorate  all  or  any  part  of  any 
object  of  any  metal  or  of  any  coherent 
substance. 

'■'.  To  copy  in  metal  by  means  of  the 
detachable  sprayed  coatings  obtain- 
able with  the  pistol  any  metallic,  ce- 
ment  or   composition   object. 

Even  with  this  .field  the  process  has 
a  wide  use  and  no  doubt  it  will  rapidly 
increase. 


The  steamship  Ohian  which  left  San 
Francisco  for  New  York  via  the  Pana- 
ma canal  carried  as  a  part  of  her  cargo 
a  quantity  of  fresh  fruits  and  vege- 
tables grown  in  California.  The  re- 
sult of  the  experiment  will  be  looked 
upon  with  a  great  dealof  interest  by 
the  people  of  this  state  as  it  will  mean 
cheaper  transportation  and  better 
markets  for  the  products  of  this  state. 

Australia,  New  Zealand,  South  Africa 
and  Argentine  have  long  been  shipping 
fresh  fruits,  vegetables  and  meats  to 
England  by  refrigerator  ships.  And 
there  is  no  reason  why  it  should  not 
be  done  by  this  state  to  Atlantic  ports 
through    the   Panama   canal. 

Owing  to  the  mild  climate  of  Cali- 
fornia fresh  vegetables  from  California 
can  be  landed  in  Atlantic  ports 
months  before  such  products  can  be 
raised  in  the  East.  And  the  competi- 
tion by  water  is  likely  to  reduce 
freight  rates  and  improve  train  ser- 
vice so  the  truck  farmers  of  California 
will  be  able  to  secure  better  markets 
and   wider   use   for   their  products. 


Laws  designed  to  preserve  the  beauty 
of  the  highways  by  preventing  as  far 
as  possible,  the  placing  of  advertising 
signs  on  buildings,  tre«s,  and  stones 
along  the  highways,  are  now  in  effect 
in  Connecticut,  Pennsylvania,  Massa- 
chusetts, and  New  York.  The  New  York 
law,  which  went  into  effect  recently, 
makes  it  a  misdemeanor  to  place  a 
sign  on  any  tree,  stone,  or  structure 
within  the  limits  of  a  highway,  or  on 
any  private  property  without  the  con- 
sent of  the  owner.  It  is  also  provided 
that  any  sign  placed  in  violation  of 
this  law  may  be  removed  and  destroy- 
ed by  anyone,  without  resort  to  legal 
lornialities. 


A  fireproof  building  material  is 
made  in  Switzerland  by  compressing 
Portland  cement  and  asbestos  fiber 
into    blocks. 

It  is  estimated  that  more  than  $1,- 
000,000,000  is  invested  in  the  lumber 
bujiiness,  which  ranks  third  in  the 
country,  and  gives  employment  to  one- 
tenth  of  the  wage  earners  of  the 
United  States. 
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A  Proposed  State  Ruretiasing  Depaptment. 


ItouiM     <luc>trd      Fruiii      Statf      liuurd     of 
Control   llud^et. 


Tile  reuoiiuneiulalion  ul  $".U,uOO  i.s 
made  loi  the  establishment  of  a  State 
Purchasing-  Department,  so  that  the 
J?tate  may  make  its  purchases  for  its 
institutions  and  departments  under  the 
same  conditions  and  with  the  same  ad- 
vantages as  corporations  engaged  in 
private    business. 

The  State  Board  of  Control  and  Con- 
troller have  no  hesitancy  in  asserting 
that  with  the  expenditure  of  $25,000  a 
year  for  the  State  Purchasing  Depart- 
ment, a  minimum  net  saving  of  ?200,- 
000  a  year  can  be  accomplished,  begin- 
ning in  the  very  first  year  of  its  ex- 
istence. 

During  the  last  three  years  the 
iJoard  of  Control  has  found  it  neces- 
saiy  to  make  centralized  purchases  of 
certain  articles.  Invariably  the  .saving 
has   ranged    from    15%   to    30%. 

It  is  elementary  that  where  the  State 
enters  into  contracts  at  twenty  or 
twenty-five  different  places  for  the 
purchase  of  quantities  of  the  same  ar- 
ticle, instead  of  entering  into  one  con- 
tract for  the  entire  amount,  the  bids 
received  at  the  different  points  on  the 
smaller  quantities  are  much  higher 
than  the  price  would  be  if  all  of  these 
smaller  amounts  were  bulked  and  one 
contract  let  for  all  of  the  institutions 
and   departments. 

In  addition  to  advantages  in  pur- 
chasing, the  establishment  of  this  de- 
partment would  enable  the  State  to 
take  advantage  of  many  discounts  of 
which  it  is  now  deprived  because  of 
the  statutory  requirements  that  bills 
for  goods  await  the  approval  of  the 
local  boards  of  managers.  This  is  not 
a  reflection  in  any  degree  on  any  local 
board  of  managers,  for  the  reason  that 
these  local  boards  are  composed  of 
busy  men  who  visit  the  institutions 
only  once  a  month  and  are  required  by 
law  to  affix  their  signatures  to  expen- 
ditures of  which  they  know  absolutely 
nothing.  Many  of  the  members  of 
these  local  boards  have  complained  to 
the  Board  of  Control  that  they  are  re- 
quired by  law  to  jeopardize  their  good 
names  by  signing  bills  and  accounts 
with    which    they   are   not    familiar. 

The  State's  business  has  been  sys- 
tematized to  a  degree  which  will  com- 
paie  favorably  with  conditions  pre- 
vailing in  efficiently  managed  private 
corporations.  It  is  plain,  however,  that 
the  work  cannot  be  thoroughly  done 
until  the  State  takes  the  step  towards 
centralized  purchasing  that  was  taken 
many  years  ago  by  private  corpora- 
tions. 

It  is  hard  to  conceive  in  this  day 
and  age  of  any  railroad  company,  for 
instance,  having  its  agents  scattered 
along  its  lines  letting  yearly  contracts 
for  office  supplies,  trucks  and  like 
equipment. 

The  purchasing  department  should 
be  an  independent  department,  ."ubjoct 
to  proper  check  in  the  making  of  con- 
tracts. 

Labor   KzrlinnK«*    llurrnu. 

The  Immigration  .ind  ir<Mising  Com- 
mission presented  to  the  Controller 
and   to   the   State   Board   of  Control,   a 


leque.-^t  lui  $l.")U.tHMi  fur  the  establish- 
ment of  ten  labor  exchange  bureaus 
throughout  the  State,  designed  to  deal 
with  the  problem  of  unemployment. 
The  Commission  frankly  stated  that 
the  establishment  of  these  bureaus 
would  not  by  any  means  constitute  a 
solution  of  the  problem  of  unemploy- 
ment, but  it  would  be  largely  an  ex- 
periment and   means   to  that  end. 

\A'hile  feeling  that  every  step  possi- 
ble should  be  taken  for  the  solution  of 
this  most  important  problem,  the  Board 
of  Control  has  felt  that  this  experi- 
ment could  be  made  with  the  sum  of 
$S0,000,  providing  for  five  bureaus.  It 
has  been  urged  that  free  labor  ex- 
change bureaus  in  other  states  have 
failed  principally  because  of  inade- 
quate appropriations.  It  is  felt  that 
JSO,000  devoted  to  five  labor  exchange 
bureaus  will  be  fully  sufficient  to  carry 
on  this  part  of  the  work  in  meeting 
this  problem,  and  will  not  render  un- 
available additional  funds  which  might 
be  better  used  along  other  lines  in  the 
meeting  of  this  same  problem  of  un- 
employment. 

I^abor   Caiiip   IiiK|i<>i>tion    Iturrau.     IIoum- 
ing    InMprotioii   Bureau. 

The  Immigration  and  Housing  Com- 
mission has  also  requested  the  sum  of 
150,000  for  labor  camp  inspection  bu- 
reau, and  the  sum  of  $40,000  for  hous- 
ing inspection  bureau.  It  is  felt  that 
these  two  projects  are  not  of  the  same 
present  importance  as  the  labor  ex- 
change bureaus,  for  the  reason  that 
some  progress  has  already  been  made 
in  this  field  by  the  Immigration  and 
Housing  Commission,  and  for  the  fur- 
ther reason  that  the  Board  of  Control 
would  rather  await  legislative  action 
on  a  general  plan  to  meet  these  prob- 
lems than  to  make  recommendations 
which  will  almost  certainly  be  sub- 
jected to  change  in  the  drafting  of 
laws  on  this  subject.  If  these  projects 
appear  wise,  the  sum  needed  to  carry 
them  out  can  be  taken  from  the  al- 
lowance made  in  this  budget  for  un- 
reported needs  and  changes  in  statu- 
tory   requirements. 

.San  (luentln  I'tImoii. 
San  Quentin  Prison  is  another  insti- 
tution which  presents  a  problem  of 
reorganiation  in  its  finances.  At  the 
101.3  session  of  the  legislature  no  ap- 
propriation for  support  of  San  Quentin 
Prison  was  carried  in  the  general  ap- 
propriation bill,  and  the  salary  appro- 
priation was  carried  at  the  sum  of 
$150,000.  This  action  was  based  upon 
the  theory  that 'the  prison  could  be 
supported  out  of  the  San  Quentin  Pris- 
on fund,  which  at  that  time  had  grown 
to  large  proportions  mainl.v  because  of 
the  fact  that  State  appropriations  had 
revolved  from  the  general  fund  into 
the  San  Quentin  Prison  fund.  It  is 
true  that  this  fund  was  also  Increased 
by  some  profits  from  the  jute  mill  and 
the  manufacturing  departments.  How- 
ever, the  fund  consisted  in  very  large 
degree  of  transfers  of  appropriations. 
The  waiden  of  San  (juentin  Prison 
at  that  time  persuaded  the  Board  of 
Prison    Directors    not    to    ask    for    any 


.support  appi  i)j)i  iat  lull  and  opposed  the 
making  of  a  support  appropriation  for 
the  prison  when  this  action  was  sug- 
gested by  the  State  Controller  and  the 
Board  of  Control.  The  following  lan- 
guage appears  in  the  report  of  the 
Board  of  Control,  submitted  to  the  leg- 
islature   in    January,    1913: 

"As  a  matter  of  State  policy  this 
Board  recommends  that  the  prison 
fund  of  San  Quentin  Prison  be  depos- 
ited in  the  State  Treasury  to  the  credit 
of  the  general  fund  and  that  a  proper 
appropriation  be  made  for  the  support 
of  the  prison.  It  also  recommended 
that  an  adequate  revolving  fund  be 
appropriated  for  carrying  on  the  man- 
ufacturing departments  along  the  same 
lines  as  the  revolving  fund  now  in 
existence  for  the  purchase  of  jute." 

The  wisdom  of  the  policy  outlined 
by  the  Board  of  Control  and  the  danger 
of  the  policy  adopted  by  the  prison 
authorities  have  both  been  conclu- 
sively demonstrated  within  the  past 
twelve  months.  I'nder  the  legal  re- 
strictions imposed  upon  the  prison  di- 
rectors in  the  setting  of  the  price  for 
Jute  bags,  it  has  been  found  impossible 
to  market  approximately  $225,000 
worth  of  bags. 

This  deprived  the  prison  of  this  rev- 
enue and  within  the  last  two  weeks 
the  Board  of  Prison  Directors  have 
found  it  necessary  to  apply  for  an 
emergency  appropriation  for  support 
in  the  sum  of  $232,000  to  carry  the 
prison  to  the  end  of  the  fiscal  year,  or 
until  such  time  as  the  grain  bags  can 
be  disposed  of. 

There  should  be  need  for  no  further 
argument  to  convince  the  legislature 
that  a  reorganization  of  the  finances 
of  San  Quentin  Prison  should  be  ef- 
fected and  that  the  institution  should 
be  placed  upon  exactly  the  same  basis 
as  ever.v  other  State  in>  titution,  re- 
ceiving regular  appropriations  and  a 
proper  revolving  fund  to  carry  on  Its 
manufactures,  and  depositing  its  re- 
ceipts in  the  general  fund  of  the  State 
Treasury.  Under  this  system  the  pris- 
on could  receive  its  meed  of  credit 
for  the  development  of  profitable  in- 
dustries, and  at  the  same  time  it 
would  not  run  the  risk  of  finding 
itself  involved  in  financial  straits.  The 
present  warden  agrees  with  the  wis- 
dom of  the   plan   outlined. 

For  the  support  of  San  Quentin 
Prison  an  item  is  carried  in  the  gen- 
eral appropriation  bill  in  the  sum  of 
$720,000.  For  salaries  an  appropria- 
tion is  carried  of  $252,000.  This  repre- 
sents a  net  increase  In  the  general  ap- 
propriation bill  of  $56S,000  and  offsets 
San  Quentin  Prison  fund,  from  which 
$580,000  has  been  used  under  the 
theory  of  running  a  prison  witnout  a 
support    .-ippropriat  ion. 

Tul»f>rrulaalM.       Aid    to    C'ountirn. 

Ueeommendalion  of  $10o,0oii  is  also 
made  to  bo  used  in  a  centralized  and 
systematic  campaign  against  the 
spread  of  tuberculosis.  The  most 
feasible  plan  submitted  to  the  State 
Controller  and  the  Slate  Board  of  Con- 
trol seemed  to  be  that  which  contem- 
plates   a    system    of    aid    through    the 
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counties,  with  greneral  supervision  and 
control  vested  in  the  State.  The  plan 
contemplates  the  payment  of  aid  in 
those  cases  where  the  counties  have 
actually  taken  up  the  work  of  prop- 
erly   caring    foi'    tubercular    patients. 

This  plan  has  been  recommended  be- 
cause it  seems  to  be  the  only  one 
under  which  the  problem  can  be  ef- 
fectually dealt  with  in  any  degrree,  out- 
side of  a  policy  under  which  the  St^te 
would  engage  in  the  founding  of  a 
number  of  sania,  the  expense  of  which, 
to  be  effective,  would  be  not  less  than 
1500,000    and    $750,000    at    this    time. 


HO\>     TO     .SELECT     AN     .\RGHITECT. 


I.OIVGLEAF       I'INE       SIJITAIH.E      FOR 
K II A  FT    PAPERS. 

l'"roni  the  Forest  Service,  U.  S.  Depart- 
ment   of    Agriculture. 

That  longleaf  pine  treated  by  the 
sulphate  process  and  properly  handled 
will  give  excellent  kraft  pulps  and 
papers,  especially  the  very  strong  and 
very  tough,  light-weight  brown  wrap- 
ping papers,  is  the  conclusion  reached 
by  the  department  of  agriculture  after 
a  series  of  tests  to  deteimine  the 
wood's  possibilities  as  a  source  of 
pulp.  This  conclusion  is  of  significance 
at  this  time,  because  war  has  cut  off 
the  German  supply  to  this  country. 
The  high  specific  gravity  of  the  wood 
and  the  resultant  high  yield  of  pulp 
per  cord,  says  the  department  in  a  re- 
cently issued  bulletin,  give  longleaf 
pine  an  advantage  possessed  by  few 
other  commercially  important  woods 
suitable  for  pulp  making. 

This  new  use  for  longleaf  pine  fur- 
nishes a  means  of  utilizing  the  waste 
in  slabs,  edgings  and  trimmings  from 
southern  mills.  Tops  and  defective 
logs  left  in  the  woods  and  small  logs 
which  at  present  are  conveited  into 
lumber  with  little  profit  or  no  profit 
would  furnish  a  supply  of  raw  mate- 
rial for  pulp  making  oven  greater  than 
that   derived    from    the    mill    waste. 

The  tests  were  made  at  the  forest 
service  laboratory  and  were  of  two 
kinds,  those  to  determine  the  effect 
of  varying  the  cooking  conditions  in 
the  sulphate  process,  and  semi-com- 
mercial tests  carried  on  by  both  the 
sulphate  and  the  soda  process.  The 
sulphate  process  was  found  to  be  su- 
perior to  the  soda,  at  least  so  far  as 
longleaf  pine  is  concerned.  In  the 
former  process  the  pulp  can  be  very 
much  undercooked  and  still  produce  a 
fair  quality  of  paper,  while  a  soda 
plups  were  obtained  with  a  total  dura- 
cooked  before  a  good  paper  can  be 
made  from  it.  The  best  sulphate  kraft 
pulpc  were  obtained  with  a  total  dura- 
tion of  cooking  of  only  3.5  hours, 
against  6  hours  for  the  best  soda  pulp. 

Sulphrate  kraft  pulps  of  fairly  good 
strength  and  toughness  can  be  ob- 
tained from  longleaf  pine  with  yields 
as  high  as  61  per  cent  or  2,170  pounds 
of  absolutely  dry  pulp  per  100  solid 
cubic  feet  of  wood.  For  the  produc- 
tion of  high  grades  of  kraft  wrappings 
the  yield  of  pulp  could  be  approxi- 
mately 31  per  cent,  or  1,800  pounds  of 
absolutely  dry  pulp  equal  to  2,000 
pounds  air-diied  pulp  per  100  cubic 
feet  of  solid  wood.  The  yield  per  cord 
would  be  somewhat  less  than  the 
weights  given  since  an  ordinary  4x4xS 
foot  stacked  cord  may  contain  from 
75  to   ino  cubic  feet  of  solid  wood. 


Victor  Andre  Matteson  in  a  recent 
addi'ess  on  "'tTow  to  Select  an  Archi- 
tect,"  says   in   part: 

Country  architects  have  labored  un- 
der existing  conditions  for  many  year.>< 
in  patience  and  silence,  thinking  there 
was  little  help  for  them,  and  that  pos- 
sibly life  was  too  short  to  attempt  to 
change  the  situation.  It  is  most  grat- 
ifying to  feel  that  at  least  the  archi- 
tects of  the  state  have  decided  to  get 
together  and  discuss  their  troubles, 
and  there  is  no  doubt  about  it  but  that 
great  good  will  come  of  it  to  our  pro- 
fessi.on. 

Architects  practicing  in  the  larger 
cities  probably  do  not  realize  how  gen- 
erally the  idea  prevails  in  the  country 
that  the  selection  of  an  architect  is 
purely  a  competitive  proposition.  There 
are  two  main  reasons  for  this. 

One  is  the  fault  of  the  architects 
themselves,  who  offer  to  furnish  gra- 
tuitous sketches,  either  in  competition 
with  others,  or  in  order  to  get  in  on 
the  ground  floor,  as  it  were,  before 
some  other  architect  or  architects  are 
consulted.  The  other  cause  probably 
can  be  traced  to  the  custom  in  public 
woik,  such  as  court  houses,  but  more 
particulaiiy  in  public  schools,  of  hold- 
ing competitions.  The  public  is  in  this 
way  educated  to  the  idea  that  this  is 
the  only  fair  way  to  select  an  archi- 
tect. Those  connected  with  the  build- 
ing of  a  country  school,  are  usually 
rnen  of  sufficient  prominence  to  be  as- 
sociated at  some  time  with  other  build- 
ing operations,  and  the  mode  of  pro- 
ceeding is  very  similar  to  that  used 
in   connection    with    the   school. 

Occasionally  a  just  and  logical  com- 
petition is  held.  In  such  case  each 
competitor  is  paid  for  his  idea  and 
time,  and  the  problem  is  presented  by 
a  clearly  defined  program  or  require- 
ments. 

Busy  and  successful  architects  who 
have  the  respect  and  esteem  of  prac- 
titioners in  the  same  line  of  work  do 
not  find  it  necessary  to  exhibit  sam- 
ples of  theii-  work  or  enter  competi- 
tions on  a  chance  that  they  will  ob- 
tain employment.  Hence  the  best  men 
cannot  be  secured  in  this  manner.  This 
being  the  case,  those  members  of  the 
architectural  profession  who  are  at- 
tracted by  an  announcement  that  a 
building  committee  is  about  to  select 
an  architect  (or  more  commonly.  Is 
going  to  "select  plans"),  are  invariably 
either  young  men  of  little  experience 
who  want  to  take  a  chance  to  get  a 
start,  or  incompetent  ones,  equally 
willing  to  take  a  chance.  In  either 
case,  they  are  men  who  have  time  to 
spare,  which  means  that  it  may  be  of 
little  value.  As  far  as  they  are  con- 
cerned it  is  a  gamble,  pure  and  simple. 
To  the  owner  it  makes  a  great  deal  of 
difference,  and  invariably  he  is  the  one 
to  suffer,  either  consciously  or  uncon- 
sciously, by  the  time  the  work  of 
building  is  completed.  The  man  who 
is  willing  to  submit  drawings  with 
others  without  compensation,  does  so 
because  he  is  determined  if  possible  to 
obtain  the  work  at  all  hazards,  to  pay 
him   for  his  ti'ouble. 

The  custom  of  furnishing  giatuitous 
sketches,  which  is  pievalent  not  only 
in  the  country,  but  in  the  city  also,  is 
in  my  opinion,  a  custom  which  should 
be  abolished  among  a  profession,  which 
is  distinguished  from  a  business, 
chiefly  by  the  fact  that  it  has  intan- 


gible wares  to  exchange  for  a  compen- 
sation   rather    than    tangible    things. 

The  logical  conclusion  then  is,  that 
the  most  satisfactory  manner  by  which 
to  select  an  architect  is  to  investigate 
into  his  reputation,  experience,  stand- 
ing in  his  profession,  his  accessibility 
and  general  fitness  for  any  particular 
work  and  select  him  on  these  grounds. 
Co-operation  among  the  architects  of 
the  state  would  bring  about  a  condi- 
tion of  this  kind.  With  such  a  condi- 
tion existing  there  would  be  less  need 
for  architects  to  solicit  work  and  they 
would  have  more  time  to  devote  to  its 
proper  execution.  Both  they  and  the 
public  whom  they  serve  would  be  thus 
benefited.  Under  such  conditions  the 
architects  could  work  with  their 
clients,  and  not  at  them. — Construction 
News. 


COM.ECTIIVG   ACCOtJIVT.S    IN    BRITISH 
HONDURAS. 


ICommercial  Agent  Garrard  Harris, 
Belize.] 

At  my  request  one  of  the  leading 
firms  of  lawyers  in  British  Honduras 
has  written  me  the  following  letter 
giving  some  information  in  regard  to 
the  making  of  collections  in  British 
Honduras: 

As  requested  by  you  we  are  giving 
you  in  a  rough  way  an  Idea  of  how 
American  accounts  nave  to  be  dealt 
with  in  this  colony.  There  are  three 
firms  of  lawyers  doing  business  here, 
and  the  usual  rates  charged  are  10 
per  cent  on  net  amounts  collected, 
though  in  some  cases  other  terms  are 
agreed  on.  As  a  rule  American  ac- 
counts are  not  disputed,  but  there  are 
certain  small  people  who  order  goods 
and  then  decline  to  pay  for  them,  as 
they  well  know  the  difHculty  American 
firms  will  have  in  proving  that  the  ac- 
counts are  owing.  Under  our  law  in 
case  of  a  dispute  it  is  necessary  to  be 
in  a  position  to  prove  that  the  ac- 
counts have  not  been  paid  and  are 
still  owing,  and  this  can  only  be  done 
by  sending  some  one  from  the  firm 
which  has  the  claim  to  Belize  with  the 
proof,  involving  as  a  rule  considerable 
expense.  It  is  not  sufficient  to  swear 
before  a  notary  that  the  account  is 
still   unpaid. 

There  are  other  ways  rn  which  a 
debtor  who  wishes  to  be  dishonest  or 
gain  time  can  put  creditors  to  a  great 
deal  of  expense  and  loss  of  time.  For 
instance  if  a  firm  issues  a  writ  in  our 
supreme  court,  which  must  be  for  more 
than  $100,  the  debtor  can  at  once  apply 
to  the  solicitor  issuing  the  writ  for 
security  for  cost,  either  claiming  that 
the  account  was  incorrect  or  making 
up  a  false  defense,  which  might  appear 
on  its  face  to  be  correct.  The  solici- 
tors would  then  probably  have  to  put 
up  security  for  $250  or  more  and  the 
defendant  might  have  absolutely  no 
defense.  In  this  case  the  plantiff  would 
have  to  pay  all  his  own  costs,  as  the 
defendant  would  be  very  likely  to  be 
a  man  of  no  property  or  standln<' 

We  think  that  a  great  mistake  is 
made  by  drummers  who  come  to  this 
colony  giving  credit  to  small  people 
who  have  no  capital  just  for  the  sake 
of  making  their  order.-;  look  big,  and 
would  suggest  that  all  orders  from 
persons  who  can  not  give  good  refer- 
ences should  be  filled  only  if  the  prac- 
tice is  followed  of  sending  the  bills  of 
lading  to  some  responsible  collector, 
who  will  not  deliver  the  goods  until 
the  cash    is  paid. 

You  must,  of  course,  unoerstand  that 
it  is  very  difficult  to  outline  in  a  letter 
the  pi-oper  methods  or  procedure  for 
all  contingencies  that  might  arise,  and 
the  above  is  intended  only  to  give  you 
a  rough  idea  as  to  the  way  in  which 
collections  are  made  here.  We  shall  be 
pleased  to  give  advice  at  any  time  on 
any    particular   case. 

[The  name  of  this  firm  and  of  the 
two  other  law  firms  mentioned  may  be 
obtained  from  the  Bureau  of  Foreign 
and  Domestic  Commerce  and  ita 
branches,] 
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APARTMEM  HOUSES. 


SAX  FRAXCUSCO — Apartment  hou.se, 
4  story  and  base,  brick  and  .steel,  $44,- 
000.  Architect,  J.  F.  Dunn,  Monadnock 
BIdg-.,  S.  F.  Owner,  Mrs.  A.  Wilson. 
The  building  will  be  erected  on  prop- 
erty recently  pui'chased  on  the  north 
side  of  Pine  street  west  of  Leaven- 
worth. Interior  will  be  arranged  for 
a  number  of  two,  three  and  four  room 
suites  and  a  large  social  room  and 
lobby.  Interior  finish  will  be  of  pine, 
redwood  and  elm.  Hardwood  floors 
will  be  used  in  the  living  rooms.  There 
will  be  wall  beds  and  private  baths.. 
Plans  provide  for  steam  heat,  a  hot 
water  system  and  elevator  service. 
Bath  rooms  will  be  finished  in  tile 
with  composition  floors.  Marble  and 
tile  wainscot  will  be  used  in  the  lobby. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  will  be 
called   for   shortly. 

SAX    FRAXCISCO — Apartment   house, 

3  story  and  base,  frame,  $20,000.  Ar- 
chitect, C.  E.  Gottchalk,  Phelan  Bldg.. 
S.  F.  Owner,  Charles  Farrell.  The 
building  will  be  erected  on  Filbert 
street  west  of  Polk,  and  has  been  de- 
signed to  contain  eleven  suites  of  two 
and  three  rooms.  All  apartments  will 
have  wall  beds  and  private  ba:th  rooms. 
The  interior  will  be  finished  in  pine 
and  elm.  Some  hardwood  floors  will 
be  used.  Bath  rooms  will  have  tile 
Hoors  and  wainscot.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
.Marble  and  tile  will  be  used  in  the 
t-ntrance.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for  in 
a  week  or  ten  days.  Further  mention 
will   be  made  of   the  work. 

SAX  FRAXCISCO— Apartment  house, 
o  story  and  base,  reinforced  concrete, 
$4i",0iH).  .Architects.  Rousseau  &  Rous- 
seau, -Monadnock  Bldg..  S.  F.  Owner, 
A.  Pomme.  The  building  will  be  erect- 
ed on  the  south  side  of  Turk  street 
east  of  Polk,  covering  an  area  of  3,5 
by  70  feet.  There  will  be  a  total  of  25 
suites  of  two  and  three  rooms.  Inte- 
rior finish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Some  hardwood 
lloors  will  be  used.  All  suites  will  have 
private  bath  rooms  and  wall  beds. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  .Marble  and  tile  will  be 
used  in  the  entrance  and  lobby.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  .supply  and  vacuum 
cleaning.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  have  been  turned  over 
to.  the  owner  who  will  do  the  work  by 
i>a>    Labor. 

SAX    FRAXCI.SCO— Apartment    house, 

4  story  and  base,  brick  and  steel.  Co.st 
not  stated.  Architect.  Frederick  H. 
Meyer.  Banker.s"  Investment  Bldg..  S. 
F.  Owner,  Albert  Rothberg.  The 
building  will  be  erected  on  the  north 
.side    of    Post     street     east     of    I.,arkJn, 


having  a  lionlage  ol  oii't.  Icel  by  a 
depth  of  137>4  feet.  Interior  will  be 
arranged  for  a  number  of  two,  three 
and  four  room  suites  with  wall  beds 
and  private  baths.  Interior  will  be 
finished  .in  pine,  gum  and  hardwoods. 
Hardwood  floors  will  be  used  In  the 
living  rooms.  There  will  be  a  large 
lobby  and  social  room.  Plans  provide 
for  steam  iieat,  elevator  service,  a  hot 
water  supply  and  vacuum  cleaning. 
Bath  rooms  will  have  tile  wainscot  and 
floors.  Marble  and  tile  will  be  used  in 
the  entrance.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  are  nearly  com- 
plete and  figures  will  be  taken  shortly. 

SA.X  FRAXCISCO — Apartment  house, 
2  story  and  base,  frame,  $20,000.  Ar- 
chitects, O'Brien  Bros.,  Clunie  Bldg.,  S. 
F.  Owner,  Mr.  Westlake.  The  build- 
ing will  be  erected  on  16th  avenue 
near  California  street,  and  has  been 
designed  to  contain  a  number  of  two 
and  three  room  suites  with  sleeping 
porches,  private  baths  and  wall  beds. 
Interior  finish  will  be  of  pine  and 
hardwood.  Hardwood  lloors  will  be 
used  in  the  living  and  dining  roo'ms. 
There  will  be  steam  heat  and  a  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  floors.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being    taken. 

SAX  FR.AXCISCO — Apartment  house, 
4  story  and  base,  steel  and  brick.  Cost 
not  stated.  Architects,  Rousseau  & 
Rousseau,  Monodnack  Bldg.,  S.  F. 
Owner's  name  not  given.  The  building 
will  be  erected  on  the  south  side  of 
Post  street  west  of  Larkin.  The  build- 
ing will  contain  a  number  of  two, 
three  and  four  room  suites  all  of  which 
will  have  wall  beds  and  private  baths. 
Interior  finish  will  be  of  pine  and  elm 
with  hardwood  floors  in  the  living  and 
dining  rooms.  Plans  provide  for  steam 
heat,  a  hot  water  system,  elevator 
service  and  vacuum  cleaning.  All 
hath  rooms  will  be  finished  in  tile  with 
composition  Moors.  .Main  entrance  will 
have  marble  wainscot.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  nearly  complete  and  figures  will  be 
called    for    shortly. 

SAX  FRAXCISCO— Apartment  house. 
6  story  and  base,  steel  and  brick,  $S0,- 
(100.  Architect,  August  Xordin,  .Mills 
Bldg..  S.  F.  Owners,  Peter  Windeler 
Co.  The  building  will  be  erected  on 
the  north  side  of  Ellis  street,  55  feet 
west  of  .lones.  covering  a  con.siderable 
gilound  area.  Interior  will  be  ar- 
ranged for  a  total  of  SO  suites  of  two 
and  three  rooms.  Interior  finl.sh  will 
he  of  pine,  redwood  and  hardwood  ve- 
neer. There  will  be  a  large  social 
room  and  lobby  on  the  ground  floor. 
.Ml  suites  will  have  wall  beds  and  pri- 
vate bath  rooms.  .<onie  hardwood 
lloors  will  be  used.  Plans  provide  for 
steam  heat,  automatic  elevator,  hot 
water  supply  and  vacuum  cleaning. 
Bjith  rooms  will  he  finished  in  tile  with 
composition  doors.  .Main  entrance  will 
have  marble  wainscot.     Exterior  of  the 


I'Uiiiiing  will  be  laced  with  pres-sed 
brick  and  terra  cotta.  Plans  are  com- 
plete  and    figures   have    been    taken. 

SAX  FRAXCISCO — -Apartment  house, 
5  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  none.  Owners, 
Towne  Realty  Co.,  166  Geary  street,  S. 
F.  The  building  will  be  erected  on  the 
south  side  of  California  street  east  of 
.lones,  covering  an  area  of  .")3  feet  10 
inches  by  105  feet.  There  will  be  a 
number  of  two.  three  and  four  room 
suites.  Interior  will  be  finished  in 
pine,  redwood  and  hardwood  veneer. 
Plans  provide  for  steam  heat,  elevator 
service,  a  hot  water  system  and  vacu- 
um cleaning.  All  suites  will  have  wall 
beds  and  private  bath  rooms.  Compo- 
sition floors  and  tile  wainscot  will  be 
used  in  the  bath  rooms.  Entrance  will 
i)e  finished  in  marble  and  tile.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor. 

SAX  FRAXCISCO— Apartment  house. 
o  story  and  base,  frame,  $20,000.  Ar- 
chitect, E.  H.  Denke,  1317  Hyde  street. 
.'^.  F.  Owner,  .loseph  Xeustadter,  Essex 
Hotel.  The  building  will  be  erected  at 
the  southeast  corner  of  Clay  and 
Franklin  streets,  covering  an  area  of 
37%  by  76  feet,  and  has  been  designed 
to  contain  six  large  suites.  Interiors 
will  be  finished  in  pine  and  hardwood. 
Hardwood  lloors  will  be  used  in  the 
living  and  dining  rooms.  The  building 
will  have  steam  heat,  a  hot  water  sup- 
ply and  vacuum  cleaning.  All  suites 
will  have  wall  beds,  private  bath 
rooms  and  open  air  sleeping  porches. 
Bath  rooms  will  be  finished  in  tile. 
Main  entrance  will  have  marble  wain- 
scot. Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Flans  are  complete  and  ha\e 
been  out  for  figures.  -\  contract  will 
be   awarded   shortly. 


BONDS. 

\  lOXTCRA.  VKXTIRA  CO..  CAL.— 
Mass  meetings  held  in  Ventura  and  in 
other  sections  of  the  county  have  been 
unanimously  in  favor  of  a  proposed 
bond  issue  for  the  improvement  of  the 
county  highwa.vs.  It  is  proposed  to 
bond  the  county  to  its  full  capacity  of 
$950,000  for  the  improvement  of  the 
highways  and  to  construct  the  neces- 
saiy  bridges  and  culverts  frt)m  funds 
to  he  raised   by  direct   taxation. 

SAX  FER.NAXDO,  LOS  AXCELES 
*'<\.  CAL. — City  Engineer  I.  B.  Funk 
has  presented  to  the  board  of  trustees 
a  report  upon  the  valuation  of  the  two 
local  water  companies.  This  data  was 
desired  by  the  board  preparatory  to 
calling  a  special  election  to  vote  bonds 
for  the  purpose  of  purchasing  the  two 
companies  and  installing  a  municipal 
water   system. 

P.\COl.MA,  LOS  .\XOELES  CO.,  CAL 
— Bids  will  be  received  by  the  Board 
of  .Supervisors  of  Los  Angeles  County 
up  to  .January  ISth  for  the  sale  of  the 
$15,000    bond    issue    of      the      Pacolma 
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School  District.  Tuttle  &  AiiKel.  ar- 
chitects of  Lios  Angeles,  will  prepare 
the  plans  for  the  new  structure  to  be 
erected. 

EL,  PASO,  TEXAS.— Bids  are  now  be- 
ing- considered  for  the  purchase  of 
bonds  in  the  sum  of  $6.5,000.  The 
bonds  were  voted  to  raise  the  neces- 
sary funds  for  the  erection  of  a  new 
.school  building.  Roy  D.  Barnum  is 
the   County   Auditor. 

IXJS  AN(JELES,  CAL.— At  a  meeting 
of  the  Board  of  Supervisor-.s  tlu^  bid  of 
W.  H.  Workman  for  bonds  of  the  Los 
Angeles  City  School  District  of  par 
value  of  $.5,000  was  accepted. 

AUBURN,  PLACER  CO.,  CAL.— It  is 
thought  the  question  of  selling  the 
Auburn  Grammar  School  bonds  has 
been    favorably    solved. 

The  lack  of  funds  with  which  to  pay 
the  first  semi-annual  installment  of 
interest  next  July  can  be  met  with  a 
surplus  in  the  special  tax  that  was 
levied  in  the  district  for  general  school 
purposes. 

The  issue  is  for  $4.5,000.  The  bonds 
will  be  advertised  for  sale  immediately. 

KOSEVILLE,     PLACER       CO.,    CAL.— 
No    bids    have    been    received    for    the 
purchase   of   the   Roseville   High   School"* 
bonds.     The  bonds  will  probably  be  re- 
advertised. 

PIRU,  VENTURA  CO.,  CAL.  —  A 
special  election  will  be  held  in  the 
Camulos  School  District  on  .January 
21  for  the  purpose  of  voting  bonds  in 
the  .sum  of  $1.5,000  for  the  erection  of  a 
new  school  building.  Homer  \V.  Glid- 
den  of  Los  Angeles,  will  be  the  archi- 
tect. 

MARYSVILLE,  YUBA  CO.,  CAL. — 
January  2Gth  has  been  fixed  as  the 
date  for  sale  of  the  collateral  bonds 
voted  by  Reclamation  District  No.  10 
in    this   county   in    the   sum    of   $100,000. 

County  Treasurer  Eich  will  dispose 
of  these  bonds  at  the  court  house  on 
the  26th.  They  are  made  up  in  books 
ranging  in  value  from  $100  to  $1,000. 
The  first  issue  10  bonds  of  the  $100  de- 
nomination will  mature  January  1, 
1920. 

Four  sets  of  twenty  bonds  each  of 
$500  denomination  will  matuie  at  the 
rate  of  one  set  a  year  beginning  Jan- 
uary 1,  1920.  All  of  the  other  bonds  of 
$1,000  denomination  mature  one  set 
each  year  until  January  1,  1927.  The 
bonds  bear  Interest  at  6  per  cent. 

MODESTO,  STANISLAUS  CO.,  CAL.— 
Seventy- five  thousand  dollars  worth  of 
State  Highway  bonds,  the  initial  pay- 
ment of  the  $216,000  worth  of  bonds 
which  will  be  purchased  eventually  by 
Stanislaus  County  for  the  advancing 
of  that  part  of  the  Sonora  lateral  be- 
tween Salida  and  the  Stanislaus-Tuol- 
umne county  line,  are  now  in  the  of- 
fice of  County  Treasurer  Downer.  The 
bonds  were  purchased  fiom  State 
Treasurer  Roberts  by  Chairman  J.  J. 
McAIahon  of  the  Board  of  Supervisors 
at    Sacramento. 

The  purchase  was  in  accordance 
with  a  resolution  adopted  by  the  Board 
at  a  special  meeting,  when  it  was  de- 
cided to  end  the  year  with  the  $75,000 
as  the  initial  payment. 

This  money  will  be  immediately  used 
and  the  same  policy  will  be  followed 
in  purchasing  more  highway  bonds 
until  the  complete  issue  has  been  se- 
cured. 

REDONDO,  LOS  ANGELES  CO.,  CAL. 
—  A  resolution  has  been  adopted  by 
the  Board  of  Trustees  of  Redondo, 
calling    for    an    election    to    vote    bonds 
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in  the  sum  of  $17,000  for  the  purchase 
of  a  library  site.  The  City  Attorney 
has  been  instructed  to  draw  an  ordi- 
nance calling  for  an  election  for  a 
bond  issue  of  $121,000  for  the  con- 
struction of  a  pleasure  pier. 

COLTON,  SAN  BERNARDINO  CO., 
UAL. — The  Board  of  Supervisors  has 
sold  bonds  for  the  new  school  building 
to  be  erected  on  the  old  Lincoln  School 
site  to  the  First  National  Bank  of  Col- 
ton  for  $8.3,017.  Nine  firms  submitted 
proposals  foi  the  purchase  of  the 
bonds. 

TUCSON,  ARIZ.— All  proposed  bond 
issues  carried  here  at  an  election  held 
recently.  Bonds  were'  voted  for  the 
construction  of  a  new  city  hall  build- 
ing. Fire  Deparement  improvements, 
the  paving  of  Congress  street,  con- 
struction of  a  number  of  bridges,  for 
street  lighting  and  the  construction  of 
sewers. 

Work  will  start  on  the  new  city 
hall  building  as  soon  as  the  bonds  can 
be    sold. 

FULLERTON,  ORANGE  CO.,  CAL.— 
Citizens  of  Fullerton  will  vote  on  the 
question  of  issuing  bonds  in  the  sum 
of  $36,000  on  February  10th.  The  bonds 
*■  are  being  voted  to  secure  funds  for 
the  purpose  of  improving  the  Brea 
load. 

LOS  ANGELES,  CAL.— The  Los  An- 
geles County  Board  of  Supervisors 
will  receive  bids  up  to  2  p.  m.  .January 
18th  for  the  purchase  of  $65,000  bonds 
of  -the  Puente  High  School  District. 
Proceeds  of  the  sale  will  be  used  in 
the  construction  of  a  school  building 
for  the  district. 

PORTLAND,  ORE.— If  the  grain 
shippers  will  sufficiently  co-operate 
so  as  to  relieve  the  public  of  the  ex- 
pense, the  Public  Docks  Commission 
will  approve  a  movement  to  vote  $750,- 
000  bonds  for  the  construction  of  a 
municipal    grain    elevator. 

LOS  ANGELES,  CAL.— At  the  meet- 
ing of  the  Board  of  Supervisors,  bids 
for  the  school  bonds  of  the  Hawthorne 
School  District  were  sold  to  Hammond, 
Stevens  &  Co.:  bonds  of  the  Morning- 
side  School  District  to  E.  H.  Rollins  & 
Sons;  bonds  of  the  Cienga  School  Dis- 
trict to  Perri,  Drake  &  Riley;  bonds  of 
the  Whittier  School  District  to  Harris 
Trust  and  Savings  Bank.  The  proceeds 
of  these  sales  will  be  used  in  the  con- 
struction or  improvement  of  the 
schools  located  in  the  various  dis- 
tricts  mentioned. 

YUBA  CITY,  SUTTER  CO.,  CAL.— 
The  Trustees  of  Reclamation  District 
1001  are  now  making  preparations  to 
issue  bonds  to  the  amount  of  $500,000 
foi-  the  purpose  of  completing  the 
work  of  reclamation  and  drainage  in 
the  district,  which  is  now  enclosed 
and  the  drainage  pumping  plant  well 
under   way. 


BRIDGES  AJJD  DAMS. 


PORTLAND,  ORE.— Bridges,  rein- 
forced concrete  and  steel.  Cost  not 
stated.  Engineer,  Oregon  Highway 
Commission,  Portland.  Owners,  Stite 
of  Oregon.  Plans  for  four  reinforced 
concrete  bridge  to  be  erected  on  the 
Columbia  Highway  are  now  completed 
and  bids  will  be  taken  for  three  of 
them.  These  bridges  are  to  span 
Pierce,  .Moffett  and  Tanner  creeks  in 
the  eastern  end  of  the  county.  Pierce 
creek  is  to  have  a  girder  bridge  65  feet 
in  height,  with  nine  spans  40  feet  long. 


a  total  of  360  feet.  The  bridge  at 
iMoffett  creek  will  be  75  feet  above  the 
water  and  will  be  a  single  arch  of  re- 
inforced concrete.  The  bridge  at  Tan- 
ner creek,  near  the  state  fish  hatchery, 
will  be  a  60-foot  reinforced  concrete 
girder.  The  bridge  at  Eagle  creek  will 
be  a  span  of  60  feet.  A  fourth  struc- 
ture will   be   built  by   Day   Labor. 

SAN  FRANCISCO— Pier  No.  24,  pile 
and  timber  construction.  Cost  not 
stated.  Engineer,  Assistant  State  En- 
gineer Neuman,  Ferry  Bldg.,  g.  I>*. 
Owners,  State  of  California.  Plans 
have  been  completed  and  are  now  out 
for  figures  for  the  construction  of  Pier 
No.  24.  This  structure  will  be  of  creo- 
soted  piles  and  heavy  timber.  There 
will  be  a  wharf  shed  with  a  mezza- 
nine floor  on  three  sides.  The  Belt 
Line  tracks  will  be  extended  the  full 
length  of  the  pier.  Bids  are  now  being 
taken  and  will  be  opened  on  .January 
14th.  Plans  and  specifications  can  be 
secured  from  the  Assistant  State  En- 
gineer,   Ferry    Bldg. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL.  —  Trestle,  timber  construction. 
Cost  not  stated.  Engineer,  County 
Surveyor  Neuman,  Redwood  City.  Own- 
er, San  Mateo  County.  Plans  have 
been  completed  for  a  four  span  timber 
trestle  bridge  to  be  erected  on  the 
Colma  to  Edgemar  road  over  Tobin 
creek.  Bids  are  now  being  taken  and 
will  be  opened  by  the  Board  of  Super- 
visors on  February  1st.  Plans  and 
specifications  can  be  secured  from  the 
County  Surveyor  at   Redwood   City. 

RICHMOND,  CONTRA  COSTA  CO., 
C-\L,- — Wharf,  timber  and  pile.  Cost 
not  stated.  Engineers,  Haviland  & 
Tibbetts,  Alaska  Commercial  Bldg.,  S. 
F.  Owners,  City  of  Richmond.  All 
bids  for  the  construction  of  the  Rich- 
mond wharf  have  been  rejected.  Plans 
will  probably  be  revised,  changing  the 
construction  from  reinforced  concrete 
to  creosoted  piles  and  timber.  The 
lowest  bid  received  for  this  work  on 
original  plans  came  from  Healy-Tib- 
bitts    Construction    Co.    for    $257,710. 


CHURCHES. 


OAKLAND,  CAL.— Church,  2  story 
and  base,  brick  and  steel,  $70,000.  Ar- 
chitect, William  Newman,  David  Hewes 
Bldg.,  S.  P.  Owners,  Second  Church  of 
Christ,  Scientist.  The  building  has 
been  mentioned  here  before  and  will  be 
erected  at  the  northeast  corner  of  34th 
and  Elm  streets.  The  design  is  in  the 
classic  style.  There  will  be  a  large 
main  auditorium  and  special  reading 
rooms.  Interior  will  be  finished  in 
pine  and  ornamental  plaster.  Art  glass 
windows  will  be  installed.  There  will 
be  steam  heat  and  a  modern  system 
of  ventilation.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  figures  are  now  being 
taken. 

OXNARD,  VENTURA  CO.,  CAL.— 
Church,  1  story  and  base,  frame  and 
brick.  Cost  not  stated.  Architects,  L. 
R.  and  A.  L.  Valk,  Stimson  Bldg.,  L.  A. 
Owners,  Methodist  Episcopal  Church  of 
Oxnard.  Plans  for  this  building  have 
been  revised  and  new  figures  will  be 
called  for  at  once.  The  building  will 
contain  a  large  main  auditorium,  Sun- 
day school  auditorium  and  sixteen 
class  rooms.  Interior  will  be  finished 
in  pine  and  ornamental  plaster.  Plana 
provide   for   steam   heat   and   a   modern 
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system  of  ventilation.  Art  glass  win- 
dows are  speciHed.  Exterior  of  the 
building  will  be  covered  with  veneer 
blue  pressed  fcrick.  Xow  bids  will  be 
called  for  at  once. 

-^ ♦ 
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SAX  KUANCISCO— New  City  work. 
Cost  not  stated.  Architect,  City  De- 
partment of  Architecture.  Temporary 
City  Hall,  S.  F.  Owners.  City  and 
County  of  San  Francisco.  The  follow- 
ing plans  and  specifications  are  now 
underway  in  the  Bureau  of  Architec- 
ture  of   the    Board    of   Public    Works: 

Fire  Escapes— Plans  and  specifica- 
tions for  the  fire  escapes  for  the  Ro- 
chambeau,  I.aguna  Honda.  Sherman 
Kmerson  and  Dudley  Stone  are  com- 
plete. The  Board  of  Supervisors  has 
been  requested  to  adopt  an  ordinance 
authorizing    construction. 

Polytechnic  High  School— The  revi- 
sions to  the  original  plans  and  specifi- 
cations for  the  general  interior  finish 
have  been  made  in  accordance  with 
the  requirements  of  the  Board  of  Edu- 
cation and  are  now  being  checked  and 
\vill   be  ready  for  estimates  shortly. 

Civic  Center— Studies  are  being  made 
for  the  future  development  of  the  Civic 
Center. 

Relief    Home    Tract— Studies    of 
final   development  of  the   tract,   for 
location    of    all     future    buildings 
improvements  of  a  general   nature, 
now    being  made. 

Full  Size  Details  are  being  prepared 
as  the  work  progresses  on  the  follow- 
ing buildings:  Polytechnic  High 
School.  Civic  Center,  Power  House  and 
the  Department  of  Electricity  Shop 
Huilding. 
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FACTORIES    AND    WAREHOUSES. 

SAX  FRANCISCO- Warehouse  alter- 
ations. Class  C  construction.  Cost  not 
stated.  Engineer,  Engineering  De- 
partment Western  Meat  Co..  6th  and 
Townsend  street.?.  S.  F.  Owners,  West- 
ern Meat  Co.  The  new  grade  estab- 
lished along  Townsend  street  by  the 
construction  of  the  Southern  Pacific 
tracks  and  yards  has  made  it  neces- 
sary for  the  company  to  raise  their 
warehouse  building.  This  structure 
covers  a  large  area  and  the  job  will  be 
an  expensive  one.  Plans  are  now  be- 
ing prepared   for  the  work 

SE.ATTLE.  WASH.-Fruit  storage 
warehou.se.  7  story  and  base,  reinforced 
concrete.  »1.50.000.  Engineer,  J  r 
\\  est.  Port  of  Seattle  Commission,  Se- 
attle. Owners.  City  Seattle.  The  build- 
ing will  be  erected  at  the  corner  of 
Spokane  and  Whatcom  streets,  cover- 
ing an  area  of  H7  by  19.-,  feet  The 
structure  will  be  fireproof  throughuot 
with  reinforced  concrete  walls,  floors 
and  roof.  Hollow,  tile  Interior  parti- 
tions are  specified.  Special  machinery 
.-ind  equipment  will  be  installecl  but 
.iM'  not  included  in  the  general  con- 
tract. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  have 
been  out  for  figures  before,  but  all 
bids  ran  too  high  and  plans  were  called 
in  for  revision.  This  work  has  been 
completed  and  new  figures  are  now 
being  taken.  Plans  and  .specifications 
together  with  complete  details  can  be 
secured  from  the  Port  of  Seattle  Com- 
mission. 


FLATS. 

>SAX       FRANCISCO— Flat.s.      2       story 
and  ba.se,  frame,  $9,000.     Architect.  Ed- 
ward   E.    Young.    L'.5l    Kearny    street.    S. 
F.       Owner.    Thomas    Scoble.     363     Hth 
avenue.    S.    F.      The    building    will      be 
erected  on   the  west  side  of  Palm  ave- 
nue  near  Euclid,   having  a  frontage  of 
-'o  feet  and  a  depth  of  73 1^   feet.  Ther* 
will    be    two    modern    nats    of    six    and 
seven     room.s.       Interiors    will    be    fin- 
ished   in    pine,    redwood    and    hardwood 
Hardwood    floors    will    be    used    in    the 
principal    rooms.      There    will    be    fur- 
nace   heat    and    open    fire    places.      Au- 
tomatic water  heaters  will  be  in.stalled 
•Mantels  will   be  of  tile  and   brick.  Bath 
rooms   will    have    tile   floors   and    wain- 
scot..   Exterior  of  the  building  will   be 
covered    with    cement   plaster   on   metal 
lath.      Plans    are    complete    and    in    the 
hands    of    the    owner    who    will    do    the 
work   by   Day  Labor. 

SAN  FRAXCISCO-Flats,  2  story  and 
base,  frame.  $3,500.  Architect,  none 
Owner,  Thomas  Thornton.  1562  nth 
avenue.  S.  P.  The  building  has  been 
designed  to  contain  two  modern  flats 
of  five  and  six  rooms  and  will  be  erect- 
ed on  the  west  side  of  .5th  avenue 
south  of  Irving  street.  Interior  will 
be  finished  in  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms  and  reception  hall.  Each  living 
room  will  have  a  large  open  fire  place 
and  tile  or  brick  mantel.  Bath  rooms 
vvill  have  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  cement 
Plaster  and  rustic.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor 

SAX  FRAXCISCO-Flats,  2  story  and 
base,  frame.  $2,.500.  Architeits.  Welsh 
&  Carey,  Merchants'  National  Bank 
Bldg  S.  F.  Owner.  M.  W.  Cain.  The 
building  will  be  erected  on  the  west 
side  of  2Sth  avenue  south  of  California 
covering  an  area  of  23  by  40  feet.' 
There  will  be  two  flats  of  four  rooms 
each.  Interior  fini.sh  will  be  of  pine 
and  redwood  throughout.  Hardwood 
floors  will  be  used  in  the  living  rooms. 
Open  fire  places  and  tile  mantels  are 
•specified.  Tile  wain.scot  will  be  used 
in  the  bath  room.s.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the    work    by    Day    Labor. 


GARAGES. 


OAKLAND,  CAL— Garage.  1  story 
and  ba.se.  brick.  $10,000.  Architect 
none.  Owner.  Al.  Kendall.  3045  Tele- 
graph avenue.  Oakland.  The  building 
which  has  been  designed  for  a  com- 
mercial garage,  will  be  erected  at  the 
corner  of  30th  street  and  Telegraph 
avenue,  covering  an  area  of  100  by  I2S 
feet.  There  will  be  a  cement  floor  and 
steel  roof  trusses.  Interior  will  be 
finished  in  pine.  Special  gasoline  stor- 
age tanks  and  metal  window  sash  and 
frames  are  specified.  Besides  the  stor- 
age space  the  building  will  contain  an 
office  and  completely  equipped  machine 
•shop.  Exterior  will  be  faced  with 
pre.ssed  brick.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
Jet  segregated  contracts   for   the  work. 


GOVERNMENT  WORK  &  SUPPLIES. 

\avnl    l«e    of    Itejected    Articles. 

An  interesting  intiabuieau  order  has 
been  i.^.sued  by  the  paymaster  general 
ol  the  Xavy  re.specting  the  modifica- 
tion of  .specifications  and  the  accept- 
ance of  articles  at  reduced  prices.  The 
order   i.s  as  follows: 

■Having  noticed  a  number  of  cases 
recently  in  which,  for  one  reason  or 
another,  a  contractor  offers  to  sell  his 
1  ejected  deliveries  to  the  government 
at  some  reduction  from  the  agreed 
purchase  price,  I  desire  it  to  be  under- 
stood once  for  all  that  in  every  such 
instance  the  following  facts  must  be 
aflirmatively  established  before  ac- 
ceptance can  properly  be  authorized. 

(a)  That  the  goods  are  entirely  fit 
for   goyernment   use. 

(b)  That  they  are  actually  needed 
for   government   purposes. 

(c)  That  the  reduced  price  is  lower 
than  that  at  which  any  competitor 
would  furni-sh  the  same  identical 
good.s. 

"It  is  not  enough  to  simply  know- 
that  they  'can  be  used;'  they  must,  in 
fact  be  needed:  whereas  the  onlv  way 
to  find  out  whether  the  price  offered 
is  lowest  is  to  ask  for  supplementary 
competitive  bids  on  exactly  the  quality 
of  goods  in  question  as  described  by 
the  in.spectors  who  rejected  them  under 
the  original  specifications— this  to  pro- 
tect not  only  the  government,  but  also 
every  one  of  the  competing  bidders 
whose   original    prices    were   higher. 

"If  no  lower  bid  is  received,  then 
the  contractor's  offer  of  reduction  will 
be  accepted.  If  a  lower  bid  is  offered 
by  somebody  else,  then  the  original 
contract  will  be  cancelled.  Rut.  as 
■stated  above,  the  purchase  under  such 
amended  specifications  must  invariably 
be  made  because  the  government  actu- 
ally needs  the  goods  and  not  merely 
to  keep  an  unsucce.ssful  contractor 
from    losing  money. 

"If  the  original  specifications  were 
not  too  strict,  the  goods  offered  at  a 
reduced  price  can  scarcely  be  consid- 
ered a  satisfactory  substitute  to  be 
used  for  the  purpose  originally  in- 
tended. If  not  to  be  accepted  as  a  sub- 
stitute, the  procuring  of  the  original 
quantities  under  the  original  specifica- 
tions will  be  proceeded  with  as  a 
matter  entirely  independent  of  the  pos- 
sible  purchase   of   the   rejected    lot. 

■  \\ith  respect  to  articles  of  food,  all 
the  above  precautions  will  be  figidly 
observed,  and,  in  addition,  no  provi- 
sions will  under  any  circumstances  be 
accepted  if  theie  be  the  least  question 
as  to  purity  or  nutritive  value— it  be- 
long constantly  borne  in  mind  that 
doubtful  food  is  bad  food  and  will  be 
treated  as  such." 

Yard*    and    Uorkn. 

specifications  foi  work  under  the  bi- 
leau  of  yards  and  docks.  Xmvv  Depart- 
ment, have  been  furnished  to  the  fol- 
lowing firms  in  addition  to  tho.se  pre- 
viously mentioned  in  these  cc-himns 
PuKot  Sound.  A\„r,l  l«n>|||„„,  .l„u»nry 
l» — Speeinenlloii     I'll'l. 

Lomark      Heyerdall,      1.12S       Durango 
street,    Tacoma,    Wash. 

J.    L    Murphy     X-      Son.s.      Charleston. 
>*  ash. 

(^iitlehen    Bros..   S;in    Fnui.isro.   Cn]. 

IVnrl      llj.rbor      <  p,,nt»,      .Iniuinry      2.« 

SproiHriKion    2127. 

Brown     Hoisting     .Machinery     Co.      50 
Churcii  street.  New  York  City, 
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l..ink  Belt  Co.,  li'Jy  i:ioad\va>.  Mew- 
York  City. 

The  Guerber  Engineeiing:  Co.,  Beth- 
lehem,  Pa. 

Ohio  Locomotive  Crane  Co.,  30 
Church  street.  New  York  City. 

The  Exeter  Machine  Works,  Pittston, 
Pa. 

American  Hoi.st  and  Derrick  Co.,  St. 
Paul,   Minn. 

Niles-Bement-Pond  Co.,  Ill  Broad- 
way, New  York  City. 

Edison  Storage  Battery  Co.,  Orange, 
N.    J. 

Cleveland  Railway  Supply  Co.,  Cleve- 
land,  Ohio. 

Walter  A.  Zelnicker  Supply  Co.,  St. 
Louis,    Mo. 

McMyler    Interstate    Co.,    Bedford,    O. 

The    Browning    Co.,    Cleveland,    Ohio. 

Hoflins  Steel  and  Equipment  Co.,  Se- 
attle,  Wash. 

McMyler  Interstate  Co.,  50  Church 
street,   New   York  City. 


New    Army    Construction 

The  War  Department  has  approved 
the  details  of  a  plan  providing  for  in- 
crease in  the  accommodations  at  Fort 
Huachuca,  Ariz.,  from  six  troops  of 
cavalry  to  one  regiment  of  that  arm. 
The  following  buildings  and  improve- 
ments are  included  in  the  amount  ap- 
portioned \o  this  post  from  funds  of 
the  fiscal  year  1915:  Five  double  of- 
ficers' quarters,  eight  bachelor  officers' 
quarters,  four  troop  barracks,  four 
double  lavatories,  seven  troop  stables, 
one  hay  shed,  addition  to  guardhouse, 
converting  building  S8  into  adminis- 
tration building,  one  barrack  for  ma- 
chine-gun platoon  and  band,  and  re- 
modeling storehouse  No.  19.  None  of 
this  work  has  as  yet  been  placed  under 
contract.  Plans  and  specifications  are 
now  being  prepared,  and  it  is  expected 
that  instructions  will  be  given  the  con- 
structing quartermaster  to  advertise 
in  a  short  time.  With  the  buildings 
now  at  the  post  and  those  included  in 
the  project  for  the  fiscal  year  191.5,  the 
following  accommodations  will  iiave 
been  provided  for  this  post:  Barracks 
for  one  regiment  and  band,  46  sets  of 
officers'  quarters,  twelve  troop  .'■tables, 
one  band  stand,  etc.,  and  four  stable, 
guard  and  shop  buildings.  With  four 
sets  of  married  officers'  quarters  now 
estimated  for,  sufficient  quarters  will 
be  provided  for  a  complete  regiment  of 
cavalry. 

Karthwork,  Greenfields  System. 

The  following  bids  were  received  at 
the  oflice  of  the  U.  S.  Reclamation 
Service,  Great  Falls,  Alont.,  for  earth- 
work, Greenfields  distributing  system. 
Sun  River  project,  Mont.,  under  specifi- 
cation   No.    289: 

Bid  1.  O'Connor  &  Helean,  Great 
Falls,    Mont. 

2.  .1.    E.    Hilton,   Billings,    Mont. 

3.  McArthur  Bros.  Co.,  208  La  Salle 
street,    Chicago,    111. 

4.  R.  B.  Eraser.  Hotel  Stevens,  Great 
Falls,  Mont. 

5.  Grant  Smith  &  Co..  619  Fernwell 
Building,    Spokane,    Wash. 

6.  Charles   Wilhite   &   Co.,   Boise,   Ida. 

7.  Tebbs    &    Taggart,    Crowley,    Wyo. 

8.  Nelson,    Rich,    Prosser,    Wash. 

9.  Bates  &  Rogers  Construction  Co., 
Spokane,  Wash. 

10.  Foley  Bros.— Welsh  &  Stewart, 
209   Gilflllan   Block,   St.   Paul,   Minn. 

n.   .lergens  &   Knipe,  Glasgow,   Mont. 
Schedule  1. 


Item  1.  106,000  cu  yds  excavation, 
class    1 — Bid    1,    11.83c;    2,    13.5c;    3,    15c: 

4,  15.25c;   5,   16c;   6,   17.5c;   7,   19c;   8,   20c; 

9,  19.5c;    10,    l,.5c. 

2.  1,500  cu  yds  excavation,  class  2 — 
Bid  1,  32c;  2,  30c;  3,  40c;  4,  40c;  5,  37c; 
6,   65c;  7,  50c;  8,  50c;   9,  45c;   10,  40c. 

3.  150  cu  yds  excavation,  class  3 — 
Bid  1,  60c;  2,  $1;  3,  75c;  4,  80c;  5,  $1.50; 
6,   90c;    7,   $1;   S,   $1;   9,   $1;   10,   80c. 

4.  1,000  sta.  cu  yds  overhaul — Bid  1, 
2c;  2,  2c:  3,  2c;  4,  2c;  5,  2c;  6,  2c;  7,  2c; 
8,   2c;   9,   2c;    10,   2c. 

Total  schedule  1— Bid  1,  $13,151;  2, 
$14,930;  3,  $16, 632. ,50;  4,  $16,905;  5,  $17,- 
760;  ,  $19,6S0;  7,  $21,060:  8,  $22,120;  9, 
$21,515;    10,    $21,410. 

Schedule  2, 

5.  10,500  cu  yds  excavation,  class  1 
—Bid  1,  11.85c;  2,  13. 5c;  3,  15c;  4,  14.75c: 

5,  18c;   6,   17.5c;   7,   18c;   8,   18.5c;   9,   19. 5c; 

10,  19.5c;    11,   15.7c. 

6.  500  cu  yds  evcavation.  Class  2 — 
Bid  ,  32c:  2,  30c;  3,  40c;  4,  38c;  5,  37e: 
B,  65c;  7,  50c;  8,  50c;  9,  45c;  10,  40c;  11, 
32c. 

7.  50  cu  yds  excavation,  class  3 — 
Bid   1,  60c;   2,   $1;   3,   75c;   4,  80c;   5,  $1.50; 

6,  90c;    7,    $1;    8,    $1;    9,    $1;    10,    80c;    11, 
70c. 

8.  1,500  sta.  cu  yds  overhaul — Bid  1, 
2c;  2.  2c;  3,  2c;  4.  2c;  5,  2c;  6,  2c;  7,  2c; 
8,   2c;   9,   2c;    10,   2c;    11,   2c. 

Total  schedule  2 — Bid  1,  $8,574.45;  2, 
$9,747.50;  3,  $10,842.50;  4,  $10,658.75;  5. 
$12,980;  6,  $12,737.50;  7,  $13,020;  8,  $13,- 
372.50;  9,  $14,052.50;  10,  $14,017.50;  11, 
$11,293.50. 

Schedule  3. 

9.  71,700  cu  yds  excavation,  class  1 
—Bid    1,    10.45c;    2,    13.5c;    3,    15c;    4,    16c; 

5,  18c;   6,   17.5c;   7,   17c;   8,  17.5c;   9,   19.5c: 
10,    19.5c:    11,    15.7c. 

10.  250  cu  yds  excavation,  class  2 — 
Bid   1,  32c;   2,   30c;   3.   40c;   4,  40c:   5,   37c; 

6.  65c;   7,  50c;   8,   50c;  9,  45c;   10,  40c;   11, 
32c. 

11.  50  cu  yds  excavation,  class  3 — 
Bid  1,  60c;  2,  $1;  3,  75c:  4,  80c;  5,  $1.50; 
6,  90c:  7,  $1:  8,  $1:  9,  $1;  10,  40c;  11,  70c. 

12.  1,500  sta.  cu  yds  overhaul — Bid  1, 
2c:  2,  2c;  3,  2c:  4,  2c  ;5,  2c;  6,  2c:  7,  2c; 
8,   2c:   9,   2c:    10,   2c;   11,   2c. 

Total  schedule  3 — Bid  ],  $7,632.65;  2, 
$9,834.50;  3,  $10,922.50;  4,  $11,642:  5, 
$13,103.50;  6,  $12,785;  7,  $12,394;  8,  $12,- 
752.50;  9,  $14,174;  10,  $14,151.50;  11, 
$11,401.90. 

Schedule    4. 

13.  89,000  cu  yds  excavation,  class  1 
—Bid   1,    10.45c;    2,    13.5c;    3,    15c;    4,    15c; 

5,  18c;    6,    17.5c:    7,    17c;    8,    17c;    9,    19.5c; 
10,   19.5c:   11,  15.7c. 

14.  200  cu  yds  excavation,  class  2 — 
Bid   1,  32c:   2,   30c:   3,   40c:   4,   45c:   5,   37c; 

6,  65c;   7,  50c;   8,   50c:   9,   45c;   10,  40c;   11, 
32c. 

15.  50  cu  yds  excavation,  class  3 — 
Bid  1,  60c;  2,  $1;  3,  75c;  4,  80c;  5,  $1.50; 
6,  90c:  7,  $1;  8,  $1;  9,  $1;  10,  80c;  11,  70c. 

16.  1,500  sta.  cu  yds  overhaul — Bid  1, 
2c;  2,  2c;  3,  2c;  4,  2c;  5,  2c;  6,  2c;  7,  2c; 
8,  2c:   9,  2c;   10,   2c;   11,  2c. 

Total   schedule    4 — Bid    I,    $9,424.50;    2, 
$12,155;    3,    $13,497.50;    4,    $13,510:    5,    $16,- 
199;    6,   $15,780;    7,   $15,310;    8,    $15,310;    9, 
$17,525;    10,    $17,505:    11,    $14,102. 
Schedule    5. 

17.  46,000  cu  yds  excavation,  class  1 
Bid    1,    10.45c;    2,    12.5c;    3,    15c;    4,    16.5c; 

5,  18c:    6,    17.5c;    7,    17c;    8,    17c;    9,    19.5c; 

10,  19.5c:   11,   15.7c. 

18.  100  cu  yds  excavation,  class  2 — 
Bid   1,   32c;   2,   30c;   3,   40c;   4,   45c;   5,  37c; 

6,  65c;    7,    50c;    8,    50c;    9,    45c;    10,    40c; 

11,  32c. 

19.  50  cu  yds  excavation,  class  3 — 
Bid   1,   60c;  2,  $1;   3,   75c;  4,  85c;   5,  $1.50; 


b,  ;inr,  :,  $1,  8,  $1;  9,  $1;  10,  80c;  11,  70c. 

20.  2,000  Sta.  cu  yds  overhaul — Bid  1, 
2c;  2,  2c;  3,  2c;  4,  2c;  5,  2c;  6,  2c;  7,  2c; 
8,   2c;    9,   2c;    10,    2c;   11,   2c. 

Total  schedule  5— Bid  1,  $4,909;  2,  $5,- 
S70:  3,  $7,017.50;  4,  $7,717.50;  5,  $8,432; 
6,  $8,200;  7,  $7,960;  8,  $7,960;  9.  $9,105; 
10.    $9,090;    11,    $7,329. 

San     Francisvo,    Vertieal    Ktcaia    Pump. 

The  following  bids  were  received  by 
the  depot  quartermaster,  San  Fran- 
cisco, Ca!.,  under  office  circular  No.  118, 
for  one  steam  vertical  pump,  10x8i4xl2 
inch  : 

Bid  1.  The  Blake  &  Knowles  Steam. 
Pump  Works,  Sharon  Building,  San 
Francisco,  Cal.,  $650,  delivery  at  East 
Cambridge,  Mass.,  and  $725,  delivery  at 
San    Francisco. 

2.  \Varren  Steam  Pump  Co.,  Warren, 
.Mas.«.,  $660,  delivery  at  Warren  Mass.; 
$720,  at  San  Francisco. 

3.  M  T.  Davidson  Co.,  New  York 
City,  $725,  delivery  at  New  York;  $775, 
at  .San  Francisco. 

4.  The  Lockwood  Mfg.  Co.,  East  Bos- 
ton, .Mass.,  $850,  delivery  at  Warren, 
Tvlass. ;    $1,045-,   at   San   Francisco. 

o.  Fairbanks,  Morse  &  Co.,  651  Mis- 
sion street,  San  Francisco,  Cal.,  with 
cast  iron  water  ends,  $961.50:  with  cast 
brass  water  ends,  $1,616.50,  delivery  at 
Beloit,  Wis.;  for  delivery  at  San  Fran- 
cisco, with  cast  iron  water  ends,  $1,031; 
with  cast  brass  water  ends,   $1,686. 

6.  Dean  Bros.  Steam  Pump  Works, 
Indianapolis,  Ind.,  $450,  delivery  at  In- 
dianapolis;   $565,   at   San   Francisco. 

Award  has  been  recommended  to- 
bids  1  and  6  for  delivery  of  pump  at  re- 
spective   factories    at    prices    indicated. 


Riverside,    Cal.,    Painting. 

The  following  bids  were  received  by 
the  custodian,  U.  S.  post  office.  River- 
side, Cal.,  for  painting  plastering  in 
the  U.   S.  post  oflfice  at   Riverside,   Cal.: 

Fairfax    Bros.,    Geneva,    N.    Y.,    $555. 

Grohne  Contracting  Co.,  Joliett,  111., 
$693. 

.1.   P.   Sullivan,   Chicago,   111.,   $694. 

George  F.  Drobish,  Riverside,  Cal., 
$833. 

H,  E.  Zelinsky,  Los  Angeles,  Cal., 
$945. 

.Joe  W.  Cornwell,  Riverside,  Cal.,  $1,- 
149.50. 

-Aienz-Warren  Co.,  Los  Angeles,  Cal., 
$1,258. 

.Scows    for    Panama    Canal. 

The  purchasing  ofllcer  of  the  Panama 
Canal  will  soon  call  for  bids  for  fur- 
nishing three  1,000-yard  steel  dump 
scows.  The  scows  are  to  have  four 
hoppers,  one  deck,  seven  transverse 
water-tight  bulkheads,  three  longitu- 
dinal water-tight  bulkheads  In  each 
rake,  two  water-tight  longitudinal 
wing  bulkheads,  and  one  center  line 
structural  truss;  the  last  two  Items 
extending  from  hopper  end  bulkhead  to 
peak  bulkhead  at  each  end  of  scow. 
There  will  be  eight  wooden  steel 
sheathed  hopper  doors  or  gates,  com- 
plete, with  hinges,  lifting  chains,  etc. 
The  doors  are  to  be  dropped  by  manual 
power  and  raised  with  a  reversing 
steam  engine,  geared  to  hopper  door 
shafts.  The  dimensions  are:  Length 
over  all,  160  feet:  length  on  bottom. 
129  feet;  beam  molded,  50  feet  6  inches; 
depth  molded,  13  feet  6  inches;  draft, 
loaded,  11  feet. 


Elarthwork,  Pablo   Lateral. 

The    following   bids  were   received  at 
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Wednesday, 


■fan. 


13, 


ini5. 


the  oltice  of  the  U.  S.  lieclaiiuuion 
Service,  St.  Ignatius,  Mont.,  for  earth- 
work, Pablo  lateral  A  and  sublaterals, 
specification  No.   287: 

Bid    t.      A.    J...    .Markus,    Pol^5on,    .Mont. 

2.  Charles    Wilhite   &   Co.,   Boise,   Ida. 

."?,   WiKson    Pros.,    Poison,   Mont. 

4.  Temple   &  Siroky,   Heyburn,   Idaho. 

5.  T.   H.   Lynch,   Orland,   Cal. 

Item  1.  Excavation,  class  1,  105,000 
cu  yds — Bid  1,  15c;  2,  15.5c;  3,  17.95c;  4, 
19.5c;    5.    26c. 

Item  2.  Excavation,  cla.ss  2,  600  cu 
yds — Bid  1,  60c;  2,  45c;  3,  50c;  4,  35c; 
5,   50c. 

Item  3.  Excavation,  cla.ss  :'.,  4  00  cu 
yds— Bid  1.  90c;  2,  90c;  3,  50c;  4,  98c; 
5,    $1.50. 

Item  4.  Overhaul — All  bidders,  2c 
per   cu-  yd. 

lem  5.  Total— Bid  1,  $16,570;  2,  $17.- 
005;    3,    $19,447.50;    4,    $21,177;    5,    $28,300. 


ahsu  £;ubniitted  bids  on  the  alternates. 
The  bids  aie  now  being  considered  and 
contracts  will  probably  not  be  award- 
ed   for  at    least   ten   days. 


San     FrancUco,     Cal.,     Plaster     Model**. 

The  following  bids  were  received  by 
the  supeivising  architect,  Treasuiy  De- 
partment, Wa.^hington,  D.  C,  for  fur- 
nishing plaster  models  for  lamp  stand- 
ards and  brackets  for  the  U.  S.  sub- 
treasury.   San   Francisco,   Cal.: 

Rochette  &  Parzini  Co.,  New  York 
City,   $573. 

Neuman  &  Even,  New  York  City, 
$670. 

Menconi    Bros.,   New    York   City,    $CS5. 


Santa    Barbara,    Cal.,    liamp    Brneketx, 
Ktc. 

The  contract  for  furnishing  and  In- 
stalling two  lamp  brackets  and  lamps, 
complete,  in  the  U.  S.  post  office  at 
Santa  Barbara,  Cal..  has  been  awarded 
to  .lohn  I'olachek  Bronze  &  Iron  Co., 
I^ng   Island  City,   N.   Y.,   at   $295. 


BellinRThani,  M'aith.,  Painting. 

The  contract  for  certain  painting  in 
the  public  lobby  in  the  U.  S.  post  office 
at  Bellingham,  Wash.,  has  been  award- 
ed to  Seth  A.  Atwood  Paint  and  Wall 
Paper  Co.,  Bellingham,  Wash.,  at  $124; 
time  to  complete   15  days. 

FORT  HUACHUCA,  ARIZ.  —  Post 
buildings,  1  and  2  story  frame  and  con- 
crete. Cost  not  stated.  Engineer.  Con- 
structing Quartermaster,  Fort  Hua- 
chuca.  Owner,  United  States  Govern- 
ment. The  Winget  Construction  Com- 
pany, 413  Grant  Bldg.,  I...  A.,  was  low 
bidder  for  the  entire  work  for  the 
erection  of  a  group  of  buildings  at 
Fort  Huachuca,  Ariz.,  located  on  the 
El  Paso  and  Southwestern  Railway 
near  the  Mexican  border.  An  extreme- 
ly low  bid  submitted  by  Contractor 
.Sparks  of  Douglas  was  rejected.  The 
work  embraces  the  following  struc- 
tures: Five  two-story  frame  and  plas- 
ter captains'  quarters,  total  cost  about 
$60,000;  two-story  frame  and  plaster 
bachelors*  quarters,  apartmonted,  cost 
about  $20,000;  five  frame  and  plaster 
barracks  buildings,  about  120x50  feet 
each,  total  cost  about  $S2,000;  one 
frame  and  plaster  laboratory  building, 
cost  about  $5,000;  seven  frame  cavalry 
stables  with  rustic  exttriors,  cost 
about  $30,000;  coriugated  iron  hay 
shed,  cost  about  $5,000;  sti d  Jail  and 
guard  house,  cost  about  $5,'00;  remod- 
eling quartermaj^ter's  bari.uks,  cost 
i;l)out  $16,000;  remodeling  laboratory, 
cost  about  $6,000,  and  remodeling  an- 
other small  building,  cost  about  $4,000. 
All  (he  frame  buildings  will  have  coni- 
position  roofs  and  pine  Moors  and  trim. 
Contractors  Barnes  of  Leavenworth, 
Ivans.,  and  May  field  &  Shaw  of  El  Paso, 


HALLS   AND   SOCIETY   BUILDINGS. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Lodge  hall  and  stores,  3  or  4  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect,  Ralpii  Morrell, 
Odd  Fellows'  Bldg.,  Stockton.  Owners, 
."Stockton  Moose  Hall  Association.  The 
building  will  be  erected  on  San  Joa- 
(luin  street  south  of  JIain,  having  a 
frontage  of  50  feet  and  a  depth  of  150 
feet.  The  ground  floor  will  be  ar- 
ranged for  stores  while  the  upper  floors 
will  contain  the  club  rooms  and  a 
number  of  offices.  If  a  four-story 
structure  is  erected  one  floor  may  be 
given  over  to  living  apartments.  Only 
preliminary  plans  have  been  prepared 
and  details  cannot  be  given.  Further 
mention  will  be  made  of  the  work. 

CROCKETT.  CONTRA  COSTA  CO.. 
CAL. — Association  building,  2  story, 
frame,  $37,500.  Architect,  W.  H.  Crim, 
•Jr.,  4  25  Kearny  street,  S.  F.  Owners, 
Voung  Men's  Christian  Association. 
The  building  will  cover  an  area_of  140 
by  116  feet.  The  main  floor  will  be  ar- 
ranged for  a  large  auditorium,  gym- 
nasium, reading  rooms,  office  and  boys' 
department.  The  second  floor  will  con- 
tain a  dormitory  for  the  members.  In- 
terior finish  will  be  of  pine  throughout. 
Theie  will  be  steam  heat  and  a  hot 
water  supply.  A  large  swimming  tank 
will  be  installed.  Exterior  of  the  build- 
ing will  be  covered  with  shiplap.  Plans 
are    being    prepared. 

ST.  HELENA.  SONOMA  CO..  CAL.— 
Lodge  hall,  2  story,  frame  and  plaster. 
$12,000.  Architect,  W.  H.  Corlett,  Napa. 
Owners,  St.  Helena  Pai'lor  Native  Sons. 
The  building  will  be  erected  on  Spring 
sti-eet.  The  main  floor  will  be  ar- 
ranged for  a  large  banquet  room, 
kitchen  and  ticket  office.  The  upper 
floor  will  contain  a  hall  32  by  52  feet, 
ante  rooms,  ladies'  parlor  and  club 
room.  Inteiior  will  be  finished  in 
pine  throughout.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are   being  taken. 

HOSPITALS. 


SAN  FRANCISCO— Hospital  addition, 
4  story  and  base.  Class  A  construc- 
tion, $1,000,000.  Architect  not  selected. 
Owners.  City  and  County  of  San  Fran- 
cisco. The  Board  of  Public  Works  has 
instructed  the  City  Department  of  Ar- 
chitecture to  arrange  for  plans  and 
specifications  for  an  additional  wing  to 
be  erected  at  the  southeast  of  the 
present  San  Francisco  Hospital.  This 
building  will  be  similar  in  design  to 
the  present  structure  and  will  cost  in 
the  neighborhood  of  $1,000,000.  A 
competition  may  be  held  to  secure 
plans  for  the  building,  but  a  definite 
decision   will   be  reached   on   Friday. 


HOTELS. 

PLACERVILLE,  PLACER  CO.,  CAL. 
—  llot(>l.  :i  story  and  base,  brick.  Cost 
not  stated.  .Vrchilect.  .loseph  Ogborn. 
Kichinond.  Owner,  .1.  A.  Raffetto.  The 
building  will  contain  a  total  of  56 
guest  rooms,  office,  lobby  and  dining 
room.  Interior  will  be  finished  in  pine 
and   redwood.  There  will  be  steam  heat 


;iMil  a  hot  water  sy.^tcm.  A  number  of 
private  baths  will  be  provided.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Private  baths  will 
be  equipped  with  showers.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  All  other  brick  will  be  taken 
from  a  building  now  occupying  the 
site.      Plans   are    being   prepared. 

♦ 

PANAMA— PACIFIC    EXPOSITION 
WORK. 

Contracts  Awarded. 

SAN  FR.VNCISCO — Foreign  exhibit 
building,  2  story,  frame  and  plaster. 
$SS,S20.  Architect's  name  not  given. 
Owners,  French  Government.  Con- 
tractors. Lindgren  Co..  Monadnock 
Bldg..    S.    F.      Contract    price.    $88,820. 

SAN  FRANCISCO  —  Display  booth, 
frame  construction.  Cost  not  stated. 
Architect,  none.  Owners,  Randall  Ele- 
vator Door  Control,  S.  F.  Contractors, 
Kink  &  Schindler  Co..  S.  F.  Contract 
price  not  stated.  The  booth  will  be 
erected    in    the    >rachinery    Palace. 

SAN  P^RANCISCO  —  Exhibit  booth. 
Cost  not  stated.  Architect,  none.  Own- 
ers. New  York  Manufacturers.  Contrac- 
tors, Fink  &  Schindler  Co.,  S.  F.  Con- 
tiact   price    not   slated. 

4.- 

U.ULROAD    (ONSTKUCTION    ANj» 
EQUIPMENT. 

VALLEJO,  SOLANO  CO.,  CAL.— Rail- 
road construction.  $86,500.  Engineer's 
name  not  given.  Owners.  Vallejo-Be- 
nicia  Railroad  Co.  The  Chamber  of 
c^ommerce  has  endorsed  the  construc- 
tion of  the  Vallejo-Benicia  Railroad. 
Details  concerning  the  cost  of  the  pro- 
posed road  have  been  filed  with  the 
Chamber  by  the  promoters.  They  are 
as    follows; 

Grading    $12,000 

Ties,    poles,    etc 15.000 

Rails,    etc 28,000 

Tiack  laying   and    surfacing....      3.000 

Spikes    500 

Overhead   and   bonding    6,000 

Two    cars     7.000 

City    construction    10,000 

Engineering     5,000 

Total     $86,500 

♦ 

ftESIDENCES. 

SAN  KU.ANCISCO— Uesidenoes.  6,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner.  J.  .Anderson.  423 
Ulth  avenue.  S.  F.  These  houses,  each 
di'signed  to  contain  five  rooms,  will  be 
erected  on  the  west  side  of  17th  ave- 
nue south  of  Geary  street.  Interiors 
will  be  finished  in  pine,  redwood  and 
eim.  Hardwood  floors  will  be  used  in 
the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  and 
brick  mantels.  Bath  rooms  will  have 
tile  wainscot.  Autoniatic  water  heat- 
ers will  be  installed.  Exteriors  will  be 
covered  with  r'.istic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   ioii.g   purchased. 

SAN  FRANc^lSCO— Residence.  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  .\lartin  Hanson.  2426  Mis- 
sion street.  S.  F.  The  dwelling  will 
lie    erected    on    the    north    side    of    2Sth 
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street  east  of  Noe,  and  has  been  de- 
signed for  a  six-room  house  witli  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Bath  loom 
will  be  finished  in  tile.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  motal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

SAX  FRAXCISCO  —  Residence,  11/2 
story  and  base,  frame,  $2,.')00.  Archi- 
tect, none.  Owner,  .John  Casity,  .327 
Brazil  street,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  bath  and  garage,  and  will  be 
erected  on  the  west  side  of  London 
street  north  of  Brazil.  Interior  will  be 
finished  in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  mantel  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  arc  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials  are   now   being  purchased. 

SAN  FRANCISCO— Cottage,  1  story 
and  base,  frame,  $2,000.  Architect, 
none.  Owners,  Parkside  Home  Build- 
ing Co.,  Crocker  BIdg.,  S.  P.  This  house 
will  be  erected  for  C.  W.  Schumacher 
on  the  west  side  of  24th  street  near 
Ulloa  and  will  contain  five  rooms  and 
bath.  Interior  finish  will  be  largely  of 
pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  one 
open  fire  place  and  tile  or  brick  man- 
tel. Bath  room  will  have  tile  wain- 
scot. Exterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials   aie    now    being   purchased. 

SAN  FRANCISCO  —  Residence,  2 
story,  attic  and  base,  frame  and  brick. 
Cost  not  stated.  Architect,  Henry 
Shermund,  Mills  Bldg.,  S.  F.  Owner, 
Sol  Bibo.  The  dwelling  has  been  de- 
signed for  a  high  class  city  dwelling 
of  the  two-story,  attic  and  basement 
type  to  be  erected  on  a  26  by  120  foot 
lot  on  the  east  side  of  20th  avenue 
near  Lake  street  in  the  Richmond  Dis- 
trict for  Sol  Bibo.  The  house  has  been 
designed  along  lines  suggestive  of  the 
Spanish  Renaissance  and  will  be  cov- 
ered with  cement  plaster  trimmed  with 
pressed  brick.  Many  features  will  be 
introduced  which  will  make  this  one 
of  the  most  charming  home.'?  in  the 
district.  Located  as  it  is  close  to  the 
bay  shore,  the  architect  has  designed 
the  dwelling  so  as  to  make  the  most  of 
the  view  obtained.  The  first  floor, 
which  will  be  finished  entirely  in  hard- 
woods, will  contain  a  large  living 
room,  dining  room,  breakfast  room, 
butler's  pantry  and  kitchen.  The  sec- 
ond floor  will  be  arranged  for  three 
bed  rooms  with  private  dressing  rooms, 
solarium  and  a  servant's  room.  In  the 
attic  will  be  the  library  and  studio 
overlooking  the  Golden  Gate,  while 
opening  off  the  library  and  studio  will 
be  a  large  roof  garden.  Upper  floors 
will  be  finished  in  selected  pine  and 
white  enamel.  Hardwood  floors  will  be 
used  throughout.  Special  attention  has 
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been  given  to  the  bath  rooms,  which 
will  be  finished  with  tile  floors  and 
wainscot.  A  recessed  shower  cabinet 
lined  with  marble  will  be  used  in  the 
bath  room.  Tile  floor  and  wainscot  is 
also  specified  for  the  kitchen.  Base- 
ment will  contain  a  garage,  wine  room, 
den  and  .«;torage  space. 

HIHRKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame. 
Qost  not  stated.  Architect,  N.'  W.  Shaw, 
3037  Bateman  street,  Berkeley.  Own- 
-er,  10.  E.  Eitel.  The  dwelling  will  be 
erected  in  the  Claremont  Tract,  and 
has  been  designed  to  contain  seven 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  will  be  of  pine,  redwood 
and  hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
and  floor  will  be  used  in  the  bath 
room.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$3, .500.  Architect,  none.  Owner,  A.  S. 
Holmtis,  Dalziel  Bldg--,  Oakland.  The 
dwelling  will  be  erected  in  Thousand 
Oaks  and  has  been  designed  for  a 
seven-room  house  with  two  baths  and 
sle.eping  porch.  Interior,  finish  will  be 
of  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  -Mantels  will  be  of  tile  and 
brick.  Tile  wainscot  and  floor  will  be 
used  in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
I^abor.  Materials  are  now  being  pur- 
cha.st-d. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$4,000.  Architect,  H.  P.  Smith,  Blake 
Bldg.,  Oakland.  Owner,  P.  O.  Boyd. 
The  dwelling  will  be  erected  in  Boyd 
Place  and  has  been  designed  for  a 
seven-room  house  with  two  baths, 
sleeping  porch  and  garage.  Interior 
finish  will  be  of  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms'and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Bath  rooms 
will  have  ale  wain-scot  and  floors.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day    Labor. 

PORTLAND,  ORE.  —  Residence,  2 
story,  attic  and  base,  brick  and  frame, 
$25,000.  Architect,  W.  B.  Bell,  Sher- 
lock Bldg.,  Portland.  Owner,  A.  C. 
Ruby.  The  dwelling  has  been  de- 
signed for  a  high  class  country  home 
and  will  be  erected  on  the  Base  Line 
road  about  ten  miles  out  of  the  city 
of  Portland.  The  dwelling  will  con- 
tain fourteen  rooms,  three  baths,  three 
sleeping  porches  and  servants'  quar- 
ter.s.  A  gt.rage  will  also  be  erected  on 
the  property.  Interior  of  the  house 
will  be  finished  in  hardwoods  and 
white  enamel.  Hardwood  floors  will  be 
usi-d    thioughout.      There   will   be  steam 

heat,   a   vacuum   cleaning:   system,    lee 
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plant  and  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile  and 
equipped  with  showers.  Theie  will  be 
open  fire  places  and  tile  mantels.  Ex- 
terior of  the  house  will  be  faced  with 
pressed  brick.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
.•shortly. 

-SACRAMENTO,  CAL. — Residence  ,1 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  C.  I.  Chinson,  321 
7th  street,  Sacramento.  The  dwelling 
has  been  designed  to  contain  seven 
rooms  and  bath  and  will  be  erected 
on  28th  street.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
tloois  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the    work   by    Day   Labor. 

Contracts  Awardea. 

CORONADO  BEACH,  SAX  DIEGO 
CO.,  CAL. — Residence,  2  story,  attic  and 
base,  hollow  tile,  $36,375.  Architect, 
Palmer  Grey,  Wright  and  Callender 
Bldg.,  L.  A.  Owner,  Gale  Thompson, 
Chicago.  Contractors,  Frank  Graves  & 
Son,  Stimson  Bldg.,  L.  A.  Contract 
price.    $36,375. 


SCHOOLS, 

BIORKKLEY,  ALA.MEDA  CO.,  CAL.— 
Schools,  5,  1  and  2  story.  Class  C  con- 
struction, $35,000  to  $100,000.  Archi- 
tects as  follows.  Owners,  City  of  Ber- 
keley. The  following  architects  have 
been  selected  to  design  the  five  new 
Berkeley  Schools.  Architect  Walter 
Reed,  Oakland  Bank  of  Savings,  Oak- 
land, will  design  the  West  Berkeley 
School,  containing  six  class  rooms  and 
costing  $35,000.  Architects  Coxhead  & 
Coxhead,  Hearst  Bldg.,  San  Francisco, 
win  design  the  North  Berkeley  .'^chool, 
containing  seven  class  rooms  and  an 
auditorium  to  seat  400.  cost  $37,000. 
Architect  W.  H.  RatclifT,  .Ir.,  First  Na- 
tional Bank  Bldg.,  Berkeley,  will  de- 
sign the  South  Berkeley  School,  con- 
taining 12  class  rooms  and  an  audito- 
rium seating  500,  cost  $70,000.  Archi- 
tects Hobart  &  Cheney,  Crocker  Bldg., 
San  Francisco,  will  lesign  the  Ward 
-School  at  Ward  and  Telegiaph  avenue, 
containing  18  class  rooms  and  an  audi- 
torium seating  700,  cost  $100,000,  and 
Architect  .lames  W.  Plachek,  Acheson 
Bldg.,  Berkeley,  will  design  the  Clare- 
mont School,  containing  6  class  rooms 
and  an  auditorium  seating  250  people, 
cost  $28,000.  All  buildings  will  be  of 
the  Class  C  type  of  construction.  The 
various  architects  are  now  at  work  on 
the   plans. 

FRESNO,  FRESNO  CO.,  CAL.  — 
School,  1  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architect, 
Eugene  .Mathewson,  Forsythe  Bldg., 
Fresno.  Supervising  Architect,  W.  D. 
Coates,  Rowel  1  Bldg.,  Fresno  and  Ad- 
dison-Head  Bldg.,  S.  F.  Owners,  City 
of  Fresno.  The  building  will  be  erect- 
ed in  the  Englewood  .\ddition  and  will 
contain  12  cla.ss  rooms  and  a  large 
auditorium.  Interior  will  be  finished 
in  pine  with  maple  floors.  Construction 
will  be  of  the  slow  burning  typo  with 
reinforced  concrete  floors  and  corri- 
dors. There  will  be  a  central  heating 
system,    oil    burning-    equipment,    pro- 
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gram  clocks  and  modern  ventilation. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken.  Bids  will  be 
opened  on  February  .")th.  Plans  and 
specilications  can  be  secured  fioni  the 
Jiupervising   Architect. 

OAKLAND,  CAL. — School,  2  story, 
frame  and  plaster.  $3."), 000.  Architect, 
.1.  .1.  Donovan,  .Security  Bank  lildg.. 
Oakland.  Owners,  City  of  Oakland. 
The  building  will  be  erected  at  the  cor- 
ner of  Fifth  and  Linden  streets  and 
has  been  designed  to  contain  eight 
class  rooms  and  an  assembly  hall.  In- 
terior will  be  finished  in  pine  with 
some  maple  flooi-s.  There  will  be  a 
modein  system  of  heating  and  venti- 
lating, special  school  plumbing  and 
program  clocks.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing prepared. 

ROSFVILLK,  I'LACKU  CO.,  CAL.— 
School,  ]  stoiy  and  base,  concrete  and 
frame,  $4.'), 000.  Architect,  W.  H.  Weeks, 
T.'i  Post  street,  S.  F.  Owners,  Rosevllle 
School  District.  The  building  has  been 
designed  in  the  Mission  style  and  will 
contain  twelve  class  rooms  and  an  as- 
sembly hall  seating  400  people.  Inte- 
rior finish  will  be  of  pine  with  maple 
lloors  in  the  class  rooms.  There  will 
be  a  central  heating  system,  modern 
school  plumbing  and  program  clocks. 
F.xterior  of  the  building  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 
Bids  will  be  opened  on  .lanuary  14th. 
Plans  and  specifications  can  be  secured 
from   the  architect. 

COLTON.  SAN  BERNARDINO  CO., 
CAL. — School,  2  story  and  base,  brick, 
$7.>,000.  Architects,  .Mlison  &  Allison, 
Hibernian  RIdg.,  T^.  A.  Owneis,  Colton 
School  District.  The  building  haf  been 
designed  to  contain  sixteen  class 
rooms,  assembly  hall,  manual  training 
and  domestic  science  departments.  In- 
terior will  be  finished  in  pine  through- 
out. There  will  be  a  central  heating 
system  and  modern  school  plumbing. 
Exterior  of  the  building  will  be  faced 
with  sand  lime  brick.  A  clay  tile  roof 
will  be  used.  Plans  are  complete  and 
bids  will  be  called  for  at  once. 

HAWTHORNE,  LOS  ANGELES  CO., 
r.\L. — School,  1  story  and  base,  brick, 
$4.i,000.  Architect,  W.  C.  Pennell, 
Haker-Detwiler  Bldg.,  L.  .\.  Owners, 
Hawthorne  School  District.  The  build- 
ing has  been  designed  to  contain  eight 
class  rooms,  a  large  auditorium  and 
teachers'  rooms.  The  Ijasement  will 
not  be  finished.  Interior  will  be  fin- 
ished in  pine  with  maple  Moors  In  the 
class  rooms.  Plans  provide  for  steam 
heat  and  ventilation  and  modern  school 
plumbing.  Exterior  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

(Contracts  Awarded. 

IIOLTVIM-E,  I.MPERIAL  CO.,  CAL.— 
School,  1  story  and  b.-ise,  hollow  tile 
construction.  Cost  not  stated.  .Archi- 
tects, Allison  &  Allison.  Hibernian 
Hldg..  L.  A.  Owners,  Holtvillr  .'School 
Dislilct.  Contractors,  Nance  &  Phelps. 
!Kli  and  Central  streets,  L.  A.,  general 
construction.  Contrac-t  price  not  stat- 
«-d.  CJcnller  fit  (!enr,  llollvllle,  plumb- 
ing, $L',9ii7.  Not.-:  Contract  for  the 
heating  and  vent  il;it  ing  has  not  been 
nw.Trdcd, 
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CHICO  TO  NEI..SON,  BUTTE  CO., 
CAL.  —  Highway  construction.  Cost 
not  stated.  Engineer,  State  Highway 
Commission,  Forum  Bldg.,  Sacrainento. 
Owners,  State  of  California.  Plans  and 
.>■  pec irtcat ions  have  been  completed  and 
approved  for  constructing  that  portion 
of  the  State  Highway  between  Chico 
and  Nelson  in  Butte  County.  Bids  are 
now  being  taken  and  will  be  opened 
by  the  Commission  on  February  1st. 
Plans  and  specifications  can  be  se- 
cured eithei-  from  the  State  Highway 
Commission  at  Sacramento  or  from  the 
District  Engineers  in  San  Francisco 
or  Los  .Angeles.  An  official  proposal 
appears  in  another  column  of  this 
issue. 

SANTA  CLARA,  SANTA  CLARA  CO., 
(I;AL. — Street  improvement.  Cost  not 
stated.  Engineer,  City  Engineer  H.  B. 
Fisher,  Santa  Clara.  Owners,  Town  of 
Santa  Clara.  Engineer  H.  B.  Fisher  is 
now  making  an  official  survey  of  the 
streets  and  sidewalks  in  Santa  Clara 
as  the  town  trustees  will  soon  order  a 
number  of  the  streets  paved.  At  this 
time  among  the  streets  to  be  improved 
are:  The  San  Francisco  road  from  the 
coi-ner  of  Scott's  Ijane  to  Lincoln 
street  and  Lincoln  stieet  to  Bellomy, 
also  Franklin  street  from  Lincoln  to 
.lefterson.  Grant  from  Franklin  to  the 
town  limits  of  Alameda,  Liberty  street 
to  Lafayette  and  all  other  cross  streets 
from  .lefferson  to  the  railroad  station 
between  Liberty  and  Benton  streets, 
and  Fianklin  street  from  Grant  to  the 
railroad  station.  The  woi-k  will  be 
done  under  the  1901  improvement  act. 
PORTER VHyLE,  TULARE  CO..  CAL. 
— Sti-eet  paving,  asphalt  and  concrete. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Porterville.  Owners,  City  of 
Porterville.  .Members  of  the  Board  of 
Trustees  at  their  last  I'neeting  voted 
•  inanimously  for  the  improvement  of 
">'i  blocks  of  the  residence  streets  with 
asphalt  concrete  paving,  resolutions 
ordering  the  work  done  having  been 
passed.  The  streets  to  be  improved 
include  the  following:  Main  street 
fiom  Olive  to  .Morton  street.  Hockett 
street  from  Oak  street  to  Morton  street. 
I)  street  from  Mill  street  to  Morton 
street.  Second  street  from  Oak  street 
to  Cleveland  street;  Oak  street  from 
Division  stree't  to  Hockett  street.  Oak 
street  from 'Main  stieel  to  Grevilla 
street.  Cleveland  street  from  Second 
street  to  the  Southern  Pacific  reserva- 
tion. Lafayette  street  from  Hockett 
sticoi  to  K  street.  Putnam  avenue 
from  Division  stit:et  to  Hockett  street. 
Division  street  from  Thurman  street 
to  .Mill  street.  Black's  .Alley  from  .Main 
street  to  Hockett  street.  The  alleys  be- 
tween Main  street  and  Second  street. 
belwe-:>n  Ckvel^ind  street  and  Putnani 
avenue,  between  .Mill  street  and  Garden 
street,  and  fiom  Olive  street  two  blocks 
north. 

KICII.MOND,  CONTRA  COSTA  CO.. 
C.AL. — Sewers.  Cost  not  staled.  En- 
gineer, City  I'nglneer  Chapman.  Rich- 
mond. Owners,  City  of  Richmond. 
<'ily  I'^ngineer  Chapman  has  been  in- 
struct'd  by  tlu>  City  Council  to  pre- 
pare plans  ann  specifications  for  sew- 
ers In  .Main,  .Soito  and  other  streets  in 
the  lUirg  tract.  On  completion  of  the 
plans  and  their  approval  by  the  Coun- 
lil  bids  will  be  calle<l  for  on  the  woik. 
KICII.MOND,  CONTRA  COSTA  CO. 
(•.\l..— Channel    dredging.    ^16,000,      En- 


gineer. City  Engineer  Chapman.  Rich- 
mond. Owners,  City  of  Richmond. 
Plans  and  specifications  presented  to 
the  City  Council  for  the  dredging  of 
the  south  channel  of  San  Pablo  canal 
have  been  approved  and  the  City  Clerk 
has  been  directed  to  advertise  for  bids 
on  the  work.  The  channel  will  be  80 
feet  in  width  and  will  have  six  feet  of 
water  at  low  tide.  The  channel  wilf. 
be  dredged  for  over  one  mile,  or  a 
distance  of  .j,600  feet.  The  work  will 
cost  in  the  neighborhood  of  $15,600  or 
$1G,000.      Bids   close   January    18th. 

SOLANO,  SOLANO  CO.,  CAL.— Recla- 
mation and  irrigation  project.  |36o,000. 
Engineer's  name  not  given.  Owners. 
Solano  Irrigated  Farms  Co.,  HoII»rook 
Hldg.,  S.  F.  -Announcement  of  applica- 
tion by  the  United  Railroads  to  the 
.State  Railroad  Commission  for  permis- 
sion to  undertake  the  rehabilitation  of 
the  defunct  Solano  Irrigated  Farma 
has  been  made  public  by  Jesse  Lilien- 
ihal,  president  of  the  company.  The 
application  has  been  in  the  hands  of 
the  Commission  for  a  month,  but  pub- 
lication of  the  fact  that  it  had  been 
received  was  withheld  at  the  request 
of  President  Lilienthal.  To  put  the 
Solano  pi-oject  on  its  feet  would  re- 
quire $3ti.-),000,  Lilienthal  informed  the 
Commission,  and  the  immediate  appli- 
<'ation  of  IG.'i.OOO  is  necessary  to  save 
the  entire  investment  fiom  going  by 
the   board. 

NAPA.  NAPA  CO..  CAL.— Electroliers, 
ornamental  metal.  Cost  not  stated, 
l-'.ngineer,  none.  Owners.  Town  of 
.Napa.  The  placing  of  electroliers  on 
the  new  First  street  biidge  is  now  be- 
ing discussed  by  the  City  Council,  and 
from  present  indications  the  work  will 
he    ordered    shortly. 

REDWOOD  CITY.  SAN  .MATIOG  CO., 
CAL.  —  Highway  construction.  Cost 
not  stated.  Engineer.  County  Surveyor. 
Redwood  City.  Owners.  San  Matoo 
County.  Plans  have  been  completed 
and  figures  are  now  being  taken  for 
the  construction  of  2.4:)i)  miles  of  high- 
way beginning  at  the  intersection  of 
the  State  Highway  at  Redwood  City 
and  continuing  out  Santa  Cruz  ave- 
nue through  .\Ienlo  Park  to  Palo  Alto. 
Bids  will  be  opened  on  February  1st. 
Plans  and  specifications  can  be  se- 
cured  from  the  County  Surveyor. 

REDWOOD  CITY,  SAN  .MATEO  CO.. 
C.VL  —  Highway  construction.  Cost 
not  st.ited.  Engineer,  County  Surveyor. 
Redwood  t^ity.  Owners,  San  Mateo 
County.  Plans  and  specifications  have 
been  completed  for  constructing  ap- 
proximately 6. .326  miles  of  highway  In 
Road  District  No.  1  of  San  Mateo 
County.  Bids  will  be  opened  on  Feb- 
ruary 1st.  Plans  and  specifications 
can  be  secured  from  the  County  Sur- 
veyor. 

BAKERSFIELD.  KERN  CO.,  CAL— 
.■<ewer  construction.  (^ost  not  stated. 
Engineer.  City  lOngineer,  Bakersfield. 
Owners,  City  of  Bakersfield.  Plans  for 
approximately  4. SOD  feet  of  six-Inch 
vitrified  pipe  sewer  to  be  constructed 
In  Sewer  District  No.  23  have  been 
completed  and  approved.  Bids  will  be 
opened  on  .lanu.irx  20th.  Plans  and 
specifications  lan  be  seevired  from  the 
City    lOngineer. 

BAKERSFIEIJ),  KKUN  CO..  C.\L.— 
Sewer  construction.  Cost  not  stated. 
I'n^lneer,  City  Engineer,  Bakersfield. 
Owners,  City  of  Bakersfield.  Plans 
and  specifications  for  constructing  np- 
t)roxlniately   7.929   feet  of  .six-Inch   vlt- 
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rifled  sewer  in  Sewer  District  No.  22 
have,  been  completed  and  approved. 
Bids  are  now  being  taken  and  will  be 
opened  on  .January  iMith.  Plans  and 
specifications  can  be  secured  from  the 
I'ity    Kngineer. 

.S.ACKA-AIEXTO,  CAL.— Street  work. 
Cost  not  stated.  Engineer,  Cily  Engi- 
neer, Sacramento.  Owners,  City  of 
Sacramento.  Plans  for  improvement 
of  E  street  b>-  installing  concrete 
curbs,  cast  iron  manholes  and  covers' 
have  been  completed  and  figures  are 
being  taken.  Plans  have  also  been  ap- 
proved for  constructing  an  asphalt 
pavement  on  I)  street  for  which  bids 
are  also  being  taken.  Bids  vvill  be 
opened  for  both  jobs  on  .January  20th. 
Plans  and  specifications  can  be  secured 
from    the   City    Engineer. 

Contracts  Awarded. 

VALLE.JO,  SOl.AXO  CO.,  C.\L.  — 
Street  paving.  Cost  not  stated.  Engi- 
neer, City  Engineer,  Vallejo.  Owners, 
City  of  Vallejo.  Contractors,  City 
Street  Improvement  Co.,  S.  F.  Con- 
tract price,   .'50  cents  per  square  foot. 

SAX  RAFAEL,  JJARIN  CO.,  CAL. — 
Street  paving,  asphalt.  Cost  not  stat- 
ed. Engineer,  City  Engineer,  San  Ra- 
fael. Owners,  City  of  San  Rafael.  Con- 
tractors, Clark  &  Henery,  Stockton. 
Contract  price   not  stated. 

SAX  MATEO,  SAX  MATEO  CO.,  CAL. 
— Street  paving,  $3,075.  Engineer,  City 
Engineer,  San  Mateo.  Owners,  City  of 
San  Mateo.  Contractor.-?,  Federal  Con- 
stiuction  Co.,  Redwood  City.  Contract 
piice,   $."2,075. 

.MODESTO,  STANISLAUS  CO.,  CAL. 
—  Drainage  ditches,  $12,464.  Enfjineer, 
.Modesto  Irrigation  District.  Owners, 
.Modesto  Irrigation  District.  Contrac- 
tor. E.  K.  Finney,  Modesto.  Contract 
l)r:ce,    $12,464. 

REDWOOD  CITY,  SAX  MATEO  CO., 
CAL. — Street  construction.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Redwood  City.  Owners,  San  Mateo 
County.  Contractor,  James  Wilson, 
Redwood  City.  Contract  price  not 
stated.  This  contract  covers  the  con- 
struction of  Kelly  avenue  at  Half 
.Moon   Bay. 

TULARE,  TULARE  CO.,  CAL.— Con- 
duit and  cable.  $4,300.  Engineer,  City 
Engineer,  Tulare.  Owners,  City  of 
Tulare.  Contractor,  D.  S.  McEwan 
Electric  Co.,  Ocean  Park.  Contract 
price,   •4,300. 


STORES  A>D  OFFICES. 


SAN  FRANCISCO — Restaurant  alter- 
ations. Class  A  construction.  Cost  not 
stated.  Architect,  G.  Albert  Lans- 
burgh,  709  Mission  street,  S.  F.  Own- 
er, Mr.  Meyerfeld,  Orpheum  Theatre. 
The  ground  floor  of  the  building  at 
the  noi-thwest  corner  of  Sutter  and 
Grant  avenue,  foi-merly  occupied  by 
the  D.  Samuels  Lace  House,  will  un- 
dergo extensive  alterations.  A  large 
and  modern  restaurant  will  be  in- 
stalled. The  alteration  work  includes 
a  large  amount  of  interior  finish,  mar- 
ble and  tile  work,  ornamental  plaster, 
electric  work,  plumbing  and  painting. 
Plans  are  nearly  complete  and  figures 
vvill   be   taken  next  week. 

SAN  FRANCISCO— Stores  and  bil- 
liard hall,  2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architects, 
Rousseau  &  Rousseau,  Monadnock 
Bldg.,  S.  F.  Owner,  Ernest  Heuter. 
The  building  will  be  erected  at  the 
northeast    corner    of    California      and 
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Fillmore  streets,  covering  a  consid- 
erable ground  area.  There  will  be  six 
stores  on  the  first  floor  and  a  large 
billiard  and  pool  hall  on  the  second 
floor.  Inteiior  will  be  finished  in  pine 
with  hardwood  in  the  display  windows. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  teira 
cotta.  Plans  are  complete  and  figures 
are    being   taken. 

SACRAMENTO,  CAL.— Store  altera- 
tion, frame  construction,  $3,000.  Ar- 
chitect, none.  Owner,  J.  Wright,  lOlR 
.5th  street,  Sacramento.  This  work  will 
consi.st  of  the  installation  of  new  store 
fronts,  metal  bars.  Some  new  interior 
finish  will  also  be  in.stalled.  Plans  aru 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
.Materials    are    now    bting    purchased. 


THEATRES. 


SAX  FRAXCISCO — Theatre,  1  story, 
brick  and  steel,  $10,000.  Architect, 
August  Headman,  Xew  Call  Bldg.,  S.  F. 
Owner's  name  not  given.  The  build- 
ing will  be  erected  on  Stockton  street 
;.nd  will  contain  one  store  besides  the 
theatre.  The  theatre  will  have  a  seat- 
ing capacity  of  800  people  and  will  be 
finished  in  pine  and  ornamental  plas- 
tei-.  A  modern  system  of  ventilation 
will  be  installed.  Special  electric 
woik  will  be  specified.  Exterior  will 
be  faced  with  pressed  brick.  Plans  "are 
complete   and    figures   are    being   taken. 


SEALED   PROPOSALS 


i>|{(»roSAI>S     KOR    0.4.XAL,     SUPPLIES. 

PANA.MA  CIRCULAR  8S9— Proposals 
for  Fuel  Oil  for  the  Year  Ending  De- 
cember 31,  191.1. — Sealed  proposals  will 
be  received  at  the  office  of  the  general 
purchasing  ofllcer.  th;  Panama  Canal, 
Washington,  D.  C.  until  10:30  a.  ni. 
January  1."»,  1S>1."».  at  which  time  they 
will  be  opened  in  public,  for  furnish- 
ing the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  889)  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent,  10S6 
North  Point  sti-eet.  San  Francisco.  Cal.: 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle.  Wash.: 
Los  Angeles,  Cal.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing  officer. 


PROPOSALS    FOR    CANAL,     SUPPLIES. 


PANA:MA  CIRCULAR  890— Proposals 
for  Cast  Iron  Lamp  Posts  and  Porce- 
lain Receptacles  and  Lamp  .Sockets  for 
Same,  Electric  Cable.  Steel  Cable,  Steel 
Pipe  and  Pontoons  for  Same,  Cast  Iron 
Washers,  Stovepipe,  Garbage  Cans. 
Buckets.  -Anchors.  Brass  Bolts  and 
Washeis  Door  Bolts,  Power  Hack  .Saw, 
Anchor  Lights.  Cheesecloth.  Sash  Cord. 
Chalk  I.,ine  Twine.  Rubber  Bands,  Bris- 
tol Board  and  Padboard,  Manganese 
Dioxide,  and  Potassium  Chlorate. — 
Sealed  pioposals  will  be  received  av 
the  office  of  the  general  purcnaslng  of- 
ficer, the  Panama  Canal,  Washington, 
D.  C.  until  I0:.30  a.  in.  January  21,  101.";, 
at  which  time  they  will  be  opened  in 
public,  for  furnishing  the  above  men- 
tioned articles.  Blanks  ana  general 
information  relating  to  this  circular 
CSo.  S90)  may  be  obtained  from  this  of- 
fice or  the  office  of  the  assistant  pur- 
chasing agent,  1086  North  Point  street, 
San  Francisco.  Cal.:  al.So  from  the  U. 
S.  engineer  oflncers  in  the  following 
cities:-  Seattle.  Wash.:  Los  .\ngeles 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers. U.  S.  army,  general  purchasing 
officer. 

PROI'O.S.%LS   FOR  STEEL   PIPES. 


IS 

United  States  Reclamation  Service, 
Browning,  Mont.,  until  S  o'clock  p.  ni. 
January  ao,  1JH5,  for  the  construction 
of  concrete  piers  for  supporting  the 
steel  pressure  pipes  at  the  Hall's  Cou- 
lee Crossing  of  the  St.  Mary's  Canal,  St. 
.Mary's  Storage  Unit,  Milk  River  proj- 
ect, Mont.  The  work  involves  about 
2.50  cubic  yards  of  concrete  and  1,000 
cubic  yards  of  excavation  and  back- 
filling and  is  situated  in  the  Black- 
leet  Indian  Reservation,  about  35  miles 
northwest  of  Browning,  Mont.  For 
particulars  address  the  United  States 
iieclamation  Service,  Great  Falls 
-Mont.,  or  Fletcher,  -Mont.  H.  N.  SAV- 
.\GE,    supervising   engineer. 

4 

l'ROPOS-*LS  FOR  WOOD  STAVE 'PIPE. 

WOOD  STAVE  PIPE— Department  of 
the  Interior,  United  States  Reclama- 
tion Service,  Montrose,  Colo. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  the  United  States  Reclamation 
Service,  Montrose,  Colo.,  until  4  o'clock 
p.  ni.  January  14,  i!>f.i,  for  the  con- 
struction of  approximately  1,764  lin- 
ear feet  of  17-inch  diameter  wood  stave 
pipe  for  the  Uncompahgre  Valley  proj- 
ect, Colo.  Alternative  bids  will  be  re- 
ceived for  furnishing  metal  banded  or 
machine  banded  wood  stave  pipe  made 
cither  of  Douglas  fir  or  California  red- 
wood.     FRED   P.   PYLE.   project   mana- 


I'KOPOSALS      FOR      STEEL      TOWERS. 

STEEL  TOWERS— Sealed  proposals, 
indorsed  "Proposals  for  Steel  Towers," 
will  be  received  at  the  bureau  of  yards 
and  docks,  X'avy  Department,  Wash- 
ington, D.  C,  and  at  the  U.  S.  naval 
station,  Cavite,  P.  I.,  until  11  o'clock  a. 
ni.  February  27,  1915,  and  then  and 
there  publicly  opened  for  the  construc- 
tion and  erection  of  three  600-foot 
steel  towers  at  each  of  the  following 
naval  stations:  San  Diego,  Cal.:  Pearl 
Harbor,  Hawaii,  and  Cavite,  P.  I 
Plans  and  specifications  mav  be  ob- 
tained on  application  to  the  bureau  or 
at  the  naval  stations  named  upon  de- 
posit of  $25  as  security  for  their  re- 
turn. H.  R.  STANFORD,  chief  of  bu- 
reau. 


NOTICE  I-WITIXG  BIDS. 


NOTICE  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  of 
the  Boslrd  of  Supervisors  of  San  Joa- 
quin County,  California,  at  the  oflSce  of 
said  Board,  in  the  City  of  Stockton, 
until  lO  o'clock  a.  ni.  of  Thurstdar,  Jan- 
uary 2S,  191.%,  for  furnishing  steel  fur- 
niture and  fixtures  for  the  office  of  the 
-Auditor  of  San  .Joaquin  County  accord- 
ing to  plans  and  specifications  pre- 
pared by  the  M.  G.  West  Companv  and 
adopted  by  said  Board,  December  28, 
1914.  and  to  which  bidders  are  partic- 
ularly referred. 

-All  bids  must  be  presented  in  sealed 
envelopes  marked  to  designate  the 
work    bid    for. 

All  proposals  must  be  accompanied 
by  United  States  currency  or  certiHed 
check  made  payable  to  the  Chairman 
of  the  said  Board  of  Supervisors  in 
the  sum  of  10  per  cent  of  the  amount 
of  the  bid  and  a  bond  of  50  per  cent 
of  the  contract  price  will  be  required 
of    the    successful    bidder. 

The  Board  reserves  the  right  to  re- 
ject  any   or  all   bids. 

By  order  of  said  Board  made  Janu- 
ary   4,    1915. 

EUGENE   D.   GRAHAM, 
Clerk 
By    S.    A.    CARTER. 

Deputy  Clerk. 

STATE    OF    C-4LIFORNI.1. 


DEPARTMENT     OP     ENGINEERING. 


STEEL  PIPES— Department  of  the 
terior.  Ignited  States  Reclamation  Serv- 
ice. Fletcher.  Mont. — Sealed  proposals 
will    be    received   at    the    office   of   the 


«  ALIFOR-MA    HIGHWAY   COM-MISSION 
NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  Hif^h- 
>vay  roninii.s.sion.  .'l."?  Forum  Building;, 
Sacramento.  Cal..  until  2  o'clock  P.  ^t. 
on  February  1.  I!H.-,.  at  which  time 
tln\  will  be  publicly  opened  and  read, 
for  construction  in  accordance  with 
111!'  specific.-itions  therefor,  to  which 
.'^l>i<ial  reference  is  made,  portions  of 
St.ite    Highway    as    follows: 

Putte   County   from   Nelson   to   Chlco 
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(III-nut-3-C),  about  12.6  miles  in 
length,  to  be  built  of  Portland  cement 
concrete.  ,     ,  , 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specin- 
cation.s  may  be  obtained  at  the  said 
office,  and  they  may  be  seen  at  the 
offices  of  the  Division  Kngineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  lOngineer  ot  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsnuiir.  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,    and    T.os    Angeles.  . 

Xo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
rommission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
'Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to   be   done.   etc. 

The    Department    of    Engineering    re- 
serves  the   right  to  reject     any   or     all 
bids    or    to    accept    the    bid    deemed    for 
the    best    interests    of    the    State. 
CHAFtl.teS    D.    Bl.AXEV. 
NEWELL    D.    DAItLINCTON, 
CHARLES   F.    STERN, 
California    Highway    Commission. 
AUSTIN    B.    FLETCHER, 

Highway    Engineer. 
WILSON  R.   ELLIS.  Secretary 
Dated:   December   l!2,    1914.  (*) 

♦ 

NOTICK  TO   CONTHACTORS. 
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board,  transformer,  cable  clips,  hasps 
and  staples,  strap  hinpes.  brass  tubing, 
sledge  hammer  handle.-?,  steel  stamp- 
ing letters,  rubber  water  hose,  box- 
wood rules,  zigzag  rules,  metallic  and 
steel  tapes,  tarred  marline,  steel  pilots 
and  lumber.  For  further  information 
address  F.  C.  BOGGS.  major,  corps  of 
engineers,  U.  S.  army,  general  purchas- 
ing  officer. 

__ « 

I'HOPOSAIiS    FOR    STKKI^    PIPE. 


Wednesday, 


,Tan. 


13, 


1915. 


PANAMA-PACIFIC       INTERNATIONAL 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Interna- 
tional Exposition  Company  at  Room 
•'13.  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco,  at 
JMOO  .\.  M.,  Tuomlay,  .lanuary  ll^,  H>lf», 
for  Steiiiii  Heating  S.VKteiii.  Holler  IIouHO 
and  Donu'stio  Hot  AVater  DistriUution 
tor  Rao«'  Track  (irand  Stand  No.  U,  in 
accordance  with  plans  and  specifica- 
tions on  file  in  the  office  of  the  Director 
of  Works. 

The  light  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  Room  207,  Service  Building, 
Fillmore  and  Chestnut  Streets,  San 
Francisco.  Any  other  information  may 
be  had  from  the  Chief  of  Construction, 
Room    211.    Service    Building.  (*) 

♦ 

PROPOSA1.S  FOR  BUILDING. 


BUILDING  —  Treasury  Department, 
Office  of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  m. 
on  January  1!1',  lrtir»,  for  the  construc- 
tion (including  the  mechanical  equip- 
ment, interior  lightiuK  Hxtures  and  ap- 
proaches), of  a  one-siory.  basement 
and  stone  and  brick-faced  building  of 
4,650  square  feet  ground  area,  fireproof 
first  floor,  tin  and  composition  roof,  for 
the  United  States  post  office  at  Uvalde, 
Tex.  Drawings  and  specifications  may 
be  obtained  from  the  custodian  of  the 
site  at  Uvalde.  Tex.,  or  at  this  office,  in 
the  discretion  of  the  supervising  archi- 
tect. O.  WENDEROTH.  supervising 
architect. 


NOTICE  TO   CONTRACTORS. 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTEIt,  Fort  Mason,  Cal..  De- 
cember '.'fl,  mi  4. —SEALED  PRO- 
PCkSAI>.S,  in  triplicate,  for  constructinc 
a  Ward  for  Spiclal  Surgic-il  Cases  and 
an  addition  t<>  the  Nurs<s'  Dormitory, 
at  ihe  T^-tteirnaii  Genor;il  Hospital,  will 
be  received  here  until  ri  \.  M..  .lanuar.v 
|H,  lIH.'i,  and  then  opeiu  (I.  I'lans.  speci- 
fications, blank  forms.  el<..  can  be  ob- 
tained here.  Deposit  of  $10. 00  required 
to  insure  return  of  plans,  etc.  Pro- 
posals to  be  enclosed  in  sealed  enve- 
lopes and  addressed  GEO.  McK.  WIT/- 
I.IA.MSO.N,    Lt.   Col..   Q.    \r.    Corps.  (*) 

PilOPOSAI.S    FOR    CANAI,    SVPIM.IKS. 

PANAMA  riRCUL.\n  N< »  •Jii10--Or- 
lice  iif  the  General  I'unliMsint;  Officer. 
Panama  Can.al.  Wa.-^ti  in»;t<iti.  I  >.  C  — 
Seale.l  proposal.-  will  l'<'  i  .■.•.iv.rl  here 
untU  H»i:»0  a.  ui.  .lanuary  i:t.  ilkiri.  under 
clreiilur  No  L'l'lO  for  furnishing  swltch- 


STEEI.,  Pll'ES — Department  of  the 
Interior.  United  States  Reclamation 
Service.  Fletcher,  Mont. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  United  States  Reclamation  Service, 
Browning,  :\Iont.,  pntil  S  o'clock  p.  ni. 
January  tiO,  11>I5.  for  the  construction 
of  concrete  piers  for  .-supporting  the 
steel  pressure  pipes  at  the  Hall's  Cou- 
lee Crossing  of  the  St.  Mary's  Canal, 
St.  Marvs  Storage  Unit,  Milk  River 
project,  Mont.  The  work  involves 
about  2r)0  cubic  yards  of  concrete  and 
1,(100  cubic  yards  of  excavation  and 
bafkfilling  and  is  situated  in  the 
Hlackfeet  Indian  Reservation,  about  So 
miles  northwest  of  Browning,  Mont. 
For  particulars  address  the  United 
States  Reclamation  Service,  Great 
Falls,  Mont.,  or  Fletcher.  Mont.  H.  N. 
SAVAGE,    supervising    engineer. 

I'HOPOSALS    FOR    CANAL    SUPPLIES. 


PANAMA  CIRCULAR  888 — Proposals 
for  Structural  Steel  and  Miscellaneous 
Material  for  Pier  No.  7,  Cristobal  Ter- 
minal Docks. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Washington,  1).  C,  until  10:30  a.  ni. 
January  1:3.  HU.*;,  at  which  time  they 
will  be  opened  in  public,  for  furnishing 
the  above  mentioned  articles.  Blanks 
and  general  information  relating  to 
this  circular  (No.  SS8)  may  be  ob- 
tained from  this  office  or  the  office  of 
the  assistant  purchasing  agent,  1086 
North  Point  street,  San  Francisco.  Cal.: 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle,  Wash.: 
T>os  Angeles,  Cal.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing  officer. 


NOTICE   INVITING   PROPOSALS. 


THE  BOARD  OP  EDUCATION  OF 
the  City  of  Oakland.  State  of  Califor- 
nia, requests  and  will  receive  Propo- 
sals, or  Bids,  for  the  furnishing  ot 
all  the  Materials,  Labor  and  Work- 
manship required  in  connection  with 
the  Clawson  School,  and  to  be  erected 
on  the  easterly  side  of  Union  and  Pe- 
ralta  streets  between  Thirty-second 
(32nd)       and         Thirty-fourth  (34th) 

streets,    in    the    City    of    Oakland,    Ala- 
meda   County.    California. 

.MI  said  Materials,  Labor  and  Work- 
manship is  to  consist  of  that  required 
hv,  and  be  inaccordance  with  the  Plans 
Drawings,  and  Specifications  prepared 
therefor  and  on  file  in  the  office  of 
,Iohn  .1.  Donovan,  the  Supervising  Ar- 
chitect of  the  City  of  Oakland,  to 
which  said  Plans  and  Specifications 
reference   is   hereby   made. 

.'Ml  proposals  shall  be  made  upon 
and  conform  to  the  requirements  of 
the  forms  of  Proposals,  prepared  and 
furnished  by  the  City,  through  the  Su- 
pervising .Architect,  and  shall  he  en- 
dosed  in  sealed  envelopes,  eiuiorsed 
■•Bid  for  (name  of  school),"  addressed 
to  the  Bo!iid  of  lOducation,  and  depos- 
ited bv  the  Hiddei-,  or  his  agent,  with 
til.'  r.ii.ard.  whili'  in  session,  between 
■!::«»  o'clock  and  .'.::^0  o'clock  P.  M.. 
Pacific  Time,  on  the  Ifttli  day  of  Jan- 
uary. IJH.'.  In  the  rt.oms  of  the  Ho.nrd 
in  the  Citv  Hall.  Oakland.  California, 
.•uul  at  the  expiration  of  the  time 
named  the  Bids  will  be  opened,  ex- 
■iMiined  and  publicly  decl.nred  in  open 
session    of    the    Board. 

Each  bid  shall  bear  an  .\ffidavit  of 
the  Bidder  as.  re()Uirert  ^y  section  126 
of  the  Charter  of  the  City  of  Oakland, 
••md  of  the  form  which  will  he  fur- 
nished by  the  City  with  the  Form  of 
Proposal. 

No  iierson,  firm  or  corporation  shall 
he  albiwed  to  file  or  be  Interested  in 
more  than  one  Bid  for  Ihe  same  work. 
1111(1  If  on  opening  Bids,  more  than  one 
r.ld  .ippe.ns  In  which  Ihe  same  person. 
Ilrm  or  eorpor.-il  ion  Is  interested,  all 
such     Bids    will    !).•    rejected. 

No  Propositi  or  Hid  will  be  received 
QV    considered    which    is    not    accompa- 


niid  by  a  check,  certified  by  a  respon- 
sible bank,  payable  to  the  order  of 
Frank  M.  Smith,  City  Clerk,  in  an 
amount  not  less  than  ten  per  centum 
(lii%)  of  the  aggregate  amount  of  the 
Proposal.  Said  check  shall  be  for- 
feited to  and  be  retained  by  the  City 
if  the  successful  Bidder  fails  or  re- 
fuses to  execute  the  Contract  in  the 
required  for  and  furnish  Bonds  of  the 
forms  to  be  provided  by  the  City  and 
as  required  by  the  Charter  of  the  City 
of  Oakland,  within  twenty  (20)  days 
alter    receiving    notice    of   award. 

.\fter  the  award  and  upon  the  exe- 
cution of  the  Agreement,  the  Contrac- 
tor shall  at  the  same  time  execute  to 
the  City  of  Oakland  and  deliver  to  the 
City  Clerk  a  bond  guaranteeing  to  the 
City  the  faithful  performance  of  the 
Contract,  and  in  an  amount  equal  to 
twenty- five  per  centum  (25%)  of  the 
amount  named  in  the  Agreement.  He 
shall  likewise  execute  and  deliver  at 
the  same  time  another  and  separate 
r.ond  to  protect  any  and  all  persons 
i)erforming  labor  upon  or  furnishing 
materials  to  be  used  upon  the  said 
\\  ork,  and  In  an  amount  equal  to  fifty 
per  centum  (50%)  of  the  amount 
named    in    said    Agreement. 

The  Contractor  will  be  required  to 
begin  work  within  five  (5)  days  from 
the  execution  of  the  Contract — unless 
otherwise  notified  in  writing  by  the 
I'wner  or  Architect,  and  to  fully  com- 
plete the  entire  work  in  accordance 
with  the  requirements  of  the  Agree- 
ment, Plans,  Drawings  and  .'specifica- 
tions prepared  thereifor  to  the  entire 
sfitisfaction  of  the  Commissioner  of 
Public  Works  and  the  Board  of  Educa- 
tion and  within  the  space  of  One  Hun- 
dred Seventy  (1701  working  days 
thereafter  as  defined  in  the  Agree- 
■  ment. 

A  bound  set  of  the  Forms  of  Pro- 
posal, and  of  the  required  Affidavits, 
.X.greement,  Bonds,  .Acknowledgments 
and  .Specifications  will  be  furnished 
Contractors  on  demand  at  the  office  of 
the  Supervising  .Architect  of  the  City 
of  Oakland.  .Security  Bank  Building, 
corner  of  Eleventh  and  Broadway. 
The  Plans  and  Drawings  may  be  had 
at  the  said  office  of  the  Supervising 
.Architect  after  Thursda.v.  December 
:'.  1.  1914.  within  a  reasonable  time 
after  application,  and  upon  the  de- 
posit of  Twenty-five  Dollars  ($25.00). 
which  deposit  will  be  returned  to  the 
applicant  when  the  said  Plans  and 
Drawings  are  returned  to  the  Archi- 
tect in  good  condition,  one  complete 
set  of  Plans  and  Drawings  required 
for  the  work  will  be  furnished  each 
.ipplicant  for  the  General  Contract 
work.  Additional  copies  will,  how^- 
iver,  be  furnished  provided  the  ap- 
plicant pjiys  the  cost  of  reproduction, 
such  additional  copies  to  be  returned 
to  the  Architect  together  with  the 
first   set. 

Each  Bidder  shall  submit  a  formal 
Bid  in  strict  accordance  with  and 
without  deviation  from  the  Plans  and 
.'Specifications,  unless  such  deviation 
shall  have  been  previously  authorized 
bv,  and  written  permission  therefor 
obtained  from,  the  .Supervising  .Archi- 
tect: in  case  any  such  deviation  shall 
be  allowed  as  aforesaid  for  the  sub- 
mission of  the  Bid  or  award  of  Con- 
tract, notice  thereof  will  be  served 
upon  all  of  the  Bidders  bv  the  Archi- 
tect. 

.All  information  relative  to  the  re- 
((uirements  for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  the  provisions  of  the 
Specificjit  ions  or  Drawings  will  be 
given  by  the  Supervising  .Architect 
upon   application   at   his   office. 

The  right  is  reserved  to  the  Board 
in  accordance  with  the  provisions  of 
the  Charter  of  the  City  of  Oakland,  to 
reiect    nny   or    all    Bids    submitted. 

Bv   order   of    the    Board    of    Education 
of   the   City   of  Oakland,   California. 
Dated    Dec.    2  1,    1014. 

A.    L.    HANNAFORD, 
Secretary    of    the    Board    of    Education 
of  the  City  of  Oakland. 


PROPOSALS    FOR    PAINTING. 


PAINTING — Office  of  the  Custodian, 
r.    S.    Public    Building.    San    Diego.    Cal. 

Sealed  proposals  will  be  r»>celved  ,it 
this  office  until  January  II>.  IUI.%,  for 
painting  in  this  building.  I'-or  fuither 
information  address  C,  H.  BARTHOL- 
o.MEW,   custodian. 


Wediiosdiiy, 


Jnn.       i: 


1915. 


PROPOSALS     FOR     CRANE. 

CRANE — Sealed  proposals  Indorsed 
"Proposals  for  Locomotive  Cranes"  will 
be  received  at  the  bureau  or  yards  and 
docks,  Navy  Department,  Washington, 
D.  C.,  until  11  o'clock  a.  in.  January  23, 
1915,  and  then  and  there  publicly 
opened,  for  two  15-ton  locomotive 
cranes  for  the  naval  station,  Peari 
Harbor,  Hawaii.  Speciflcatlons  may  be 
obtained  on  application  to  the  bureau 
of  yards  and  docks.  H.  R.  STANFORD, 
chief   of   bureau. 


BUILDING  AND  BNGINBERING  NEWS 

etc.,  for  '.Main  lUiilding'  and  'Gymna- 
.siuni  and  Hoiler  House,'  Fresno  Nor- 
mal   School,    Fresno,    California. 

[SIGNED]  W.    F.    McCLURE, 

State    Engineer.   (♦) 


NOTICE  TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  P.  McClure.  State  Engineer,  Capitol 
Building,  Sacram-jnto,  California,  up  to 
and  including  12  o'clock,  noon,  Monday, 
Februarj-  1,  1915,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  woik  required  to 
complete  the  Mason  Work,  Structural 
Steel  and  Iron,  Carpenter  Work,  Metal 
Furring,  Lathing  and  Plasiering,  Sheet 
Metal  and  Roofing,  Painting  and  Stain- 
ing, Glass  and  Glazing,  Ornamental 
Iron  Work,  Marble  and  Tile  Work,  and 
Electric  Wiring  of  buildings  to  be 
known  as  "Main  Building"  and  "Gym- 
nasium and  Boiler  House,"  Fresno 
State  Normal  School,  Fresno,  Califor- 
nia," in  accordance  with  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento,   California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications;  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Department  of  Engineering,  at 
Sacramento,  California,  in  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any  bid  received. 

All  bids  must  be  addressed  to  W.  P. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Poposals  for  "Main  Build- 
ing' and  'Gymnasium  and  Boiler 
House,"  Fresno  State  Normal  School, 
Fresno,    California." 

[SIGNED]  W.    F.    McCLURE, 

■State    Engineer.   (*) 


XOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
(Building,  Sacramento,  California,  up  to 
and  including;  12  o'clock,  noon,  Monday, 
February  1,  1915,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  the  Plumbing,  Sewers  and 
Gas  Fitting,  Vacuum  Cleaning  system. 
Steam  Heating  and  Fitting  and  Indi- 
rect Heating  and  Ventilating  System 
of  buildings  to  be  known  as  "Main 
Building"  and  "Gymnasium  and  Boiler 
House,"  Fresno  State  Normal  School, 
Fresno,  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  inay  be  obtained  on 
application  to  the  State  Department  of 
Engineering,    Sacramento,    (I^alifornla. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department   of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Fifteen  ($15.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  ipi- 
mediately  on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering,  at  Sacramento, 
(California,    in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in   any   bid   received. 

All  bids  must  be  addressed  to  W.  P. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:        "Proposal      for     Plumbing, 


Mo\'riii,v 


HIILDING      TOTALS    FOR 
PAST   YE.\R. 


The  following  figures  are  taken  from 
the  Records  of  the  City  Building  De- 
partment: 

January      $   7,349,816 

February     4,574,281 

March      3,956,475 

April     1,707,064 

May     1,781,148 

.June     1,308,882 

.July      2,068.537 

August     1,415,271 

September     830,081 

October     1,479,518 

November     988,587 

December-   717,903 

Total      $28, 17.", 563 

♦ 

LEASES 


J.  J.  Dwyer,  Thomas  S.  Williams  and 
.John  H.  McCallum  constittuting  the 
Board  of  State  Harbor  Commissioners 
of  the  State  of  (California  to  The 
Atchison,  Topeka  &  Santa  Fe  Railway 
Co.— SE  Bryant  and  Main  E  181.78  S 
242.76  N  16(^.89,  15  years,  $2047.22  per 
year.     Filed  Jan.  6,  1915. 

G.  Alessio  and  R.  Molslo  to  Naza- 
reno  A.  Paris — SW  Greenwich  and 
Steiner,  2303  Greenwich,  3  years,  $1050 
with  option  to  renew.  Filed  Jan.  C, 
1915. 

Jan.  7,  1914— S  CALIFORNIA,  bet. 
Fillmore  and  Webster,  No.  2321  Cali- 
fornia. S  Evinger  to  Constance  St. 
Hill,  3  years,  $7560  with  option  to 
renew. 
Jan.  7,  1915— NOS.  1001  to  1013  Clement 
SW  Cor.  11th  Ave.  Walter  S. 
Thompson  to  D  J  Arata.  J.  Baldocci, 
•     A.    Giovannonl,    A.    C.    Lafette    and    J. 

P.  Judice.  5  years  $9060. 
Jan.  8.  1915— COMG.  121  S  18th  (Falcon 
Ave)  and  24  W  Clover  (Clover  Alley) 
S  53.5  W  25  N  53.5  E  25.  Elizabeth 
Taaffe  to  City  and  County  of  S.  P., 
$100  option   to  renew. 


IXCORPORATIOAS 


"People's  Philharmonic  Orchestra." 
To  maintain  an  orchestra.  Capital 
Stock,  $25,000;  25,000  shares  at  $1  each; 
amount  subscribed,  $30.  Place  of  busi- 
ness, San  Francisco.  Directors — Her- 
man Perlet,  U.  G.  Saunders  and  A.  L. 
Fomtner,    10   shares   each. 

Sacramento  Valley  Telephone  Com- 
pany. To  construct  telephone  and 
telegraph  lines.  Capital  -Stock,  $500,- 
000;  5000  shares  at  $100  each;  amount 
subscribed,  $2500.  Place  of  business, 
San  Francisso.  Directors  —  J.  P. 
Campbell,  F.  Lukenbell,  .share  each; 
.1.   R.  Edwards,   23  shares. 

Hoyle-Dennen  Company.  To  deal  in 
real  estate.  Capital  Stock,  $10,000; 
40,000  shares  at  $1  each;  amount  sub- 
scribed, $30.  Place  of  business,  San 
Francisco.  Directors — C.  H.  Dennen, 
J.  E.  Hoyle,  W.  B.  Ryder,  10  shares 
each. 

Torno  Process  Company.  To  manu- 
facture and  sell  New  Process  Marble. 
Capital  Stock,  $9000;  90  shares  at  $100 
each;  amount  subscribed,  $300.  Place 
of  business,  San  Francisco.  Directors- 
E.    I.    Marsh,    H.    T.    Gardenier,    T. 

Edmondson,  1  share  each. 
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Uoso  Realty  Company.  General  real 
'  .slate  ousiness.  Capital  Stock,  $20,- 
OUO;  2000  shares  at  $10  each;  amount 
subscribed,  $:::o,000.  Place  of  business, 
San  Francisco.  Directors — A.  Ratto,  L. 
Haas,   D   Ratto   and   C.    Haas. 

C.  A.  Jory  Co.  To  deal  in  automo- 
biles, engines,  machinery  and  ap- 
pliances for  generation  system.  Capi- 
tal Stock.  $10,00(J;  100  shares  at  $100 
each;  amount  subscribed,  $300.  Place 
of  business,  San  Francisco.  Directors 
— C.  A.  Jory,  H.  E.  Lindsay,  A.  T.  Jory 
1    share   each. 

The  Universal  Co-operative  Busi- 
ness Association.  'Capital  IStock, 
none.  Membership  fee,  $1.00.  To  do  a 
general  bakery  business.  Place  of 
business,    San    Francisco.       5    members. 


CO-PARTNERSHIP. 


Edward  T.  ^Maples  as  "Western  Hotel 
K'egister"    and    "Daily    Hotel    Register." 

A  Fraschina  as  Demarta  Painting  Co. 

H.  B.  Mount,  Mary  Basch  as  Mount's 
i'harmacy. 

P.  J.  Kelly,  Geo.  Campbell  as  New 
City   Delivery   Co. 


NOTICE    OF    NON-RESPONSIBILITY. 


Jan.  6,  1915— NW  O'FARRELL  AND 
Stockton  N  137- 6xW  137-6.  Hyman 
Bros  Co  as  to  improvements  on 
leased    property     


CONTRACT  AWARDED  FOR  EXHIBIT 
BOOTH, 


The  Fink  &  Schindler  Co.  has  been 
awarded  the  contract  for  the  erection 
of  the  exhibit  booth  for  the  Columbus 
Dental  Manufacturing  Company  of 
Columbus,  Ohio.  This  booth  is  to  be 
located    in    the    Palace   of   Liberal   Arts. 


CONTRACTORS         INFLUENCED 
ENGINEERS'  OPINION. 


BY 


Contractors  are  largely  Influenced 
by  their  opinions  of  engineers,  says 
American  Contractor.  The  engineer 
who  has  a  reputation  for  ability,  hon- 
esty, fairness  and  good  disposition  will 
attract  bidders  and  the  desire  to  do 
work  under  him  would  be  an  incentive 
to  leasonably  low  prices.  On  the  con- 
trary, if  contractors  consider  an  engi- 
neer incompetent,  dishonest,  an  In- 
ebriate and  of  a  cranky  disposition, 
they  will  often  avoid  bidding  or  add 
to  their  bid  a  sum  which  they  hope 
will  cover  the  excess  cost  of  the  work 
due  to  the  general  "cussedness"  in  the 
make-up  of  the  engineer.  It  Is  a  fea- 
ture of  contracting  to  size  up  the  en- 
gineer with  as  much  accuracy  as  pos- 
sible, and  many  contractors  become 
very    expert    thereat. 

In  bidding  for  work,  contractors  are 
almost  as  sensitive  as  weathervanes. 
As  a  rule,  they  run  quite  a  risk  of  loss 
if  they  bid  too  low;  and  the  engineer 
is  at  least  one  of  the  most  important 
features  In  the  situation.  By  reason 
of  the  characteristics  of  the  engineer 
it  may  be  possible  to  make  a  profit  at 
a  given  bid  under  one  engineer  and 
impossible  to  avoid  a  loss  under  some 
other  engineer  with  all  conditions 
aside  from  the  engineer  himself  pre- 
cisely similar  and  the  quality  and 
merits  of  the  work  constructed  equally 
good  at  the  same  cost  to  the  owner  in 
each  case.  The  treatrrient  which  bid- 
ders think  they  will  leceive  from  the 
engineer  if  they  secure  the  work  Is 
an    important    feature    of    the    bidder. 
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SAN    FKANCISCO. 

XEW"  CITY  WOIIK — Cost  not  stated. 
San  Francisco.  Architect,  City  Depart- 
ment of  Architecture,  Temporary  City- 
Hal!,  S.  F.  Owners,  City  and  County  oC 
.San  Francisco.  The  following  plans 
and  .specifications  are  now  under  way 
in  the  Bureau  of  Architecture  of  the 
Board    of   Public    Works; 

Fire  Escapes — Plans  and  specifica- 
tions for  the  fire  escapes  for  the  Ro- 
chambeau,  Lagruna  Honda,  Sherman. 
Emerson  and  Dudley  Stone  are  com- 
plete. The  Board  of  Supervisors  has 
been  requested  to  adopt  an  ordinance 
authorizing    construction. 

Polytechnic  High  School — The  revi- 
sions to  the  original  plans  and  specifi- 
cations for  the  general  interior  finish 
have  been  made  in  accordance  with 
the  requirements  of  the  Board  of  Edu- 
cation and  are  now  being  checked  and 
will   be  ready  for  estimr.tes  shortly. 

Civic  Center — Studies  are  being  made 
for  the  future  development  of  the  Civic 
Center. 

Relief  Home  Tract — Studies  of  the 
final  development  of  the  tract,  for  the 
location  of  all  future  buildings  and 
improvements  of  a  general  nature,  are 
now   being  made. 

Full  Size  Details  are  being  prepared 
a.*  the  work  progresses  on  the  follow- 
ing buildings:  Polytechnic  High 
School,  Civic  Center,  Power  House  and 
the  Department  of  Electricity  Shop 
Building. 

HOSPITAD  ADDITION — 4  story  and 
base.  Class  A  con.struction,  $1,000,000. 
San  Francisco.  Architect  not  selected. 
Owners,  City  and  County  of  San  Fran- 
cisco. The  Board  of  Public  Works  has 
instructed  the  City  Department  of  Ar- 
chitecture to  arrange  for  plans  and 
specifications  for  an  additional  wing  to 
be  erected  at  the  southeast  of  the 
present  San  Francisco  Hospital.  This 
building  will  be  similar  in  design  to 
the  present  structui-e  and  will  cost  in 
the  neighborhood  of  $1,000,000.  A  com- 
petition may  be  held  to  secure  plans  for 
the  building,  but  a  definite  decision 
will   be  reached  on  Friday. 

APART.VHCNT  HOUSE— 4  story  and 
base,  brick  and  steel,  $44,000.  San 
Francisco.'  Architect,  J.  F.  Dunn,  Mo- 
nadnock  Bldg.,  .s.  F.  Owner,  Mrs.  A. 
Wilson.  The  building  will  be  erected 
on  property  recently  purchased  on  the 
north  side  of  Pine  street  west  of 
Ktavenworth.  Interior  will  be  ar- 
ranged for  a  number  of  two,  three  and 
four  room  suites  and  a  large  social 
room  and  lobby.  Interior  finish  will 
he  of  pint;',  redwood  and  elm.  Hard- 
wood fioors  will  be  used  in  the  living 
looms.  Theie  will  be  wall  beds  and 
private  baths.  Plans  provide  for  steam 
heat,  a  hot  water  system  and  elevator 
service.  Bath  rooms  will  be  finished 
In  tile  with  composition  doors.  .Marble 
and  tile  wainscot  will  be  u.sod  in  the 
lobb.v.  Exterior  of  ihi-  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  figures 
will   be  called  for  shortly. 


Al'AUTMKNT  HOUSE— ;!  .sloiy  and 
base,  frame,  $20,000.  San  Francisco. 
Architect.  C.  E.  Gottchalk,  Phelan 
Bldg.,  S.  F.  Owner,  Charles  Farrell. 
The  building  will  be  erected  on  Fil- 
bert street  west  of  Polk,  and  has  been 
designed  to  contain  eleven  suites  of 
two  and  three  rooms.  .All  apartments 
will  have  wall  beds  and  private  bath 
rooms.  The  interior  w^ill  be  finished 
in  pine  and  elm.  Some  hardwood  floors 
will  be  used.  Dath  rooms  will  have 
tile  floors  and  wainscot.  Plans  provide 
for  steam  heat  and  a  hot  water  system. 
Marble  and  tile  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  nearly  complete 
and  figures  will  be  called  for  in  a  week 
or  ten  days.  Further  mention  will  be 
made  of  the  work. 

APARTME.NT  HOUSE— 5  story  and 
base,  reinforced  concrete,  $40,000.  San 
Francisco.  Architects,  Rousseau  & 
Itousseau,  .Monadnock  Bldg.,  S.  F.  Own- 
er, A.  Pomme.  The  building  will  be 
erected  on  the  south  side  of  Turk 
street  east  of  Polk,  covering  an  a>ea 
of  35  by  70  feet.  There  will  be  a  total 
of  25  suites  of  two  and  three  rooms. 
Interior  finish  will  be  of  pine,  redwood 
and  hardv/ood  veneer.  Some  hardwood 
floors  will  be  used.  All  suites  will 
have  private  bath  rooms  and  wall  beds, 
l^alh  rooms  w  ill  have  tile  floors  and 
wainscot.  -Marble  and  tile  will  be  used 
in  the  entrance  and  lobby.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
a  hot  water  supply  and  vacuum  clean- 
ing. Exterior  of  the  building  will  be 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  I'laiis  are  complete  and 
have  oeen  turned  over  to  the  owner 
who  will  do  the  work  by  Day  Labor. 

APART.MENT  HOUSE— 4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
.San  Francisco.  Architect,  Frederick 
H.  Meyer,  Bankers'  Investment  Bldg., 
S.  V.  Owner,  Albert  Rothberg.  The 
building  will  be  erected  on  the  north 
side  of  Post  street  east  of  Larkin, 
having  a  frontage  of  53 V6  feet  by  a 
depth  of  137%  feet.  Interior  will  be 
arranged  for  a  number  of  two,  three 
and  four  room  suites  with  wall  beds 
and  private  baths.  Interior  will  be  fin- 
ished in  pine,  gum  and  hardwoods. 
Hardwood  floors  will  be  used  in  the 
living  rooms.  There  will  J)e  a  large 
lobby  and  social  room.  Plans  provide 
for  steam  heat,  elevator  service,  a  hot 
water  supply  and  vacuum  cleaning. 
Bath  rooms  will  have  tile  wainscot  and 
doors.  .Marble  and  tile  will  be  used 
in  the  entrance.  ICxterior  of  the  build- 
ing will  be  facvd  with  pressed  brick 
and  terra  cotta.  Plans  are  nearly  com- 
plete and  figures  will  be  taken  shortly. 

APART.MENT  HOUSE— 2  story  and 
base,  frame,  $20,000.  San  Francisco. 
.Architects,  O'Brien  Bros.,  Clunie  Bldg., 
S.  F.  Owner.  .Mr.  Westlake.  The  build- 
ing will  be  eri'cted  on  If.lh  avenue 
near  California  street  and  has  been  de- 
signed to  contain  a  number  of  two  and 
three  room  suites  with  sleeping 
porches,   private   baths   and   wall   beds. 


Initiior  finish  will  be  of  pine  and 
hardwood.  Hardwood  floors  will  be 
ust'd  in  the  living  and  dining  rooms. 
There  will  be  steam  heat  and  a  hot 
v.ater  supply.  Bath  rooms  will  have 
tile  wainscot  and  floors.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are    being    taken. 

APART.MENT  HOUSE— 4  story  and 
base,  steel  and  brick.  Cost  not  stated. 
.San  Francisco.  Architects,  Rousseau 
&  Rousseau,  Monodnack  Bldg.,  S.  F. 
Owner's  name  not  given.  The  building 
will  be  erected  on  the  south  side  of 
Post  street  west  of  I^arkin.  The  build- 
ing will  contain  a  number  of  two,  three 
and  four  room  suites  all  of  which  will 
have  wall  beds  and  private  baths.  In- 
terior finish  will  be  of  pine  and  elm 
with  hardwood  floors  in  the  living 
and  dining  rooms.  Plans  provide  for 
steam  heat,  a  hot  water  system,  eleva- 
tor service  and  vacuum  cleaning.  All 
balh  rooms  will  be  finished  in  tile  with 
composition  floors.  Main  entrance 
will  have  marble  wainscot.  Exterior 
ol"  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra 
terra  cotta.  Plans  are  nearly  complete 
;ind    figures    will    be   called    for    shortly. 

APARTMENT  HOUSE — 6  story  and 
base,  steel  and  brick,  $80,000.  San 
I'rancisco.  Architect,  August  Nordiu, 
Mills  Bldg.,  S.  F.  Owners,  Peter  Winde- 
ler  Co.  The  building  will  be  erected 
on  the  north  side  of  Ellis  street,  55 
feet  west  of  Jones,  covering  a  consid- 
erable ground  area.  Interior  will  be 
arranged  for  a  total  of  SO  suites  of  two 
and  three  rooms.  Interior  finish  will 
be  of  pine,  redwood  and  hardwood  ve- 
neer. There  will  be  a  .  large  social 
room  and  lobby  on  the  ground  floor. 
-All  suites  will  have  wall  beds  and  pri- 
vate bath  rooms.  .Some  hardwood 
floors  will  be  used.  Plans  provide  for 
steam  heat,  automatic  elevator,  hot  i 
water  supply  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  in  tile  with 
composition  floors.  Main  entrance  will 
have  marble  wainscot.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete and   figures  have  been  taken. 

APARTMENT  HOUSE— 5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
.San  Francisco.  Architect,  none.  Own- 
ers, Towne  Realty  Co.,  16fi  Geary 
street.  S.  F.  The  building  will  be  erect- 
ed oji  the  south  side  of  California 
stit'ot  east  of  .lones,  covering  an  area 
of  .-(il  feet  10  inches  by  105  feet.  There 
will  be  a  number  of  two.  three  and  four 
room  suites.  Interior  will  be  finished 
in  pine,  redwood  and  hardwood  veneer. 
Plans  provide  for  steam  heat,  elevator 
service,  a  hot  water  system  and  vacu- 
um cleaning.  All  suites  will  have  wall 
lu'ds  and  private  bath  rooms.  Compo- 
sition floors  and  tile  wainscot  will  be 
usvd  in  th-e  bath  rooms.  F^ntrance  will 
be  linished  in  marble  and  tile.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
L,abor. 
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BRODE   IRON   WORKS 

Established  1886— Incorporated  1913 
Tel.    Kearny    2464. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

ONIc*  A  Works:  31-37  Hawthorne  St.,   b«t.  Howard  &  Folsom  Sts.,    San  Francisco,  Cal. 


APARTMENT  HOUSE — 3  story  and 
base,  frame,  $20,000.  San  Francisco. 
Architect,  E.  H.  Denke,  1317  Hyde 
.street,  S.  F.  Owner,  Joseph  Neustadter. 
lOssex  Hotel.  The  building  will  be 
erected  at  the  southeast  corner  of  Clay 
and  Franklin  streets,  covering  an  area 
of  37'/^  by  76  feet,  and  has  been  de- 
.signed  to  contain  six  large  suites.  In- 
teriors will  be  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
The  building  will  have  steam  heat,  a 
hot  water  supply  and  vacuum  cleaning. 
.AH  suites  will  have  wall  beds,  pri- 
vate bath  rooms  and  open  air  sleeping 
porches.  Bath  rooms  will  be  finished  in 
tile.  Main  entrance  will  have  marble 
wainscot.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
have  been  out  for  figures.  A  contract 
will    be   awarded    shortly. 

PIER  NO.  24 — Pile  and  timber  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. EnKineer,  Assistant  State  En- 
gineer Neuman,  Feiry  Bldg.,  S.  F.  Own- 
ers, State  of  California.  Plans  have 
been  completed  and  are  now  out  for 
figures  for  the  construction  of  Pier  No. 
24.  This  structure  will  be  of  croosoted 
piles  and  heavy  timber.  There  will  be 
a  wharf  shed  with  a  mezzanine  floor 
on  three  sides.  The  Belt  I^ine  tracks 
will  be  extended  the  full  length  of  the 
pier.  Bids  are  now  being  taken  and 
will  be  opened  on  .lanuary  14th.  Plans 
and  specifications  can  be  secured  from 
the  Assistant  State  Engineer,  Ferry 
nidg. 

WAREHOUSE  ALTERATIONS— Class 
C  cpnstruction.  Cost  not  stated.  San 
Francisco.  Engineer,  Engineering  De- 
partment Western  Meat  Co.,  Gth  and 
Townsend  streets,  S.  F.  Owners,  West- 
ern .Meat  Co.  The  new  grade  estab- 
lished along  Townsend  street  by  the 
construction  of  the  Southern  Pacific 
tracks  and  yards  has  made  it  neces- 
sary for  the  company  to  raise  their 
warehouse  building.  This  structure 
covers  a  large  area  and  the  job  will 
be  an  expensive  one.  Plans  are  now 
being   prepared   for   the  woik. 

RESIDENCES— 6,  2  story  and  base, 
frame,  $2, .500  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  J.  Anderson,  423 
16th  avenue,  S.  F.  These  houses,  each 
designed  to  contain  five  rooms,  will  be 
erected  on  the  west  side  of  17th  ave- 
nue south  of  Geary  street.  Interiors 
will  be  hlnished  in  pine,  redwood  and 
elm.  Harwood  floors  will  be  used  in 
the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  and 
brick  mantels.  Bath  rooms  will  have 
tile  wainscot.  Automatic  water  heat- 
ers will  be  installed.  Exteriors  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials   are   now   being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  |3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Martin  Hanson, 
24  26  .Mission  street,  S.  F.  The  dwell- 
ing will  be  erected  on  the  north  side  of 


2Sth  street  east  of  Noe,  and  has  been 
designed  for  a  six-room  house  with 
bath.  Interior  finish  will  be  of  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  mantels. 
Bath  room  will  be  finished  in  tile.  An 
antomatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are    now    being   purchase'd. 

RESIDENCE— lYz  story  and  base, 
frame,  $2,.')00.  San  Francisco.  Archi- 
tect, none.  Owner,  .John  Casity,  327 
Brazil  street,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  bath  and  garage,  and  will  be 
erected  on  the  west  side  of  London 
street  north  of  Brazil.  Interior  will 
be  finished  in  pine  and  redwood.  .Some 
hardwood  floors  will  be  used.  There 
will  be  a  large  open  fire  place  in  the 
living  loom  with  mantel  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
-Materials    are    now    being    purchased. 

COTTAGE  —  1  story  and  base, 
frame,  |2,000.  San  Francisco.  Archi- 
tect, none.  Owners,  Parkside  Home 
building  Co.,  Crocker  Bldg.,  S.  F.  This 
house  will  be  erected  for  C.  W.  Schu- 
macher on  the  west  side  of  24th  street 
near  Ulloa  and  will  contain  five  rooms 
and  bath.  Interior  finish  will  be  large- 
ly of  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will 
be  one  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

RESIDENCE- 2  story,  attic  and  base, 
frame  and  brick.  Cost  not  stated.  San 
Francisco.  Architect,  Henry  Sher- 
mund.  Mills  Bldg.,  S.  F.  Owner,  Sol 
Hibo.  The  dwelling  has  been  designed 
for  a  high  class  city  dwelling  of  the 
two-story,  attic  and  basement  type  to 
be  erected  on  a  26  by  120  foot  lot  on 
the  east  side  of  20th  avenue  near  Lake 
street  in  the  Richmond  District  for  Sol 
Bibo.  The  house  has  been  designed 
along  lines  suggestive  of  the  Spanish 
Renaissance  and  will  be  covered  with 
cement  plaster  trimmed  with  pressed 
brick.  Many  features  will  be  intro- 
duced which  will  make  this  one  of  the 
most  charming  homes  in  the  district. 
Located  as  it  is  close  to  the  bay  shore 
the  architect  has  designed  the  dwell- 
ing so  as  to  make  the  most  of  the  view 
obtained.  The  first  floor,  which  will 
be  finished  entirely  in  hardwoods,  will 
contain  a  large  living  room,  dining 
room,  breakfast  room,  butler's  pantry 
and  kitchen.  The  second  floor  will  be 
arranged    for    three    bed    rooms      with 
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private  dressing  rooms,  solarium  and 
a  servant's  room.  In  the  attic  will  be 
the  libraiy  and  studio  overlooking  the 
Ciolden  Gate  while  opening  off  the 
library  and  studio  will  be  a  large  roof 
garden.  Upper  floors  will  be  finished 
in  selected  pine  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. Special  attention  has  been  given 
to  the  bath  rooms,  which  will  be  fin- 
ished with  tile  floors  and  wainscot.  A 
lecessed  shower  cabinet  lined  with 
marble  will  be  used  in  the  bath  room. 
Tile  floor  and  wainscot  is  also  specified 
for  the  kitchen.  Basement  will  con- 
tain a  garage,  wine  room,  den  and 
storage   space. 

FLAT.S — 2  story  and  base,  frame, 
$9,000.  San  Francisco.  Architect,  Ed- 
ward E.  Young,  251  Kearny  street,  S.  F. 
The  building  will  be  erected  on  the* 
west  side  of  Palm  avenue  near  Euclid, 
having  a  frontage  of  25  feet  and  a 
depth  of  73%  feet.  There  will  be  two 
modern  flats  of  six  and  seven  rooms. 
Interiors  will  be  finished  in  pine,  red- 
wood and  haidwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
lii-e  |)laces.  Automatic  water  heaters 
will  he  installed.  Mantels  will  be  of 
tile  ;ind  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

FL.\TS — 2  story  and  base,  fiame, 
$3,500.  San  Francisco.  Architect,  none. 
Owner,  Thomas  Thornton,  1562  1  Uh 
avenue,  S.  F.  The  building  has  been 
designed  to  contain  tv^^o  modern  flats 
of  five  and  six  rooms  and'will  be  erect- 
ed   on    the    west    side    of    5th    avenue 
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south  of  Irving  street.  InteiiDr  will 
be  finished  in  pine  and  redwood  with 
some  elm  .panels.  Hardwood  doors  will 
be  u.sed  in  the  living  and  dining  rooms 
and  reception  hall.  Each  living  room 
will  have  a  large  open  fire  place  and 
tile  or  brick  mantel.  Bath  rooms  will 
have  tile  wainscot.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  and  rustic.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day   Labor. 

FLATS — 2  story  and  base,  frame, 
$2,500.  San  Francisco.  Architects, 
Welsh  &  Carey,  Merchants'  National 
Bank  Bldg.,  S.  F.  Owner,  M.  W.  Cain. 
The  building  will  be  erected  on  the 
west  side  of  28th  avenue  north  of  Cal- 
ifornia, covering  an  area  of  .'3  by  40 
feet.  There  will  be  two  Hats  of  four 
rooms  each.  Interior  finish  will  be  of 
pine  and  redwood  throughout.  Hard- 
wood floors  will  be  used  in  the  living 
rooms.  Open  fire  places  and  tile  man- 
tels are.  specified.  Tile  wainscot  will 
be  used  in  the  bath  rooms.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor 

THEATRE — 1  story,  brick  and  steel, 
$10,000.  San  B'rancisco.  Architect, 
August  Headman,  New  Call  Bldg.,  S.  F. 
Owner's  name  not  given.  The  building 
will  be  erected  on  Stockton  street  and 
will  contain  one  store  besides  the  thea- 
tre. The  theatre  will  have  a  seating 
capacity  of  800  people  and  will  be  fin- 
ished in  pine  and  ornamental  plaster. 
A  modern  system  of  ventilation  will 
be  installed.  Special  electric  work  will 
be  specified.  Exterior  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete  and   figures   are   being   taken. 

RESTAURANT  ALTERATIONS    — 

Class  A  construction.  Cost  not  stated. 
San  Francisco.  Architect,  G.  Albert 
Lansburgh,  709  Mission  street,  S.  F. 
Owner,  Mr.  Meyerfleld,  Orpheum  Thea- 
tre. The  ground  fioor  of  the  building 
at  the  northwest  corner  of  Sutter  and 
Grant  avenue,  formerly  occupied  by 
the  D.  Samuel  Lace  House,  will  under- 
go extensive  alterations.  A  large  and 
modern  restaurant  will  be  installed. 
The  alteration  work  includes  a  largo 
amount  of  interior  finish,  marble  and 
tile  work,  ornamtntal  plaster,  electric 
work,  pljmbing  and  painting.  Plans 
are  n-^.arly  complete  and  figures  vvill 
be    taken    next   week. 

STORES  AND  BILLL\RD  HAL!.. — 2 
story  and  base,  brick  and  steel.  Cost 
-  not  stated.  San  Francisco.  Architects, 
Rousseau  &  Rousseau,  Monadnock 
Bldg.,  S.  F.  Owner,  Ernest  Heuter. 
The  Duilding  will  be  erected  at  the 
northeast  corner  of  California  and  Fill- 
more streets,  covering  a  considerable 
ground  area.  There  will  be  six  stores 
on  the  first  floor  and  a  large  billiard 
and  pool  hall  on  the  second  floor.  In- 
terioi-  will  be  finished  in  pine  with 
hardwood  in  the  display  windows. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  aie  complete  ;ind  figures 
are    being    taken. 

Coiitraets  Awarded. 

Koiji'ncN  KXiiinrr  nrii.DiNO  —  2 

stoiy,  frame  and  plaster,  $SS,S20.  San 
Francisco.  Architect's  name  not  given. 
Owners,  Fiench  Government.  Contrac- 
tors, Lindgren  Co.,  .Monadnock  MIdg., 
S.   F.     Contract  price.   $S8,S2(I. 

DISP1..AY      BOOTH    -•    Frame      con- 
struction.    Cost  not  stated.     San  Fran- 


cisco. Architect,  none,  owners,  Ran- 
dall Elevator  Door  Control,  S.  F.  Con- 
tractors, Fink  &  Schindler  Co.,  S.  F. 
Contract  price  not  stated.  The  booth 
will  be  erected  in  the  .Machinery  Pal- 
ace. 

EXHIBIT  BOOTH— Cost  not  stated. 
San  Fi-ancisco.  Architect,  none.  Own- 
ers, New  York  Manufacturers.  Con- 
tractors, Fink  &  Schindler  Co.,  S.  F. 
Contract   price    not   stated. 


Building  Contracts   A?rarded. 


San  Francisco 


-No. 

Il- 
ls 
U 
15 
Hi 
17 
IS 
19 
20 
21 

23 
24 


28 
29 
30 
31 
32 
33 
3  4 


3S 
39 
40 
41 
42 
43 
44 
4.5 
46 
47 
48 
49 
.tO 


Owner  Contractor 

Weed  Lbr  Co lohnson 

Santa    Cruz    Black 

Samuels    Hadley 

Kinslow     ^ Atlas 

New    York     Siebrecht 

Bradbury     ..Marshall 

Concordia     Seibert 

Mardis     Ellingson 

Garbarinos     Peziosi 

Buckbee     Swenson 

U    S    Rubber Federal 

Shell   Co    Shell  Co. 

Bach    Spirz 

Bergen     Bergen 

Wyman     Wyman 

Brisac     Hamilton 

Same     Spencer 

France     Lindgren 

Donahue    Segale 

Green      Green 

Shell     Shell 

Shell     Shell 

l.iazzari      Gavazza 

Sharman      Sharman 

Cartright      Williams 

Kilian      Ralston 

ICngle      Murphy 

Oliver     Van    Emon 

G   G   Comp   Yeast.  .  .Hansen 

Presidio     Golf Foley 

Demtract     Hamilton 

S   F    Davis 

Seal    Rock    .McBain 

Anderson     Lindberg 

Bennett      Bennett 

Cal     Film     Smith 

Carter     MacDonald 

Center     Gompertz 

Coffln     Woolfrey 

De    Hay    Schroeder 

:>i     De    Lay    Old 

.■■>3     Grill     Petersen 

.■■)4     Hyden     Cavaglieri 

r>T>     Laborie     Laborie 

56     Petersen     Petersen 

.'7     Wilson     Kelly 

.-.8     Y   M   C  A Low 

.■>9     Schwartz     Hofmeister 

f.O     Lundeen     Yngve 

HI      Santa    Fe     Brumfleld 

t!2      Petersen     MacKillop 

64      Patterson     Lapham 

6.')      Pomme     Pomme 

66  Anderson      Anderson 

67  Anderson      Anderson 

68  Anderson     Anderson 

69  Anderson      Anderson 

70  Anderson     Anderson 

71  Anderson      Anderson 

72  Dahl .Smith 

73  Copnik     ..Copnik 

74  Casty     Casty 

7.">      Hanson     Hanson 

76  Towne    Rlty    Owner 

77  Chiosso     Chiosso 

78  Parkside    Bldg  Co... Owner 

79  .Montrouil     Montrouil 

80  P    P    1    E Brumlield 

81  Oliver    Van    Emon 

82  Sockolov     Peerless 

83  Lichenstein      ...MacDonald 

84  ('rowl,ey     Crowley 

s.">     Leventritt     Leventrltt 

S6      Fey      Anderson 

87  Mever     Hoin 

88  Dal     Porto     King 

89  Walker     Healing 

90  Vlda      Vida 

91  Renstrom     Krohn 

92  .Martin      Martin 

93  Howfc..d      Appleton 

94  Uandolf Wilkie 

9.')      Kekland      Baker 

96  .\ndrews     Chlentzos 

97  Pig'n     Whitle     ...Mc.Melvin 

98  Twettmann      .  .  .Tweilmann 

99  .\llas    Hldg     Wilson 

100  Von     Woellworth..Eiberger 

101  .Moores      Moores 

102  Hain      Brltt 

103  Sanders     Malloch 

104  I'nion    Sq.    Inv Owner 

105  .lohnston      Johnston 

106  Bulboa    Terrace Lynch 


Amt. 

9900 
1085 
1025 
1950 
10000 
910 
9300 
1690 
700 
900 
3000 
500 
400 
400 
5000 
2300 
1290 
88820 
4495 
2200 
500 
500 
4500 
1300 
500 
800 
1000 
1135 
1500 
4500 
2300 
14250 
3750 
2000 
4500 
1400 
5000 
40000 
1600 
3000 
2000 
2926 
3000 
1500 
9000 
2000 
1800 
1970 
1800 
19S0 
3550 
4650 
35000 
2400 
2400 
2400 
2400 
2400 
2400 
400 
1200 
2000 
2S00 
10000 
1500 
2000 
18(t0 
1500 
1338 
4750 
S50 
400 
500 
500 
400 
400 
400 
600 
550 
4  50 
600 
800 
4  no 
40(t 
950 
400 
450 
500 
7gO 
800 
600 
460 
400 
900 


Wednesday,   Jan.   13,   1915. 

107  .\nderson      Nilsson        2250 

108  Hearst     Holm        2174 

RESIDENCE 

(107)  LOT  11  BLK  3  Fairs  Sub,  Holly 
Park  Tract.  All  work  for  one  and 
one-half-story    residence. 

Owner Geo.   H.   and   Mattie   A.   An- 
derson,  119    Bartlett,   S.   F. 

Architect  .  .  .None. 

Contractor .  .X.     F.     Nilsson,     355     Cole- 
ridge,   San    Francisco. 

Filed  Jan.   11.  '15.     Dated  Oct.   23,  '14. 

Frame    up     $637.50 

Brown    coated     637.50 

Completed    and    accepted 637.50 

I'sual    35    days 637.50 

TOTAL  COST,  $2550.00 

liond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans   and   specifications   filed. 


DISPLAY    BOOTH 

(lOS)      EXPOSITION     SITIE.       All     work 
for    reception    and    display    booth    in 
Liberal     Arts    Section     of    Palace    of 
Machinery. 
Owner Dent    H.      Robert,      Repre- 
senting W.  R.  Hearst,  Care 
'"S.     F.     Examiner." 
Architect  ..  .Alexander     A.     Cantin,     68 

Post,  San  Francisco. 
Contractor.  .M.    Holm    &    Son,    68    Post, 

San   Francisco. 
Filed  Jan.  11,  "15.     Dated  Jan.  7.  '15. 

Completed    and    accepted $1630.50 

I'sual    35    days 543.50 

TOTAL  COST,  $2174.00 
Bond,  $1087.  Sureties,  Tho.s.  E.  Shu- 
mate and  Frank  L.  Maino.  Limit,  20 
days  after  Jan.  8,  '15.  Forfeit  .  $10. 
Plans    and    specifications    filed. 


FRAME    BUILDING 

(12)      EXPOSITION    SITE.  All    work 

for  one-story   frame   building   known 
as   The    California    White    and    Sugar 
Pine  Building. 
Owner Benj.  G.  McDougall,  Chair- 
man   Executive    Committee 
representing  Weed  Lumber 
Co.,  McCloud  River  Lumber 
Co.  and   Red   River  Lumber 
Company. 
.Architect  ..  .Benj.    G.    McDougall,    Shel- 
don Bldg.,  San  Francisco. 
Contractor.  .  Hansbrough- Johnson     Co. 
Filed   Jan.   4,   '15.      Dated   Dec.   23,   '14. 
-Every  2  weeks  payments  of....      75% 
TOTAL   COST,    $9900 
Bond,  none.     Limit,  Feb.  20,  1915.     For- 
feit, $25.     Plans  and  specifications  filed. 


BALUSTRADE 

(13)      EXPOSITION    SITE.  All    work 

for  balustrade  in  California  Counties 

Building. 

Owner The  County  of  Santa  Cruz. 

-Architect  ...Havens       &       Toepke,       46 

Kearny,  San  Francisco. 
Contractor.  .W.    J.    Black. 
Filed  Jan.   4,  '15.      Dated   Nov.   23.   '14. 

On   1st  and   15th  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $1085 
Bond,  $545.  Sureties,  J.  N.  Nisbit  and 
]•:.  M.  Black.  Limit.  Jan.  10.  1915.  For- 
feit, $10.     Plans  and  specifications  filed. 


KKPAIRS.    ETC. 

(N)      NW    STOCKTON    &    O'FARRELL 

W     137-6xN     -.57-6.  Tile     partition. 

repairs,    plastering,    remodeling,    etc., 

for  building. 
Owner.  ....    The   D.   Samuels  Co.,  Prem. 
-\iehitect  ..    Henry       H.    Meyers,      Kohl 

Bldg-,    San.   Francisco. 
I'ontractor.  .Chas.  B.  Hadley.  180  Jessie. 

San   Francisco. 
Filed  Jan.   4,   '15.      Dated   Dec.    28,   '14. 


Wednesday,       Jan. 


13, 


1913. 


Completed  and  accepted '..$708.75 

3«    days    after 256.25 

TOTAL  COST,  $1025.00 
Fiond,  $512.50.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  18  days. 
Forfeit,  $20.  Plans  and  specifications 
Hied. 


STEAM    HEATING,    ETC. 
(15)      NE   CLAY     AND   HYDE.        Steam 
heating-   system    and   hot   water    tank 
and  heater  and  oil  burning  plant  for 
apartments. 

Owner J.    C.    and    J.    F.     Kin.slow, 

Santa  Rosa,  Cal. 
Architect  .  .  .None. 

Contractor.  .Atlas   Heating   &   Ventilat- 
ing   Co.,    4th    and    Freelon, 
San  Francisco. 
Filed  Jan.  4,  1915.     Dated  Oct.  3,  '14. 

No    payments    given 

TOTAL  COST,  $1950 
Bond,  IiiT;it,  forfeit,  none.  Plans  and 
speciflcation.s,   none. 
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paintiiiy     for     altciHtions     and     addi- 
tions  to   brick   building. 

Owner Dr.   B.  A.  Mardis,   126  Post, 

San   Francisco. 
Architect  ..  .J.    F.      Dunn,      Monadnock 

Bldg.,  San  Francisco. 
Contractor.  .E.     Ellingsdn     and     O.     K. 

Holt,  3854  Army,  S.  F. 
Filed    Jan.    5,    '15.      Dated   Jan.    5,    '15. 

Ready    for    plaster $422 

When    pla.steied    422 

Completed   and   accepted 423 

36    days    after 423 

TOTAL  COST,  $1690 
Bond,  none.  Limit,  30  days.  Forfeit, 
$5.     Plans  and  specifications   filed. 


GARDENING 

(16)  EXPOSITION  SITE.  Furnishing 
and  planting  all  trees,  palms,  ferns, 
plants,  etc.,  for  grounds  and  interior 
of  New  York  State  Building. 

Owner Panama-Pacific    Exposition 

Commission,    State    of    New 
York. 
Architect  ..  .Chas.    B.    Meyer. 
Contractor. .Siebrecht    &    Son. 
Filed   Jan.    5,   '15.      Dated  Dec.    10,   '14. 
On    delivery    of   all    trees,    plants, 

ferns,    etc     42>^% 

On    completion    of    contract..      42^4% 

On    April    1,    1915 Balance 

TOTAL    COST.    $10,000 
Bond,    $5000.      Surety,    The    London    & 
''Lancashire    Guarantee    &    Accident    Co. 
of   Canada.     Limit,   Feb.   1,    1915..     For- 
feit, $50.     Plans  and  specifications  filed 


WALL  BEDS 

(17)      NW    CALIFORNIA    AND     POLK. 

All  work  for  wall  beds  for  hotel. 
Owner Bradbury    Estate       Invest- 
ment     Co.    and      Mary      M. 
Bradbury. 
Architect  ..  .Miss     Jewett,      604      Mont- 
gomery,   San    Francisco. 
Contractor.  .Marshall    &      Stearns    Co., 

Phelan  Bldg..  S.  F. 
Filed  Jan.   4,  '15.     Dated  Dec.   21,  '14. 
When  bed  fronts  and  frames  de- 
livered           ^ 

On   completion    Balance 

TOTAL  COST.  $910 
Bond.  $470.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  forfeit, 
plf»ns  and  specifications,  none. 


HEATING  AND  VENTILATING 

(18)  SE  VAN  NESS  AVE  AND  POST 
E  109xS  120.  Heating  and  ventilating 
for  Concordia  Club  Addition. 

Owner The    Concordia,    Premises. 

Architect.  .  .G.    Albert     Lansburgh.      M. 
A.  Gunst  Bldg..  S.  F. 

Contractor.  .Seibert    Co.,    Phelan    Bldg., 
San   Francisco. 

Filed   Jan.    5,   '15.     Dated    Dec.    23,   '14. 
Payments    bet.    3rd    and    10th    of 

each   month   of 75% 

Usual    35    days 25% 

TOTAL  COST,   $9300 

Bond,  $4650.  Surety,  Maryland  Casualty 

Co.      Limit.    150   days.        Forfeit,      none. 

Plans  and   specifications    filed. 


REPAIRS 

(20)      NO.     1247     CHESTNUT.         Repair 
residence. 

Owner A.      Garbarinos.    Polk     and 

Chestnut.   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Jos.  T.  Peziosi.  2046  Powell 
San   Francisco. 

COST,   $700 


ALTERATIONS 

(21)  NO.   50  SANSOME.     Minor  altera- 
tions. 

Owner Buckbee   Thorne   &   Co.,    27 

Montgomery.  S.  F. 

Architect  . .  .None. 

Contractor.  .Swenson     &    Franzen,     230 
Tehama,    San    Francisco. 

COST.   $900 

ELECTRIC    ROOF    SIGN 

(22)  NO.       908     MARKET       (Douglass 
Bldg.)      Electric   roof  sign. 

Owner U.    S.    Rubber    Co.,    50    Fre- 
mont.  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Federal  Sign  System  Elec, 
257   8th,  San  Francisco. 

COST,    $3000 


STEEL  FRAME  SUPPLY  STATION 
(23)    NW   SACRAMENTO  &   STOCKTON 
One-story  steel  frame  supply  station 

Owner Shell      Co.      of      California. 

Inc..   343   Sansome,   S.   F. 
Architect  .  .  .None. 
Day's   work.  COST,    $500 


ALTERATIONS 

(24)      NO.    305    SPRUCE.      Alter    dwell- 
ing. 
Owner J.   C.   Bach,    2863    Washing- 
ton, San  Francisco. 
Architect  ..  .Fred      J.    Berg,      319      31st 

Ave..  San  Francisco. 
Contractor.  .G.     Spirz,     232-A    Langton, 
San    Francisco. 

COST,   $400 


FRAME   DWELLING 

(25)  E  PRENTISS  25  N  Jefferson. 
One-story  and  basement  frame  dwlg. 

Owner Fred    Bergen,    491    Andover 

Ave.  ,(rear),  S.  F. 
Architect  . .  .None. 
Day's    work.  COST,    $400 

FRAME    FLATS 

(26)  W  TENTH  AVE  75  N  Clement. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner J.    F.    Wyman,    1959    Hayes, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.   $5000 


ALTERATIONS 

(19)      SE  SACRAMENTO  &  STOCKTON 
All  work  except  electric  wiring  and 


ALTERATIONS 

(27)  N  CLAY  138-6  E  Drumm  41x115. 
All  work  except  elevator  work  for 
alterations  to  three-story  Class  "C" 
building. 
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•  i\\  ner B.  F.   Brisac  and  Maude  H. 

Norton.  Trustees.   311   Cali- 
fornia. San  Francisco. 
Architect  ..  .O'Brien   Bros..   Clunie  Bldg 

San    Francisco. 
Contractor.  .Peter  Hamilton,  Russ  Bldg 

San   Francisco. 

Filed   Jan.   6,   '15.      Dated   Dec.   31.   '14. 

Kl<;vator   shaft   cut  and   3rd   floor 

cemented      $575 

2d  floor  cemented  and  tanks  in..    575 

Completed    and    accepted 575 

T'sual    35    days 575 

TOTAL  COST.  $2300 
Bond.  none.  Limit.  20  days  after  Jan. 
4,  1915.  Forfeit.  none.  Plans  and 
specifications  filed. 


(2S)      CHANGE      OVER      AND    RE-IN- 
stall     direct    connected     elevator     on 
above. 
Contractor.  .Spencer    Elevator    Co..    128 

Beale.    San    Francisco. 
Filed   Jan.   6.   '15.      Dated   Dec.   29,   '14. 

On    completion     $1290 

TOTAL  COST.  $1290 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 


EXHIBIT    PALACE 

(29)  EXPOSITION  SITE.  All  work 
except  electrical  work  for  construc- 
tion of  Exhibit  Palace  for  French 
Government. 

Owner French  Government. 

Architect  ..  .Henri       Guillaume,       Paris, 

France. 
Contractor.  .Lindgren     Co.,     Monadnock 

Bldg.,  San  Francisco. 
Filed   Jan.    6,    '15.      Dated   Jan.    6,   '15. 

As    work    progresses 75% 

Usual    35    days 25%. 

TOTAL  COST.  $88,820 
Bond,  $47,000.  Surety.  Guardian  Casu- 
alty &  Guaranty  Co.  Limit.  60  days. 
Bonus.  $150  per  day.  Plans  and  speci- 
fications  (lied. 

FRAME    RESIDENCE 

(30)  SE  UNION  AND  LYON  E  36-9i4 
xS  62.  All  work  except  plumbing, 
finish  hardware,  gas  and  electric  fix- 
tures, shades,  mantel  and  wall  paper 
for  two-story  ind  ba.sement  frame 
residence. 

Owner Mary      A.       Donahue,       S96 

•  Chestnut,    San    Francisco. 

Designer  ..  .Paul    F.    De    Martini.    2133 

Powell,   San   Francisco. 
Contractor.  .F.   De  Martini   &  L.   Segale 

-74    29th,   San   Francisco. 
Filed    Jan.    6,    '15.      Dated    Jan.    5,    '15. 

Frame    up   and    rafters    on $1120 

Brown    coated    1120 

Completed   and   acci  pted 1120 

Usual   35   days    1135 

TOTAL  COST.  $4495 
Bond,  $2250.  Sureties.  Jas.  Lagomar- 
sino  and  G.  B.  Cordano.  Limit,  100 
days.  F'^rfoit.  $5.  Plans  and  .speci- 
fications  filed. 

FRAME    DWELLING 

(31)  E  NORDHOFF  186  N  Mangles. 
Two-story  and  basement  frame  dwlg 

Owner Warren     Green.       4  7      Ger- 

mania.'San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $2200 


SUPPLY    STATION 

(32)      N    FELL    72-6    E    Stanyan.      One- 
story    steel    frame    supply    station. 

Owner Shell   Co.    of   Cal..    Inc.,.   343 

Sansome,    San    Francisco. 
Architect  .  .  .Nor>'> 
Day's    work.  COST,    $500 
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.SUPPL.V    STATION 

(••{S)      K     .MISSION     125     S     I8th.       One- 
story   .'Steel    frame   .supply   station. 

Owner Shell    Co.    of   Cal.,    Inc.,    343 

San.sonie,     San     Francisco. 
Arcliitect  .  .  .None. 
Dny'.s   work.  COST.   $500 

KKA.MR   .STORE   AND   FLATS 
r.'.u     s    CHESTNUT     .16.')      \V      Pierce. 
Three-story      and      ba.'sement      frame 
store  and   (2)    flats. 

Viwner Lorenzo         Lazzari,         2241 

Chestnut,  S.  F. 
Architect  ..  .Paul       E.       Capurro,       1844 

Powell,    San    Francisco. 
Contractor.  .L.    Gavazza    &    Co.,    1381-A 
I'nion,   .*^an    Francisco. 

COST,   $4,500 


fe^UAME    DWELLING 

*3.-.)      N     SHAFTER     22.i     W     .lennings. 
One-story  and  basement  frame  dwlg. 

Owner T.  L.  Sharman,   1454   Shaft- 

er    Ave.,    San    Francisco. 
Architect  . .  .None, 
bay's    work.  CO.ST,    |1300 


ALTERATIONS 

(3fi)      NO.  307   FAXON  AVE.     Raise  and 
alter    dwelling-. 

Owner N.    I.    Cartright,    Premises. 

Arcliitect  .  .  .None. 

Contractor .  .Itobt.      H.      Williams,      537 
Grf.fton    Ave.,    S.    F. 

COST,   1500 


KU. \MI^    DWELLING 

(37)      S    THOMAS    225     E    Lane.       One- 
story    and    basement    frame   dwelling. 

Owner Henry    Kilian,    Care    Wie- 

lar.d's   Brewery. 
.Xrchitect  .  .  .None. 

Contraclor.  .F.     F.     Ralston,     132    Com- 
monwealth, .S.   F. 

COST,     1800 


ALTERATION^ 

(38)      NO.   3314    FILLMORiq.      Rai.se  and 
alter  stores. 

Owner W.   J.   Jungle, 

ArchUfct  .  .  .>{one. 

Ooptractor.  .E.   T.      Murphy,   3314      FUl- 
more,    9an    Francisco. 

CO.ST,    $l(Oa 


FRPIGHT    ELEVATOR 
(39)      NO.    641    FI^ONT.      Install    freight 
elevator. 

Owner B.    P.    Oliver,   —   ^^o^ntgo^n- 

ery,    San    Francisco. 
-Architect  . .  .None. 

Contractor.  .H.    C.    Van    Rmon    Elevator 
Co.,    Inc.,   235    1st,   S.    F. 

CO.^T,    $1U5 


ALTERATIONS 

(4,0)  K  MINNESOTTA,  bet.  23rd  and 
2.'i.th.     Alter  and  add   to  factory  btdg. 

•^'wfter a.     Q.     Compressed     Yeast 

Co.,  —  .^^int  Ave,  a   F. 
•Xrchitect  .  .  .None. 

Conti;:ict:or .  .C.    H.    Hansen,     ilO    .le.s.ste, 
San    ^Yancisco. 

COST,    $1,500 

AI.TKRATIO.NS 

141)  -NO.  8  PRESIDIO  TERRACE. 
Alter  lociwjr  room,  showers  and 
toilets  in  ba.sement.  kitchen  on  1st 
lloor  uud   other  minor  chanpes. 

'>wner Presidio    Golf    Club.    Prem. 

Architect  ..  .Smith     O'Brien,     Humboldt 
Bank    Hidg.,    San    Francisco 
<'ontrnci<i.-    .MrocknKo,    Foley    &    Green. 
1326    .Vaioni.M,    S.    F. 

COST,    $4500 


-Vl/IKUATIONS 

(42)  NO.  68  CLAY.  General  altera- 
tions and  repairs  to  present  build- 
ing for  public  garage. 

Owner C.  Demetract,  Cr.  Architect 

.Architect  ..  .O'Brien       Bros.,    Inc.,      519 

California,    S.    F. 
Contractor.    Peter        Hamilton,         Kuss 

Bldg.,   San   Francisco. 

COST,    $2300 

BRICK    WORKSHOP 

(43)  N  GOLDEN  GATE  AVE  — E 
Hyde.  Two-story  brick  workshop  to 
be  used  by  the  Department  of  Elec- 
tricity. 

Owner City  and  County  of  S.  F. 

Architect  ..  .Bureau   of   Architecture   of 

Board    of    Public    Works. 
Contractor.  .T.    E.    Davis    &    .Son,    2321 
Lake,   San   Francisco. 

COST,    $14,250 
NOTE: — .lob   started. 


FRA.ME    SALOON 

(44)      N  BAI.BOA   80  E  Great  Highway. 
Two-story    frame    saloon. 

Owner Seal    Rock      Incorporation, 

68    Post,    .San    Francisco. 
Architect  ..  .A.       A.    Cantin,       68      Post, 

San    Francisco, 
'ontractor .  ..lot  n       McBain,       Redwood 
City  and  San  Mateo. 

COST,    $3750 


FRAME    DWELLING 

(45)  S  CORTLAND  AVE  251-6  E  Mis- 
sion. One  and  o».  e-half-story  .and 
ba.sement    frame    dwelling. 

Owner G.    H.    Anderson,    110    Bart- 

lett,    San    Francisco. 
.Architect  . .  .None. 

Contractor .  .Lindberg  Bros.,  257  Surrey, 
San  Francisco. 

COST,    $2000 


FRAME    RESIDENCE 

(46)      NW       BRYANT       AND       FIFTH. 

One-stoiy  frame  residence. 
Owner Mrs.  Clara  L.  Bennett,  1301 

Hearst   Bldg.,  S.  F. 
-Architect  ..  .Wm.  Knowles,  ISOl  Hearst 

Bldg,,    .-an    Francisco. 
Day's  work.  COST,   $4500 


ALTERATIONS 

(47)  NOS.  121-127  GOLDEN  GATE 
Ave.     Alter   film   exchange. 

Owner California    Film    Exchange, 

54   Market,  San   Francisco. 

.\rchitect  .  .  .None. 

Contractor. -A.  H.  Smith  and  H.  L.  Pet- 
ter.son,    S19    Ellis,    S.    F. 

COST,    $1400 

FRAME   DWELLING 

(48)  TWENTY-SEVENTH  AVE.,  bet. 
W'est  Clay  and  Sea  Cliff  Ave.,  being 
Lot  45  Sub  1.  Sea  ClilT.  Two-story 
frarie   dwelling. 

Owner Mrs.   Corinne   Carter. 

Architect  .  .  .None. 

Contractor.  .Graeme    MacDonatd    &    Co., 
633   Holbiook    Bldg.,  S.   F. 

COST,   $5000 

BRICK    BAKERY 

(49)  SVV  BRYANT  AND  17TII.  Two- 
story    brick    bak«  ry   building. 

Dwner The    John    Center    Co.,    660 

Market,       S.     F.       (People's 
Bread  Co.,  Lessee). 

Architect  .  .  .None. 

Contractor.  .Chaa.     W.     Gompertz,       503 
MaiK(t.    ."-"an    Fr.nnrisoo. 

COST.    140,000 


FRAME    DWELLING 

(50)  LOT   27    BLK    4,   Crocker    .Amazon 
Tract.     One-story   and   basement   frame 

dwelling. 

Owner D.    Coffin    &    Co.,    2528    Mis- 

.sion,  .San  Francisco. 
Architect  . .  .Nc  le. 

Contractor.  .J.    B.    Woolfrey,    3168    21st, 
San    Francisco. 

COST,    $160(1 

FRAilE    FLATS 

(51)  E  FIFTH  .AVE  150  N  Fulton. 
Two-story  and  basement  frame  (2) 
(lats. 

Owner A.  T.  De  Hay,  536  Valencia 

San   Francisco. 
-Aichitect  ..  .Rhodes      &      Marish,    3372 

16th,    San    Francisco. 
Contractor.  ..I.    R.    Schroeder,    230    25th 

Ave..  .San  Francisco. 

COST,   $3000 


FRA.ME    DWELLING 

(.•.2)      S    KIRKHA.M    107-6    E    12th    Ave. 
One-story  and  basement  frame  dwlg. 

Owner .Mary   De  Lay,  2737   Dwight 

Way,    Berkeley. 
.Architect  .  .  .None. 

Contractor .  .Old    Bros.,    Pittsburg,   Cal. 
COST,    $2000 


FRAME   DWELLING 

(53)      S    DELANO      275    W    San      .luan. 
Two-story  and  basement  frame  dwlg 

Owner F.   B.  Grill,   557  Capp,  S.   F. 

-Ai'chitect  . .  .None. 

Contractor .  .Antone         Petersen,         844 
Guerrero,   San    Francisco. 

COST.  $2926 


KR.AMB    STORE 

(54)  NE  EIGHTEENTH  &  TEXAS. 
One-story  and  basement  frame  store 
building. 

Owner A.    Hayden    and    J.    and    A. 

McPhee.   1302   18th.  S.  F. 
-Architect  ..  .H.        C.        Baumann,        605 

Chronicle    Bldg..    S.    F. 
Contractor .  .G.    Cavagliei-i.    593    Potrero 
-Ave.,  San  P^rancisco. 

COST,    $3000 


ALTER.VTIONS 

(55)  N  SIXTEENTH  120  W  Castro. 
L'nderpin  and  make  alterations  to 
dwelling. 

(Jwner B.     Laborie,     934     Jackson, 

San    P^rancisco. 
-Architect  ...Hosher  Glahn,  5'7  Crocker- 

Bldg.,    San    Francisco. 
Day's   work.  COST,   $1500 


FRAME   APARTMENTS. 
I'.G)     N  JUDAH  100  E  Sth   Ave.  Three- 
.•<tory  and  basement  frame  (6)  apart- 
ments. 

Owner O.   Petersen,      858      Dolore.s, 

San    Francisco. 
.\rchltect  . .  .Koenig      &      Christiansen. 
750     I'ainassus      and       1251 
Willard.    San    Francisco. 
I'.iy's   work.  COST,   $9000 


Ui:i'AIRS 

(..7)      NO.    2324    PACIFIC    AVEi      Repair 

lire  damage  to  residence. 
Owner Wilson     Est.,     Nevada    Na- 
tional   Bank    Bldg.,   S.    F. 
Architect  .  .  .  None. 

Oontrnctor.  .David    Kelly,    333    Califor- 
nia,   San    Francisco. 

(X)ST.   $2000 


-M/rERATIONS 

(5S>)      NA\'     GOLDEN    GATE     AVE    AND 


^\  ecln'>Krtny,       .Ian.       I.:,       l;tl.'). 

J..eaven\V()rUi.       Altei'       lor       sleeping 
rooms. 

Owner Y.    M.   C.    A.,    Premises. 

Architect  .  .  .None. 

Contractor .  ..lames  Low,    1501   Valencia, 
San  Francisco. 

COST,   $1800 

FRAME    FLATS 

(59)      NOS.     1532-34-36    GEARY     (rear). 

Two-story    frame    (2)    flats. 
Owner M.      Schwartz,       1327      Mc- 
Allister,   San    Francisco. 
Architect  .  .  .None. 

Contractor.  .H.  C.  Hofmeister,  772  Ful- 
ton, San  Francisco. 

COST,   $1970 


FRAME    DWELLING 

(60)  N  LOWER  TERRACE  178  W 
Pluto.  One-story  &  basement  frame 
dwelling. 

Owner Marie  Lundeen,  667  Waller 

San  Francisco. 
Architect  .  .  .None. 

Cont»-actor.  .K.  Yngve,  133  Alpine,  S.  F. 
COST,    $1800 


ELECTRIC    SIGN 

(61)  NW        ELLIS       AND        MARKET. 
Electric   roof  sign. 

Owner Santa   Fe   Railroad   Co. 

Architect  .  .  .None. 

Contractor ..  Brumfield    Elec.    Sign    Co., 
18  7th,  San  Francisco. 

COST,    $1980 

FRAME    STORES 

(62)  SW     BAKER       AND       LOMBARD. 
One-Story  and  basement  frame  stores 

Owner F.     Petersen,     2039     Baker. 

San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Alex      W.    MacKillop,      579 

39th    Ave.,    San    Francisco. 
COST,    $3550 


FRA^IE    RESIDENCE 

(64)  E  TWELFTH  AVE  100  N  Balboa 
(B)  N  25xE  120  O  L  294.  All  work 
for    two-story    frame    residence. 

Owner Wm.    G.    Patterson. 

Designer  ..  .A.   R.   Lapham. 

Contractor.  .Alton  R.  Lapham,   511   12th 
Ave.,   San   Francisco. 

Filed    Jan.    7,   '15.      Dated   Jan.    6,   '15. 

Frame    up    $1200 

Hrown   coated  and   rough   plumb- 
ing   in     1150 

Completed    and    accepted 1150 

Usual     35    days 1150 

TOTAL  COST,    $4650 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans  and   specifications   filed. 


APARTMENTS 

(65)  S  TURK  57-6  E  Polk.  Six-Story 
reinforced    concrete    (27)    apartments. 

Owner A.    Pomme. 

Architect  ...Rousseau  &  Rousseau    Mo- 

nadnock  Bldg.,  .S.  F. 
Day's    work.  COST,    $35,000 

FRAME    DWELLIN  1 

(66)  W  SEVENTEENTH  AVE  325  S 
Geary.  Two-story  ai.d  ba.S'^ment 
frame    dwelling. 

Owner J.  Anderson  ,423   16th  Ave., 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $2400 


I   liAME    DWELLING 

(<;7)      W    SEVENTEENTH    AVE    350    S 

Geary.        Two-story      and      basement 

frame    dwelling. 
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Owner I.   Anderson  ,123   16th  Ave., 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $2400 
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FRAME    DWELLING 

(68)      W    SEVENTEENTH    AVE    275    S 

Geary.        Two-story      and      basement 

frame    dwelling. 

Owner J.  Anderson  ,423   16th   Ave., 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $2400 


FRAME    DWELLING 

(69)  W  SEVENTEENTH  AVE  300  S 
Geary.  Two-story  and  basement 
frame    dwelling. 

Owner I.   Andersoii   ,423    ICth   Ave., 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $2400 

FRAME    DWELLING 

(70)  W  SEVENTEENTH  AVE  375  S 
Geary.  Two-story  and  basement 
frame    dwelling. 

Owner J.  Anderson  ,423   16th  Ave., 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $2400 


FRAME    DWELLING 

(71)      W     SEVENTEENTH     AVE     200     S 

Geary.        Two-story      and      basement 

frame    dwelling. 

Owner I.   Anderson  ,423   16th   Ave., 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  C(JST,   $2400 


ALTERATIONS 

(72)  NE  GREENWICH  &  FILLMORE. 
Alter  front  of  saloon. 

Owner Harry  Dahl,  2040  Sacra- 
mento,   San    Francisco. 

Architect  . .  .None. 

Contractor.  .B.  O.  Smith,  110  Alpine, 
S.  F.  COST,  $400 


FRAME    COTTAGE 

(73)      NW    LAKEVIEW    &    CAINE.   One 
story  and   basement  frame  co'-'age. 

Owner T.     Copnik,       36    Lakeview, 

San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1200 


FRAME    DWELLING 

(74)      W    LONDON    225    N    Brazil.      One 

and      one-half-story      and      basement 

frame   dwelling. 

Owner lohn      Casty,    327       Brazil, 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


FRAME    DWELLING 

(75)      N    T..  ENTY-EIGHTH    57    E    Noe. 
Two-story  and  basement  frame  dwlg 
Owner Martin    Hanson,    2426    Mis- 
sion,   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Martin    Hanson,    2426    Mis- 
sion,   San    Francisco. 

COST,    $2800 


FOUNDATIONS 

(76)  S  CALIFORNIA  137-6  E  Jones. 
Steel  and  concrete  foundations  for 
proposed    five-story    apartments. 

Owner Towne      Realty      Co.,      166 

Geary,    San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $10,000 


(TTi  E  (JAKWOUD  18U  S  Iblh.  Repair 
fire    damage. 

Owner Mr.   &   Mrs.    Philip   Chiosso; 

49   Oakwood,   S.   F. 
.\ichitect  .  .  .None, 
('onliactor .  .  R.    (Jhio.s.so,    Premises. 

COST,    $1500 

F II A  .^  1  !•:    DWELL!  N  G 

(78)  W  TWENTY-FOURTH  AVE  103 
S  riloa.  One-story  and  basement 
frame  dwelling. 

Ownoi- Parkside    Home    Bldg.    CO;, 

408   Crocker   Bldg.,   S.   F. 
Architect  .  .  .None. 
Day'.x   work.  COST,    $2000 

FRA.ME    DWELLING 

(79)  \V  SEARS  410  S  Sickles.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner.  . . .  ..P.    W.    Montrouil,    270    And- 

over,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1800 


AUTO  CALL  SIGN 

(SO)      LARKIN,      HAYES,    POLK      AND 

Grove.      Electric    auto   call    signs. 
Owner Panama-Pacific         Interna- 
tional   Exposition. 
Architect  . .  .None. 

Contractor.'.  Brumfield    Elec.    Sign    Co., 
18   7th,  San   Francisco. 

COST,   $1500 


Fltl'MCJHT    ELEVATOR 

(81)      NOS.    639    AND    64  1     FRONT.      All 
work   for  one   freight   elevator   for   3- 
story    and    basement    brick    building. 
Owner B.      P.    Oliver,      104      .Mont- 
gomery,   S.    F. 
Architect  ..  .L.      B.    Dutton,      Chronicle 

Big.,    San    Francisco. 
Contractor .  .B.  C.   Van   Emon   Elevators 

Incorporated. 
Filed    .Jan.    8,    '15.      Dated    Jan.    4,    '15. 

On    1st   of   each    montb 75% 

Usual    35    0ays 25% 

TOTAL  COST,  $133.S 
Bond,  none.  Limit,  Jan.  25,  1915.  For- 
feit,   $10.      Specifications   only    filed. 


CLASS    "A"    HOTEL 

(82)  \V  POWELL  91-3  N  Post  N  46-1 
xW  80.  All  work  for  floors  and  walls 
4  feet  high  for  tiling  140  bath  rooms 
and  ladies'  dressing  room,  finished 
with  bull  nose  at  top  for  ]5-sto»-v 
Class    "A"    hotel    building. 

Owner T.   Socko'ov,    1857    O'Farrell 

San   Francisco. 
Aichitect  ...Rousseau        &       Rousseau, 

Monadnock    Bldg.,    S.    F. 
Contractor  ..  Peerless  Agencies  Co.,   1284 

Mission,.  San   Francisco. 
Filed   Jan.   8,   '15.      Dated   Nov.   30,   '14. 

During   progress   of   work 50% 

Usual    35    days 50% 

TOTAL  COST,  $4750 
Bond,  $:':'.T.">.  Surety.  Pacific  Coast  Casu- 
alty Co.  Ivimit.  as  fast  as  po.ssibje, 
Forfoit.   none.     Plans  only  filed. 


ALTER    LOFTS 

(S.3)      NO.   27  GRANT  AV1<].      Alter  lofts 

Owner B.       H.      Lichtenstein,      111 

Ellis,  San  Francisco. 
Architect  ..  .M.    Lichtenstein,    111    Ellis, 

San   Francisco. 
Contractor .  .MacDonald  &  Kahn,  Rialto 

Bldg.,   San  Franci.sco. 

roST    .«N."i() 


ALTERATIONS 

(84)      NO.    3342    SC(^TT.       Minor 
tions   for  dwelling. 
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Wednesday,      Jan. 


13. 


1915. 


Owner Tlio.-^.     Crowlv.     rmni.se.s. 

Architect  .  .  .None. 

Day's    work.  CO.ST,    $400 


(Tiiliroriiia,     Sail     l''i;iiK-is<<> 
COST,     |SO0 


ALTERATIONS 

(So)      SE       MISSION     AND       TWENTY- 
second.      Alter    theatre. 

Owner -Marion    I^eventritt,      Hotel 

St.   Francis,   San   Francisco. 
Architect  ..  .«.    Albert   Land.sbiirgh,    709 

Mi.ssion,    San    p-rancisco. 
Day'.s     work.  COST,     $.500 


ALTERATIONS 

(86,      NO.   1.562  WALLER.      Minor  alter- 
ations   for   dwelling. 

f)wner Chas.       Fey,    85S      Mission, 

San   Francisco. 
Architect  .  .  .None. 

Contractor,    A.    Anderson,    S.57    Kearny, 
San   Francisco. 

COST.    $500 


REPAIRS 

(S7)     NO.  2651  UNION.     Repair  garage. 

Owner H.  Meyer,  2650  Green,  S.  F. 

Architect  .  .  .None. 

Contractor.  .Theo.    S.    Hoin,    1449    Hyde, 
San    Francisco. 

COST,    $400 


DWELLING 

(.SS)      NO.    22S    nOI'TWELL.      One    and 
one-half-story    frame    dwelling-. 

Owner Frank  Dal  Porto,  Prem. 

Architect  .  .  .None. 

Contractor .  .Chas.   King,  .")i.'  Vesta.  S.  F. 

COST,   $400 


ALTERATIONS 

(89)      .■5730    SACRAMENTO.    Alter    dwlg. 

Owner H.    Walker,    Premises. 

Architect  .  .  .None. 

Contractbr.  .G.     Healing.     3G65     Sacra- 
mento.  San    Francisco. 

COST.    $400 


ADDITION 

(90)      NO.   727   FRANCE.      Add   to  dwlg. 

Owner Stephen    Vula,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $600 


FRAME   STORE 

(91)      S   CHESTNUT    137    E    Scott.      One 

.sl(jry  frame  store. 
•  »wner lohn  A.   Renstrom.   249  Noe 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .A.      Krohn,      14      Stillman, 

S.    F.  C    OST.    $550 


ALTERATIONS 

(!>2)  NO.  .-iSS  PACHECO  (Forest  Hill) 
Alter   bed   room. 

Owner Carl     Martin,     Premises. 

Architect  .  .  .  None. 

Day's    work.  COST,     $450 

ALTERATIONS 

(9.t)  S  OAK  50  \V  liaker.  Minor 
alterations    on    church. 

owiiei Howaid    Presbyterian  Con- 

gregalioii,    F'rcmises. 
Architect  .  .  .None. 

Contractor.  ..I.  .M.  Appleton,  1982  Hayes 
San    I'Yancisco. 

COST,    $600 

AI/ri:UATIo.\S 

CM  I  W  .MASON  SO  N  O'Farrell.  Ex- 
tend   wall   and   install    toilet. 

Owner I).  I..  Kandoir,  467  O'Far- 
rell. .San   Francisco. 

Arehlleel  ...Cunningham  &  Pollteo,  1st 
.National    li.ank    HIdg.,   S.    F. 

Contractor.  .Aii(lr«\v     Wllkle     Co..       519 


ALTERATIONS 

(95)      NO.     852    STANYAN.       Alter    and 
repair  dwelling. 

Owner J.    Eckland.    Premises. 

Architect  . .  .None. 

Contractor.  .J.   H.   Baker,   335   22nd  Ave. 
San   Francisco. 

COST,    $400 


FRAME  FRUIT  STORE 

(96)  SE     BROADWAY     &     FILLMORE. 
One-story    frame   fruit   store. 

Owner T.  C.  Andrews,  329  Kearny 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .D.    Chlentzos,    1013    Hayes, 

San   Francisco. 

COST,    $400 

.MARQUISE 

(97)  NO.    35    POWELL.        Erect      mar- 
quise. 

Owner Pig'n    Whistle    Co..    Prem. 

Architect  ..  .Mel     I.   'Schwartz.     Nevada 

Bank    Bldg..   S.    F. 
Contractor.  .  McMejvin-von         Voorhie.s, 

110   Jessie,   San   Francisco. 
COST,   $950 


ALTERATIONS 

(9S)      NE       CASTRO     AND       TWENTY- 
Sixth.      Minor   alterations. 

Owner N.  Tweitmann,    1623   Castro 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


REPAIRS 

(99)      NO.    228    GRANT      AVE.        Repair 
fire  damage. 

Owner Atlas  Bldg.,   Premises. 

Architect  .  .  .None. 

Contractor.  .Thos.      Wilson,    1176      Mc- 
Allister,   S.    F.  " 

COST,    $4  50 


ALTERATIONS 

(100)  N   FULTON      150    W    Fifth      Ave. 
Alter  stable  and  minor  changes. 

Owner Baron      Von      Woellworth, 

2934    Fulton,    S.    F. 

Architect  .  .  .None. 

Contractor.  .M.  Eiberger,  745  5th  Ave.. 
San   Francisco. 

COST.    $500 

(JRAVEL    BUNKER 

(101)  N    GENEVA.    W    S.    P.    right-of- 
way.     Gravel    bunker. 

Owner E.  M.  Moores,  Purlin- 
game,    California. 

Architect  . .  .  Meese  &  Gottfried  Co.,  662 
Mission,    San    Francisco. 

Day's   work.  COST.    $750 


ALTERATIONS 

(102)      NO.        1549       TWENTY-SECOND 

Ave.       Alterations,    raise     and     make 

changes. 

Dwner N.    G.    Bain.    Premises. 

Arcliilect  .  .  .None. 

(Contractor.  .O.    W.    Brttt.    330    Ivy    Ave.. 
S.    F.  COST.    $800 


ALTERATIONS 

(103)      NO.  1000  POTRERO  AVE.     Alter 

.saloon. 

"wner Sanders   &   Scheib.    Prem. 

.Arotiltect  .  .  .None. 

Contractor.    J.    .S.     Malloch,     110    Jessie, 
S.  F.  CO.ST.  $600 


'  iwner Union      Square   Invst.      Co., 

Flatiron  Bldg.,  S.  F. 
.\rchilect  .  .  .None. 
>)ay's   woik.  COST,   $4  60 


KRA.ME    STABLE 

(105)      W       TWENTY-SEVENTH      AVE 

100      S    Irving.         Two-story      frame 

stable. 

Owner J.   W.   Johnston,   164   Boyce, 

San  Francisco. 
.\rchitect  .  .  .None. 
Day's     work.  COST,     $400 


CONCRETE   SHELTER 
(106)      JUNIPERO     SIERRA     BLVD     at 
Balboa.      Consrete    shelter    and    plat- 
form. 

Owner Balboa     Terrace    Co.,     Inc., 

318  Kearny,  S.  F. 
-Architect  ..  .Smith     O'Brien,     Humboldt 

Bank  Idg.,  S.  F. 
Contractor.  .-\.   Lynch,   180  Jessie,  S.   F. 

COST,  $900 


COMPLETION   JiOTICES. 


San  Francisco 


ALTERATIONS 

(104)      NO.    34    ELLIS.      Alter    partition. 


Jan.  2,  1915— W  EIGHTH  AVE  325  S 
Laki;  —  25x120.  David  Wolf  to  E 
Wengard Dec.    23,    1914 

Jan.  2,  1915— S  CALIFORNIA,  bet. 
^lontgomery  and  Sansome  (Mer- 
chants' Exchange).  S  F  Com- 
mercial Club  (Lessee  of  13th  and 
14th  floors)  to  David  Zelinsky,  Cal- 
ifornia .\rtistic  -Metal  &  Wire  Co 
Cyclops  Iron  Works.  W.  H.  Johns- 
Manville  Co,  Mission  Marble  Works, 
Forderer"  Cornice  Works,  C  C  More- 
house, Bird-Rymer  Co,  W  D  Hen- 
derson, S  W  Band,  The  Electrical 
Constr  Co  and  Mangrum  &  Otter, 
Inc Dec.   30,   1914 

Jan.  2,  1915— NW  THERESA  161  SE 
Alemany  Ave  SE  25xNE  100.  Victor 
Bjors  to  whom  it  may  concern.... 
Nov.    19,    1914 

Jan.  2,  1915— S  IRVING  35  W  Sth  Ave 
W  35xS  75.  M  Widrin  to  F  Crothers 
Dec.    30,    1914 

Jan.  2,  1915— SE  PIERCE  &  BAY 
E  600xS  618.75.  Panama- Pacific 
International  Exposition  Co  to  Mc- 
Fell    Elec.   Co Dec.    21.   1914 

Jan.  4,  1915— SE  HYDE  &  LO-MBARD 
S  24-6xE  51-6.  Kate  de  Barillas 
to  M  Holm  &  Son Dec.  31,  1914 

Jan.  4.  1915— S  JACKSON  141  W  Polk 
W  95xS   127-S>4.     Thomas  B  Bishop 

Co    to    Frank    Dewar    &    Son 

Dec.  31,  1914 

.Ian.  1,  1915— LOT  25  BLK  3  Sunny- 
side  Add'n.  Gustavas  Schulte  to 
Stevenson    &    Gowan.  .  .  .Dec.    IS,    1914 

Jan.  4,  191.5— W  FORTY-THIRD  AVE 
250  S  Lincoln  Way  25x120.  C  H 
Dallman  to  whom  it  may  concern.  . 
Jan.  2,  1915 

Jan.  4.  1915— NW  POLK  &  CALIFOR- 
nla  W  56-3  N  87-6  W  25  N  25  E 
Sl-3  S  112-6.  Bradbury  Estate  In- 
vestment Co,  Inc  and  -Mary  -M  Brad- 
bury to  Crown  Cornice  Works  and 
McGowan    &    Butler.  ..  .Dec.    29,    1914 

Jan.  4,  1915— S  RAUSCH  &  HOWARD 
SE  73xSW  56:  SW  Rausch  73  SE 
Howard  SE  27xS\V  56.  Daniel 
(i  Coleman,  lOdw  H  and  wife  Margt 
V  Coleman  to  W  R  Bell.. Dec.  28,  1914 

Jan.  4,  1915— NW  VIENNA  225  NE 
France  Ave  NW  100  NE  25  SE  100 
SW  25.  Carl  E  and  Ruth  J  Larson, 
fmly  Parker  to  I.,udwig  B  G  Koenig 
Dec.  29,  1914 

.Ian  4.  1915— LOT  16  BLK  6  Syndicates- 
I'irst  .Add'n  to  S.  F.  George  L  John- 


Wednesday,      Jan.      13,      1915. 

son  to  whom  it  may  concern 

Dec.    28,    1914 

•Ian.  1,  1 -'1,5— EXPOSITION  SITE.  D 
B  Torpy.  I'irecting  Commissioner 
lor  Ohio  State  Commission  Panama- 
Pacific  International  Exposition  to 
Lange  &   Bergstrom Jan.   4,   1915 

Jan.  4,  1915— N  FILBERT  137.5  W 
Leavenworth  W  37.5x137.5;  W 
Leavenworth  87.5  N  Filbert  N  jOx 
137.5.  Howard  M  Engle  to  J 
Koschnitzki Dec.    31,     1914 

.Jan.  4,  1915— COMG.  AT  POINT  100 
N  16th  and  90  W  Valencia  N  2  50- 
5%  W  119-8  E  251-1%  m  or  1  E 
107-2  Ptn  Mission  Block  No.  30. 
Kudolph  Spreckels  to  W  C  Stepp.. 
Dec.     2S,     1914 

Jan.  :,,  1915— N  TWENTY-SECOND 
205  E  Guerrero  E  25xN  114.  Ann 
Higgins   to   D   W   Ross.. Dec.   31,    1914 

Jan.  5,  1915— N  TURK  171-10%  E 
Taylor  E  34-4  V^xN  137-6.  Zeller- 
bach-Levison  Co  to  Chas  S  Amsler 
Jan.    2,    1915 

Jan.  5,  1915— NW  POST  &  STOCKTON 
N  137-6xW  137-fi.  Blanche  M  Bur- 
bank   to   Clarke   &   Dickson 

Dec.    28,    1914 

Jan.  5.  19j5— E  TWENTY-FIRST  AVE 
300  S  Geary  S  25xE  120.  Mathew 
Fitzgerald  and  Mary  Fitzgerald 
to  Thos  Hamill Dec.  30,  1914 

.Jan.  5,  1915— W  POWELL  76-10  S 
Sutter  W  100-0%  S  22-8  E  100  N 
20-10.  Hulda  E  Floodberg  to 
Cameron   &  Disston Dec.   31,    1914 

Jan.  6,  1915— BLK  BDED  BY  GROVE, 
Larkin,  Hayes  and  Polk.  Panama- 
Pacific  International  Exposition  Co 
to   Lindgren   Co Jan.    5,    1915 

Jan.  6,  1915— NE  OCT  A  VI A  &  HAYES 
N  130xE  38-3.  L  Gendotti  Estate 
Co  to  M  B  McGowan  and  J  J 
Butler Dec.     31,     1914 

Jan.  6,  1915— S  BEACH  90  W  Steiner 
S  618.75xW  838.12.  Panama-Pacific 
International  Exposition  Co  to  yic- 
Sheehy   Bros Jan.    4,    1915 

Jan.  6,  1915— S  TONQUIN  90  W  Stein- 
er E  57-.25xN  687.5.  Panama-Paci- 
fic International  Exposition  Co  to 
McSheehy    Bros Jan.    4.    1915 

Jan.  6,  1915 — S  BEACH  90  W  Steiner 
E  571.25xN  687.5.  Panama-Pacific 
International  Exposition  Co  to  Mc- 
Sheehy   Bro.s Jan.    4,     1915 

Jan.  6,  1915— S  TONQUIN  90  W  Stein- 
er S  687. 5xW  838.12.  Panama-Paci- 
fic International  Exposition  Co  to 
McSheehy    Bros...    Jan.    4,    1915 

Jan.  6,  1915 — S  BEACH  55  E  Brod- 
erick  E  8S6.87xS  618.75.  Panama- 
Pacific  International  Exposition  Co 
eo  McSheehy  Bros Jan.  4,  1915 

.Ian.  6,  1915— S  TONQUIN  55  E  Brod- 
erick  E  886.87xS  687.5.  Panama- 
Pacific  International  Exposition  Co 
to    .McSheehy    Bros Jan.    4,    1915 

Jan.  6.  1915— S  TONQUIN  55  E  Brod- 
erick  S  687. 5xW  535.27.  Panama- 
Pacific  International  Exposition  Co 
to  -McSheehy   Bros Jan.   4,   191R 

Jan.  6,  1915 — S  BEACH  55  E  Broder- 
ick  S  687. 5xW  535  27.  Panama- 
Pacific  International  Exposition  Co 
to    McSheehy    Bros Jan.    4,    1915 

Jan.  6,  1915— N  ARMY  93-2%  E  Mis- 
sion E  57-7%  NW  72-8%  to  SB 
Serpentine  Ave  W  along  SE  Ser- 
pentine Ave  W  49-7  SE  49-5%. 
Mary  A  and  John  McConaghy  to 
Brutcher    &    Serna Dec.    31.    1914 

Jan.  6.  1915— NO.  37  SEVENTH  AVE. 
Oscar    K    Gushing    to    J    Wendering 

Ian.     6,     1914 

Jan.    7,     1915- HARRISON    221     E 


BUILDING  AND  BNOmiJlIRING  NEW* 

Sixth    N    85    E    25    S    85    W    25.      Jas 

A    Maguire    to    Jas    A    Maguire 

Jan.    7,    1914 

Jan.  7,  1915— E  HYDE  So  N  O'Farrell 
27-6x82-6.  Annie  Green  to  A  J 
Falvey Jan.    5,    1915 

Jan,  7,  1915— SW  SANSOME  &  CALI- 
fornia.  Fireman's  Fund  Insurance 
Co  to  Farrell  &  Reed Dec.  29,  1914 

Jan.  7.  1915— W  SEVENTEENTH 
Ave  128  N  Clement  N  25xW  120. 
Karl  Yngve  to  whom  it  may  con- 
'cern Jan.     6,     1915 

Jan.  7,  1914— E  SEVENTH  AVE  75 
S  Kirkham  25x95;  E  Seventh  Ave 
100  S  Kirkham  25x120.  A  J  Raisch 
to  whom  it  may  concern.  .Jan.  6,  1915 

Jan.  7,  1915— E- SCOTT  150  N  Lom- 
bard 25  on  E  Scott.  Marguerite 
Boittin   to  D  Francisconi. Jan.   6,   1915 

Jan.  8,  1915— S  NEY  75  W  Congdon 
W  25xS  110  Blk  8,  College  Hd  Ass'n. 
Nils  F  Nilsson  to  Martin  Person.. 
Jan.    7,    1915 

Jan.  8,  1915 — W  FIFTEENTH  AVE 
250  S  Anza  S  25xW  127-6.  Harry 
C  Soelke  to  Geo  F  Cleese.Jan.  8,  1915 

Jan.  8,  1915— E  SAN  BRUNO  AVE  125 
N  Burrows,  being  Lot  6  Blk  "B" 
Haley's  Purchase.  ,Minnie  Lub- 
linsky  to  T   H  Parry Jan.   7,   1915 

Jan.  8.  1915— S  NEY  100  W  Congdon 
W  25xS  110,  Blk  8  College  Hd  Ass'n 
Martin  Person  to  Martin  Person.. 
Jan.    8,    1915 

Jan.  8,  1915— S  CLAY  41-3  W  Laurel 
—  27-6  S  127-81^  E  27-6  N  127-8V4. 
Rose  Hoffman  Frederick  to  Geo  C 
Moren Dec.    29,    1915 

.Ian.  8,  1915— EXPOSITION  SITE. 
National  Canners'  Ass'n  to  A 
Knowles Jan.    6,     1915 

.Ian.  8,  1915— N  TURK  171-10%  E 
Taylor  E  34-4  %xN  137-6.  Zeller- 
bach-Levison  Co  to  Central  Iron 
Works Jan.     5,     1915 

Jan.  8,  19185 — W  GUERRERO  89  N 
Cumberland  N  25  W  120  S  25  E  100. 
.^dam  Becker  and  Amelia  Becker  to 
Ratio   &   Ratto Jan.   8,   1915 

Jan.  8.  1915— W  MISSION  126.58  S 
Richland  Ave  S  25.30  W  118.47  N 
25  E  122.38  Lot  2  Blk  1  College 
Hill  Tract.  Mrs  Gabriel  Florence 
Nold    to   F  G  Denke Jan.    8,   1915 

Jan.  8,  1915— NE  WASHINGTON  & 
Octavia  E  175  N  127-8J4  E  2-6  N 
127-8%  W  177-6  S  255-4  Va-  A  B 
Spreckels  to  McGilvray  Stone  Co.. 
Jan.    5,    1915 

Jan.  8,  1915— W  JORDAN  AVE  100 
N  Geary  W  120  N  30  E  120  S  30.  H 
B  Goldsmith  to  whom  it  may  con- 
cern  Dec.    9,    1914 

Jan.  8,  1915— S  COMMERCIAL  60  E 
Montgomery  S  59-6xE  49-9.  Pacific 
Gas  &  Elec  Co  to  Herman  Bosch, 
Jan.  2,  1915;  Decker  Elec  Co,  Dec. 
30,  1914;  Alex  Coleman.  Jan.  4,  1915; 

LIENS   FILED 


SAN    FRANCISCO    COUNTY. 


Dec.  23,  1914 — N  WASHINGTON  47-6 
W  Locust  W  50xN  127-81/4.  Bradley 
&  O'Reilly  vs  Carrie  M  and  Morton 
L  Cook 1230 

Dec.  23,  1914— N  PAGE  100  E  Fillmore 
The  Gas  &  Electric  Appliance  Co  vs 
Margaret   and    Anna   Carey ....  $137.50 

Dec.  24,  1914 — N  IRWIN  220  W  Sixth 
W  125xN  140.  Bay  City  Iron  Wks 
vs  Southern  Pacific  Co,  Sanroc  Mfg 
Co      ^815. 25 

Dec.  28,  1914— S  NORTH  l^OINT  150 
E  Divisadero  E  6uOxS  343.75.  Mat- 
thews     &    Randolph      vs      Theresa 


25 


iHlrichs.  Virginia  Vanderbilt,  Pan- 
ama-Pacific International  Exposi- 
tion Co,  Commary-Peterson  Co, 
Chas  Pianto  and   P  Prasso.  .  .$4966.28 

Dec.  28,  1914 — S  CALIFORNIA  82-6 
W"  25th  Ave  W  50xS  100.  Ickel- 
heimer  Bros  Co  vs  L  M  Shuck  and 
Betty  Shuck  and  L  U  Grant $113 

Dec.  28,  1914— LOTS  S4  AND  35  BLK 
"ii"  Ashbury  Park  Tract.  Holmes 
Planing  Mill  Co,  $349.55;  Acme 
Lumber  Co,  $550.45  vs  Blanche 
Freeman    and    L    L    Allen 

Dec.  29,  1914 — N  UNION  190  W  Web- 
•ster  W  25xN  137-6.  George  Y 
-Morton  vs  Florence  Davis  and  M  .VI 
Finlayson     $50 

Dec.  29,  1914— S  CALIFORNIA  82-6  W 
25th  Ave  W  50xS  100.  James  Cant- 
ley  vs  L  M  and  Jane  Doe  Shuck 
and    L    U    Grant $80 

Dec.  30,  1914— S  TWENTIETH  200  E 
Michigan  S  133-7  VaxE  79-8.  Inlaid 
Floor  Co  vs  Harry  L  and  Chas  A 
Day  (as  Thos  H  Day's  Sons)  and 
Union  Iron  Works $52 

Dec.  30,  1914— SW  TWENTY-SIXTH 
SO  W  from  point  formed  by  inter- 
section of  26th  and  W  Diamond  W 
30xS  114.  M  W  Farrell  vs  C  G 
Empey    Arding    $29.90 

Dec.  31,  1914— NW  MARKET  &  W 
The  Embarcadero  (East)  N  to  S 
Commercial  W  along  Commercial 
to  a  point  481-8  E  Drumm  S  59-9 
E  15-8  S  59-9  to  a  point  N  Sacra- 
mento 527-4  E  Drumm  E  along  N 
Sacramento  to  its  intersection  with 
NW  Market  NE  to  beg.  City  Slip. 
Lots  118,  119,  121,  122.  ,  Standard 
CiushedRock  Co  v s  Henry  Cowell 
Lime  &  Cement  Co,  C  A  and  H  L 
Day   (as  Thos  H  Day's  Sons) ..  $889.50 

Dec.  31.  1914 — SW  .MASON  AND 
Jackson  W  57-6xS  24.  C  Bloom  vs 
A  Brisa,  G  Volpi  and  Antone  Sam- 
buck     $25 

Dec.  31.  1914— PTN  OF  LAND  BDED 
on  W  by  Illinois,  S  by  20th  ex- 
tended N  by  19th  extended  and  E 
by  Bay  of  S.  F.  VV  P  Fuller  &  Co 
vs  Union  Iron  Works  Co  and 
Chas  A  Day  and  Harry  L  Day  (as 
Thos   H.   Day's   Sons) $517.48 

Dec.  31,  1914— S  LAKE  32-6  W  18th 
Ave  W  25xS  100.  Edwin  E  Roller 
v.s  Rose  C  C  Tierney  or  Rose 
Williams   (2  Liens) $62  and  $450 

Dec.  31,  1914— W  TW^ENTY-TH-RD 
Ave  215  "S  Ulloa  (U)  S  25xW  120. 
James  Christensen  vs  Edgewood 
Land  Co  and   John   F   Haner $175 

Jan.  2,  1915— N  UNION  190  W  Web- 
.ster  W  25xN  137-«.  Olspn-Mahony 
Lumber  Co  vs  M  M  Finlayson  and 
Florence    Davis $512.43 

Jan.  4,  1915— E  SANCHEZ  181-fi  S 
22nd  S  22-6xE  100.  E  V  Lacey  vs 
Jos  F  Moss  and  Bay  City  Bldg  Co.. 
Inc    ■ $150 

Jan  4,  1915— SE  LOMBARD  &  BAKER 
S  30xE  81-6.  W  H  Daniel  and  Wni 
Shott  vs  Johanna  K  Meyer  and 
Peter    Larsen     $165.93 

Jan.  4,  1915— BDED  ON  W  BY  Illinois, 
S  by  20  extended,  N  by  19  Ext,  E  by 
Bay   of  S.   F.     Woods  &   Huddart  vs 
Thos   H  Day's  Sons  and  Union  Iron 
Works    $961.47 

Jan.  4,  1915- N  UNION  190  W  Web- 
ster W  25xN  137-6.  J  P  L.orden 
■Mill  vs  Florence  Davis  and  M  -M 
Finlayson $325 

Ian.  .-..  1915— NW  MARKET  AND  W 
The  I'Imbarcadoro  (East)  N  along 
W  !<;mbai'cadero  to  S  Commercial 
W  along  S  Commercial  to  a  pt  481 
!•;    Drumm    S    45-S    to   a    pt    527-4    E 
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Get  It  Fpom  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradtors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


Structural  Steel 
Contractors 

WorKs  at 

HARRISOPSI  ST., 

bet.  8tti  &  9tli 

San  Prancisco 

Telephone   MarKet  33T 


Drunini  10  alon^  X  .Sa(  ryiniento  to 
its  intersection  witli  X  Market  NE 
to  beg.  City  Slip  Lots  11 S,  119.  121. 
122.  Keystone  Ornamental  Iron  & 
Bronze  Works  vs  Henry  Cowell 
Lime  &  Cement  Co  and  Thus  H 
Day's    Sons     $282.50 

.Ian.  .1.  191.i— S  CALIFOUNMA  S2-6  W 
2.1th  Ave  W  .-|OxS  100.  G  and  M 
Slieei  Metal  Works  vs  I^  .M  and 
.lane  Doe  Shuck  and  I.  U  Grant .  $47.. iO 

.Ian.  r,.  191,-)— XW  .MAllKRT  AXD  S 
Sacramento  10  23- 3 ''k  in  or  1  to  W 
lOmbarcadero  (East)  XW  along 
lOmbarcadero  to  a  pt  formed  by 
intersection  of  W  Embarcadero  and 
S  Commercial  W  38-3%  m  or  1  to 
a  pt  481-8  E  Drumm  S  59-9  E  45-S 
X  59-9  m  or  I  to  a  pt  in  X  Sacra- 
mento 527-4  E  Drumm  E  along 
.*>acramento  to  ben.  ^^■  P  Fuller  & 
Co  vs  Henry  Cowcll  Lime  &  Cement 
Co.  Chas  A  and  Hai-ry  I^  Day  (as 
Thos    II    Day's   Sons) $1817.74 

Jan.  6.  1915— XW  -MAUKIOT  AND  W 
line  East  X  alouK  lOnst  In  .S  Com- 
mtMci.il  W  along  (^ommcrfial  to  a 
|)i  thereon  isi-s  E  Drumm  S  59-9 
i:  1.'.  s  .\  5;)-0  to  II  point  ill  N  Sac- 
ramento   527-1    I'    Drumm    )■;    along 


.■^aciamenlo  to  intersection  with 
XW  Market  E  to  beg.  City  Slip 
Lots  118.  119,  121  and  122.  H  J 
Hughes  vs  Thos  H  Day's  Sons  and 
Henry   Cowell    Lime&Cement   Co. $770 

.Ian.  6.  1915— S  LAKE  S2-6  E  24th 
Ave  E  50xS  100.  Charles  E  Moehrle 
(as  .Modern  Sheet  Metal  Works) 
vs  Geo  C  and  Helen  M  Sargent  and 
Fred    J    H    Rickon $242 

Jan.  7.  1915— S  EIGHTEEXTH  230  E 
Noe  E  25xS  114.  Leonard  Lumber 
Co  vs  Sebastian  E  and  Uosa  Dunne 
and    A    Worral    $49.27 

Jan.  7.  1915— XW  MARKET  AND  N 
Sacramento  NE  23-3%  m  or  1  to  W 
Embarcadero  (East)  NW  along 
Embarcadero  to  a  point  formed  by 
intersection  of  W  Embarcadero  and 
S  Commercijil  W  38-3%  m  or  1  to 
a  point  4S1-S  K  Drumm  S  59-9  E 
45-S  S  59 -9  m  or  1  to  a  point  in  X 
Sjicramento  527-4  E  I)rimim  E 
along  X  Sacramento  to  beg.  The 
Simplex  Window  Co  vs  Henry 
t'owell  Lime  &  Cement  Co  and 
Thos    H    Days    Sons $20.2. 1'.O 

.Ian.  S.  I!n5  — W  TWEXTY-THIUD 
Ave  215  S  Ulloa  S  25xW  120.  W  S 
Jame.'^   vs    Edgewood    Land    Co   and 


John  F   Haner $5.' 

Jan.  8.  1915— B  UTAH  150  S  24th  S 
25xE  100.  George  Ryan.  $486.66; 
Daniel    Leahy.    $128.05    vs    Margaret 

-Mullin    and    Thos    F    Mitchell 

Jan.  S.  1915— E  UTAH  150  S  24th  S 
25xE     100.         Thos    F    Mitchell       vs 

-Margaret    Mullin    $1133.80 

Ian.  8.  191.5— SW  STEIXER  AXD 
Greenwich  S  25xW  100.  George 
Ryan  vs  R  Mosio.  G  Alessio  and  P 
Prasso     $933.85 

RELE.VSE  OF  LIE\S 

SAN    FRANCISCO    COUNTY. 

Jan.  2,  1915— NE  RAUSCH  100  SE 
Howard  NE  112xSE  25.  Reinhart 
Lumber  &  Planing  Mill  Co  to 
Julius  Svirbeley  and  J  W  Overton.  . 

Jan.  4.  1915— W  LEAVENWORTH 
87-6  X  Turk  X  50xW  37-G.  "G 
Hianchini  and  J  S  Guerin  to  Eisen- 
bach  Co  and  The  General  Bldg 
Work     Company 

.Ian.  4.  1915— W  LEAVENWORTH 
S7-6  N  Turk  N  50xW  37-6.  J  S 
Guerin  to  Eisenbach  Co  and  J  J 
Philbin    

Jan.  5.  1914— SW  TURK  AND  POLK 
S  120  W  97-6  N  30  E  30  N  90  E  67-6 
A  E  Hornlein  to  John  Gallwey  and 
Chas  W  Slack  as  extrs  Est  Reuben 
H    Lloyd,    dec'd 

Jan.  8,  1915 — NW  CALIFORNIA 
82-10%  SW  from  Fifth  Ave  SW 
25-2  3-16  N  parallel  with  Fifth  Ave 
122-11%  E  25  S  110-5%.  S  J 
Sterner  to  J  V  De  Ryana  and  Sid- 
ney   B    Newsom 

♦ 

O.VKLAXD  A>D  ALAMEDA  COUNTY. 

CHURCH — 2  story  and  base,  brick 
and  steel.  $70,000.  Oakland.  Architect, 
William  Newman,  David  Hewes  Bldg., 
S.  F.  Owners,  Stcond  Church  of  Christ, 
scientist.  The  building  has  been  men- 
tioned here  before  and  will  be  erected 
at  the  northeast  corner  of  34th  and 
Elm  streets.  The  design  is  in  the  Clas- 
sic style.  There  will  be  a  large  main 
auditorium  and  special  reading  rooms. 
Inteiior  will  be  finished  in  pine  and 
ornamental  plaster.  Art  glass  win- 
dows will  be  installed.  There  will  be 
steam  heat  and  a  modern  system  of 
ventilation.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  tigures  are  now  being 
taken. 

GARAGE — y  story  and  base,  brick, 
$10,000.         Oakland.       Cal.  Architect, 

none.  Owner.  Al.  Kendall.  3045  Tele- 
graph avenue.  Oakland.  The  building, 
which  has  been  designed  for  a  com- 
mercial garage,  will  be  erected  at  the 
corner  of  30th  stieet  and  Telegraph 
avenue,  covering  an  area  of  loo  by  128 
feet.  There  will  be  a  cement  Moor  and 
steel  roof  trusses.  Interior  will  bo 
finished  in  pine.  Special  gasoline  stor- 
age tanks  and  metal  window  sash  and 
frames  are  specified.  Besides  the  stor- 
age space  the  building  will  contain  an 
office  and  completely  equipped  ma- 
chine shop.  Exterior  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  let  sogiegated  contracts  for 
the    work. 

UESIDE.NCE  —  2  story  .ind  base, 
flame.  Cost  not  stati'd.  Berkele.v.  .Ma- 
meda  Co.,  Cal.  .\rchltect.  X,  W.  Shaw, 
3037  Hat. -man  street,  Horkeley.  Own- 
er.   E.   E.    Ellel.     The  dwelling  will      be 
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erected  in  the  Claremont  Tract,  and 
has  been  designed  to  contain  .seven 
rooms,  bath  and  sleeping^  porch.  Inte- 
rior finish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Hardwood  Moors 
will  be  used  in  the  living  and  dining 
rooms.  Plan.s  provide  for  furnace  heat 
and  open  lire  place.s.  Mantel.s  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
and  floor  will  be  used  in  the  bath  room. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing-  taken. 

RESIDENCE  —  -  story  and  base, 
frame,  $3,.')00.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  A.  S. 
Holmes,  Dalziel  Bldg.,  Oakland.  The 
dwelling  will  be  erected  in  Thousand 
Oaks  and  has  been  designed  for  a 
seven-room  house  with  two  baths  and 
sleeping  poich.  Interior  finish  will  be 
of  pine  and  hardwood.  Hardwood  Moors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
furnace  heat  and  open  fire  places, 
^lantels  will  be  of  tile  and  brick.  Tile 
wainscot  and  floor  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    aie    now    beiiig    puichased. 

RESII>i<:N'CE  —  2  story  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  .Architect,  H.  P.  Smith.  Blake 
Bldg.,  Oakland.  Owner,  P.  O.  Boyd. 
The  dwelling  will  be  erected  in  Boyd 
Place  and  has  been  designed  for  a 
seven-room  house  with  two  baths, 
sleeping  porch  and  garage.  Interior 
finish  will  be  of  pine  and  hardwood. 
Hardwood  Moors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
hall.  There  will  be  furnace  heat  and 
open  file  places.  Mantel.';  will  be  of 
tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Bath  rooms 
will  have  tile  wainscot  and  Moors.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day   Labor. 

SCHOOLS — 5,  I  and  2  storj  .  Class  C 
construction,  $35,000  to  $100,000.  Ber- 
kele.v,  Alameda  Co.,  Cal.  Architects  as 
follow.  Owners,  City  of  Berkeley.  The 
following  architects  have  been  select- 
ed to  design  the  five  new  Berkeley 
Schools.  Architect,  Walter  Reed,  Oak- 
land Bank  of  Savings,  Oakland,  will 
design  the  West  Berkeley  School,  con- 
taining six  class  rooms  and  costing 
$35,000.  Aichitects  Coxhead  &  Cox- 
head,  Hearst  Bldg.,  San  Francisco,  will 
design  the  North  Berkeley  School,  con- 
taining seven  class  rooms  and  an  audi- 
torium to  seat  400,  cost  $37,000.  Ar- 
chitect W.  H.  Ratcliff,  .Tr.,  First  Na- 
tional Bank  Bldg.,  Berkeley,  will  de- 
sign the  South  Berkeley  School,  con- 
taining 12  class  rooms  and  an  audito- 
lium  seating  500,  cost  $70,000.  Archi- 
tects Hobart  &  Cheney,  Crocker  Bldg., 
San  Fiancisco,  will  design  the  Ward 
School  at  Ward  and  Telegraph  ave- 
nue, containing  18  class  rooms  and  an 
auditorium  seating  700,  cost  $100,000, 
and  Architect  James  W.  Plachek, 
Acheson  Bldg.,  Berkeley,  will  design 
the  Claremont  School,  containing  6 
class  rooms  and  an  auditorium '  seat- 
ing  250  people,  cost  $2.S,000,      All   huild- 
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ings  will  be  of  the  class  C  type  of  con- 
struction. The  various  architects  are 
now  at  work  on  the  plans. 

SCHOOL — 2  story,  frame  and  plaster, 
$35,000.  Oakland,  Cal.  Architect,  J.  J. 
Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  The 
building  will  be  ei-ected  at  the  corner 
of  Fifth  and  Linden  streets  and  has 
been  designed  to  contain  eight  class 
rooms  and  an  assembly  hall.  Interior 
Will  be  finished  in  pine  with  some 
maple  Moors.  There  will  be  a  modern 
system  of  heating  and  ventilating, 
special  school  plumbing  and  program 
clocks.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Vans  are  now  being  pre- 
pared. 

♦ 

Building  Contracts  Awarded. 
Oakland. 

No.  Owner                      Contractor  Anit. 

5  Morse     Morse  190u 

6  Elks     Elks  500 

8  McGuiness    Walker  500 

9  Young     Young  1600 

10  Hopper     Hopper  1950 

11  Elrod    Sheridan  1000 

12  1st    Nafl    Duval  400 

13  Baird    Sommarstrom  400 

14  Bishop     ; Smith  750 

15  Ng   Poon    Chew United  3000 

17     Pedersen     Pedersen  85' 

21  Gruening     Bruecker  1875 

22  Hollidge     Hollidge  2600 

24  Havens     Broad  5000 

25  Bunker     Whitney  4563 

26  Oakland     McLeod  3200 

28  Luttrell     Scott  1900 

29  Strang     Strang  1600 

30  McAuley     McAuley  400 

31  Petersen     Petersen  1400 

32  Petersen      Hambleton  2470 

33  Kaelin     Kaelin  1200 

38  Luttrell     Scott  1875 

39  Brooks     Junk  3400 

40  Olson     Olson  2100 

41  Loughery     Owner  6000 

4  2     Ungarette     Owner  4  00 

43  Okd    Cal    Towel ..  .Trewhitt  500 

44  Scardl     alente  1200 

DWELLING 

(5)      S       E-THIRTY-EIGHTH       300       E 

Fruitvale    Ave.,    Oakland.      One-story 

4-room  dwelling. 

Owner H.  A.  Morse,  —  E-38th.  Okd 

Aichitect  .  .  .None. 

Day's   work.  COST.   $1900 


ALTERATIONS 

(6)      NO.    420    FOURTEENTH,    Oakland. 
Alterations. 

Owner Elks'  Club,  Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $500 


ALTERATIONS 

(8)      NO.    1507   WASHINGTON.   Oakland. 

Alterations. 
Architect  .  .  .None. 

Owner J.    E.   McGuinness,    Prem. 

Contractor.  .T.    G.      Walker,    566      44th, 
Oakland.  COST,    $500 


DWELLING 

(9)      E   BROWN  AVE   250   E   California, 
Oakland.     One-story   four-room  dwlg 

Owner C.  B.  Young,   3928  39th  Ave 

Oakland. 
.Architect  .  .  .None. 
Day's   work.  COST.   $1600 


DWELLING 

(10)  S  PLEASANT  VALLEY  AVE  opp. 
Moraga  Ave.,  Oakland.  One  and  one- 
half-story   5-room   dwelling. 

Owner Alfred  J.  Hopper,  219  John, 

O.ikl.ind. 

Architect  .  .  .  None. 

I^ay's  work,  COST,   $1950 


a? 


DWELLING 

(11)  E  SEVENTY-SIXTH  AVE  150  S 
IC-Hth,  Oakland.  One-story  4-room 
dwelling. 

Owner E.     lOlrod,     102o     Broadwa>', 

Oakland. 
Architect  .  .  .None. 
Contractor.  .K.       .M.        Sheridan,        Iol'ij 

Broadway,   Oakland. 

COST,   $1000 

ALTEltATIONS 

(12)  FOURTEENTH  &  BROADWAY, 
Oakland.      Alterations. 

ownei- First  National  Bank,  Prem. 

-u  chitect  .  .  .None. 

Contractor.  .Oliver    Duval    &    Son,    Dal- 
ziel   Bldg,   Oakland. 

COST,   $100 

GARAGE 

(13)  W  OAK  518  N  1  1th,  Oakland. 
Garage. 

Owner Dr.    F.      Baird,     1525      Oak, 

Oakland. 
.Aichii'jct  .  .  .None. 
Contractor .  .Sommaistiom       Bros.,       202 

E-12th,    Oakland. 

CtJST,   $4  00 


ADDITION 

(14)      NO.     554     OAKLAND    AVE.,     Oak- 
land.     Addition. 

Owner E.   Bishop,   1321    West,  Okd. 

Architect  .  .  .None. 

Contractor. -Frank      Smith.      2230      17th 
Ave.,    Oakland. 

COST,   $750 


DWELLING 

(15)      W    THIRTEENTH      AVE      320      N 
Wellington,    Oakland.      One-story    6- 
room  dwelling. 
tJvvner Ng  Poon  Chew,  3765  Shaff- 
er   Ave..    Oakland. 
Aichitect  .  .  .None. 

•JJontractor.  .United    Home    Bldrs.,    1762 
Broadway.   Oakland. 

COST,   $3000 


DWELLING 

(17)      S    LYON    150    TO    38th    Ave..    Oak- 
land.      One-story     4-room    dwelling. 

(^wner Ch-jirlts    M.    Pedersen. 

-Vrchitect  .  .  .None. 

Day's   work.  COST,   $850 

ALTERATIONS 

(21)      NO.     610       WEBSTER.       Oakland. 

Alterations. 
Owner Mrs.   Pauline  Gruening,   233 

9th.    Oakland. 
Architect  ..  .F.      D.    Voorhees,      Central 

Bank  Bldg..  Oakland. 
Contractor.  .J.     Henry     Breucker,     1326 

E-12th.    Oakland. 

COST,    $1875 


DWELLING 

(22)      N    -MANILA    AVE     155    E    College 

Ave.,    Oakland.  One-story    6- room 

dwelling. 

Owner Geo.       H.       Hollidge,       5712 

Claremont    Ave.,    Oakland. 
.\ichiicct  .  .  .Nrne. 
Day's   work.  COST,    $2600 

BRICK    STORES 

(2  1)      S  EIGHTH  60  W  Broadway,  Oak- 
land.    One-story   brick   stores. 
Owner J.     W.     Havens,     2621     Ben- 
venue,    Oakland. 
-Architect  .  .  .None. 

Contractor .. -A.     H.     Broad,     2117     Kitt- 
rid.ge,    Berkeley. 

COST.    $5000 
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DWELLING 

(25)      W  WALKER  AVE  100  N  Cheeney 
Ave..     Oakland.       Two-story     10-room 
dwelling'. 
Owner T.    E.    Bunker,    149    Califor- 
nia,   San    Francisco. 
Architect  ..  .Edw.    T.    Foulkes,    Crocker 

Bldg.,    San    Francisco. 
Contractor.  .A.    L.    Whitney,    1618    27th 
Ave.,    Oakland. 

COST,    $4563 


STAl-'l'    WORK,    ETC. 

(26)  TWELFTH  AND  FALLONS,  Oak- 
land. Staff  ornaments  and  orna- 
mentations for  Class  "A"  Auditorium 

Owner City  of  Oakland. 

Architect  ..    John   J.    Donovan,   Security 

Bank  Bldg.,  Oakland. 
Contractor.  .W.   .M.   Makin,    1011   Frank- 
lin,   Oakland. 
Sub-Contractor.  .Joseph    N.    Wicks,    260 
Washington,   Oakland. 
(Assigned    to    John    C.    Mc- 
Leod    in    same    document). 
Filed   Jan.   5,   "15.     Dated  Sept.   3,   '14. 

.Monthly   payments   of 75% 

^^■hen    general      contractor      paid 

Balance 

TOTAL  COST,  $3200 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,    rone. 


DWELLING 

(28)      E    CHESTNUT    158    N    26th.    Oak- 
land.    One-story   6-room  dwelling. 

Owner Pauline     M.    Luttrell,     2615 

Sacramento,  San  Francisco. 
.Vrchitect  .  .  .None. 

Contractor.  .G    A.   Scott,   685   23rd,   Okd. 
COST.   $1P00 


DWELLING 

(29)      E     ELSTON    AVE     135    S    E-38th, 
Oakland.     One-story  5-room  dwlg. 

Owner V.    N.    Strang,    1521    9th   St., 

Alameda. 
Archieect  . .  .None. 
Day's  work.  COST,   $1600 


DWELLING 

(3(1)      W    EIGHTY-FIRST      AVE    100      S 

"B,"      Oakland.         One-story      2-room 

dwelling. 

Owner W.    H.    McAuley,   430   Third, 

Oakland. 
Architect  .  •  .None. 
Day's  work.  COST,  $400 


DWELLING 

(31)      N    SIXTY-FIFTH    80    E    Herzog, 

Oakland.      One-story    4-room    dwlg. 
Owner A.    M.    Petersen,    3377    Ade- 
line,   Berkeley. 
Architect  .  .  .Nime. 
Day'.s    work.  COST.    $1400 


DWELLl.NG 

(32)  N  RIO  VISTA  760  W  Piedmont 
Ave.,  Oakland.  One  and  one-half- 
story    6-room    dwelling. 

Owner Mrs.       J.    W.    Peterson,    79 

Montel,     Oakland. 
Architect  .  .  .  None. 

Contractor.  .  Fred    Hambleton,    575    43rd, 
Oakland. 

COST.   $2470 


ALTERATIONS 

(33)      NO.     401     SaNTA     CLAU.\     AVE., 
Oakland.      Alteralion.s. 

"wner Joseph      Kaelin,      1!I33     fiLli 

Ave..    Oakliind. 
Ai  <tii(.«l   .  .  .  .None, 
I  "^-^    work.  COST,    $1200 


BUILDING  AND  ENGINEERING  NEWS 

FRAME   DWELLING 

(38)  E  CHESTNUT  158-6  N  26th  N  26 
xE  132.  being  Lot  4  Blk  "M"  Board- 
man  Survey.  Oakland.  All  work  for 
one-story  and   basement   frame  dwlg. 

Owner Pauline      Norris      Luttrell, 

2615    Sacramento,   S.    F. 

Architect  ...Bernard  T.  Joseph,  1st  Na- 
tional   Bank    Bldg.,    S.    F. 

Contractor .  .G.    A.    Scott,    Oakland. 

Filed    Jan.    S.     1.").      Dated    Jan.    2,    '15. 

Frame   up   and   enclosed $468.50 

Pla.xtered      468.50 

Completed    and    accepted 469.00 

Usual    35    days 469.00 

TOTAL  COST,    $1875.00 

Bond,    $940.      Sureties,   Alice   M.   and   H. 

B.   Scott.      Limit,    60   days.      Forfeit,    $5. 

Plans    and    specifications    filed. 


FRAME    DWELLING 

(39)  LOT  10  BLK  20  Map  North 
Cragmont,  Oakland  Tp.  All  work  for 
two-story    6-room    frame    dwelling. 

Owner Troy  J.   Brooks. 

Architect  . .  .None. 

Contractor.  .Junk-Riddell       Invst.     Co., 
2247   Telegraph   Ave.,   Okd. 

Filed    Jan.    9,    '1.      Dated    Jan.    2,    "14. 

Frame    up    Vi 

Brown     coated     '^ 

Completed    and    accepted V* 

Usual    35    days M 

TOTAL   COST,    $3400 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


DWELLING 

(40)      E    SHEFFIELD      314    S    Hopkins, 
Oakland.     One-story  5-room  dwelling 

Owner Arvid    E.    Olson,    721    10th, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2100 


THEATRE    AND   STORES 
(41)      S     E-TWELFTH     50     W     Seventh 
Ave.,       Oakland.         One-story       brick 
theatre  and  stores. 

Owner Eliabeth       Loughery,       705 

31st,   Oakland. 
Architect  . .  .None. 

Contractor.  .J.    F.    Loughery,    705    31st, 
Oakland.  COST,    $600U 


TANK    FRAME 

(42)      NO.  1393  EIGHTEENTH,  Oakland 
Tank  frame. 

Owner Charles    Ungarette,    Prem. 

.\rchitect  .  .  .None. 

Day's    work.  COST    $400 


TANK    TOWER 

(43)  NE         TWIONTY-EIGHTH         AND 
Filbert,    Oakland.      Tank    tower. 

Owner Oakland    California    Towel 

Co.,    Premises. 
Aichitect  .  .  .None. 
Contractor.  .J.    E.   Trewhitt,     516      43rd, 

Oakland. 

COST.    $500 

DWELLING 

(44)  N    AILEEN    120    E    Los    Angeles. 
Oakland.     One-story  4-room  dwelling 

Owner E.      Scardi.      5842      Vallejo. 

Oakland. 
Architect  .  .  .None. 
Contractor.  ..M.   E.   Vriilente,  5882  Vallejo 

Oakland.  COST,    $1200 


Rnllding  Contracts   Awarded. 

4 

Berkeley. 

0^\ner                       Contrnctor  Ain<. 

.M.Hiitllf    ("onm-ll  Hkmi 

Eric.s.Mon      Ericsson  1  .■>00 

Same    Same  800 


Wednesday,       Jan.       13.       1915. 

20     Smith     Smith  1000 

23      Hasse     John.son  1800 

;M      Williams     Texdahl  2350 

35  Rosenthal      Ernsberger  500 

36  Rodehaver     Owner  SOOO 

37  Martin     Kollmer  3100 

4  5     Roberts     Scohott  3000 

46     Claremont    Mason  500 

ALTERATIONS 

(7)  no;  2616  ASHBY  AVE..  Berkeley. 
Alterations. 

Owner W.    R.    McHuffle,    536    32nd, 

Oakland. 
-Architect  .  .  .None. 

Contractor.  .Robt.  Connell,  533  31st, 
Oakland. 

COST,   $1000 

DWELLING 

(18)  S  CARLTON  160  W  .Mabel,  Ber- 
keley. Ore  and  one-half-story  six- 
room  dwelling'. 

Owner Carl  Ericsson,  1200  Ma- 
sonic,   Berkeley. 

Aichitect  .  .  .None. 

Day's     work.  COST,     $1500 


ADDITION 

(19)     N      BRISTOL   60      AV    San      Pablo 

Ave.       Berkeley.       Add    one-story    to 

Class   "C"  shop. 
Owner Carl     Ericsson.     1200     Ma- 
sonic.   Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,     $800 


ALTERATIONS 

(20)      N  WARD  200  E  Fulton,  Berkeley 
Alter    dwelling    into    flats. 

Owner Minnie       A.       Smith,       2217 

Ward,    Berkeley. 
•Architect  .  .  .None. 

Contractor.  .C.     O.     Smith,     2217     Ward, 
Berkeley. 

COST.    $1000 

DWELLING 

(23)      N  ASHBY  445  E  San  Pablo  Ave., 

Berkeley.       One-story     5-room    dwlg. 

Owner Charles    Hasse,    1046    Jlur- 

ray,   Berkeley. 
Architect  .  .  .None. 
Contractor .  .AV.    Johnson,    3228    Adeline, 

Berkeley.  COST,    $1800 


FRAME     DWKLLING 

(34)  N  BLAKE  127-6  E  Ellsworth  E 
40xN  134-6,  Berkeley.  All  work  for 
one-story    frame   dwelling. 

Owner T.     W.     and       .Alartha       W. 

AVilliams,   2319   Blake.   Bkly 

Architect  .  .  .None. 

Contractor.  .C.     Texdahl,     3035     Harper, 
Berkeley. 

Filed   Jan.    7,    '15.      Dated    Jan.    5,    "15. 

Frame    up    14 

Brown   coated    ^4 

Completed    and    accepted % 

Usual     35     day.s ^4 

TOTAL   COST,    $2350 

Bond,    none.      Limit.    70    days.      Forfeit, 

$1.     Plans  and  speiillcations  filed. 


ALTERATIONS 

(35)      N   HEARST   .AA'E    75    E   Le   Conte. 
Berkeley.      .Alterations. 

Owner Dr.    C.    H.    Itosenthal.    3207 

Hearst    .Ave..    Berkeley. 
•Vrchitect  .  .  .None. 

Contractor .  .F.     A.       Ernsberger.       6245 
College  .Ave.,   Berkeley. 

COST.    $500 


CLASS    "IV    CAUAOK 

(3(;)      N    BERKELEY   AVAY    193    E  Shat- 

tuck  Ave..  Berkeley.     One-story  Class 

"M"   gara>,'e. 


\^  eclnt:sd"iy,       Jan.       13,       1915. 

Owner Geo.     \V.     Hodehaver,     2411 

Regal  Road,  Berkeley. 

Architect  ...Woollett  &  Woollett,  New- 
hall  Bldg-.,  S.  F. 

Day's    work.  COST,    $8000 


STORES 

(37)      S    COLLEGE    AVE    60    S    Russell, 
Berkeley.      One-story   stores. 

Owner H.    M.    Martin,     2183     Shat- 

tuck  Ave.,  Berkeley. 
Architect  . .  .None. 

Contractor.  .Jacob   Kollmer,    2753    Pied- 
mont Ave.,   Berkeley. 

COST.    $3100 

DWELLING 

(43)      S  SHASTA   150  N  Rose,   Berkeley. 
Two-story   7-rooiTi   dwelling. 

Owner Roy        Roberts,        Eastman 

Bldgr.,   Berkeley. 

.None. 

.Walter    Schott,    Le    Roy    & 

Tamalpias,   Berkeley. 

COST,  $3000 


Architect  . 
Contractor 


ALTERATIONS 

(46)      E    TUNNEL    ROAD    350    NW    Al- 

varado   Road,    Berkeley.     Alterations. 

Owner Claremont   Land  Co.,   Shat- 

tuck    &    Addison,    Berkeley. 
Architect  ..  .W.    H.    Ratcliff,    Jr.,    First 

National    Bank   Bldg-.,    Bkly 
Contractor.  .Mason-McDuffie    Co.,    Shat- 

tuck  &  Addison,  Berkeley. 
COST,    $500 


Building    Contracts    Awarded 


Ahuuedn. 

No.        Oivner  Contractor     Amt. 

16      Hanley     Roth        2085 

27     Meyer    Fish  450 

FRAME    DWELLING 

(16)  S  ALAMEDA  AVE  265  W  Paru 
W  45xS  150,  Alameda.  All  work  for 
one-story    frame    dwelling. 

Owner J.    S.    Hanley,      1310      Park. 

Alameda. 

Architect  . .  .None. 

Contractor.  .Conrad    Roth,    2117    Pacific 
Ave.,  Alameda. 

Filed   Jan.    4,   '15.      Dated   Oct.    14,   '14. 

Frame  up 14 

Ready   for   plaster 14 

Wood  work,   painting  &  masonry 

completed     14 

30  days  after 14 

TOTAL    COST,    $2285 

Bond,  $1000.     Surety,  Not  given.     Limit, 

forfeit,    none.      Plans   and   specifications 

filed. 

REPAIRS 

(27)  NO.  2047  SAN  JOSE  AVE.,  Ala- 
meda.    Repairs. 

Owner Mrs.    B.    Meyer,    Premises. 

Architect  . .  .None. 

Contractor.  .M.   H.  Fish,   1420  Fountain, 
Alameda. 

COST,    $450 


BUILOING  AND  ENGINEERING  NEWS 

August     411,889.60 

September     354,562.80 

October     423,355.00 

November     281.769.00 

December     278.891.55 

Total      $4,717,520.00 

Key    Route    Pier 475.000.00 

Grand    Total    $5,192,520.00 

City    of    Berkeley. 

January     $  59.750 

'February     100.200 

March      263.550 

-April     303,950 

May     151,000 

June      153,050 

July      166,500 

August     161.750 

September      94,500 

October      132,950 

November     162,200 

December     73,700 

Total      $1,823,100 

City    of    Alameda. 

January     .....$   33,423.00 

February     29.259.00 

March      34,282.50 

April     48,100.00 

May     39,948.00 

June     33,788.00 

July     47,485.00 

August     24.926.50 

September      44.297.00 

October     28.516.00 

November     33.867.00 

December     12,103.00 

Total      $409,995.00 
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COMPLETION  NOTICES. 
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LIENS   FILED. 


\I.AMEDA    COUNTY    BUILDING    STA- 
TISTICS   FOR    THE    YEAR    1914. 


Compiled  By  The  Building;  Departments 
of  Oakland,  Berkeley  and  Alameda. 

City    of    Oakland. 

January     $  257,786.40 

February     429,263.20 

March     625,907.50 

April      405,540.50 

May      366.278.50 

June     451.231.15 

July     430,665.80 


ALAMEDA  COUNTY 


Dec.  31.  1914— LOT  36  BLK  "H" 
Northbrae  Terrace.  Bkly.  F  R 
Peake  Co  to  C  Texdahl.  .Dec.  30.  1914 

Dec.  31.  1914— LOT  5  BLK  "D"  Map 
Kenwood      Park.    Okd.        Lewis      & 

Mitchell.  Inc  to  O  G  Smith 

Dec.    22.    1914 

Jan.  4,  1915 — LOT  22  RIDGEWOOD 
Tract,  Oakland.  Ferdinand  Erpf 
to   H  H   Weider Jan.    2,    1915 

Jan.  4,  1915- LOT  23  BLK  "O"  Map 
4th  Avenue  Terrace,  Okd.  Hattie 
Billingsley  to  whom  it  may  concern 
Jan.  1,  1915 

Jan.  5,  1915 — E  NORTHSIDE  AVE  280 
N  Hopkins,  Bkly.  Honora  Doyle 
to  whom  it  may  concern. Dec.  30,  1914 

Jan.  6,  1915— LOT  3  BLK  5  Arlington 
Heights,  Bkly.  A  F  Hockenbeamer 
to   Ben   Pearson Jan.   5,    1915 

Jan.  7,  1915— W  SHATTUCK  AVE  240 
N  Alcatraz  Ave  th  at  r  a  100  to 
find  point  beg  S  120xW  40,  Okd. 
C  Texdahl  to  whom  it  may  concern 
Completed 

Jan  6,  1915 — LOT  102  Mission  San 
Jose   Lands,    Washington   Tp.      Sam 

Aftergut   Co    to    Robert   Irvine 

Dec.     30,     1914 

Jan.  7,  191.5— E  TELEGRAPH  AVE 
and  W  Broadway  N  108.83  NW 
36.86   S    104   SE    8.70,   Okd.      Federal 

Realty  Co  to  Charles  R  Watts 

Jan.    5,    1915 

Jan.  7,  1915— NO.  2544  PERSIMMON 
being  NE  37-6  Lot  198  Map  Fruit- 
vale  Add'n  Tract,  Okd.  Oakland 
Homes  Corporatjon  to  whom  it 
may    concern Jan.    7,    1915 

Jan.  8,  1915— LOT  30  BLK  ',H"  North- 
brae Terrace,  Bkly.  G  M  Samson 
to  F  R  Peake Jan.  6,   1915 


ALAMEDA    COUNTY. 


Jan.  2,  1914— LOT  4  BLK  9  Map  Clare- 
mont, Bkly.  P  S  Sherman  vs 
Helena   K    Bowman $10 

Jan.  2,  1915— LOT  4  BLK  9  Map 
Claremont,     Bkly.  P    H    White. 

$26.90;  Edw  F  Niehaus  &  Co.  $46.63 
vs  Helena  Kathryn  Bowman, 
James    C    Bowman,    Bay    City    Bldg 

Co    and    Chicago    Bonding    Co 

Rutgers  vs  Benjamin  L  Howland 
and  C  D  Mohr $30 

Jan.  4,-1915— LOT  4  BLK  9  Map  Clare- 
mont, Bkly.  H  V  Williams  V3 
Helena  Kathryn  Bowman  and  Bay 
City  Bldg  Co $8.75 

Jan.  4.  1915 — E  45  LOTS  1  AND  2 
Blk  "G"  Touhy  2nd  Add'n  to  City 
of  Berkeley.  Stege  Lumber  & 
Hardware  Co  v.s  Otto  Mailanen  and 
D  J   Horgan    $:  00 

Jan.  4,  1915 — LOTS  5  AND  6  Map 
Fruitvale  Vista  Tract,  Okd.  F  M 
Dreisbach  (Zenith  Mill  &  Lumber 
Co)  vs  Charles  E  Murdock,  A  T 
Norwich   and   C  C   Hays $159.86 

Jan.  5,  1915 — NE  ALCATRAZ  AND 
Benvenue  Aves  N  50xE  40,  .     B 

Jan.  6,  1915— N  EUNICE  45  E  Arch 
E  43xN  100.  Bkly.  Picard  &  Gushee 
$139.75;  D  J  O'Connell,  $137;  Pacific 
Mfg  Co.  $572.25  vs  D  J  Horgan  and 

Otto   Mailanen    

♦ 

RELEASE  OF  LIENS 

ALAMEDA    COUNTY. 


Jan.  4.  1915— NE  SIXTH  &  WEST 
E  75xN  100,  Okd.  W  P  Fuller  & 
Co,  $116.70;  F  C  Vieira.  $52;  L  D 
Green,  $125;  Pacific  Fuel  &  Bldg 
Material  Co,  $742.25;  Union  Floor 
Co,  $157.35;  Yager  Sheet  Metal  & 
Plumbing  Co,  $344.20;  Melrose 
Lumber  &  Supply  Co,  $2065.24;  R 
E  Moore,  $2880  to  F  Depavo  and  L 
Giachino     

Jan.  4,  1915— S  HOPKINS  18.38  E 
14th  Ave  SE  67.16  W  32.74  NW 
64.24  NE  23.4  SE  18.38,  Okd.  John 
P  Maxwell  to  Perry  Bail's $72 

Jan.  5,  1915 — LOT  18  BLK  4  Map 
Blks  3  and  4,  Berkeley  Park,  Bkly. 
Hogan  Lumber  Co,  $266.64;  Chas  F 
and  D  M  Naylor,  $213  to  S  Santo 
and    M    G    Barker 

Jan.  6,  1915— SE  PTN  LOT  30  BLK  16 
Map  Blvd  Park,  Okd.  O  M  Bullock 
to    Ada    F    Simpson $500 

Jan.  6,  1915— SE  PTN  LOT  30  BLK  16 
Map  Blvd  Park,  Okd.  James  C 
Miller,  $160;  W  M  Shelton,  $57;  E 
L  Thompson,  $65;  Fuller  &  Dingee, 
$410;  E  L  Blackman  Co,  $31.80; 
Kronenberg  Hardware  Co,  $24;  F 
T  Haub,  $30;  Oscar  F  Brown,  $95; 
C  G  Bush,  $60;  Ed  Maxwell,  $267.50 
to  Ada  F  Simpson  and  O  M  Bullock 


SAN  JOSE  AND  THE  SANTA  CLABA 
VALLEY. 


STREET  IMPROVEMENT— Cost  not 
stated.  Santa  Clara,  Santa  Clara  Co., 
Cal.  Engineer.  City  Engineer  H.  B. 
Fisher.  Santa  Clara.  Owners,  Town  of 
Santa  Clara.  Engineer  H.  B.  Fisher  is 
now  making  an  oflicial  survey  of  the 
.stieets  and  sidewalks  in  Santa  Clara 
as  the  town  trustees  will  soon  order  a 
number  of  streets  paved.  At  this  time 
among  the  streets  to  be  improved  aie: 
The  San  Francisco  road,   from   the  cor- 


feison;  Grant,  from  the  town  limits  of 
Alameda:  IJberty  street  to  Lafayette 
and  all  other  cross  streets  from  Jeffer- 
son to  the  railroad  station  between 
Liberty  and  Benton  streets  and  Frank- 
lin street  from  Grant  to  the  railroad 
station.  The  work  will  be  done  under 
the    191    improvement   act. 

TKKSTLE  —  Timber  construction. 
Cost  not  stated.  Redwood  City,  .San 
-Mateo  Co.,  Cal.  Engineer,  County  Sur- 
veyor Neuman,  Redwood  City.  Owner, 
San  Mateo  County.  Plans  have  been 
completed  for  a  four  span  timber 
trestle  to  be  erected  on  the  Colma  to 
Kdgemar  road  over  Tobin  creek.  Bids 
are  now  being  taken  and  will  be  open- 
ed by  the  Board  of  .Supervisors  on 
February  1st.  Plans  and  specifications 
can  be  secured  from  the  County  Sur- 
veyor at  Redwood  City. 

FHGHWAY  CONSTRUCTION  —  Cost 
not  stated.  Redwood  City,  San  Mateo 
Co.,  Cal.  Engineer,  County  Surveyor, 
Redwood  City.  Owners,  San  -Mateo 
County.  Plans  have  been  completed 
and  figures  are  now  being  taken  for 
the  construction  of  2.436  miles  of  high- 
way, beginning  at  the  intersection  of 
the  State  Highway  at  Redwood  City 
and  continuing  out  Santa  Clara  ave- 
nue through  -Menlo  Park  to  Palo  Alto. 
Bids  will  be  opened  on  February  1st. 
I'lans  and  specifications  can  be  se- 
cured   from    the   County    Surveyor. 

HIGHW.W  CONSTRUCTION  —  Cost 
not  stated.  Redwood  City,  San  Mateo 
Co.,  Cal.  Engineer,  County  Surveyoi", 
Redwood  City.  Owners,  San  Mateo 
County.  Plans  and  specifications  have 
been  completed  for  constructing  ap- 
proximately 6.:526  miles  of  highway  in 
Road  District  No.  1  of  San  Mateo 
County.  Bids  will  be  opened  on  Feb- 
ruary 1st.  Plans  and  specifications 
can  be  .'secured  from  the  County  Sur- 
veyor. 

Contracts  Awarded. 

STREET  P.AVl.NG  —  $o,07.j.  San  Ma- 
teo, San  -Mateo  Co..  Cal.  Engineer,  City 
Engineer,  San  .Mateo.  Owners,  City  of 
San  -Mateo.  Contractors,  Federal  Con- 
struction Co.,  Redwood  City.  Contract 
price,    $3,075. 

STREET  CONSTRUCTION— Cost  not 
stated.  Redwood  City,  San  ^lateo  Co., 
Cal.  Engineer,  County  Surve>or,  Red- 
wood City.  Owners,  San  .Mateo  Coun- 
ty. Contractor,  James  Wilson,  Red- 
wood City.  Contract  price  not  stated. 
This  contract  covers  the  construction 
of   Kelly   avenue  at   Half   .Moon  Bay. 


BllLDING  CONTRACTS. 

SWTA    CLARA    COUNTY. 

tl'orrt'ction    in    Owner'M    Xanic) 

rUA.Ml-:    DWELLING 

LOT    1    BLK    .5,    Palm    Haven   Tract,   San 

.lose.      All    work   for    five -room    frame 

dwcl  ling. 

Owner I.   J.  Shonts.   S.an  Jose. 

-Architect  .  .  .None. 

Contractor.  .P.  J.   Schmidt,   1222   Delmas 

Ave.,    San    Jose. 
I'ilod   Dec.   30,  '14.     Dated   Dec.   30,  *14. 

When     all     completed. $3256 

TOTAL  COST,  $3256 
Bond.  $l.')On.  Sureties,  P.  J.  Schmidt 
and  -\l.  E.  Kilcourse.  Limit,  65  days. 
Forfeit,  none.  PlJins  and  specifications 
filed. 


Owner H.  T.   lieim,   san   .losee. 

Architect  ..  .S.    G.    Pelton. 

Contractor.  .S.  G.  Pelton,  217  S-First, 
San  Jose. 

Filed   Dec.   30,  '14.     Dated   Dec.  26,  *14. 

Frame     up     $  1 50 

1st    coat    plaster    on 750 

When    completed    750 

Usual     35     days "50 

TOT.\L    COST,    $3000 

Bond.    none.       Limit,    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

FRAME    DWELLING 

ON  K PANNED Y  ROAD  2Vi  miles  from 
Town  of  Los  Gatos.  All  work  for 
one-story    frame    dwelling. 

Owner L.  Lauret,  San  Jose. 

-Architect  .  .  .None. 

Contractor.  .A.  &  E.  Delmaestro.  462 
W-San  Fernando  and  630 
S-First,  San   Jose. 

Filed   Dec.  23,  '14.     Dated  Dec.  11,  "14. 

Frame    up    ?400 

1st    coat    plaster    on 400 

When     completed     400 

Usual     35    days 400 

TOTAL     COST.     $1600 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 

FRA.ME    DWELLING 

LOT  10  BLK  3,  Hanchett  Park,  San 
Jose.  All  work  except  concrete  work 
for    frame    dwelling. 

Owner N.  Tedesco,   245   S-First  St., 

San   Jose. 
-Architect  ..  .A.    Porta,    34    Lake    House 

Ave.,   San  Jose. 
Contractor.  .P.     Jorgensen.     113     W-San 

Carlos    St.,    San    Jose. 
Filed   Dec.  23,  '14,     Dated  Nov.  — ,  "14. 

Frame    up    $651 

Ready    for   plaster 651 

When    completed    651 

Usual     35     days 651 

TOTAL  COST,  $2601 
Bond,  $1325.  Sureties,  T.  H.  Figel  and 
T.  B.  Hubbard.  Limit,  SO  days.  For- 
feit, none.  P'.ans  and  specifications 
filed. 

F  R  A  -M  E     B  U  N  G  .■\  -  >0  W 

GLENWOOD  STATION,  Los  Gatos.  -All 
work  for  frame  bungalow. 

Owner Mary    R.    Skiff.   S.   F. 

-Architect  ..  .W.    C.    Hays,    1st    National 
Bank  BIdg..  S.  F. 

Contractor.  .A.  M.  Jensen,   Los  Gatos. 

Filed   Dec.    31,   '14.      Dated    Dec.    5,   '14. 

Frame    up    '^ 

When    plastered    '4 

When    completed    V* 

Usual     35    days Vi 

TOTAL   COST,    $5300 

Bond,  $2675.  Sureties,  G.  T.  Shauer  and 

J.  Fabiansen.     Limit,  90  days.     Forfeit, 

none.      Plans    and    speclfication.«;    filed. 
« 

BUILDING   CONTRACTS 

S.AN    .M.4TEO  COUNTY. 


$:,    per    day.       Plans    and    specifications 

tiled. 


ALTIOR     RESIDENCE 

PORTION  OF  LOT  15  Villa  Lots  of 
Fair  Oaks,  Atehrton.  Plumbing,  gas 
lilting  and  sewer  for  alterations  to 
residence. 

Owner Chas.    Brandenstein,    Menlo 

Park,    Cal. 

.Albert  Farr,  68  Post,  S.  F. 
.W.  C.  Palamountain,  Palo 
Alto,   Cal. 

6,     15.      Dated    Jan.    5,    '14. 
work     completed.  .  .$300.00 


-Architect  . 
Contractoi 


COMPLETION   NOTICES 

SANTA  CL.ARA  COUNTY. 


RECORDED  ACCEPTED 

Dec.  24,  1914 — PE-ARL  AVE,  between 
Hillsdale  and  Downer  Ave,  San 
Jose.  F  M  Rawlings  to  whom  it 
may  concern Dec.   14,   1914 

Dec.  28,  1914— SETTLE  AVE  nr  Wil- 
low St.,  San  Jose.  E  A  Stock  to 
W    Reinbold Dec.    24,    1914 

Dec.  30,  1914— LOTS  3  AND  4  BLK  1, 
SRI.  E,  Santa  Clara  Co.  V  A 
Scheller  to  J  C  Thorpe.  .Dec.  23,  1914 

Dec.  30,  1914— COR.  LOS  GATOS  AND 
Saratoga  Roads,  Town  of  Saratoga 

S    P   Patterson    to    J    Rodonl 

Dec.    28,    1914 

Dec.  30,  1914 — EMERSON  ST.  near 
University  Ave,  Palo  Alto.  Jas 
Frazer   to   C   A   Brady... Dec.    24,    1914 

Dec.  30.  1914— LOT  31  BLK  10.  Han- 
chett Park,  San  Jose.  M  W  Wil- 
liams to   P   E   Peterson.  .  .Dec.   6,    1914 


LIENS  FILED. 


.S.AXT.A   CLAU.l   COl'NTY. 


RECORDED  AMOUNT 

Dec.  23,  1914— THE  N  1.55  ACRES 
of  Lot  30,  Wright's  Add'n  of  the 
Town  of  Mountain  View.  Dudfield 
Lumber  Co  vs  -Mrs  E  Parker ..  $190.40 


COMPLETION    NOTICES. 


SAN     MAT£0     COUNTY. 


RECORDED  ACCEPTED 

Jan.  4,  1915- SOUTH  SAN  FRAN- 
cisco.  W  P  Fuller  &  Co  to  H  L 
Petersen Dec.     28,     19:4 

Jan.  6,  1915— LOT  169,  San  Mateo 
Park.  Lillian  M  Coffin  to  W  B 
Eaton Dec.     31,     1914 

Jan.  6.  1915— ADALINE  DRIVE, 
Easton.     C  Frederick  Kohl  to  John 

-MacBain Dec.     30,     1914 

4 

.MARIN,     CO.VTRA     COSTA     AND 
SONOMA  COUNTIES. 


l'"lled    Jan.    t 
iioughing 


SEWERS — Cost  not  stated.  Rich- 
mond. Contra  Costa  Co.,  Cal.  Engi- 
neer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
City  Engineer  Chapman  has  been  in- 
structed bf  the  City  Council  to  pre- 
pare plans  and  specifications  for  sew- 
ers in  Main,  Soito  and  other  streets  in 
the  Burg  tract.  On  completion  of  the 
plans  and  their  approval  by  the  Coun- 
cil bids  will  be  called  for  on  the  work. 

CHANNEL  DREDGING  —  $16,000. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer. City  Engineer  Chapman,  Rich- 
mond. Owners.  City  of  Richmond. 
Plans  and  specifications  presented  the 
City  Council  for  the  dredging  of  the 
south  channel  of  San  Pablo  canal  have 
been  approved,  and  the  City  Clerk  has 
been  directed  to  advertise  for  bids  on 
Hie  work.  The  channel  will  be  eighty 
feet  in  width  and  will  have  six  feet  of 
water  at  low  tide.  The  channel  will 
be  dredged  for  over  one  mile,  or  a  dis- 
tance of  5.600  feel.  The  work  will 
cost  in  the  neighborhood  of  $15,600  or 
$16,000.     Bids  close  January   18th. 


i    i    ) 


RO.IKi  T — $3(i.)jiuii.  soiano,  Hoiano 
3.,  Cal.  Engineer's  name  not  given, 
wneis,  Solano  Irrigated  Farms  Co., 
olbiook  Bldg-.,  S.  F.  Announcement 
'  application  by  the  United  Railroad.s 
I  the  State  Railroad  Commission  lor 
jrmission  to  undei-take  the  rehabili- 
,tion  of  the  defunct  Solano  Irrigated 
arm.s  has  been  made  public  by  Jessie 
ilienthal,  president  of  the  company, 
tie  application  has  been  in  the  hands 
'  the  Commission  for  a  month,  but 
jblication  of  the  fact  that  it  had  been 
iceived  was  withheld  at  the  request 
'  President  Lilienthal.  To  put  the 
)Iano  project  on  its  feet  would  re- 
lire  $365,000  Lilienthal  informed  the 
jmmission,  and  the  immediate  appli- 
Ltion  of  $6.5,000  is  necessary  to  save 
le  entire  investment  from  going  by 
le    board. 

ELECTROLIERS — ^Ornamental  metal, 
jst  not  stated.  Napa,  Napa  Co.,  Cal. 
ngineer,  none.  Owners,  Town  of 
apa.  The  placing  of  electroliers  on 
le  new  First  street  bridge  is  now  be- 
g  discussed  by  the  City  Council,  and 
cm  present  indications  the  work  will 
!   ordered    shortly. 

RAILRO.AD  CONSTRUCTION— $86,- 
iQ.  Vallejo,  Solano  Co.,  Cal.  Engl- 
jer's  name  not  given.  '  Owners,  Val- 
jo-Benicia  Railroad  Co.  The  Cham- 
sr  of  Commerce  has  endorsed  the 
instiuction  of  the  Vallejo-Benicia 
ailroad.  Details  concerning  the  cost 
'  the  proposed  road  have  been  filed 
ith  the  Chamber  by  the  promoters. 
!iey  are  as  follows: 

rading    $12,000 

ies,    poles,    etc 15,000 

ails,    etc 28,000 

pack    laying   and    surfacing.  .  .  .      3,000 

Hke-s    500 

iTcrhcad   and   bonding    6,000 

irerhead   and   bonding    6,000 

wo    cars     7,000 

ity   construction    10,000 

ngineering     5,000 

Total     $86,500 

HOTEL — .3  story  and  base,  brick. 
3st  not  stated.  Architect,  Joseph 
i-born,  Richmond.  Owner,  J.  A.  Raf- 
itto.  The  building  will  contain  a 
>tal  of  56  guest  rooms,  office,  lobby 
id  dining  room.  Interior  will  be  fln- 
hed  in  pine  and  redwood.  There  will 
5  steam  heat  and  a  hot  water  system, 
number  of  private  baths  will  be  pro- 
ided.  Bath  rooms  will  have  tile  wain- 
!0t  and  composition  floors.  Private 
iths  will  be  equipped  with  showers, 
xterior  of  the  building  will  be  faced 
ith  pressed  brick.  All  other  brick 
ill  be  taken  from  a  building  now  oc- 
ipying  the  site.  Plans  are  being  pre- 
ired. 

ASSOCIATION  BUILDING— 2  story, 
ame,  $.37,500.  Crockett,  Contra  Costa 
0.,  Cal.  Architect,  W.  H.  Crlm,  Jr., 
!5  Kearny  street,  S.  F.  Owners, 
oung  Men's  Christian  Association, 
he  building  will  cover  an  area  of  140 
V  116  feet.  The  main  floor  will  be 
rranged  for  a  large  auditorium,  gym- 
isium,  reading  rooms,  oflfice  and  boys' 
spartment.  The  second  floor  will  con- 
lin  a  dormitory  for  the  members.  In- 
irior  flni.sh  will  be  of  pine  through- 
Jt.  There  will  be  steam  heat  and  a 
ot  water  supply.  A  large  swimming 
ink  will  be  installed.  ■  Exterior  of 
le  building  will  be  covered  with  ship- 
ip.     Plans  are   being  prepared. 

WHARF— Timber  and  pile.     Cost  not 


Lai.  i<jngineers,  rtaviiana  &;  UDoei-is, 
Alaska  Commercial  Bldg.,  S.  F.  Own- 
ei-s,  City  of  Richmond.  All  bids  for  the 
construction  of  the  Richmond  wharf 
have  been  rejected.  Plans  will  prob- 
ably be  revised,  changing  the  con- 
struction from  reinfoi'ced  concrete  to 
creosoted  piles  and  timber.  The  low- 
est bid  received  for  this  work  on  orig- 
inal plans  came  from  Healy-Tibbitts 
Construction   Co.    for    $257,710. 

LODGE  KALI., — 2  story,  frame  and 
plaster,  $12,000.  St.  Helena.  Sonoma 
Co.,  Cal.  Architect,  W.  H.  Corlett, 
Napa.  Owners,  St.  Helena  Parlor  Na- 
tive Sons.  The  building  will  be  erect- 
ed on  Spring  street.  The  main  floor 
will  be  arranged  for  a  large  banquet 
room,  kitchen  and  ticket  ottice.  The 
upper  floor  will  contain  a  hall  32  by  52 
feet,  ante  rooms,  ladies'  parlor  and 
rlub  room.  Interior  will  be  finished 
in  pine  throughout.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are   being   taken. 

Contracts  Awarded. 

STREET  PAVING— Cost  not  ^.stated. 
Vallejo,  Solano  Co.,  Cal.  Engineer, 
City  Engineer,  Vallejo.  Owners,  City 
of  Vallejo.  Contractors,  City  Street 
Improvement  Co.,  S.  F.  Contract  price, 
3(1  cents  per  square  foot. 

STREET  PAVING— Asphalt.  Cost 
not  stated.  San  Rafael,  Marin  Co.,  Cal: 
Engineer,  City  Engineer,  San  Rafael. 
Owners,  City  of  San  Rafael.  Contrac- 
tors, Clark  &  Henery,  Stockton.  Con- 
tract price  not  stated. 


BUILDING   CONTRACTS 


MARIN    COUNTY. 


ALTERATIONS 

LARKSPUR.     All  work  for  alterations 

and    additions    to    frame    residence. 
Owner.  !...  .Joseph    Harris. 
Architect  ..  .S.   Schnaittacher,    233   Post, 

San    Francisco. 
Contractor.  .J.      E.    Schulz      and    R.    A. 

Wilson. 
Filed  Jan.   4,   '15.      Dated   Dec.    29.   '14. 

New    footings     $430 

When    completed    900 

Usual     35    days 445 

TOTAL  COST,  $1775 
Bond,  $900.  Sureties,  R.  C.  Doherty 
and  C.  A.  Bennett.  Limit,  40  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

FRAME    RESIDENCE 

LARKSPUR.    Marin   County.      All   work 

for   frame   residence. 
Owner Geo.   H.   Eckert,     718     Mis- 
sion, San  Francisco. 
Architect.  .  .Norman      R.      Coulter,      46 

Kearny.    San    Francisco. 
Contractor.  .E.    E.    Etherton,    2455    20th 

Ave.,  San  Francisco. 
Filed  Jan.   4,  '15.     Dated   Dec.   31,   '14. 
On   1st  and   15th  of  each   month     75% 

.'{«   days    after,    balance $1217 

TOTAL  COST,  $4868 
Bond,  $2500.  Surety.  United  States 
Fidelity  &  Guaranty  Co.  Limit,  SO 
working  days.  Forfeit,  none.  Plans 
and  specifications  filed. 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY. 


woiK    lor    two-story    double    flats. 

Owner H.   Goodfellow.   Richmond. 

Architect  .  .  .None. 

Contractor.  .C.    D.    Knolty.    Richmond 

Filed  Dec.   24.  '14.     Dated  Dec.  14,  '14 

Frame    up,    ready    for    rustic $750 

Plaster       on.     ready     for       inside 

finish      750 

When     finished     750 

Usual     :;:)    days 750 

TOTAL    COST.    $3000 

Bond,    none.      Limit,    90     working   days. 

I'"orfeit,   none.     Plans  and  specificn,tions 

filed. 

♦ 

COMPLETION    NOTICES 

MARIN    COUNTY. 

RECORDED  ACCEPTED 

Dec.  29.  1914— SAN  RAFAEL.  B  R 
Philpott  to  L  L  Jessup  and   B  Kes- 

sler Dec.    24,    1914 

Jan.  8,  1915— SAN  RAFAEL.  Emma 
M  Gordon  to  Hughson  &  Donnelly 
Jan.    7.    1915 


LIENS   FILED 


MARIN    COUNTY. 


RECORDED  AMOUNT 

Dec.  31.  1914— SAUSALITO.  Marin  Co. 
Louis   Lambretti   vs   Annie   L   Pearl 

$555 

Jan.  6,  1915— SAUSALITO.  Marin  Co. 
Louis  Lambretti  vs  Christian  Wind 
$225 


COMPLETION   NOTICES 


CONTR.\     COSTA     COUNTY. 

RECORDED  ACCEPTED 

Dec.  28.  1914— LOT  14  BLK  "H"  as  in 
Map  of  Nicholl  Sbdvn  in  Town  of 
Richmond.  Hoyt  &  Greene  to  C  D 
Knolty    Dec.    22,    1914 

Dec.  29,  1914— ON  PPTY  MT.  DIABLO 
Union  High  School.  Concord.  Mt. 
Diablo  Union  High  School  District 
to  C  Randolph    Hook.... Dec.   24,   1914 

Dec.  29,  1914— LOT  3  BLK  9  Amended 
Map  of  Richmond.     F  M  and  Myrtle 

B  Smith   to  Abbott  &  Chinnock 

Dec.     28,     1914 

Dec.  31,  1914— LOT  19  BLK  39,  City 
of  Richmond  Tract.  Charles  J 
Crary  and  George  C  Browne  to  Carl 
Overea Dec.    3!,    1014 


LIENS  FILED. 


CONTRA    COSTA    COUNTY. 


DOUBLE   FLATS 

TWENTY-SECOND   ST..   bet   Macdonald 
Ave    and    NevIn    Ave,    being:    Lot    15 


RECORDED  AMOUNT 

Dec.    28,    1914— DIV    2    of    1000    ACRE 

Tract    in    Rancho    San    Miguel    and 

extending    to    property    of    Carmel 

De   Soto.        J    G   Costa    vs      Edward 

Schary   and    J   J    Kletz $200 

Dec.  2S,  1914 — PTN  OF  DIVISION  E 
of  El  Pinole  Rancho  in  center  of 
Martinez  and  Alhambra  Public 
Road  where  div.  coarse  between  ' 
lands  of  Dr.  John  Strenzel  and 
John  Muir  in  what  was'  formerly 
Rodgers  Ranch  th  36  deg  E  1.83 
ch  along  road  to  station  in  road, 
th  20  >4  deg  E  1.31  ch  along  station 
road  th  N  9  1/2  N  2.15  ch  along  road, 
etc.,  containing  12  acres  being  for- 
merly known  as  Walford  Ranch  in 
Alhambra  Valley  in  Martinez.  J  F 
Hoadley    vs    Emma   Grothman  .  $590.16 


Fi{i;s.\<>,    .M(Mn:sTo    siamslaus 

AND  (  E.NTRAL  I  ALIFOKNIA. 


HnLDlNf;  AND  ENGINEERING  NEWS 
Modeslo.      ('onHiKt 


Wi'dnt.^fl.iy, 


fan 


1915. 


STRKKT  PAVING — Asphalt  and  con- 
crete. Co.«t  not  .staled.  I'orteiville, 
Tulare  Co.,  Cal.  Knpineer.  City  En- 
gineer. Porterville.  Ow  ner.s,  City  of 
I'orterville.  .Member.'!  o(  the  Board  of 
Trustee."*  at  their  la.-Jt  meeting  voted 
unanimousily  lor  the  improvement  of 
33  block.*  of  the  re.>«iden<e  .>*( reels  with 
asphalt  concrete  pavins,  resolutions 
ordering-  the  work  done  having  been 
passed.  The  streets  to  be  improved  in- 
clude the  following:  .Main  street  from 
Olive  to  Morton  street;  Hockett  street 
from  Oak  street  to  .Morton  street,  D 
street  from  Mill  street  to  Morton 
street.  Second  street  from  Oak  street 
to  Cleveland  street.  Oak  street  from 
Division  street  to  Hockett  street.  Oak 
street  from  Main  street  to  Grevilla 
street,  Cleveland  street  from  Second 
street  to  the  Southern  Pacific  reserva- 
tion. 1-afayette  street  from  Hockett 
street  to  K  street,  I'utnam  avenue  from 
Division  street  to  Hockett  street.  Di- 
vision street  from  Thurman  street  to 
-Mill  street,  Black's  .Mley  from  Main 
stioet  to  Hockett  street.  .Mley  between 
.Main  street  and  Second  stre'et,  between 
(Cleveland  street  and  Putnam  avenue, 
between  .Mill  street  and  t^arden  street, 
and  fiom  Olive  street  two  blocks  north. 
SCHOOL — 1  story  and  base.  Class  C 
congtriiction.  Cost  not  stated.  Fresno, 
Fresno  Co.,  Cal.  .Architect,  Eugene 
Mathewson,  Forsythe  RIdg.,  Fresno. 
Supervising  .Architect.  \V.  D.  Coates, 
Howell  BIdg.,  Fresno  and  Addison- 
Head  BIdg.,  S.  F.  Owners,  City  of 
I'resno.  The  building  will  be  erected 
in  the  Knglewood  .Addition  and  will 
contain  1 1'  class  rc.onis  and  a  large 
auditorium.  Interior  will  be  finished 
in  pino  with  maple  lloors.  Construc- 
tion will  be  of  the  slow  burning  type 
with  reinforced  concrete  lloors  and 
corridors.  There  will  be  a  central 
heating  system,  oil  burning  equipment, 
program  clocks  and  modern  ventila- 
tion. Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
tigui-es  are  being  taken.  Bids  will  be 
opened  on  I'^elruary  .'ith.  Plans  and 
specifications  can  be  secured  from  the 
Supervising   Ar^'-'iitect. 

SEWER  CONSTRUCTION— Cost  not 
•stated.  Bakerslield,  Kern  Co.,  Cal. 
Engineer,  City  ICngineer,  Bakersleld. 
Owners,  City  of  Bakersfleld.  Plans  for 
.nppioximately  l.SOO  feet  of  six-inch 
vitrilied  pipe  sewer  to  be  constructed 
in  Sewer  District  No.  23  have  been 
compltted  ;ind  .-ipproved.  Bids  will  be 
opened  on  .January  L'Oth.  Plans  and 
specifications  can  be  .«i-clred  from  the 
City    Engineer. 

sr:V\ER  CONSTRUCTION — Cost  not 
stated.  Bakerstield,  Kern  Co.,  Cal. 
Engineer,  City  ilngineer,  Bakersleld. 
Owners,  City  of  Bakerslield.  Plans  and 
specifications  for  constructing  ap- 
proximately T.9i'!t  feet  of  six  inch  vit- 
rilied sewer  in  .^ewer  District  No.  22 
have  been  completed  and  approved. 
Hids  are  now  being  taken  and  will  be 
opened  on  .lanuary  20th.  Plans  and 
specirtcntions  can  be  secured  from  the 
City     Engineer. 

Contracts  Anarded. 

DKAINACE  DITCHE.>^—»1 2,464.  Mo- 
(Itsto.  ."Stanislaus  Co.,  Cal.  Engineer, 
.Modesto  Irrigation  District.  Owners. 
Modesto    Irrigation    District.      Contrac- 


ii>i,    !■:.    K.    l-'inn 
price.    $12,46-1. 

CONDUIT    AND    CABLE— $4,300. 
lare,    Tulare    Co.,    Cal.      Engineer, 
Engineer,  Tulare.     Owners,  City  of 
lare.      Contractor.    I).    S.    McEwan    1 
trie    Co..    Ocean    Park.      Contract    p 
Ji.:'.n(i. 


Tu- 
City 

Tu- 
Zlec- 
rico, 


miLDIXi  COM'KACIS 


FRESNO    COUNTY. 


BRICK    SCHOOL. 

LOT  29  HAI..ZEL\VOOD  TR.ACT,  Fresno 
All   work  for  two-story   brick  school. 
Owner City  of  Fresno  School   Dis- 
trict. 
.Architect.  .  .Schwartz,         Hotchkin         & 
Schwartz,     Rowell       Bldg., 
Fresno. 
Contractor.  .D.    A.    Evans,      1036    J      St., 

Fresno. 
Filed   Jan.    4,   *15.      Dated    Dec.    IS,   '14. 
Brick   work    up   to    1st   noor...$   4,000 
Brick  work  up  to   2nd   floor...      S.OOO 

Stairs    completed     S.OOO 

Brick      work    up      to    2nd      story 

ceiling     6,000 

Roof   sheathed    6,000 

When    lathed     6,000 

Roof    on    4.000 

When    floored     S,000 

Ready    for    paint 3,500 

Completed     4,659 

Usual    35    days 21,840 

TOTAL  COST,  $79,999 
Bone,  none.  Limit,  227  calendar  days. 
Forfeit,  $20  per  day.  Plans  and  speci- 
fications   tiled. 

♦ ' 

SACRAMEMO,      STOCKTOX      A  X  D 
XORTHERN    CALIFORNIA. 


HIGHWAY  CONSTRl'CTION  —  Cost 
not  stated.  Chico  to  Nelson,  Butte  Co., 
Cal.  Engineer.  State  Highway  Com- 
mission, Forum  Bldg.,  Sacramento. 
Owners,  State  of  California.  Plans  and 
specifications  have  been  completed  and 
approved  for  constructing  that  portion 
of  the  State  Highway  between  Chico 
and  Nelson  in  Butte  County.  Bids  are 
now  being  taken  and  will  be  opened  by 
the  Commission  on  February  1st.  Plans 
and  specifications  can  be  secured  either 
from  the  State  Highway  Commission 
at  Sacramento  or  from  the  District  En- 
gineers in  San  Francisco  or  Los  .Ange- 
les. -An  official  proposal  appears  in 
another  column   of  this   issue. 

LOV)GE  HALL  AND  STORES  —  3  or 
1  story  and  base.  Class  C  construction. 
Cost  not  stated.  Stockton,  San  .loaquin 
Co.,  Cal.  Owners,  Stockton  Moose  Hall 
-Association.  The  building  will  be 
erected  on  San  Joaquin  street  south  of 
Main,  having  a  frontage  of  50  feet 
and  a  depth  of  150  feet.  The  ground 
floor  will  be  arranged  for  stores  while 
the  upper  floors  will  contain  the  club 
rooms  and  a  number  of  offices.  If  a 
four-story  structure  is  erected  one 
floor  maybe  given  over  to  living  apart- 
ments. Only  preliminary  plans  have 
been  prepared  and  details  cannot  be 
given.  Further  mention  will  be  made 
of   the  work. 

."^CHOtUj — 1  story  and  base,  con- 
crete and  frame,  $45,000.  Roseville. 
Placer  Co.,  Cal.  Architect,  W.  H. 
Weeks,  75  Post  .street,  S.  F.  (>wners, 
lioseville  School  District.  The  build- 
ing has  been  designed  in  the  .Mission 
sljle  and  will  contain  twelve  class 
rooms  and  an  assembly  hall  seating  400 
people.      Interior    finish    will   be   of   pine 


Willi    nia;)l<>    floors    in    the    class    roomsi^ 
There  will  be  a  central  heating  system," 
modern    school    plumbing   and    program 
clocks.      Exterior    of    the    building    will     i 
be   covert d    with   cement    plaster.    Plans 
are    complete    and     figures    are       being 
taken.      Bids    will    be   opened    on   Janu 
ary   14th.      Plans  and   specifications  con 
be   sec'.ired   from   the   architect. 

RESIDENCE  —   1      story     and      ba~ 
frame,    $3,000.      Sacramento,    Cal.      Av 
chitect,    none.       Owner,    C.    I.    Chinson, 
321   7th  street,  Sacramento.     The  dwell- 
ing has  been  designed  to  contain  seven    i 
rooms    and    bath    and    will    be    erected    ( 
on    28th    street.      Interior    will    be    fin- 
ished  in  pine  and  redwood.     Hardwood    i 
lloors  will    be   used   in   the   living   room, 
dining  room  and  reception  hall.     There 
will    be    furnace   heat      and      open      fire 
places.      .Mantels    will    be   of    tile.      Tile 
wainscot     will     be     used     in     the     bath 
room.     An  automatic  water  heater  will 
be   installed.      Exterior  of   the   dwelling    ' 
will    be    covered    with    cement    plaster    j 
on  metal  lath.     Plans  are  complete  and    ' 
in  the  hands  of  the  owner  who  will  do 
the   work   by    Day   Labor. 

STREET    WORK — Cost      not      stat. 
Sacramento,  Cal.      Engineer,  City  Eii^ 
neer,    Sacramento.      Owners,      City 
Sacramento.      Plans    for    the    improv.  - 
ment    of    E    street    by    installing    con- 
crete   curbs,    cast    iron    manholes    an.i 
covers  have  been  completed  and  figui'  > 
are  being  taken.     Plans  have  also  1)<  ■ 
approved    for    con.structing    an    asp! 
pavement    or.    D    street    for    which    biu.- 
are    also     being    taken.       Bids    will     be 
opened    for   both  jobs   on   January    2uih. 
Plans  and  specifications  can  be  secur.  li 
from   the   City   Engineer. 

STORE    ALTERATION— Frame      con 
St  ruction,   $3,000.     Sacramento,  Cal.   .Ar- 
chitect,   none.      Owner,   J.    Wright,    1' 
5th     street,    Sacramento.       This       w^ 
will   consist   of   the    installation    of   ii 
store     fronts     and     metal     bars.       Sc 
new     interior     finish     will     ulso     be     i 
stalled.     Plans  arc  complete  and  in  tho 
hands    of    the    owner    who    will    do    the 
work     by     Day     I^abor.       Materials     ai  e 
now  being  purchased. 


BUILDING  (  ONTRACTS 


SACK.V.MKNTO    COUNTY. 


ALTERATIONS 

NO.    1016   FIFTH  ST.,   N    Vi    Lot   5.  J,    1%. 
4th    and    5th    Sts.,    Sacramento.      K' 
model     store     front     and    make     po.il 
room. 

Owner J.    Wright.    Premises. 

-Architect  .  .  .None. 

Day's    work.  COST.    $ 


DWELLING 

NO.   2220   F  ST.,   on   E    S    ft.  of   W    >, 
N   hi  of  W  24   feet  of  E   %of  N   \i   It 
3    Blk   F,   G,    22nd   and    23rd   Sts.,   S.i. 
ramento.      Two-story    dwelling. 

Owner Fred    W.    Dorsch,    610    1  '  i  li 

St..   Sacramento. 
-Architect  .  .  .None. 

Contractor.  .G.       B.       Stahl,        Colonial; 
Heights,    Sacramento. 

COST.   $2000 


DWELLING 
Nt>.  2315  FttURTH  on  S   >«  of  Lot  W,  X, 
4th    and    5th    Sts..    Sacramento.      One- 
story    four-room  dwelling. 

Owner Emily      A'aline,      2417      15th 

St.,   Sacramento. 
.Architect  . .  .None. 
Contractor .  .C.   Valine. 

COST,    $1200 
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E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

615  Phelan  Building,        San  Francisc 


K  V4  IA)T  5,  K,  !»,  lOTH  AND  IITII 
Sts.,  Sacramento.  Make  repairs  in 
residence. 

Owner Mrs.  Jennie  Joy,   1029  L  .St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .Milo       Smitii,     1901       I    St., 
Sacramento. 

COST,    $1200 

NO.  ;il7  TWENTY- SEVENTH,  on  N  Vi 
I^ot  8,  C,  D,  27th  and  28th  Sts.,  Sac- 
ramento.     Five-room   dwelling. 

Owner C.    I.    Chimson,    321    7th    St., 

Sacramento. 

Architect  .  .  .None. 


Day's  work. 


COST,    $2800 


GARAGE 

NO.  621  TWENTY-EIGHTH  S  i^  of  N 
V^  Lot  8,  F.  G,  28th  and  29th  Sts., 
Sacramento.      One-story   garage. 

Owner Miss    R.    Ross,    Premises. 

Architect  . .  .None. 

Contractor.  .M.    Jackson,       813       I^    St., 
Sacramento.   . 

COST,    $:^iio 


BRICK   LAUNDRY 

N    ^^    LOT   5,   X,   L,    8TH   AND   yTH   STS., 
Sacramento.   One-story  brick   laundry 

Owner People's     Wet    Wash,     2116 

!tth    St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .C.    L.    White.    2111    9th    St., 
Sacrrimento. 

COST,    $200 


REMODEL  STORE   FRONT 
NO.    1002    K    ST.,    on    Lot    1,    K,    L,    10th 
and    11th    Sts.,   Sacramento.      Remodel 
store    front. 

Owner Sacramento    Hotel,    1004    K 

St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .Ed.     Harvie,     2212     T     SU, 
Sacramento. 

COST,    $400 


REPAIRS 

S  1/4  OF  LOT  4  BLK  G,  H,  29TH  &  30TH 
Sts.,  Sacramento.  Remodel  and  re- 
pair   dwelling. 

Owner Mrs.    E.    J.    Decamysos,    714 

30th    St.,    Sacramento. 
Architect  .  .  .None. 

Contr  ictor.  .  J.     C.    Schreckengost,     2221 
6th   St.,   Sacramento. 

COST,    $700 


COMPLETION   NOTICES 


SAN   JOAQUIN    COUNTY. 


RECORDED  ACCEPTED 

Jan.  4,  1915— NW  MAIN  &  SUTTER 
Stockton.  Commercial  &  Savings 
Bank  to  N  Clark  &  Sons.. Dec.  30,  '14 


The  Panels  that  are 
as  good  as  they  arc 
famous. 


Good  Jobs  require  the 
best  made  panels. 

When  ever  you  rcQUirc  a  real  good 
panel  for  some  particular  paneling  job, 
do  not  fail  to  investigate  the  many 
liualities  of   WYURO  PANELS. 

There  are  not  better  panels  on  the 
maiket,  and  none  that  hold  such  a 
rix'ord  for  unsui-passetl  excellence  and 
popularity.  Ask  for  our  list  of  these 
larnous  panels. 


Wl:iite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


Jan. '6,  i:)l."i  .\0.  IN  .\-SAN  .I<)A(JU1.\ 
St.,  Stockton.  First  National  Rank 
of  Stockton  to  G  P  Roberts  and 
W   X   Clark Dec.    28,    1914 

.Ian.  6,  191,-)— NO.  18  N-SAN  JOAQUIN 
St.,  Stockton.     First  National   Bank 

of    Stockton    to    A    Knowles 

July    27,    1914 

.Ian.  6,  1915— NO.  18  N-SAN  JOAQUIN 
St.,  Stockton.  First  National  Bank 
of  Stockton  to  The  Mission  Marble 
Works Nov.    20,    1914 

Jan.  6,  1915— NO.  18  N-SAN  JOAQUIN 
St.,  Stockton.  First  National  Bank 
of    Stockton    to    California    Artistic 

Metal   &   Wire  Co Dec.   17,   1914 
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LIENS   FILED 

SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 

Jan.  2,  1915— E  Vz  OF  SW  14  of  Sec. 
31  T  10  R  7,  Sacramento.  H  A 
Woodward  vs  Dave  Renlff  and 
wife     $68 

.Jan.  5,  191.5- E  »4  LOT  6,  T,  18th 
and  19th  Sts.,  Sacramento.  George 
W  Maitin  &  Son  vs  Nellie  Scanlon 
$1350 

Jan.  6,  1915— LOT  284,  Wright  & 
Kimhrough  Tract  No.  14,  Sacra- 
mento.      H    F    Koster    vs    Maria    C 

Woh lander     $22.95 

♦ 

LOS     ANdELES     AND     SOUTHERN 
CALIFORNIA. 

CHURl.'H  —  1  story  and  base,  frame 
and  brick.  Cost  not  stated.  Oxnard, 
Ventura  Co.,  Cal.  Architects,  L.  B.  and 
A.  L.  Valk,  Stimson  Bldg.,  L.  A.  Own- 
ers, Methodist  Episcopal  Church  of 
Oxnard.  Plans  for  this  building  have 
been  revised  and  new  figures  will  be 
called  for  at  once.  The  building  will 
contain  a  large  main  auditorium,  Sun- 
day school  auditorium  and  sixteen  class 
rooms.  Interior  will  be  finished  in 
pine  and  ornamental  plaster.  Plans 
provide  for  steam  heat  and  a  modern 
system  of  ventilating.  Art  glass  win- 
dows are  specified.  Extei-ior  of  the 
building  will  be  covered  with  veneer 
blue  pressed  brick.  New  bids  will  be 
called  for  at  once. 

SCHOOI>— 2  story  and  base,  brick, 
$75,000.  Colton,  San  Bernardino  Co., 
C^l.  Architects,  Allison  &  Allison,  Hi- 
bernian Bldg.,  L.  A.  Owners,  Colton 
School  District.  The  building  has  been 
designed  to  contain  sixteen  class 
rooms,  assembly  hall,  manual  training 
and  domestic  science  departments.  In- 
terior will  be  finished  in  pine  through- 
out. There  will  be  a  central  heating 
system    and    n\odern    school    plumbing. 


lOxU-riiir  ol'  the  huililinK  vvill  \)v  l;tced 
with  .sand  lime  brick.  A  clay  tile  roof 
will  be  used.  Plans  ai'e  complete  and 
bids   will   be  called   foi-  at  once. 

SCHOOl^— 1  story  and  base,  brick, 
$15,000.  Hawthorne,  Los  Angeles  Co., 
Cal.  Architect,  W.  C.  Pennell,  Baker- 
Detwilei-  Bldg.,  L.  A.  Owners,  Haw- 
thorne School  District.  The  building 
has  been  designed  to  contain  eight 
class  rooms,  a  large  auditorium  and 
teachers'  room.s.  The  basement  vvill 
not  be  finished.  Intei-ior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  Plans  provide  for  steam 
heat  and  ventilation  and  modern  school 
plumbing.  Exterior  will  be  faced  with 
pressed  biick.  Plans  are  being  pre- 
pared. 

POST  BUILDINGS— 1  and  2  story, 
frame  and  concrete.  Cost  not  stated. 
Government.  Fort  Huachuca,  Ariz. 
Kngineer,  Constructing  Quartermaster 
Fort  Huachuca.  Owner,  United  States 
Government.  The  Winget  Construc- 
tion Company,  413  Grant  Bldg.,  L.  A., 
was  low  bidder  for  the  entire  work  for 
the.  erection  of  a  gioup  of  Government 
buildings  at  Fort  Huachuca,  Ariz.,  lo- 
cated on  the  El  Paso  and  Southwest- 
ern Railway  near  the  Mexican  border. 
An  extremely  low  bid  submitted  by 
Contractor  Sparks  of  Douglas  was  re 
jected.  The  work  embraces  the  follow- 
ing structures:  Five  two-story  frame 
and  plaster  captains'  quarters,  total 
cost  about  $60,000;  two-story  frame 
and  plaster  bachelors'  quarters,  apart- 
mented,  cost  about  $20,000;  five  frame 
and  plaster-  barr-acks  buildinss,  about 
120x50  each,  total  cost  about  $82,(i0ii; 
one  frame  and  plaster'  laboratory 
building,  cost  about  $5,000;  seven  frame 
cavalry  stables  with  rustic  exteriors, 
cost  about  $30,000;  corrugated  iron  hay 
shed,  cost  about  $5,000;  steel  jail  and 
guard  house,  cost  about  $5,500;  remod- 
eling quartermaster's  barracks,  cost 
about  $16,000;  remodeling  laboratory, 
cost  about  $6,000,  and  remodeling  an- 
other small  building,  cost  about  $1,000. 
All  the  frame  buildings  will  have  com- 
position roofs  and  pine  floors  and  trim. 
Contractors  Barnes  of  Leavenworth, 
Kans. ;  and  May  field  &  Shaw  of  El  Paso, 
also  submitted  low  bids  on  the.  alter- 
nates. The  bids  are  now  being  con- 
sidered and  contracts  will  probably  not 
be  awarded   for-  at   least   ten  da\s. 

Contracts  Awarded. 

RESIDENCE  —  2  story,  attic  and 
base,,  hollow  tile,  $36,375.  Cor-onado 
Beach,  San  Diego  Co.,  Cal.  Architect, 
Elmer  Grey,  Wi-ight  and  Callender 
HIdg.,  L.  A.  Owner.  Gale  Thonrpson. 
Chicago.  Contractors.  Kr.-ink  Graves  & 
Son,  Stimson  Bldg.,  L,  A.  Contracl 
piiff,    $36,375. 
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SCHOOL — 1  story  and  base,  hollow 
tile  non&truction.  Cost  not  stated. 
Holtville.  Imperial  Co.,  Cal.  Archi- 
tects, Allison  &  Allison,  Hibernian 
Bldg.,  L.  A.  Owners,  Holtville  School 
District.  Contractors,  Nance  &  Phelps, 
!>th  and  Central  streets,  U  A.,  general 
construction.  Contract  price  not  stat- 
ed. Gentler  &  Gear,  Holtville,  plumb- 
ing, $2,907.  Note:  Contract  for  the 
heatir;?  .''.nd  ventilatinj?  has  not  been 
awarded. 


BUILDING  AND  EXGINEERIN'G  NKWS 


NAMl'R    STADIl'M. 


PORTLA>D  AND  OREGOJi 


BRIDGES — Reinforced  concrete  and 
steel.  Cost  not  stated.  Portland,  Ore. 
Engineer,  Oreg-on  Highway  Commis- 
sion, Portland.  Owners,  State  of  Ore- 
gon. Plans  for  four  reinforced  con- 
crete bridges  to  bo  erected  on  the  Co- 
lumbia Highway  are  now  completed 
and  bids  will  be  taken  for  three  of 
them.  These  bridges  are  to  span 
Pierce,  Moffett  and  Tanner  creeks  in 
the  eastern  end  of  the  county.  Pierce 
creek  is  to  have  a  girder  bridge  65 
feet  in  height,  with  nine  spans  10  feet 
long,  a  total  of  360  feet.  The  bridge 
at  Moffett  creek  will  be  75  feet  above 
the  water  and  will  be  a  single  arch  of 
reinforced  concrete.  The  bridge  at 
Tanner  cieek,  near  the  state  fish  hatch- 
ery will  be  a  60-foot,  reinforced  con- 
crete girder.  The  bridge  at  Eagle 
creek  will  be  a  span  of  60  feet.  A 
fourth  structure  will  be  built  by  Day 
Labor. 

RESIDENCE — 2  story,  attic  and  base, 
brick  and  frame,  $2.'), 000.  Portland. 
Ore.  Architect,  W.  H.  Bell,  Sherlock 
BIdg.,  Portland.  Owner,  A.  C.  Ruby. 
The  dwelling  has  been  designed  for  a 
high  class  country  home  and  will  be 
erected  on  the  Base  Line  road  about 
ten  miles  out  of  the  city  of  Portland. 
The  dwelling  will  contain  fourteen 
rooms,  three  baths,  three  sleeping 
porches  and  servants'  quarters.  A  ga- 
rage will  also  be  erected  on  the  prop- 
erty. Interior  of  the  house  will  be 
finished  in  hardwoods  and  white  en- 
amel. Hardwood  floors  will  be  used 
throughout.  There  will  be  steam  heat, 
a  vacuum  cleaning  system,  ice  plant 
and  hot  water  supply.  Bath  rooms 
will  be  finished  In  tile  and  equipped 
with  showers.  There  will  be  open  fire 
places  and  tile  mantels.  Exterior  of 
the  house  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures   vviil   be   called    for  shortly. 


SEATTLE  A>D  ^YASHINGTO^f 

FltriT  .-STORAGE  WAREHOUSE — 7 
.story  and  base,  reinforced  concrete, 
$150,000.  Seattle.  Wash.  Engineer.  J. 
R.  West,  Port  of  Seattle  Commission, 
Seattle.  Owners,  City  of  Seattle.  This 
building  will  be  erected  at  the  corner 
of  Spokane  and  Whatcom  streets,  cov- 
ering an  area  of  147  by  195  feet.  The 
structure  will  be  fireproof  throughout 
with  reinforced  concrete  walls,  floors 
and  roof.  Hollow  tile  interior  parti- 
tions are  specified.  .><pecial  machin- 
ery and  equipment  will  be  Installed, 
but  are  not  included  In  th*»  general 
contract.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  have  been  out  for  figures  be- 
fore, but  all  bids  ran  too  high  and 
plans  were  <-:ill«-((  in  for  rt-vision.  This 
work  has  b<>en  <'ompleted  and  new  llg- 
»ires  are  now  being  taken.  Plans  and 
speciflrations  fogi-ther  with  rompN-tf 
dt-lails  can  be  sortiied  fioni  tile  I'crl 
of  Seattle  Commission. 


.\  fine  specimen  of  concrete  con- 
struction is  the  new  stadium  at  Na- 
mur,  in  Belgium,  which  was  laid  out 
on  the  summit  of  the  citadel,  where  it 
enjoyed  a  wide  view.  The  grounds 
laid  out  for  the  games  are  about  1,000 
feet  long  and  500  feet  wide,  and  the 
stadium  lies  at  one  end  of  the  grounds 
and  consist  of  a  series  of  reinforced 
concrete  steps  for  seats,  of  360  feet 
length.  In  the  rear  is  a  loggia  con- 
struction with  columns,  which  have 
tribunes  on  one  side,  while  the  other 
side  serves  for  the  scene  of  an  open 
air  theatre.  In  the  middle  of  the 
loggia  is  the  royal  box.  A  good  part 
of  the  structure  is  built  on  the  Henne- 
bique  reinforced  concrete  system,  and 
other  parts  in  concrete  or  in  stone. — 
Popular    -Mechanics. 


PI,A.\S     KOR       HOSPITAI>       AUDITION 
<»I{DKRF:I). 

The  Board  of  Works  has  directed  the 
Bureau  of  Architecture  to  prepare 
plans  for  the  construction  of  the  ad- 
ditional southeast  wing  for  the  San 
Francisco  Hospital  building.  This  ad- 
dition will  cost  in  the  neighborhood  of 
$1,000,000  and  will  be  of  fireproof  con- 
struction. 


COXTRACT  AWARDED  FOR  EXHIBIT 

The  Fink  &  Schindler  Co.  has  been 
awarded  the  contract  for  the  erection 
of  the  exhibit  for  the  New  Zealand 
Government     in     the     Palace    of    Agri- 


BO.«»TOX    STRIVING   TO    MAKE   TENE- 
MENTS   SAFER. 


Boston  has  held  hearings  for  sev- 
eral months,  having  for  their  purpose 
amending  the  building  laws,  seeking 
mainly  the  safety  of  life  in  apartment 
and  tenement  houses,  so  that  Boston 
may  take  a  place  on  a  par  with  other 
cities  of  the  same  size  and  industrial 
importance. 

Data  obtained  at  these  hearings 
shows  a  remarkable  growth  in  apart- 
ment house  and  apartment  hotel  liv- 
ing, and  a  great  deal  of  it  attempted 
to  show  that  the  present  Massachu- 
setts State  housing  law  for  towns, 
which  requires  fireproof  construction 
for  all  habitations  over  two  and  a 
half  stories  In  height,  was  a  check  on 
apartment  house  building  by  over- 
harsh    restrictions. 

G.  G.  Wheat,  analyzing  this  phase 
of  the  testimony  adduced,  says  the 
apartment  house  is  here  to  stay.  It 
is  blameworthy  because  of  its  defects 
in  safety  to  life  and  the  careless  con- 
struction, obeying  only  the  one  law  of 
"build  so  It  will  show  a  good  rental 
profit,  a  ready  sale,  and  a  new  enter- 
prise of  the  same  kind  for  the  opera- 
tor and  his  backer."  By  right  these 
should  be  the  first  Individuals  to  see 
the  wisdom  of  protecting  their  busi- 
ness by  safeguarding  the  buildings  so 
they  will  deserve  the  approval  of  the 
public. 

A  careful  «'xaniination  of  the  build 
ing  codes  of  other  cities  shows  that 
the  amendments  proposed  are  now  in 
the  codes  of  all  other  leading  cities, 
.•ind  that  therf  Is  nothing  revolution- 
luy  in  the  pending  changes  proposed, 
but  that  all  amendments  are  sensible 
.■in<)  In  the  right  direction  to  place 
Hoston  In  the  better  class  of  builders. 
What  we  now  call  second  class  Is  not 
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ranked    as    second    class    in    any    oth' 
city.     There  are  usually  several  gradt> 
of   entirely   non-combustible,    then    mil! 
construction  with   exposed  steel  frain. 
work,     the     next     with     exposed     he.i 
wooden    timbers,      and      finally      con 
along,    about    fifth    class,    the    ordin.i: 
or     joisted     brick     construction.       Tl 
class  again   Is   subdivided   according 
the  degrees   of  safety   In   stairway   a- 
hallway    and    wall    and    floor    firesti 
and    size    of    areas    between    fire    wa 
and    total    height    allowed.      At    present 
Boston     heads     the    entire     list     in     the    | 
extreme   size   of   5,000   square   feet   ar-  •» 
and   five-story   height   allowed,   and    t 
specifications    for    safety      are      amo' 
the   most   lax   of   all   cities   and   are   ' 
cidedly   more   lax   than  other  cities   t 
size   of   Boston. 

Other    changes    sought    briefly    com- 
prise these: 

Main    stairways    and    main    halls   call 
for    safe      non-combustible      stairwa\< 
and  halls  in  four  and   five-story  apa' 
ments.      fAt   present   wooden    consti ' 
tion,    with    feeble      attempts      at    fi: 
proofing    are    allowed.) 

All  apartment  house  halls  to  1 '■ 
lighted   at  night. 

Fireproof    stairs    and    fireproof    scli- 
closing    doors    from    the    first    story    to 
the    basement    (so      that      Boston    n.     • 
compare    favorably    with    other    citi' 
For    better    fire    escapes,    an    entii' 
fireproof    stairway    within    a    flrepr^ 
tower    or    wall,    which    can    be    entt*: 
only    by    a    door    through    an    extern; I 
wall    from    balconies.       (The    claim     is 
made    that    this      is      the      safest      fire 
escape   yet  designed. 

The  proposed  law  does  not  require 
fire  escapes  on  buildings  three  stories 
or  less  in  height.  (In  this  respect  the 
proposed  amendment  is  far  behind 
other  cities,  as  these  require  fire  ■ 
capes  on  all  apartment  houses,  but  in 
addition  thereto  require  a  standpipe 
or  water  tanks  In  a  fireproof  pent- 
house on  the  roofs  of  apartnunt 
houses). 

A  provision  for  Incombustible  suji- 
ports  below  all  first  floors.  (Combus- 
tible supports  under  first  floors  are  not 
permitted  in  large  or  even  smaller 
cities). 

Provision  for  outside  windows  to 
kitchenettes  and  minimum  sized  flues 
for  the  escape  of  kitchen  gases  and 
grease  smoke.  (Troublesome  fires  the 
the  result  of  grease  taking  fire  where 
such    vent    flues   are    not   attached). 

Self-guarding    boiler      rooms      where 
ten  pounds  or  more  pressure  is  carried. 
(Only  two  or  three  cities  in   the  coun- 
try  overlook    this    important   question).  , 
Roofs    of    Incombustible    material. 
Elevator,       light         and       ventilation 
shafts  to  be  of  Incombustible  material. 
The    new    amendments    proposed    set 
a  limit  of  height  and  area  of  an  apart- 
ment   house    so    that    3.000    or    possibly 
3,500   square    feet   and    four   stories   be- 
come   the    limit    of    ordinary    construc- 
tion. ,  (Even    with    that    limit    it    is    far 
less    than    other    cities    require    of    the 
class   In   which    Boston   is   included). 

All  the  newspapers  of  Boston  and  its 
metropolitan  district  make  a  strong 
plea  for  the  adoption  of  adequate  fire 
protection  amendments  to  Its  laws 
and  statutes,  so  that  Boston  will  In 
the  future  class  with  the  best  and 
foremost  cities  in  this  country  In  the 
matter  of  tenement  and  apartment 
house  protection  against  llres  and  the 
loss  of  lives  and  property. — -Bricklayer, 
.Mason  and  Plasterer. 


"•.Vednesday,       Jan.       13,       1&15. 
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VAiaJAllIiK  OIL.  IS   PRODUCEIJ  FROM 
GRAPE    SEEDS. 


Tliiough  experiments  which  have 
been  conducted  at  an  Argentine  re- 
linery,  an  oil,  which  is  especially  val- 
uable for  the  manufacture  of  soaps,  has 
been  produced  from  grape  seeds.  The 
discoverer  of  the  process  is  at  the  pres- 
ent time  carrying-  out  further  tests  in 
Mendoza  at  the  request  of  the  local 
government.  In  case  it  is  found  that 
the  oil  can  be  produced  on  a  commer- 
cial scale  at  a  cost  not  prohibitive,  it 
is  believed  that  it  will  have  an  im- 
portant effect  on  the  wine  industry.  In 
tiie  past  grape  seeds  have  been  a  loss. 
— Popular    Mechanic. 


CONTRACT  AWARDED  FOR  EXHIBIT 
BOOTH. 

The  Fink  &  Schindler  Co.  has  been 
awai'ded  the  contract  for  the  erection 
of  the  exhibit  booth  for  the  Randall 
Elevator  Door  Control  Company  of 
this  City.  This  booth  is  located  In 
the    Machinery    Hall. 


C01\TRACT  AWARDED  FOR  EXHIBIT 
BOOTH. 


The  Fink  &  Schindler  Company  has 
been  awarded  the  contract  for  the 
erection  of  the  exhibit  booth  for  the 
Berkeley  Electric  Cooker  Company  of 
Berkeley,  Cal.  This  booth  is  to  be 
located  in  the  Palace  of  Manufacturers 
and  was  designed  by  Mr.  George 
Schastey,   Architect. 


UNITED       STATES       CIVII,       SERVICE 
EXAMINATIOIV 


February  ii,  4,  1915. 

The  United  States  Civil  Service  Com- 
mission announces  an  open  competitive 
examination  for  the  following  posi- 
tions on   February   3   and   4,    lOl.'J: 

Structural  Steel  Draftsman,  Civil  En- 
gineer Student,  Copyist  Electrical 
Draftsman,  Copyist  Ordnance  Diafts- 
man   and   Ordnance   Draftsman. 

Persons  who  meet  the  requirements 
and  desire  this  examination  should  at 
once  apply  for  Form  1312,  stating  the 
title  of  the  examination  for  which  the 
form  is  desired,  to  the  United  States 
Civil  Service  Commission,  Washing- 
ton, 1).  C,  or  to  the  secretary  of  the 
United  States  Civil  Service  Board,  San 
Francisco. 


GltAlMUTE       DEPOSIT       I.\       BItlTISH 
HONDITRAS, 


LCommeicial  Agent  Garrard  Harris, 
Belize.] 

At  Manatee,  18  miles  south  of  Belize, 
and  in  the  foothills  of  the  Cockscomb 
Range  of  mountains,  there  has  been 
discovered  an  extensive  deposit  of 
graphite  upon  a  12,000-acre  tract  of 
land,  the  property  of  a  citizen  of  Belize. 
(Surface  prospects  indicate  that  the 
bed  is  a  large  one.  There  is  also  con- 
siderable heavy  ore,  which  is  as  yet  un- 
analyzed,  but  which  has  been  pro- 
nounced to  be  lead  ore.  It  is  said  to 
exist  in  workable  quantities. 

The  owner  of  the  land  desires  to  hear 
from  American  capital  and  operatois 
interested,  with  a  view  to  development. 
The  opening  up  of  the  mine,  which  is 
easily  accessible  from  the  coast,  would 
give  a  market  for  mining  machinery, 
engine.'^,    and    boilers,    tramway    equip- 


ment,   building    mateiial,    and    possibly 
lead-raduction    machinery. 

[Samples  of  this  graphite  may  be 
obtained  from  the  Bureau  of  Foreign 
and    Domestic    Commerce.] 


IMIMtOVEMENTS      FOR     CALIFORNIA. 

WASHINGTON,  Jan.  —  Important 

aids  to  navigation  along  the  Califor- 
nia coast  were  proposed  in  a  bill  in- 
tioduced  by  Senator  Perkins.  The 
measure  appropriates  $80,000  for  a 
light  and  fog  signal  station  near  Point 
Vicente;  $103,000  for  another  light  and 
fog  signal  station  near  Anacapa  Island, 
and  $63,000  for  improvements  at  Goat 
Island,  near  San  Francisco. 

♦ 


IIIG     PUMP    COMPLETED. 

MERIDIAN  (Sutter  Co.)— The  larg- 
est centrifugal  pump  ever  built  in  this 
pai-t  of  California  has  been  completed 
in  the  shops  of  a  local  foundry  for 
District  No.   7. 

It  will  be  employed  in  the  drainage 
system  which  is  being  completed  by 
the   Trustees  of  this  district. 

The  pump  is  of  the  40-inch  gauge, 
with  a  capacity  of  50,000  gallons  of 
water  a  minute. 


UNITED 


STATES       CIVIL       SERVICE 
EXAMINATION. 


COPVIST        MARINE        ENGINE        AND 
BOILER   DRAFTSMAN   (MALE) 


February    3,    1015. 

Tiie  United  States  Civil  Service  Com- 
mission announces  an  open  competitive 
examination  for  copyist  marine  engine 
and  boiler  draftsman,  for' men  only,  on 
February  3,  1915.  From  the  register  of 
eligibles  resulting  from  this  examina- 
tion ceitiflcation  will  be  made  to  fill  a 
vacancy  in  this  position  at  $2.80  per 
diem  in  ihe  navy  yard,  Norfolk,  Va., 
r.nd  vacancies  in  positions  requiring 
similar  qualifications  as  they  may 
occur  in  any  United  States  navy  yard 
or  naval  establishment  or  in  the  De- 
partment at  Wasliington,  D.  C,  at  en- 
trance salaries  ranging  from  $2  to 
$3.28  per  diem,  unless  it  is  found  to  be 
in  the  interest  of  the  S'^rvice  to  fill 
any  vacancy  by  reinstatement,  trans- 
fer, or   promotion. 

In  -illing  vacancies  in  navy  yards 
and  other  naval  establishments  prefer- 
ence in  certification  will  be  given  to 
eligibles  residing  in  the  vicinity  of  the 
place  at  which  the  vacancy  occurs. 

Competitors  will   be  examined  in   the 
following     subjects,    which     will     have 
the    relative    weights    indicated: 
Subjects.  Weights. 

1.  Mathematics  (covering  arthi- 
metic,  algebra  to  quadratics, 
plane  and  solid  geometiy,  ele- 
ments of  plane  trigonometry,  and 
use  of  logarithm  tables  or  a 
slide    rule)     25 

2.  Drawing  and  details  of  con- 
sti-uction  'covering  engines, 
pumps,  boilers,  and  the  materials 
of  which  they  are  manufactured, 
and  the  making  of  drawing 
from   sketches   or   descriptions)..      45 

3.  Education,  training,  and  ex- 
perience            30 

•  Total      100 

Applicants  must  have  had  a  good 
comnif.n  or  high  school  education,  in- 
cluding      instruction     in       elementary 


mathematics  and  drawing. 

Persons  who  meet  the  requirements 
and  desire  this  examination  should  at 
once  apply  for  Form  1312,  stating  the 
title  of  the  examination  for  which  the 
foiin  is  desired,  to  the  United  States 
Civil  Service  Commission,  Washing- 
ton, D.  C,  or  to  the  secretary  of  the 
United  States  Civil  Service  Board  at 
San  Francisco,  San  Jose,  Sacramento 
or  Fresno. 


MILLION  DOLLAR  HR^IDGE  STARTIOD. 


Construction  of  the  million-dollar 
steel  bridge  across  upper  Coos  Bay, 
Oregon  has  been  commenced  under  the 
direction  of  C.  R.  Broughton,  bridge 
engineer  of  the  Southern  Pacific  Com- 
pany,   the    owners. 

The  bridge  from  abutment  to  abut- 
ment will  be  11,616  feet  long,  consist- 
ing of  thirteen  Howe  truss  spans,  each 
380  feet  long,  and  one  large  draw  span 
across   the   650-foot  channel. 

There  will  also  be  over  a  mile  of 
steel  viaduct  as  approaches  at  each 
end,  resting  upon  heavy  reinforced 
concrete    foundations. 

(Jver  40,000  cubic  yards  of  sand  and 
gravel  foi-  the  substructure  have  been 
stoied  in  the  railioad  company's  yards 
at  Marshfield  and  North  Bend,  and  it 
is  expected  that  this  will  be  sufficient 
material  to  carry  the  work  through 
until  the  bunkers  can  be  opened  in  tlje 
spring.  The  first  deliveries  of  steel 
and  cement  are  now  being  made  at  the 
docks  in  North  Bend.  The  American 
Bridge  Company  designed  the  large 
structure,  and  are  furnishing  all  the 
steel    required. 

AN    IRON    COAT. 


Plating  iron  with  iron  or  sfeel  with 
iron  is  a  queer  new  scheme  for  delay- 
ing rusting.  Chemically  pure  iron  is 
nearly  rustproof;  so  the  plating  idea  is 
to  cover  iron  oi-  steel  with  iron  that 
is  as  chemically  pure  as  possible.  Plat- 
ing in  much  the  same  way  that  brass 
is  plated  with  gold  or  nickel  gives  a 
coat  that  is  very  close  to  pure  iron.  A 
coat  of  zinc  over  the  coat  of  iron  also 
helps. 

Rust  i,s  the  bitterest  and  most  per- 
sistent enemy  of  this  age  of  steel, 
with  its  bridges  and  wires  and  sky- 
scrapers and  machines.  The  ancient 
Hindus  had  a  secret  method  of  mak- 
ing rustproof  iron,  and  much  iron  is 
now  manufactured  for  special  uses  at 
comparatively  high  cost  which  is  rea- 
sonably free  from  impurities  and  so 
less  likely  to  give  way  to  rust,  but  the 
inventor  of  completely  rustproof, 
cheap  iron  has  a  vast  fortune  await- 
ing him. 


BUSINESS    CONDITIONS 
TRALIA. 


IN    AUS- 


[Press    clippings    forwarded    by    Consul 

General    John    P.    Bray,    Sydney, 

October     31.] 

Public   AVorks  Trades   Union   Enterprise 

Building'    Inactive. 

The  South  Australian  Legislative  As- 
sembly has  passed  a  bill  authorizing 
the  borrowing  of  $19,466,000  from  the 
Commonwealth  Government  for  public 
works   and   other  puiposes. 

The  distinction  of  being  the  first 
trades  union  south  of  the  equator  to 
undertake  a  big  building  proposition  is 
clainiod  by  the  Locomotive  r':ngine 
Drivers'  Firemen's  and  Cleaners'  Asso- 
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elation    (Melbourne    branch). 

The  slump  In  the  building  trade  at 
Sydney  has  become  particularly  pro- 
nounced during  Che  pa.-<t  three  weeks, 
owing  to  the  war.  Building  speculators 
are  waiting  before  entering  upon  im- 
poi  tant  works. 

Xew    Steel    AVorks. 

Five  hundred  men  are  to  be  put  on 
at  the  construction  of  the  Newcastle 
steel  work.  It  is  expected  that  steel 
will  be  produced  within  the  next  few 
months. 
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I,.4RGEST    ELECTRIC    LAMP. 


Recently  the  largest  electric  lamp 
in  the  world  was  lighted  in  the  New 
York  navy  yard.  On  a  clear  night  the 
beams  of  this  giant  searchlight  will 
be  visable  more  than  100  miles  away. 
There  is  no  other  lamp  like  it  in  ex- 
istence. For  coast  defense  a  60-inch 
reflector  is  now  in  use.  Such  a  re- 
flector attached  to  the  Beck  search- 
light gives  1.000,000,000  candle  power 
as  against  180,000,000  candle  power 
now    obtainable. 


S  A(  It  A>IK\T(>       VAI.liKV       IMPROVE- 
MIO.NTS. 


[Commercial  Agent  W.  B.  Henderson, 
.San  Francisco,  Cal.] 
Few  pei'sons  are  aware  that  over 
•  nine-tenths  of  the  asparagus  produced 
in  the  United  States  comes  from  the 
San  Joaquin  and  Sacramento  Valleys. 
Nor  is  it  generally  known  that  nearly 
all  the  canned  asparagus  is  put  up  by 
the  11  canning  faciories  in  the  vicinity 
of  the  confluence  of  the  rivers  bearing 
the  names  of  the  two  above-mentioned 
valleys.  Only  recently  ther.;;  has  been 
expen^id  $800,000  in  this  vicinity  to 
control  the  floods  and  rescue  the  in- 
dustries from  ruin,  one-h|lf  the  cost 
having  been  appropi  lated  by  the  Fed- 
eral Government.  The  Hoods  of  1907 
and  1909  caused  ?reat  damage.  The 
San  .Joaquin  and  .Sacramento  Rivers 
Improvement  Association  was  organiz- 
ed and  National  and  State  appropria- 
tions vere  secured  to  contiol  the  flood 
waters  of  the  .Sacramento  and  thereby 
preserve  the  numerous  islands  that 
are  the  asparagus  fields  of  the  worlds. 
VVith  the  above-mentioned  appropria- 
tions -the  improvements  on  the  Govern- 
ment levees,  which  have  been  In  con- 
struction on  Dos  Rios  Island  and  on 
Bakers  Point,  Sherman  Island,  during 
the  past  15  months,  have  been  complet- 
ed. These  new  levees  mark  the  com- 
pletion of  the  first  essential  part  of 
the  comprehensive  plan  providing  an 
outlet  for  the  flood  water  of  the  Sac- 
ramento River. 

It  is  estimated  that  300,000  acres 
have  already  been  reclaimed  from  the 
devastating  floods,  and  the  Sacramento 
Valley  Flood  Control  Project  con- 
templates in  the  future,  by  means  of 
canals,  weirs,  and  channels,  reclaim- 
ing 600,000  acres  more  In  the  rich  Sac- 
ramento Valley.  This  will  cost  other 
millions  and  its  work  will  be  pushed 
when  the  appropriations  >^»;come  avail- 
able. 

♦— 
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FLOORING. 
White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    33 

GAS   M.ACHINES. 
Utilities      Gas      Generator      Co.,      340 

Sansome  St.,  S.   F Page  2 

GENER.4L     CONTRACTORS. 
Filippis,  v.,  866  Union  St.,  San  Fran- 
cisco     Inside   front   cover 

GRATES,  MANTELS   AND  TILES. 
Kelly   C,    J.    T.,    723    7th    St.,    Oakland, 

Cal Page    6 

HARDWOOD     LUMBER. 
White    Bros.,    5th    and    Brannan,    San 
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IRON    WORKS. 
Erode   Iron    Works,    31-37    Hawthorne 
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Schrader    Iron    Works,    Harrison    be- 
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KITCHEN    OUTFITS. 
lis  Co..   John  G.,   S39   Mission   St.,   San 

Francisco     Page    2 
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Taylor  &  Co.,   2006  Grand.   Alameda.. 

OIL   BURNERS. 
Johnston    Co..    S.    T..    1329    Mission   St 

San    Francisco Inside    back    cover 

PAINTERS    AND    DECORATORS.    X 
Cahill     &     Co..     James.     372     12th     St 

Oakland.    Cal Page    2 

PAINTERS,     PAPER     HANGERS,    ETC. 
Schafer,    Fred      (House      and      Fresco 
Painter)     1458    Green.     Phone  Park 
1197.      Shop,      111       Franklin,      San 

Francisco     

PANELS. 
White    Bros..    5th    and    Brannan.    San 

Francisco    Page    33 

PATENT  WINDOWS. 
Simplex    Window   Co..   525   Market   St 

San    Francisco     Back    cover 

PHOTOGRAPHER. 
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PLUMBERS. 
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Offffical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 

President,    Chas.    Wright.      Treasurer,    Chas.    W.    Gompertz. 

Vlce-Pres.,    A.    H.    Bergstrom.    Secretary,    Wm.    E.    Hague. 
DIRECTORS,    1814-1916. 

Bergstrom,    A.    H.     Lansing,  Frank  P.       Thurston    E    T 
Fee    Grant  Linden,  Wm.  "'  "  ' 

Ginley,  Edward  Lindgren,  A.  F. 

Gompertz,  Chaa.  W.   McLeran,  Ralph 

Floor  ManaKer  Bookkeeper  Clerk 

Geo.    A.    Mai»s  C.   S.    Dorrel.  E.   A.   McCallum 

1CEMBEB8. 


Walker,  Geo.  H. 
Wright,  Chas. 


General      Contrac- 
tor* 

(Stockholrlers> 

Ackerman   &   Son, 
O.  B. 

Amweg,   Fred  S. 

Anderson     &     Co., 
W.    W. 

Beach     &     Heffer- 
nan. 

Beck,  John  E. 

Beetham,    A.    H. 

Bergren      &      Son, 
Louis  G. 

BiUer,   John 

Bluxome  &  Co. 

Bosworth,    P.      H. 

Boyd,  Kerr  &  Mc- 
Lean 

Brandt   &    Stevens 

Braunton   Bros. 

Brutcher  &  Serna 

Caine.   Thos.    W. 

Caldwell   &  Son 

Carlson,    Elmer 

Casty,   John 

Cobby.    J.   W. 

Cole,    P.    J. 

Collman     &     Coil- 
man   Co. 

Commary   -   Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.    A. 

Day's  Sons,  T.  H 

Farquharson,    D.B. 

Fee,   Grant 

Ferrollte   Co. 

Finlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,   James  P. 

Foster-Vogt   Co. 
Garden    Co.,  Frank 

M. 
Ginley,   Ed. 
Glaze,    Robert 
Gleeson,  Jame.s 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing,  B.   R. 
Hamerion    &    Son, 

Wm.    C. 
Hamilton.    Peter 
Hansen.  C.  W. 
Healing,  George 
H  e  a  1  y  -  Tlbbltts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennlngs,  Adolf 
Hemmlnga,   W.   L. 
Hennlng,    W.   H. 
Hill.  J.   A. 
Holt,   O.   C. 
Johanson,    J.    Eric 
Johnson,    Joel 
Jones.  Fred  C. 
Klenck,    F.    J. 
Klyce,    Harvey    A. 
Koenig.  C.  J,  U. 
Kohn.    Alfred 
Koenig,    L.    B.    G. 
K.ess,   S.   B. 
Kuykendall,    J.    O 
Lange      &      Berg 

Strom 
Lansing.  Frank  P. 
Larsen      &   Larsen 
Linden,   William 
Lindgren    Co. 
Lindsay,   Chas.   M. 
Lynch,    P.    J. 
MacMlllen.     R.S.K. 
MacDonald    & 

Kahn 
Mager   Brothers 
Martin,    William 
Masow     &     Morri- 
son 
McClenahan  & 

Co.,   T.    W. 
McLean,    Nell 
MItrovlch.    J.    I. 
Moore     BIdSP     Co, 

C.    P. 


Moore     &.     Burlin- 

game 
McLaughlin,      Jas. 

I.. 
McLeran  &  Peter- 
son 
McMullln    -    Von 

Voorhies    Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neldick.   Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,  J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson   &  Pers- 

son 
♦Pratt,  J.   J. 
Qulnn,   P.   P. 
Ransome  Concrete 

Co. 
Rednall.  W.   W. 
Reese  &  Rourtree 
Relte.   J.   B. 
Rolandl.    F. 
Rush  ton,   C.   A. 
Sauer,    Adam 
Saywell,    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
Stockholm     &    Al- 

ayn 
Strehlow,      Freese 

&   Peterson. 
Taylor  &  Goerlcke 
Terrill,    W.    A.    tc 

C.    C. 
Tessmer.  H  A. 
Thurston     &     Co.. 

E.    T. 
Trost,    Robert 
Van    Sant-Hough  • 

ton    Company 
Vezina,  L.  N. 
Walker,     G     H.     & 

Seth 
Ward  &  Goodwin 
Wendetrlng,   J. 
Witzelberger,   J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright,    G.   A.» 
Wright,  Chas 
•Honorary  Mem. 

Architectural   Tron 
Works. 

Erode  Iron  Works 
Eureka      Wire      & 

Iron  Works 
Hillard    &    Co.,    C 

J. 
Keil    Iron    Works 
Leutholdt    &Co.,  M 
Monarch  Iron 

Works 
Michel   &   Pfeffer 
Sartorius   Co. 
P  a  1  a  t  i  n  a     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
Ralston  Iron 

Work? 
Vulcan    Iron    Wks. 
Western  Iron  Wks 
West    Coast    Wire 

&  Iron  Works 
Arch.    Sheet    Metal 

AVorkB. 
S.  F.  Metal    Stamp- 
ing  &    Corr.    CO: 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 
Carnegie    Brick    & 

Pottery    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 
Gladding      '      Mc- 

B«an  Co. 


MlcNear       Brick' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 

Art  CelllnKs. 

Berger  Mfg.   Co. 

Art   Glaas. 

Grosslicht  &  Din- 
nlene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic       Piaster 

Decoration*. 

Benkraan,    Ed.    G. 
Bilnner    Thoodore 
Larson.  O.  F. 
Lipp  &  Co..  L  P. 
Co. 

Aabeatoa  Materials 

Johns  -  Manville 
Co.,  H.   W. 

Magnesia  Asbes- 
tos Supply  Co. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

.Vsphalt  &  Bitum- 
inous  Paving. 

Nugent,    Robinson 

Attorneys. 

Aitken  &   Altken 
Perkins^    Geo.    R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray   Co. 
Star   Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.   C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns    -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

lends  &  Insurance 

Agency      Company 

Aetna  Life  Ins.  Co 

Brown,   Carl  G. 

Costello    &    Cutler 

Glass,    Samuel 

Guyett  &  Co.,  R. 
G. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Hughes,   Chas.   T. 

Kohlberg,   A.   M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schweinhard,  G. 
W. 

Webster  Co.,  Per- 
cy  V. 

Brick    Contractors 

Anderson  &  Ral- 
ney 

Alexander,    Robt 


Beagle,  S.  A. 
Buckley,  Job. 
Collin,  Jean 
Drake,  H.  L. 
Pinnila,  M.  A. 
Gilbertsen,  L. 
Hogberg    &    Lud- 

wig 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey  &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davjes 

Brick   Ocalers. 

Bay    Develop.   Co. 
Cal.   Brick   Co. 
Cal.   Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Bulldinj;    Journals 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 

Buildine  Materials 

Alsen-s       Portland 

Cement  Co. 
Baker    &    Hamil- 
ton 
Bay   Develop.   Co. 
Berger  Mfg.   Co. 
Cal.  Brick  Co. 
Cal.     Bldg.     Mate- 
rial  Co. 
Cal.    Pottery      Co., 

Inc. 
City    Supply    Co. 
Carnegie    Brick    & 

and    Company. 
Cow  n    Lime     and 

Cement   Co.,   H. 
Diamond    Brick  Co 
Dwan   Co.,   J.    E 
Falls    Mfg.    Co. 
Fuller    &    Co.,W.P. 
Gladding      -      Mc- 

Bean   Co. 
Gross    Co.,    Felix 
Guerin  &  Co..  J.  S. 
Hollcway       Exp. 
Metal    Lath    Co. 
Holmes       Distrib- 
uting Co. 
Johns    -    Manville 

Co.,    H.   W. 
Jorgensen  &  Co.,C 
Klnnear    Mfg.    Co. 
Lennon  Co.,  J.  E 
Levy,    Robt.    S. 
Mapes,  Sanford  N. 
Meyer,   Adolph 
Pac.    Bldg.    Mate- 
rials   Co. 
Pac.    Portland    Ce- 
ment Co. 
Parafllne  Paint  Co 
Parrott   &   Co. 
Roman    Co.,    C. 
Ryan,    George 
S     F.       Lime    Co. 
.Shannon,   M.   T. 
SImon-Fout    Brick 

Co. 
Standard   Portland 

Cement  Co. 
Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 
Stoner,    O.    W. 
Waterhoui«e  & 

Price  Co. 
Western    Asbestos 

Magnesia   Co. 
Western    Builders' 

Supply   Co. 
Western    Develop- 
ment   Syndicate. 
Western    Lime    & 

Cement  Co. 
Whittler  -  Coburn 

Co. 
Woods      &      Hud- 
dart 


Cai-u  l<-lle  Co. 

Architects'    Card 
File   Co. 


Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  tc  Co.,  J.  s. 
Lennon    Co.,    J.    E. 
Lilley   *.   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes.    H.   J. 

Clay   Products. 

Cal  Brick  Co. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
tors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome    &    Co. 
Camp    &    Carrlllon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,    W. 
Gneccos   M.   H. 
Hansen     &    .Tohn- 

son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,    John 
Nilson  &  Arras 
New     Era     Marble 

&  Concrete  Co. 
Nugent,    Robinson 
Rasmussen.    A. 
Rlbonl.    Henry 
Schlosser,    Max 
Schmidt  &   Son.   J. 
sundberg,  A. 
Spargo,    John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,  L.  M. 
Concrete       Machy. 
Bacon   &   Co.,   E.  R 
Road   Machy.   Co 
Lansing  Co. 
Ldvermore        Co., 
Norman    B. 

Contractors' 

Equipment-. 

Bacon  &  Co.    E.  R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,   Sanford  N. 

Orensteln  -  Ar- 
thur  Koppel    Co. 

Cornice     AVorks. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln   &  Roberts. 
Crown     Cornice 

Works 
Cfonan.  Wm. 
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Elite    Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernla    Sheet 

Metal    Works 
Hughes.   H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  Sheet 

Metal     Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal   Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
tefrial     Co. 

Cassarretto,    John 

City    Supply   Co. 

McMullln,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Prooflne. 

Brlckley,    P.    J. 
Fox,    John   L. 
Keene  Co.,R.  E.  G. 
Religle    &     Jamel- 

son 
Taylor.   L.   A. 
Whittler  -  Coburn 

Company. 


Door    Opener    ana 
Closer. 

Rlschmulier.     Geo. 
Electric    Fixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Electric  Wiring  A 
Eauipment. 

American       Elect. 
Eng.   Co. 

Central   Elec.    Co. 

Decker     Electrical 
Construction    Co 

Farnsworth    Elec- 
trical   Works. 

General       Electric 
Constr.   Co. 

Globe       Electric 
Works 

Hicks   &   Folte 

Kirsten,   W.   H. 

Lauder,   H.    I. 

Manhattan       Elec- 
tric   Co. 

National      Electric 
Co. 

Newberry   ,   Bend- 
helm    Eleci.    Co. 

Peters.   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley.   A.    E.    B. 

Rochdale     Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

Vltt   Elec.    Co. 

Weldenthal   -  Gos- 
liner    Elec.    Cc,. 

Weicl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon    Eleva- 
tor Co. 

Estimator. 
Dillon,   H. 


St 


Morser,    E.    J. 
Peterson,   P.  O. 
Prlddle.    Arthur 
Walk  e.r,     J.     M. 
Church' 

Floors,      rompoHl- 
tlon. 

Artollth     Mfs.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co..    J.     E. 
Plbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P- 

Co..    R.    H. 
Malott    &  Peterson 

Flovrn.    Hardwood 

Hardwood   Int.   Co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing Co. 

GalYMBl'Pd       Iroa. 

Bak«r     &     Hamil- 
ton 
Berger    Mfg.     Co. 
Gas  Fixture. 

Day    Co..    Thomas 

Gaa    Heating    Sya- 
tema. 

[R  •  a  t  o  r  System 
Gas     Heating  Co 

G«Moliac    Tanka    A 
Pumps. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glass    A     Glaslng. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman   Bros. 

FulUr    Co..    W.    P. 

Groasllcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MiMlon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Qott- 
lUb 

OraMllnK- 

Branlck.    J.    P. 
Carlln   Bros. 
C«*Baretto,     John 
DsYlncenzl    &    Co., 

L. 
Dillon         Teaming 

Co. 
Federal     -Transfer 

Co. 
Glorgl    Co.,    G. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
qule   Co.,    E.    M. 
Lannon   Co.,    J.    E. 
Lafflar,    Fred 
McOWnchey  & 

Monohan 
Montague   Co.,   P. 
O'Day    Co..    Dan'l 
0-Donnell.     Philip 
Powers.    Chas.    J 
llbley    Grading    & 

Teaming    Co. 
Btar  Con.  Co. 
Wright    f"--       T.    H 

Uranlte      CarbinK. 

Graham        Granite 

Co. 
Lead    Granite    Co.. 

Paclflo  Granite  Co 
Tronoff,   .John 

GraTrl. 

Bay    Devel.    Co. 

Cat.  Building  Ma- 
terlaJ    Co. 

Casaaretto,       John 

City  Supply  Co. 

Standard  Crushed 
Rock  Co. 

Star  Contracting 
Company 

itone  Co  F  n  * 
A.    T^ 

Hardwood  Heal- 
ers. 

Inlaid     Floor    Co. 

Hardwood  Inte- 
rior  (^n 

Union   Floor  Co. 
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Wood  Lumber  Cu., 

E.  K. 
Hd'nare,    Uealersb 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Ueatlug   A    Venti- 
lating. 

Atlas  Heating  & 
Ventilating   Co. 

Klernan   &  O'Brien 

Hurley    Co.,    J.    C. 

Lawson,    Herman 

Looney  Co.,  J. 

Mangrum   &   Otter 

Snook  &  Co., 
Fred    W. 

Torrid  Zone  Fur- 
nace  Co.  ~ 

Turner  Co.,   The 

Wilson,    Robt.   M. 

House     Movera     A 
Raisers. 

Hatch,    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J. AT. 

Hoisting      Kngl- 
neer. 

Le   Clair,   S.   D. 

inlaid     Floors. 

Hardwood  Inte- 
rior  Co. 

Inlaid  Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Interlocking      Tile 
niocka. 

California        Denl- 
son   Block   Co. 
Iron   FoundTT. 

Stelger      ti      Kerr. 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyea 

Judson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrefte 
Steel     Company. 

Woods  &  Huddart 

Iron   Worka. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golacn    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell     Iron     Work» 
Michel    &    Pfeffer 
Monarch        Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Worka 
Sartorlus   Co. 
^hraeder'e       Iron 

Worka 
Stelger      A      Kerr 

Stove     &     Foun- 
dry Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

&  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Joist     IIang«>rs     A 
Post     Caps. 

Falls    Mfg.    Co. 

'ac.  Bldg.  Mate- 
rials  Co. 

Roman   Co.,   C. 

Waterhoufe  A 

Price    Co. 

iWestern  'Bldra. 
Supply    Co. 

Lathers,  \Vo<id  A 
Metai. 

Malzke,     Robt. 

Kdwardss    C.    H. 

Havden.    Fred 

Kaiser,    Jos. 

McABee.    E.   T. 

Raymond.   Wm.   H. 

finell.    Ralph    I* 


JLig;litiug    Fixtures 

Day  Co.,  Thomas 
MohiUte  Co. 

Mme      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Lennon  Co.,  J.  B. 

(Pacific  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

I..umber  Dealers. 

Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  Red- 

wood   Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lun»- 
ber  Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggJns  Lum'ber 
Co.,  J.  HJ. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley.  — 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   B.  T. 

Pope  A  Talbot 

Relnhart  Mill  A 
Lumber  Co. 

Ryan,    Georg* 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.  Lumber  Co. 

Schouten  A  Co.,  J. 

.^Sunset  Lumber  Co. 
TlermanA  Beronlo 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.A  Co. 
Wood  Lumber  Co., 

R    K 
Wright,     Jr.,    Wm. 

Magnealte     Flaor- 
Ing. 

Artollth     Mfg.    Co. 

Bender    R.AF.    Co. 

Dwan    A   Co..   J.  ■. 

PMbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Goodmanson.    A.  K 

MaHott  A  Peter- 
son 

Watsonlte    Co. 

Mantels,     Tiles     A 
Grates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   A   Otter 
Peerless     Agencies 

Co. 

Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gnecco,    M.    H. 
GrassI   &   Co..   P. 
Mission       Coi.crete 

*   Mosnlc   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New      Era     Marble 

JtCdncrefp    Co 
Teltz,    Francis   E. 
Tomagnlnl    A    Co., 

G. 
Vermont        Mlarble 

Co 

Metal    l.ath. 

Atlantic  F  1  r  *  - 
proofing   Co. 

Berger   Mfg.    Co. 

Holloway  Mietal 
l.ath    Company. 


Watcrhouse  A 

Price 
Western    Builders 

Supply  Co. 

Metal     Stamping 

S.   F.  Metal  Stamp- 
ing   A    Corn    Co. 

Notary  Public. 

Duncan,    A.    M. 

Oils    and    Greases. 

Standard  OH  Co. 
Union    Oil    Co. 

Ornamental     Plas- 
tering. 

Benkman,     Ed.     G. 

Blnner,    Theodore 
Larson,   O.    F. 
L'lpp  A  Co..  J.  P- 

Painters   and  Dec- 
orators. 

Baker    Co.,    W.    T. 
Bell,  Wm.  J. 
Bernstein,    Wm. 
Blum.    Louis 
Brown,  J.  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlln,   J.   J. 
Copnlck,   T.    W. 
Da  hi.   T.   H. 
Donovan,   V.   J. 
Hansen.     Elblng  A 
Johnson,    C. 
Kissel,    Isidor 
Miller,    L. 
Miller,   J.    A. 
McCubbln,    James 
Manning,    John 
Neal.   L.   J. 
Progressive 

Painting  Co. 
Quandt  &   Son 
Ru derma  n.   I. 
Simon   Nellson   Co 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,   Fred 
Wagner   Bros. 
Zellnsky,   R. 

Paints,  Oils  Varn- 
lahea,  BMe. 

Clark   A   Dickson 
Cohn    A    Co..    Mar- 
lon   D. 
Fuller  Co.,    W.    P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Paraffin©  Paint  Co 
Pratt   A   Lambert 
\%1hlttler  -   Coburn 
Co. 

Pa-tent      Chimneys. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes,   H.    J. 

Pile      Drlvlnar. 

Lamburth,    C.    E. 

Pa^-lng    Brick. 

Cal   Brick   Co. 


Planing   Mills. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
ral.    Planing    Mil'.. 
Emanuel.    L.    AE. 

(Inc.) 
Empire        Planing 

Mill 
Hart    &     Burmela- 

ter 
Hermann.    A. 
Herring's   Mill 
Holden    -    Deuprey 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart      Lumber 

A   Planing   Mill 
Ryan,    George 


San  Mateo  Plan- 
ing Mill 

.Sjinta  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plasterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    James 
Campbell,   Chaa 
Campbell   A    Will- 
iams 
Connel   Co.,    J.    E. 
Daly,  J.  H. 
Duthle,    Chaa. 
Gllmour.    W.  G. 
Jones,   Francis 
Kaiser,  Jos. 
Leaf.  Al. 
MacGruer    A    Co. 
Mellon.    Thos. 
Modlca,  S. 
Mofwat    Donald 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova    Bros. 
Wagner,  James  A. 

Plumbing  and  Gas 
Fitting. 

Band.  S.  W. 
Bernard.  Geo.  F. 
Dunn,   Nell   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houaton,    J.    J. 
Kara,  F.  E. 
Klernan  A  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettich,    J.    M. 
Looney    Co.,    J 
May,    Gus 
McLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook       A      Co.. 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   A  Co.,W. 

Plumbers   Supplies 

Kinney  Co.,  R.  W. 
Merk-Lally    Co. 
Mueller    Mfg.    Co., 

H. 
Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radlatora. 

American  Radia- 
tor Co. 

Railway   Materials 

Orensteln  -  Ar- 
thur Koppel  Co. 

Lamburth.    C.    E. 

« 
RuoSng,    Gravel   A 
Composition.) 

Bender  Roofing  A 
Paving   Co. 

Cantley  A  Co.,  J. 

Enterprise  Roof- 
ing Co. 

Flaherty.  R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co. 

Lewis,    W.    S. 

Malott    APeterson 

Rap.held       Roofing 

Samuel   Co..  H.   D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kooflng     (Slate     A 
TIIe.> 

Graham,  R.  G. 
"hlf*.      lOd       A. 
FIbreatone    A 
Roofing  Co. 


Roofing    Materlala. 

Johns    -    Manvllle 

Co.,  H.  W. 
Paratline  Paint  Co 
VVaterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   iBtc. 

Bay    Develop.    Co. 

Cal.  Building  Ma- 
Material    Co. 

McMullln   Bros. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Chuces. 

Bill   A   Jacobsen 
Sand  Blasting. 

McDermott,    W. 

Sheet    Metal    Wka. 

A  m  s 1 e  r  Sheet 
Metal   Works 

Appraan  Cornice 
Works 

Atlas  Heating  A 
Ventilating  Wks 

Capitol  Sheet 
Metal  Works 

Comyns  A  Nygren 

Cronan.   Wm. 

Crown  Cornice 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornice 
Works 

G.  A  M.  Sheet 
Metal    Works. 

Gullfoy         Cornice 

Hlbernla  Sheet 
Metal    Works 

Hughes.    H.    J. 

Ideal  Cornice  Wks 

Korell  A  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co. 

a  F.  Metal  Stam- 
Ing   A   Corn    Co. 

U.  a  Metal  Prod- 
ucts Co. 

Western  Furnace 
A   Cornice  Co. 

Sldeiralk       Lights. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  B. 
Piioenlx    Sidewalk 
Light    Co. 

Stair  BuUdera. 

Bishop    A    Peralno 
Boiler,  John 
Jacobsen.   J. 
Porter,  W.  F. 
Stewart.  J.  K. 

Stationery. 

Foster  A  Short 
Wright,   J.    H. 

steel    Bars. 
Baker     A     Hamil- 
ton 
Dawson    A   Noyes 
Woods      A      Hud- 
dan. 

Pacific  Coast 
Steel    Co. 

iconic    Co. 

Steel    Erector. 

Schauer,    Fred    C. 

Pioneer     Con.    Co. 

Williams        C  o  n  - 
structlon    Co 
store  Fronts 

Kawneer  Mfg.   Co 

Structural         Steel 
Contractora. 

Central    Iron    Wks 

Oyer   Bros. 

•ludaon    Mfg.    Co. 

Pacific  Structural 
Iron    Works 

Pac.    Rolling  Mills 

Schraeder's  Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

Stoves. 

Mangrum     A  Otter 

Stelger   *   Kerr 
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Strmctaral         St«el 
Contra  ctora. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Survey*!*. 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetherell,    Chas  B 

Teamlns    A    Grad- 
ing;* 

Branlck.  J.  P. 
Bianchinl,   G. 


Federal      Transfer 

&   Draylng   Co. 
Carlln    Bros. 
Devencenzi   &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylng    Co. 
Harbor         View 

Contract   Co. 
Hule  Co..  B.  M. 
Lennon  Co..  J.  E. 
LefCler,   Fred 
MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers.  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

TlIlnB. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Ottei'' 
Peerless  Agenclw 
Co. 

Vacuum     '■' 

BUI    &    ,laooh--  • 

Hugh  son  &  Mar- 
ten  Co. 

Schaer   Bros. 

Stevens  Co. .Frank 
A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beda. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/orks. 

WltltewaHhing; 

Brlckley,    P.    J. 
Relgle  &  Jamelson 
Taylor,    L.    A. 

Windotv    Cleaning. 

American   Window 
Cleanina    Co. 

'Windovra.     Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS, 

^resident,    H.    Maundrell.  ^1"?"^'*^   ^.^""^'^w^' t^^'^'-k^-    Schenck. 

Vice-President.   E.   J.   Brandon.  n^^'u!!n«°^*^^' ^- w.«,^^??°'"'"^- 

Treasurer,   C.   W.    Withlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    Maundrell 
E.   J.   Brandon 
C.    W.    Withlngton 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.   Chlsholm 
Robert   Dewar 
Alexander    Mennle 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


BIEMBEBS. 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Erode  Iron  Works 
Central  Iron  Wks. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kell    Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wo'.  Un. 
Hillard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
Thoenlx    Iron  Wks 
'talston  Iron  Wka 
Lorenz  Schaffer  & 

Co. 
icnrader  Tm 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove    ft     /foun- 
dry  Co. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Withlngton.  C.  W. 

Art  Glaas. 

Ingerson  &  Glaser 
Co. 


Blacksmith., 

Paul   Klelber 

Bonds. 

Costello    &    Cutler 
Aetna  Life  Ins.  Cjo 
Boole,  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
Uaie,  M.   A. 
Hlllman    &  Son.J.R 
Jones,    Edward   M. 
Lawton,   A.   F. 
Lloyd    &    Spengler 
MecMeans,    H.    V. 
Katlonal        Surety 

Co. 
Pacinc   Coast    Sas- 

ualty    Co. 
Perley,    A.   E. 
Smith,    Leo   J. 
UnM>ted       States! 

Metal    Broducts 

Co. 
United'      States 

Fidelity        and 

Ouaranty   Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &. 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear  Brick  Co., 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 

Bulldlue    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Co. 

J.   E.   Lennon. 

Johns-Manville   Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific   Refining   & 
Roofing    Co. 

Parrott    &    Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material     Co. 

United    MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldr?' 

Supply    Co. 


Cement     Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L 

Pacific        Portland 

Cement  Co. 
Western     Building 

Materials    Co. 
^?tanda^d    Portland 

Cement   Co. 

Clay   Products. 

Cal  Brick  Co. 
Stanquist.  Edward 


Concrete. 

Chase,   Silas   A. 

Camp   &   Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster   6c  Vogt. 

Goodman        Artifi- 
cial   Stone    Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasquali!ttl.  J. 

Petersen,   H.  L. 

Sartorio,    Charles 

Stanquist    & 

Forbes 

Zimmerman,  L.  M. 

Concrete       Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contriictors   & 
Builders. 

Allen,    Al-ix.    M. 
Anderson,    W.    W. 
Arthur,   L. 
Boring.    F.    H. 
Born  &  Son,  S.  A. 
Brady.   C.    A. 
Brauntoi  Bros. 
Burdick,    V/m.    A. 
Caldwei;    &  Co. 
Cameror     &    Diss- 

ton. 
Cavanaugh,     Thos. 

A. 
ChisliOlrn.     R.     A. 
Cobby,    J.    W. 
Coburn.  I.  W.,  Inc. 
Connannori,    W.    N. 
Conrad,    H. 
Creghino     &     Son. 

Lewis 
Davis  &  Son.  T.  F. 
Dewar.  R.  &  Son. 
Blam,  T'los.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,   "Val. 
Gillespie,   G.   G. 
Gallagher,     Frank. 
Gardiser,     Florent. 
Greig,   Robt. 
Hansbrough    Bros. 
Healey     -     Tlbbits 

Con    Co. 
Hinson,  L.   A. 
Hill,    J.    A. 
Holm    K-   Son. 
Howkina,    A. 
Ingerson,    C.    A. 
Jacks,  H. 
Jones,   Paul 
Jones.    W.    G. 
Kent.   R.   H. 
Knowles  ■%•  Retch - 

lev. 
Letter,      E.     T.      & 

Sons. 
Lynch,  M.  C. 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBain,  J. 

McKllllcan,  R  and 
Wm. 

McLachlan,    Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,    A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   Q.    C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Buller.    Thos. 

White  Bros,  (car- 
penters). 

Corulce  Works. 

Amsler,   C.   S. 
Berger   Mfg.    Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Chlld- 

ers. 
Conlin,    J. 
Cronan,    Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

Contractluje; 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &   Dennis 
Raymond.  W.   H. 
Cnrblng-f      Granite. 
McLenegan,    S.    B. 

Damp   Proofers. 

Brickley.    P.     J. 
Reigle   &    Jamison 

Door   Openers. 

Rlschmuller,   Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Worki. 


Central  Electric 
Co. 

City    Electric    Co. 

Decker  Electric  Co 

Glo"be  Elec.   Co. 

Levy    Elec.    Co. 

National  Elec.  Co. 
Ellevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norrls.    L.    A. 

Floor  Sanding: 

Inlaid  Floor   Co. 
Pacific     Floor 
Sanding   Co. 
Grill    AVork. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,   A. 
Sartorius  Co. 
Withlngton,  C.  W. 

Gen.      Contractors. 

Andrus,    R.    C. 
Brigham,    H.    B. 
Caldwell   &   Co. 
Cereghino    &    Son, 

Louis 
Currie  &   Currle 
Dempnlak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasier   &    Frasler 
Graham,    D.    E. 
Griflith.     Wm. 
Hannah.    J.    D. 
'Hannah    &   Co.  J.S. 
Hayes,   W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Mallf>y,    Edward. 
Matthies,     Henry 
Peacock,     John 
Schnebly.     H  o  s  t- 

trawser    &    Ped- 

grift 

Glass   and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen,    L 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller.  W.  P.  & 
Co. 

Habenicht    & 

Howlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Teani- 

lUK. 

Church,    D.    C,    Co. 
Dillon,    D. 
Eureka      Teaming 

Co. 
Fay,   S.   J. 
McClure,    H.    N. 
Wilhelm,   A.   H. 
Wllkie   Co.,    A. 
Williams,   F.  A. 
Wright.    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.     S.     B. 

Granite. 

Bradbury,  Tlios. 
Cal.  Granite  Co. 
De   Lano  &   Sons, 

I.    L. 
Hunt.  A.   T. 
Raymond     Granite 

Co. 

Hardware. 

Joost  Bros. 
Kruse,   J.   H. 
Lorenz,      SdhfTaei' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and      Mebt. 
Pacific       Gas     and 

Electric     Co. 

Heating    A    VentI 
latluK. 

Burnham  Plumb- 
ing &  HeAtlnc 
Inc. 

Cronan,    Wm. 

Mangrum    &    Otter 

Montague,  W.  W. 
&  Co. 


House     MovluB     A 
Ralslnie. 

Blume  Confg  Co. 
Pearson,    E.    K. 
Sullivan.    D.    J..%T 

Inlaid   Floors. 
Hardwood       Inte« 

rior   Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding  Co. 

Iron   Works. 

Lorenz,      dcihffaeip 

&  Co. 
Michaels    ft    Pf«f- 

fer 
M  o  n  arch      Iron 

Works. 
Pac'flc  Rolllnj 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 
Joist     Hanirers     « 

Post  Caps. 

Kortlck  -  Pall. 

Mfg  Co. 
Lilley    &   Thurston 

Co. 
I-orenz  Schaffer  & 

•Vestern  BulldtrV 
Supply   Co. 

Kanneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 
Lilley  &   Thurston 
Co. 

Light    and    Power 

City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 

t'Ime,    Cement,  Bts 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  At 
Cement  Co. 

Lennon,    Jas.    E. 

TjUcas.    W.    E 

Pacific  Bldg.'  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cc. 

Western  Llmo  & 
Cement    Co. 

Lumber. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy.  Jas.  H.  Inc 

Hart- Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  1  umber 
Co. 

Kruse.   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lnmber 
Co. 

Tiernan  &  Bero- 
n!o 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson    Bros.A  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

■»vood.) 

Dieckmann    &    Co. 

Howard,    E.    A.    & 

Niehaus,    Ed.    F.    & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rickard 

&   MeCone. 
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HiiMfinn    A  nuildera 

Alexander,    R. 
Allen.    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beck.     A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    K. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &Soi! 
Campbell     Bros. 
Carr.     T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell.   Jas. 
Gale.    M.    F.    &  Son 
Gllson,    J.    E. 
Harrison,    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hogrberg    &     Lud 

wlR 
I^arsen.    H.    H. 
Lawson,    A.    W. 
MrGowan.    M. 
Miller.    J.    W. 
Murray     &     Mow 

bray. 
Muloahv    Bros. 
Naerel,    W.    U 
O'Connor,   J.   J. 
O'Rotirke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

lips. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott,    W.    S. 
Walker.    P.    J. 
Watson,    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson,    James    A. 
Wypant,    J.    H. 

MJirble. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

_,ra.ssl,    Peter.    Co. 
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FTunT,    Andrew   T. 

Maino,   F.  L.   &   Co. 

Musto   &   Sons,  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

Mantels,    Tile* 
Grates. 

Glnsberg&Co.,  S. 

Kirwin  &  Dono- 
van. 

Mangrum   &   Otter 

Montague    &Co.,W 

Peerless    Aaencies 

Metal     Fnrrlngr     A 
I^athins. 

H  o  1 1  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

National  Lathing 
pnd    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVIndo^v 
AVorks. 
Dwan.  J.  E. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  A 
Mosaic   Co. 

Maino,  F.  L.  &  Co. 
Office  Fixtures. 

Bateman,    Wm. 

Forbes   &   Son, A.J. 

Fink  &  Schlndler 
Co. 

Simmen.    John 

Ornamental 
Plasterers 

Larson,   O.   P. 

Woods,  J.  P. 
Painters. 

Daniels.    Qus   V. 

Donovan,   V.   J. 

Eraser.    J.    P. 

Kuss,    P.    N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark,    J.    H.    , 

Neal.   L  J 

Paint    Bamer 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 


Paints,     Oils.    Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.   N. 

Maundrell,    H. 

Pacific  Refining  & 
Roofing 

Parafflne    Paint  Co 

Whittier  -  Coburn 
Co 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 

Pavlnv  Brick. 

Cal  Brick  Co. 
PlanInK   Mills. 

Anderson   Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.   Mllllnff   Co. 

Blking*ton       & 

Hucke 
Herring    Mill(Inc) 
Kendall,  A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      & 

Lumber    Co. 
Pacific   Mfg.   Co. 
Reinhart      Lumber 

&    Planing     Mill 

Co. 
Reilly,  P.  F. 
Santa     C'ara     Mill 

&  Lumber  Co. 
.San     Matfco     Plan- 
ing   Mill. 
Searle    &    Hayman 
Taylor  &  Co. 

Plasterers. 

Blnner,    Theo. 
Bradley   &    ReMly 
Carrick,    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,  D.  Ross. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Kay,    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
CafCery. 

Fraser,   Simon 

Gregg    &   Clute 

Gilmour,    Wm.    G. 

.lacobsen,    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf     A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'SulIivan  &  Bow- 
ler. 

Smith,    James   F. 

Plaster     ot     Paris. 

Lucas.   W.    E. 
PIumblnK     &     Gas 
FIttlnK. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gllley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Co.,   The 

Real  Estate. 

Williamson    Co.,H. 
Wittman   -   Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

RlKKcrs. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crashed  moCK. 

Holland.   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
Rooflniir     Composi- 
tion. 

Artolith    Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co.,    H.   W. 

Meuer   Bros.    Co. 

Pacific  Refining  K 
Roofing  Co. 

ParaflSne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Ktc. 

Cassaretto,     JoTin 
Holland,  J.   P. 

Sanitary   FIoorloK. 

Artolith    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L..    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Bnlldem. 

Bishop,    Wm.    T. 

Stewart,  J.  K. 

Roof   Repairing   A 

Paint. 

Street    AVork. 

Fay,   S.  J. 


n  s 


Steel        Roll 
Doors. 

Pacific     Building 
Material  Co. 


Stone   Contractors. 

De    Lano    et    Sons, 

I.    L. 
Blanohard,    W.    W. 
Hunt,   Andrew  T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Qaarrles. 

Keystone    Sand  Co 
Raymond    Crranlte 
Co. 

Teaming. 

Dillon,    D. 
Eureka      Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.    N. 
Monarch    Teamin 

Co. 
McLenegan,  S.  I 

Terra  Cotta. 

Clark  &   Sons.  N. 
Gladding,    McBean 

&   Co. 
S  t  e  Ig  e  r       Terra 

Cotta  Co. 

TlUnc- 

Artolith    Mfg.    Co. 

Ventilators. 

Waterhouse    & 

Price    Co. 

WhlteTvashers. 

Reigle    &    Jamison 
Brickley,    P.    J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


Subscription  Rates 

•a 

n  Payable  in  advance 

3 

I      O  I  year    -   $3.00 

3      02  years    -    5.00 

O  5  years-    10.00 


190 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


years  and  I 


Street  and  No. 

City  _  ^ ._ 

State 


WM 


m 


••K,'        rH: 


i 


M 
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15    Cents    Per    Copy 
$3.00    Per    Year 


Published      every      Wednesday 
Fifteenth   Vear  No.  3 


Publication    Ofllce 
560   Mission   St. 


San  Franei.^^co   Cal.,  January  20,  191;').  Teiephone.s   oougus  ^ 


2371 
2 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,    style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 

Boiler  and  Gas 

Water  Heater 
The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Te 

ephone 

Market  1935 

A 

Fine  and  Sanitary 
PLUMBING 

1^  ^  //l^                >«/• 

c 

^ 

^^- 

^PL^B^^ 

221 

OAK 

STREET 

Bat 

Cough  and  Octav 

a 

SAN  FRANCISCO,  CAL. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  of  America 

Succaaaors  to  JOHN  WOOD  MFG.  CO. 
218'21  Paelflo  Bldg.    447-49  E.  3rd  St.    331  •33D  Cypraaa  ^t. 
SAN  FRANCISCO  LOS  ANGCLES  OAKLAND 


L 


Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  r.;L  Turntable 
and  go  "FORWARD  ALWAYS". 

Costs  less  than  the  cement  it  saves. 

Dellamore  Turntable  Co. 


Plione  Oakland  7906 


335  Eightli  St.,  Oalcland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL.    Geary     nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  w^l»  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY    HALL,   San   Francl«c« 

Wright.    Rushford    k.    CahiU,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


F 


<j*jy.- 


'^^'"'l^V^'ii. 


KAHN    BROS.     DEPARTMENT    STORE,OAKLAND 
C.     W.     Dickey,     Architect- 

Serenty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 

Incorporalad 


DEALERS  IN 


Wall  Paper  anj  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&a-841   MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  594 1 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    1788 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES== 

Fire    Sets,    Andlrona, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.   M^B^mr 
R«ii4«aca  Phooe,  Oakluid  4I«1 


^_^ __, i»af«««*a«aftBaBai 
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YOUR    BREAKF.4ST 

how   was   it   cooked    this   morning? 

And    your    dinner    last    night? 

And   nil   the   meals   at   your  home? 
Don't    be    satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   fire 
going    all    dav    whether    you     are    using    it    or    not. 

COOK    1VITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OAVTV     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting.    Cooking    and    Heating    as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAiS  SYSTEM 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility  Gas   Generator  Co. 

Tel.    Douglas    2400    or    Garfield    2957. 
340  Sansome  Si.,  San  F~ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISCHMULLER 

Phones:  Market  3050,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  ^mM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,  'or    will  be  sent 
by     mail     postpaid    by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALt  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member    . 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


January  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Ceary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  ffirst 
order,  to  know  about 

"TOXEMENT" 

Try  it  In  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg  ,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"I'asohall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Wel.sh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carhor- 
undum"  Safety  Stair  Treads. 

"KinneJir."  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety    Window    Guards. 

".Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"I'lioenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants- — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute— Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Hoard", — The  Superior  Modern 
Wallboard. 

"Cabot'.s"  Deafening  and  Sheathing 
"Quilt." 

Ruilding  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 

"All-Metal"  Doors.  Windows  and  Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for   Roofs. 
"Herringbone"   Expanded   Steel   and   Ingot 
Iron    Latb. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  Roofing. 

"Rextile"    Rubber    Shingles. 

"Diamond"  Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors   and    partitions. 

Venitian  Blinds. 

"Whit©    Hou.se"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 
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Editorial  Comment 


Building  operations  throughout  the 
country  for  the  month  of  December 
have  made  the  poorest  showing  of  any 
month  of  the  entire  year.  Reports  from 
70  cities  throughout  the  country  made 
to  the  American  Contractor,  Chicago, 
show   a  loss   in    the   aggregate   of   over 

40   per  cent   for   the  year.  This   is   but 

natural  as  many  plans  everywhere 
have  been  carried  over  for  the  new 
year.  Particulars  are  shown  in  the 
following   table: 

December,  December, 

City                                 1914  1913. 

Akron      $       143,420  $       304,415 

Albany      ........         330,460  234,353 

Alameda     .  . ' 409,995  645,800 

Atlanta 154,724  216,001 

Baltimore     243,570  419,031 

B€Tl4eley     73,700  233,250 

Birmingham      ...         100,307  407,380 

Boston      3,323,862  1,969,140 

Bridgeport     186,570  241,563 

Buffalo     I....         347,000  1,284,000 

Cedar    Rapid*    .  .         547,650  1,057,600 

Chattanooga-    .  .  .              9,950  48,880 

Chicago      6,214,050  5,934,450 

Cincinnati      209,045  376,390 

Cleveland     1,216,775  2,071,780 

Columbus     1,005,200  432,550 

Dallas     110,025  238,450 

Dayton     23,005  16,030 

Denver     593,510  59,171 

Des    Moines     48,700  114,600 

Detroit      1,440,530  1,904,355 

Duluth      78,975  83,855 

East    Orange    ...         115,771  62,235 

Fort    Wayne     .  .  .            27,200  69,510 

Grand    Rapids...         125,750  150,605 

Harrisburg     34,000  11,250 

Indianapolis     ...         219,460  701,469 

Kansas    City     .  .  .         223,600  472,695 

Lincoln      35,600  48,335 

I^ittle    Rock    36,572  132,529 

I,os     Anf^eles 651,639  2,156,951 

Louisville     188,330  137,820 

Manchester     197,467  93,765 

Milwaukee      393,410  867,468 

Minneapolis     521,400  1,148,645 

Nashville     44,290  51,578 

Newark     311,632  3,185,828 

New    Haven    ....         494,970  1,400,420 

New  Orleans  ...  274,172  202,133 
New  York  City — 

Manhattan     ...      1.544,744  15,331,841 

Bronx      292,072  .     1,141,818 

Brooklyn     ....      1,598,315  3,295,375 

Boro  of  Queens         870,202  1,700,667 

Richmond      ....         209,126  1,049,424 

Oaltland     278,891  1,099,62] 

Oklahoma     7,865  9,295 

Omaha      216,475  149,475 

i'a.sad<'na      48,648  140,166 

I'aterson      68,630  156,125 

Peoria 106,920  79,925 

Philadelphia      ...       1,261,350  1,445,435 

Pittsburgh      3.473,100  917,355 

I'ortland     1,001,355  640,565 

Richmond      212,502  170,994 

Rochester    363,593  725,185 


San    Francisco    .  .  1,690,426  2,534,068 

San    Die^o    173,135  403,000 

San    Jose    33,203  29,655 

Salt     Lake     City.  171,450  139,875 

St.    .loseph     24,395  21,985 

St.    Louis     379,966  770,233 

St.    Paul    510,640  705,184 

Schenectady     ....  83,878  103,315 

Scranton      128,406  150,988 

Seattle      1,298,165  549,735 

Shreveport     17,818  103,907 

Sioux   City    66,610  75,920 

South    Bend     35,980  10,250 

Spoltanc     18,700  63,625 

Springfield,    111.    ..  33,375  42,680 

Syracuse     145,403  193,975 

Taconia      43,475  114,038 

Toledo      139,945  199,320 

Topeka     6,625  102,375 

Troy     61,335  11,464 

Ulica,    N.    Y 88,740  138.900 

Washington      ....  433.036  396,957 

VVilkes-Barre    ...  43,086  53,030 

Worcester     175.440  347,655 

Total      $38,063,312      $64,501,682 

The  jitney  bus  has  become  a  thing  to 
be  dealt  with  here  in  San  Francisco. 
The  people  engaged  in  the  traffic  have 
organized  and  they  claim  to  represent 
a  capitalization  of  more  than  $250,000. 
They  claim  that  the  business  grew  out 
of  inefficient  street  car  service  and  to 
the  casual  onlooker  that  claim  is 
justified. 

The  United  Railroads  have  long  had 
things  their  own  way  in  San  Francisco. 
Until  the  advent  of  the  municipal  lines 
they  gave  what  kind  of  cars  they 
pleased,  how  many  they  pleased  and 
when  they  pleased,  and  the  traveling 
public  could  take  them  or  walk.  Since 
the  establishment  of  the  Municipal 
line  the  service  in  competition  has 
perceptibly  improved,  but  in  other 
portions  of  the  town  everybody  has  to 
wait  until  they  are  tired  and  disgust- 
ed, .and  then  ride  home  hanging  to  a 
strap. 

The  United  Railroads  are  still  en- 
deavoring to  pay  interest  on  a  capital 
that  is  two-thirds  water.  That  private 
automobiles  can  beat  them  in  service  is 
not   to   be   wondered   at. 

It  is  a  question  whether  or  not  the 
men  who  attend  to  the  street  lights  of 
San  Francisco  can  read.  At  any  rate 
the  street  names  that  encircle  the 
globes  on  the  gas  lamps  at  the  street 
corners  have  in  the  great  majority  of 
cases  been  turned  around,  either  so  the 
name  is  not  on  the  right  street  or  half 
way  between  so  that  it  would  be  im- 
possible for  the  stranger  to  tell  where 
he  is.  There  was  a  great  agitation  and 
considerable  expense  to  put  these 
street  names  on  the  lamps.  In  view  of 
the  fact  that  we  expect  a  good  many 
strangers  here  this  year  it  might  be  a 
good  plan  for  the  street  department  to 
get  busy  and  change  these  signs 
around  where  they  belong. 
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lOilitoriiil      l<«-\i«M\      of      lluMincNK      I'roK-lnM-tH    l».>     the    Aiiirru-iin    Con<riu-t€>r- 

Inforuintioii    ltt'<-oi\  fil    from    lt«    Cor  r«-»i>ondcnts 

'riiroiiulioiit     llif     Kiitirt'    ('«iiiitr.v. 


Tu  uiiij  \\  lui  carcl  iill.\  i'<-a<l.<  Ihe  re- 
port.x  of  building-  conditions  in  all 
parts  of  the  countr.v,  the  one  thing 
optimi.«m  that  exists  amon>f  architects, 
which  will  probably  inipre.-^.s  above  all 
otheis  is  the  ainiost  universal  spirit  of 
What  is  the  actual  value  to  be  placed 
upon  that  optimism.  Is  the  architect 
professionally  one  who  looks  upon  the 
bright  side  of  things,  or  is  he  in  a 
position  to  perceive  and  appreciate 
conditions  of  betterment  that  are  yet 
hidden  from  the  general  business  eye? 
If  the  latter  then  the  architects  of  the 
country  sound  a  most  cheering  and 
.significant  note  of  reviving  business 
activity. 

The  architect  is  and  should  be  an 
optimist,  just  as  everybody  should  be 
to  the  limit  consistent  with  sound 
judgment.  The  architect  breathes  the 
true  spirit  of  the  times  in  giving  voice 
to  his  hopes  and  expectations.  And 
It  is  moreover  true  that  he  is  in  a  po- 
sition to  behold  underlying  conditions 
not    yet    generally    apparent. 

Another  significant  fact  is  the  large 
amount  of  construction  work  that  has 
been  planned  and  held  up  on  account 
of  adverse  financial  conditions.  This 
deferred  work  has  Increased  from 
week  to  week  and  now  has  attained 
a  notable  volume.  The  mere  return 
of  money  to  its  normal  market  status 
would  In  Itself  give  a  tremendous  im- 
petus to  the  building  line  without  the 
addition   of   further  new   business. 

Some  localities  report  the  money 
markets  practically  back  to  normal 
conditions;  others  indicate  only  prog- 
ress in  that  direction.  All,  however, 
show  marked  improvement  as  cam- 
pared  with  a  month  or  two  ago.  Buf- 
falo gives  the  tip  as  coming  from  In- 
side banking  sources  that  after  Jan- 
uary *1  money  will  loosen  up.  And 
the  significant  statement  comes  from 
Columbus  that  banker.s  are  now  tend- 
ing to  favor  building  operations  more 
than  they  did  a  month  or  two  ago,  be- 
cause new  buildings  add  to  the  ma- 
terial   welfare   of   the   country. 

That  is  an  important  idea.  It  is, 
moreover,  a  comparatively  new  idea, 
one  that  should  be  widely  promul- 
gated. The  banker  three  months  ago 
had  no  quarrel  with  legitimate  build- 
ing operations.  They  were  all  right 
in  their  way.  but  they  had  no  prefer- 
ence. There  were  other  demands 
made  upon  his  consideration  to  which 
he  gave  first  place.  But  the  big  finan- 
cial people  have  had  an  opportunity 
to  study  the  effects  of  a  moderate 
subsidence  in  construction  work.  It 
pinched  In  many  unexpected  places. 
Because  of  this  modest  subsidence  in 
building  operations,  construction  work 
no  doubt  now  occupies  a  position  of 
higher  necessity,  in  the  eyes  of  the 
financier,  than  it  has  done  heretofore. 
The  making  of  a  community  is 
wrapped  up  in  Its  structures.  It  can 
progress  only  as  Its  buildings  pro- 
gress and  the  welfare  of  the  latter, 
therefore,  rises  to  supreme  Impor- 
tance. 

Our  Washington  correspondent  raises 
an    Interesting      Issue,     one      of     pure 


l).-\  rhcl^i^.x  .  In  that  cit\  of  ri-y:ular 
economic  habits,  with  banking  depos- 
its as  steady  and  uniform  as  clock 
work,  there  has  been  reported  the  same 
tight  "money  money"  as  in  other  cities. 
Apparently,  simply  because  to  hoard 
resources  had  become  a  contagious 
habit.  The  numerous  evidences  of 
financial  lelaxation  are  therefore  most 
cheering. 

An  early  expansion  of  building  is 
foreshadowed  also  in  the  reports  of 
public  work.  Where  the  issuance  of 
bonds  has  been  submitted  to  vote  the 
result  in  the  great  majority  of  in- 
stances has  been  favorable.  And  more- 
over many  municipalities  throughout 
the  country  are  taking  pains  to  get 
under  way  public  work,  because  of- 
ficials recognize  that  that  policy  is 
popular,  relieving  as  it  does  the  local 
distress  created  by  unemployment.  The 
aggregate  amount  of  new  work  under- 
taken from  that  motive  is  doubtless 
vast. 

The  building  outlook  may  be  regard- 
ed as  distinctly  better  than  a  month 
ago.  It  is  of  course  mainly  prospec- 
tive. It  is  not  expressed  in  the  De- 
cember work.  It  relates  to  the  new 
year.  Rejoicing  at  this  time  is  two- 
fold, first  that  the  old  year  has  de- 
parted and  second  that  the  new  year, 
from  which  better  things  are  ex- 
pected, has  been  ushered  in.  Detailed 
building    reports    follow: 

In   New   York   City. 

With  the  passing  of  1914  the  hope 
is  generally  expressed  that  the  great 
business  depression  caused  by  the 
European  war  will  pass  along  with  it. 
Already  optimism  prevails  amongst 
the  architects  to  a  greater  extent  than 
for  some  time.  While  there  is  no 
more  actual  planning  going  on  than 
heretofore,  a  great  many  sketches  and 
preliminary  drawings  are  being  made 
which  foreshadows  an  unusual  amount 
of  spring  work.  The  opening  of  the 
Xew  York  Stock  Exchange  has  un- 
doubtedly helped  a  great  deal  toward 
restoring  confidence.  Many  clients 
having  large  investments  in  stocks 
who  had  held  off  on  going  ahead  with 
their  building  plans  during  the  interim 
of  the  closing  of  the  Exchange  have 
ordered  work  to  begin  immediately. 
Speculative  building  especially  has 
taken  a  big  brace  as  many  large  oper- 
ations have  already  been  undertaken, 
and  the  outlook  for  residential  and 
commercial  work  is  very  bright  to  say 
the  least.  The  rate  of  money  stands 
about  the  same,  but  the  prevailing 
opinion  is  that  shortly  after  the  first 
of  the  year  money  will  loosen  up  con- 
siderably. Taken  altogether  the  ar- 
chitects do  not  see  any  reason  why 
19l.i  should  not  start  with  a  rush  and 
continue    so    throughout    the    year. 

Another  New  York  City  correspon- 
dent writes:  Optimism  Is  still  prom- 
inently before  the  minds  of  general 
contractors,  builders  and  engineers. 
Projects  which  have  been  Idle  for — 
say — n  couple  of  months  are  expected 
to  revive  and  proceed  some  time  short- 
ly after  the  first  of  January.  This 
optimism    does    not    seem    to    be    mis- 


placed a.<  «\«n  now  there  are  jobs 
imder  way  being  figured,  which  while 
small  in  number  are  nevertheless  be- 
ing undertaken.  At  this  time,  how- 
ever, when  structural  contracts  are 
about  completed,  plumbers,  heating 
contractors,  painters  and  like  trades 
ale  proceeding  with  their  different 
lines  which  are  not  seriously  ham- 
pered by  the  cold  weather.  Prominent 
builders  and  contractors  in  New  York 
City  say  that  January  1  and  later  will 
see  a  revival  of  operations.  No  tre-- 
niendous  rush  is  looked  for,  but  the 
improvement   is   awaited   eagerly. 

The  following  report  also  refers  to 
New  York  City:  Never  in  my  experi- 
ence has  the  building  outlook  taken 
such  a  jump  as  in  the  past  month. 
There  are  several  railroads  through- 
out the  eastern  part  of  the  country, 
whose  construction  work  is  handled 
from  New  York,  that  need  and  must 
have  new  buildings  and  additional 
equipment  and  have  even  gone  so  far 
as  to  have  plans  prepared,  and  in  sev- 
eral cases  they  have  even  taken  bids 
only  to  indefinitely  postpone  them 
pending  Che  different  stands  to  be 
taken  by  the  government  on  subjects 
of  great  importance  to  them.  In  the 
la.>;t  month  several  municipalities  have 
sold  bonds  to  cover  construction  work 
of  different  types,  and  several  engi- 
neers have  received  orders  to  go  ahead 
\yith  work  which  heretofore  was  only 
contemplated. 

Around  New  York  City. — Inquiries 
and  requests  for  plans  are  as  numer- 
ous for  buildings  to  be  erected  in  1915 
as  in  previous  year.^i.  There  is  a  gen- 
eral feeling  that  mortgage  money  will 
be  plentiful  this  spring  because  of  Its 
long  continued  tie  up.  Building  con- 
struction of  all  descriptions  have  been 
affected  equall.v  by  the  poor  money 
market.  Money  for  school  buildings 
which  has  been  almost  impossible  to 
get  previously  to  this  month  is  now- 
finding  a  bond  market.  In  Elizabeth, 
N.  J.,  though,  the  General  iSinking 
Fund  of  the  City  is  to  be  used  for  the 
erection  of  the  two  new  schools — one 
on  Madison  street,  the  other  on  Magee 
street.  Three  Bronx.  New  York  City, 
speculative  builders,  will  erect  build- 
ings costing  $1,110(1.000  this  spring, 
plans  for  which  are  now  being  figured. 

The  interest  rate  for  loans  is  the 
same  now  as  before  the  war  started, 
but  bonus  money  has  been  increased. 
When  this  has  been  taken  into  consid- 
eration, the  interest  rate  has  been  in- 
creased. This  is  happening  In  the 
three  states  of  Connecticut,  New  York 
and  New  .lersey.  .\  prominent  mort- 
gage and  guaranty  rompany  of  White 
I'lains.  N.  Y.,  has  resumed  the  placing 
of  loans  within  the  territories  under 
its  control.  When  the  stock  market 
closed,  they  stopped  placing  all  loans. 
.Now  the  stock  market  has  re-opened, 
Ihey  have  resumed  the  placing  of 
lo.ins. 

In    KiiHtern    Territory. 

Boston. — The  feeling  .■imong  archi- 
tects here  is  much  more  optimistic 
than  a  month  ago.  There  have  been 
many  large  contracts  awarded  and  the 
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worR  .started  on  large  factorie.s  and 
other  building  projects  which  have 
been  held  up  for  some  time.  There 
are  also  many  preliminary  drawings 
which  had  been  laid  aside  which  are 
now  being  put  into  working  drawings 
and  will  be  figured  as  soon  as  they 
are  ready  for  the  contractors.  The 
architects  that  do  mostly  residential 
work,  while  not  busy  at  the  present 
time,  state  that  they  do  not  expect  it 
at  this  tifhe  of  the  year,  but  feel  that 
after  the  first  of  .January  they  will  get 
a  fair  amount  of  new  work  and  that 
things  are  now  actually  progressing. 
The  interest  rate  is  still  6  per  cent, 
but  in  some  cases  recently  money  has 
been   obtainable  at  a, lower  rate. 

Washington.  —  As  predicted  last 
month  no  material  increase  of  business 
was  experienced  by  the  building  field 
during  the  month  of  December.  A 
large  amount  of  sketching  is  being 
done  by  the  architects,  but  in  very 
tew  instances  have  any  of  the  projects 
arrived  at  the  stage  of  actual  progres- 
sion, owing  to  the  diflficulties  to  be 
mastered  in  making  financial  arrange- 
ments. There  is  a  real  disposition  on 
the  part  of  the  business  man  to  build 
and  he  realizes  his  disability  to  nego- 
tiate necessary  loans  to  carry  out  this 
building.  But  why.  asks  one  of  our 
leading  architects,  should  a  condition 
so  symbolic  of  money  shortage  be 
present  in  Washington?  The  main 
source  of  revenue  and  practically  the 
only  source  is  dependent  upon  the 
I'nited  States  Governmental  depart- 
ments. Upwards  of  approximately 
$.'),000,000  is  placed  in  circulation  each 
month .  by  the  Foderal  Government 
through  its  employees.  This  amount 
lluctuates  very  slightly  from  one  year 
to  another,  and  if  any  difference  is  to 
be  discerned  it  is  always  an  Increase, 
as  the  Government  expands.  At  this 
date  the  banks  of  this  city  have  more 
surplusage  on  account  than  ever  be- 
fore in  their  history,  and  yet  they  de- 
mand guilt  edged  security  on  all  busi- 
ness loans.  With  these  existing  con- 
ditions, the  depression  In  the  building 
field  is  artificial,  caused  by  the  with- 
drawal of  funds  from  this  business 
channel  by  the  financial  Institutions. 
A  general  opinion  prevails  that  the 
money  market  is  due  to  become  nor- 
mal, and  with  the  present  tone  of  op- 
timism, this  month  of  January  should 
begin  an  exceptionally  prosperous  new 
\-ear. 

Philadelphia.  —  Inquiries  and  re- 
CiUests  for  plans  for  buildings  are  com- 
ing in  fairly  well,  the  same  covering 
all  lines.  Business  among  the  build- 
•  is  the  last  month  Is  not  quite  up  to 
the  over.'ige  of  the  same  month  last 
year.  The  majority  of  the  architects 
are  net  complaining  about  next  year 
as  they  s-ay  that  they  have  quite  a 
number  c-f  plans  in  progress  that  they 
are  not  at  liberty  to  speak  of  yet. 

Atlantic  City,  N.  J. — The  architects 
here  don't  seem  to  have  very  much 
work  in  progress  at  present,  but  this 
is  not  a  bad  indication  as  the  spring 
business  does  not  usually  start  till 
after  the   first  of  the  year. 

Eastern  Pennsylvania.  —  Building- 
conditions  are  growing  better  daily. 
At  this  time  of  year  building  is  usually 
slow,  but  owing  to  the  open  winter 
work  has  beea  progressing  in  this  ter- 
ritoiy  and  prominent  architects  and 
builders  have  had  work  and  continue 
to  have.  The  outlook  for  "  architects 
for   the   new   year   is   good.     None   are 


complaining,  except  a  few  in  the 
smaller  towns  who  usually  close  work 
lor  the  winter  months.  All  architects 
have  a  lew  or  more  buildings  to  plan 
during  the  first  month  of  the  new 
>-ear  .ind  bids  will  be  taken  on  many 
good  f-ized  structures,  and  as  soon  as 
winter  breaks  up  work  will  be  re- 
ftiMvied  en  a  larger  scale,  better,  it  is 
said,  than  for  some  years  past.  The 
councils  of  many  cities  are  enacting 
lots  of  public  work  to  be  done  the 
coming  year. 

Buffalo. — A  decidedly  hopeful  feeling 
prevails  here  since  the  lailroad  rate 
flecision  and  the  re-opening  of  the 
New  York  Stock  Exchange  without  a 
drop  in  prices.  There  is  nothing  in 
sight  in  the  way  of  present  business, 
»but  architects  do  not  look  for  any  at 
this  time  of  year.  All  say  they  have 
good  prospects  for  spring  and  expect 
to  get  orders  to  go  ahead  with  plans 
as  soon  as  building  loans  are  more 
plentiful.  In  the  latter  respect,  there 
is  a  decided  easing  of  money  notice- 
able, and  the  word  comes  from  inner 
bank  circles  that  after  the  first  of  the 
year  there  will  be  all  the  money  that 
is  needed  for  legitimate  building  oper- 
ations. There  are  a  large  number  of 
big  projects  which  will  go  ahead  as 
soon  as  they  can  be  financed.  In  the 
opinion  of  architects,  engineers  and 
well  posted  contractors,  191.T  should  be 
a  good  year.  Some  predict  a  boom,  but 
the  general  opinion  is  that  normal 
conditions  will  again  prevail.  In  the 
mean  time,  they  are  all  waiting  for 
the    upward    turn. 

Pittsburgh. — Building  conditions  at 
present  are  practically  in  the  same 
state  they  were  in  a  month  ago.  Ar- 
chitects and  engineers  agree  that  pros- 
perity Is  in  the  future  and  the  general 
opinion  is  that  by  early  spring  every- 
thing will  be  booming.  The  fact  that 
leads  most  of  the  architects  and  engi- 
neers to  this  opinion  is  the  granting 
of  the  eastern  railroads  the  5  per  cent 
inci-ease  ove-  their  present  freight 
freight  rates  They  claim  that  this  in- 
crease to  a  certainty  will  start  a  pros- 
perous year,  especially  in  'and  around 
Pittsburgh. 

Througrhout    the    AVest. 

Chicago.  —  Work,  which  Chicago 
architects  now  have  on  the  boards, 
consists  inostly  of  preliminary 
sketches,  for  development  in  the 
spring.  December  is  passing  into  his- 
tory, as  Decembers  have  usually 
passed  heretofore,  with  the  quieting 
effects  of  the  holiday  season  quite  ap- 
parent. Hut  notwithstanding  the  lull 
to  trade,  as-  the  old  year  passes  away, 
the  prospect.'i  of  early  spring  are  giv- 
ing to  some  offices  a  present  degree  of 
activity,  which  did  not  exist  a  month 
or  two  ago.  Especially  in  some  of  the 
outlying  districts,  where  weeks  ago 
the  office  door  of  the  architect  might 
have  been  found  closed  and  locked,  the 
lights  of  late  afternoon  are  now  aglow, 
and  the  designer  of  buildings  is  con- 
tentedly at  work  on  his  plans.  In  the 
loop  district  there  prevails  among  the 
architects  a  general  sentiment  of  op- 
timism. The  belief  exists  that  1915  is 
going  to  give  a  good  account  of  itself 
in  a  building  way.  There  are  intima- 
tions, or  more  than  intimations,  that 
money  is  going  to  loosen  up.  A  large 
number  of  plans  had  been  pigeon-holed 
because  of  the  financial  tightness  a 
few  months  ago.  This  prospective 
work  includes  factory  buildings,  large 
apartment    houses,    and      in      fact      all 


classes  of  structures.  The  sole  reason 
why  they  have  not  gone  ahead  was 
because  lenders  locked  their  safes  and 
put  their  check  books  in  cold  stoiage. 
And  now  that  the  genial  spirit  of  con- 
fidence is  once  moie  gaining  sway  this 
construction  work,  grown  somewhat 
bulky  through  long  accumulation, 
points  to  what  may  possibly  develop 
into  a  vernal  freshet  of  work.  Turning 
from  prospects  to  actual  developments, 
there  is  reported  some  increased  ac- 
tivity, in  at  building  business,  under 
construction  mainly  by  the  so-called 
speculators  and  contractors.  On  the 
outskirts  of  the  city  considerable  ac- 
tual building  is  in  progress  and  the 
diminution  in  construction,  as  com- 
pared with  a  year  ago,  is  quite  mod- 
erate. 

Cleveland.  —  A  noticeable  loosening 
up  of  the  banks  as  far  as  building 
loans  are  concerned  during  the  past 
taonth  has  tended  to  encourage  all 
those  interested  in  the  building  busi- 
ness, and  there  is  no  reason  to  believe 
that  the  banks  will  not  continue  to  be 
more  liberal  in  granting  loans  for  this 
class  of  work.  While  the  past  year 
has  been  bright  in  this  industry  the 
prospects  for  1915  are  much  brighter. 
\N'e  have  made  a  careful  investigation 
and  have  secured  data  on  work  that  is 
being  planned  and  talked  about  for  the 
coming  year.  The  result  of  this  in- 
vestigation shows  that  the  arcaitects 
and  engineers  of  this  city  are  pre- 
paring plans  at  the  present  time  for 
new  buildings,  the  total  cost  of  which 
will  exceed  ?H, 600, 000.  Buildings  for 
which  plans  ai-e  being  prepared  by 
foreign  architects  for  this  city  will 
cost  over  $,'5,609,000.  Buildings  con- 
templated for  which  no  architect  has 
been  employed  will  total  $6,349,000,  or 
in  short  the  building  work  now  in 
sight  which  will  go  forward  in  1915 
will  cost  approximately  $24,588,000. 
It  might  be  interesting  to  know  just 
what  class  of  buildings  are  beinfe 
planned  and  financed.  The  following 
is  a  classification  of  buildings  for 
which  plans  ai'e  being  made  by  local 
architects  and  estimated  cost:  Hotels, 
$200,000;  office  and  commercial  build- 
ings, $3,060,000;  residence  and  apart- 
ment buildings,  $2,389,000:  college  and 
school  buildings,  and  lodge  buildings, 
$4,210,000;  hospitals,  $1,080,000;  thea- 
tres, $285,000;  churches,  $646,000;  fac- 
tory buildings  and  warehouses,  $2,110,- 
000.  As  the  report  shows  there  is 
nearly  as  much  work,  insofar  as  the 
approximate  total  cost  of  the  buildings 
is  concerned,  contemplated  and  being 
planned  at  this  early  date  for  1915  as 
was  done  in  the  past  year.  Basing 
my  predictions  from  what  I  have 
learned  from  ai'chitects,  engineers, 
contractors,  material  and  supply  men, 
and  from  what  has  been  told  me  by 
bank  officials,  I  believe  I  am  safe  in 
saying  1915  will  be  by  far  the  most 
prosperous  year  in  the  building  busi- 
ness in  Northern  Ohio  and  in  Cleve- 
land  in   the  history   of  the  state. 

Cincinnati. — "The  people  of  Cincin- 
nati have  every  reason  to  look  into 
the  future  with  the  greatest  confidence, 
if  the  progress  that  will  be  made  in 
1913  in  the  building  line  is  to  be  its 
bai-ometer,"  said  a  local  business  man 
who  has  been  actively  connected  with 
the  building  industry  for  over  forty 
years.  This  town  the  last  several 
years  has  been  awakening  to  a  new 
spii-it,  and  191.")  will  find  it  wide  awake 
and   going-   forward    with    such   a   rush 
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as  It  never  experienced  before  in  its 
history.  The  progre.ss  Cincinnati 
makes  next  year  will  be  a  logical  one, 
a  kind  a  city  of  it.s  cla-s.-*,  with  its  ex- 
cellent nianuracturing  e.stablishments, 
its  .skilled  mechanics  and  indu.strious 
v.orkiniT  population,  its  educational 
.system,  one  of  the  finest  in  the  world, 
its  beautiful  suburbs  of  modern  homes, 
and  with  its  progressive  business  and 
professional  people  are  rightfully  en- 
titled to.  Cincinnati  In  191  o  will  erect 
a  new  court  house  and  jail,  a  new  high 
school,  at  least  one  and  possibly  two 
interme-iiate  schools,  a  municipal  audi- 
torium, two  new  buildings  for  its  mu- 
nicipally owned  university,  a  new  cen- 
tral y.  -M.  C.  A.  building  and  a  colored 
branch,  at  a  cost  of  $5,000,000.  It  will 
also  open  to  the  public  its  new  gen- 
eral hospital,  erected  at  a  cost  of  over 
$.'',000,000. 

Northern  Ohio  and  Indiana. — North- 
ern Ohio  has  shown  a  great  increase 
in  the  last  thirty  days  over  the  month 
of  November  in  regard  to  inquiries 
and  requests  for  building  plans,  al- 
though Northern  Indiana  has  no  grfeat 
increase  in  the  last  thirty  days  for  in- 
quiries and  requests  for  plans,  but 
most  architects  are  busy  with  sketches 
for  future  building  which  will  be 
started  in  the  spring.  The  money  con- 
ditions which  have  opened  up  to  a 
great  extent,  make  the  outlook  for 
new  school  buildings  much  brighter, 
as  the  boards  of  education  in  different 
cities  are  more  inclined  to  start  ad- 
vertising tlieii-  school  bonds,  and  those 
that  have  started  advertising  this  last 
month  have  met  with  favorable  re- 
sults, and  the  possibilities  for  new 
school  buildings  for  this  coming  sea- 
son throughout  Northern  Ohio  and 
Northern   Indian.T    are   excellent. 

Detroit. — There  has  been  no  notice- 
able change  in  the  building  outlook 
for  this  month  from  that  reported  one 
month  a^o.  In  fact  things  arc  a  little 
duller  new  on  account  of  Christmas 
and  New  Year's  drawing  the  attention 
o'  tlie  people  and  very  few  are  talking 
building  at  this  time  of  the  year. 
However,  the  architects  are  still  op- 
timistic and  think  that  after  the  first 
of  the  year  there  will  be  a  reversal  of 
conditions.  Some  architects  already 
have  orders  for  plans  which  will  go 
ahead  the  first  of  the  year.  They  all 
have  a  number  of  prospects  and  report 
on  some  nice  buildings  may  soon  fol- 
low. The  loan  interest  rate  remains 
the  same,  6  per  cent,  but  very  little  of 
this   is   being  done. 

Indianapolis. — Building  operations  in 
Indiana  are  decidedly  becalmed.  Ac- 
tivity is  at  a  very  low  ebb  as  a  large 
percentage  of  the  prospects  of  1914 
developed,  went  ahead  and  have  been 
completed.  The  open  weather  of  the 
late  fall  enabled  contractors  to  finish 
up  their  work  with  the  result  that  the 
architects'  boards  are  not  cluttered  up 
with  a  lot  of  half-finished  projects  to 
be  completed  In  the  spring,  as  it  fre- 
quently the  rule.  The  prevailing  quie- 
tude has  not  cast  a  pall  of  discourage- 
ment over  architectural  circles;  In- 
stead, those  of  the  profession  are  as 
becalmed  sailors  patiently  awaiting 
the  dawn  of  the  lomoi-row  to  catch  tlie 
first  sight  of  the  ripple  .-ipprofu-hing 
from  the  Ijorizon,  betokening  the 
breeze  that  will  soon  swell  tlie  sails 
and  carry  them  (m  tlielr  way.  Kven  In 
tiie  darkness  of  tlie  departing  year  the 
niurmurings  can   be   heard   In   the   rig- 


ging and  the  crews  are  busy  hauling 
to  and  dealing  away  in  preparation 
foi-  the  coining  days.  In  tlie  oflfices,  be- 
hind the  partitions  back  of  the  private 
offices,  the  trestle  boards  are  creaking, 
where  the  draftsmen  are  laboring  with 
their  tee-squares,  compasses  and  pen- 
cils, preparing  sketches  for  prospective 
work.  The  general  business  perplexity 
still  pervades  the  atmosphere  and, 
while  no  one  can  fathom  the  future 
with  its  uncertain  financial  bearing 
still  there  are  iriany  preliminary  in- 
quiries that  point  to  a  prosperous  out- 
look. Architects  all  over  the  state 
announce  that  their  prospects  were 
never  better  at  this  season  of  the  year, 
in  fact,  they  predict  that  1915  will  be 
one  of  the  best  Indiana  ever  expe- 
rienced in  building.  While  no  one 
knows  what  will  be  the  effect  of  the 
Federal  Reserve  Act,  still  there  is  an 
air  of  optimism  regarding  it.  Many 
look  for  the  business  forced  on  this 
country  by  the  European  war  to  great- 
ly stimulate  conditions  and  aid  in  the 
expansion  of  industiial  and  individual 
improvements.  While  the  volume  is 
not  large,  nevertheless  there  are  many 
projects  that  will  materialize  in  the 
spring,  having  been  postponed  because 
of  the  prevailing  financial  conditions 
of  1914.  Much  institutional  work  is  in 
prospect,  also  considerable  public 
work,  such  as  schools  and  municipal 
buildings.  The  dawn  of  the  new  year 
seems  full  of  well  placed  hope  and 
unless  unforeseen  conditions,  entirely 
out  of  harmony  with  the  present  out- 
look arise,  the  coming  year  should 
greatly  surpass  in  building  operations 
those  of   1914. 

Milwaukee.  —  In  my  report  last 
month  I  tried  to  lay  special  emphasis 
upojn  the  fact  ithat  conditions  and 
Fjrospects  seemed  to  be  especially 
bright  for  next  year.  From  what  I 
have  learned  during  the  past  month, 
1  believe  that  my  previous  prediction 
will  be  fulfilled  earlier  than  I  thought 
possible  at  that  time.  Architects  and 
contractors  in  several  of  the  larger 
cities  surrounding  Milwaukee,  also 
feel  optimistic  regarding  the  future, 
and  most  of  them  have  one  or  two 
good  .sized  projects  to  start  the  spring 
work  with.  Not  only  the  architects, 
but  the  manufacturers  are  taking  a 
more  hopeful  view,  and  all  are  talking 
increased  business  for  next  year.  A 
very  prominent  man  and  the  president 
of  a  large  firm  gives  it  as  his  honest 
convictions  that  1915  would  be  the  best 
year  we  liave  had  since  the  "disas- 
trous'   1907. 

Minnesota. — Taking  everything  into 
consideration  prospects  for  1915  ap- 
pear at  the  present  writing  to  be  very 
favorable.  The  railroads  are  planning 
a  lot  of  new  work,  which  will  add 
considerably  to  the  total  volume  now 
scheduled  for  this  territory.  The  rate 
on  loans  is  practically  back  to  normal 
and  after  the  money  scare  is  over  the 
architects  in  general  look  forward  to  a 
great  boom.  l.,ots  of  work  which  was 
postponed  this  fall  undotibtedly  will  be 
undertaken  in  the  spring.  No  single 
event  has  done  more  toward  strength- 
ening business  confidence  than  the  es- 
tablishing of  the  new  hanking  system, 
the  full  advantages  of  which  have  not 
yet  lieen  fairly  tested  or  appreciated. 
The  .><t.  Paul  railroads  have  finally  de- 
cided to  erect  a  new  $15, 00, (too  station, 
which  ought  to  help  the  city  consider- 
ably  in  the  buildlnB  line. 


St.  I^uls,  Mo. — The  baffling  question 
is  the  future  of  the  building  trade  in 
St.  Kouls.  Some  architects  say  they 
can  see  a  break  for  the  better  and 
some  think  it  will  remain  as  it  is  for 
some  time.  Many  fairly  large  pros- 
pects are  in  abeyance  on  account  of 
shortage  of  medium  size  loans,  $5,000 
being  the  average  amount  obtainable. 
Money  in  amount  of  $15,000  and  up- 
wards is  scarce.  The  money  question 
is  apparently  the  the  only  thing  that 
keeps  St.  Louis  from  doing  a  normal 
business.  So  far  the  Regional  banks 
have  not  materially  loosened  the  pres- 
sure, although,  eventually  it  Is 
thought  that  banks  will  be  able  to  pay 
more  attention  to  realty  projects. 
While  the  "Safety  First"  banlting  pol- 
icy still  prevails  the  outlook  seems 
blighter  than  a  month  ago.  From  in- 
terviews with  leading  business  men. 
not  only  in  the  building  line,  but  in 
other  lines,  St.  Louis  will  be  ready  to 
grasp  the  opportunity  when  it  comes. 
.Many  large  operations,  postponed 
during  the  last  few  months,  are  ex- 
pected to  be  taken  up  shortly.  There 
are  indications  that  even  the  small  in- 
vestor is  beginning  to  realize  that  now, 
with  real  estate  and  building  material 
cheaper  than  ever,  is  the  time  to  build. 

Kansas  City,  Mo. — The  engineers  in 
this  territory  have  about  the  same  re- 
port, that  is,  that  about  70  per  cent  of 
the  bond  elections  throughout  Missouri 
and  Kansas  cany.  This  is  a  good  sign 
of  a  business  year  as  they  expect. 
They  also  find  a  ready  sale  for  the 
bonds  voted.  The  architects  are  very 
optimistic.  A  number  of  them  have 
very  promising  sketches  on  the  boards, 
and  a  large  amount  of  work  that  had 
been  laid  aside  for  months  has  been 
revived.  The  contractors  base  their 
optimism  on  the  architects'  reports, 
and  from  other  business  they  get  on 
private  plans.  Builders  in  Kansas 
City  say  they  will  do  a  larger  amount 
of  building  in  1915  than  they  have  done 
in    the   past   year. 

Omaha. — A  large  percentage  of  the 
architects  say  the  outlook  for  business 
in  this  territory,  and  in  the  country 
particularly,  is  unusually  good,  but 
that  the  realization  of  the  same  will 
depend  upon  the  conditions  of  the 
money    market    as    they    develop. 


INCORPOK.VTIOXS 

Mains  &  Welsh  Company.  General 
construction,  repair  and  improvement 
of  booths  for  exhibits  at  P.  P.  I.  E. 
Capital  Stock.  $10,000:  1000  shares  at 
$1  each;  amount  subscribed,  $3.  Place 
of  business.  San  Francisco.  Directors 
—J.  H.  Welsh,  H.  I^  Mains.  J.  W. 
Henderson,    1    share   each. 

^larshall,  Johnson  &  Co..  General 
fruit  and  produce  business.  Capita! 
Stock.  $50,000;  500  shares  at  $100  each; 
amount  subscribed,  $500.  Place  of 
business.  San  Francisco.  Directors — S. 
S.  .Marshall.  1'  shares;  A.  P.  Jacobs,  R. 
K.  .Malcolm  and  l\  I,.  Dreker,  1  share 
each. 

Credit  Association  of  California.  A 
general  rating,  reporting  and  collec- 
tion agency  business.  Capital  Stock. 
$10,000;  1000  shares  at  $10  each; 
amount  subscribed.  $:{o.  Place  of  busi- 
ness. San  Francisco.  Directors — F.  A. 
l^eiio,  M.  (J.  Cholj,  M.  (;.  Ware,  i  shan 
each. 
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ADVANCE  NEWS 

Classin^d  accordin^f  to  Character  of  Work 


APARTMENT  HOUSES. 


SAN  FRANCISCO — Apartment  house, 
.3  story  and  base,  frame,  $15,000.  Ar- 
chitects, Rousseau  &  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owners,  Gerard 
Investment  Co.  The  building  will  be 
erected  on  the  ea.st  side  of  Jones  street 
south  of  Pine,  and  has  been  designed 
to  contain  six  suites  of  three  rooms 
each,  covering  an  area  of  30  by  73 
feet.  Interiors  will  be  finished  in  pine,  , 
redwood  and  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  rooms. 
Plans  provide  for  steam  heat  and  a 
hot  water  system.  All  suites  will  have 
wall  beds  and  private  baths.  Baths 
looms  will  be  finished  in  tile  with 
composition  floors.  Marble  wainscot 
will  be  used  in  the  entrance.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $20,000.  Ar- 
chitect, Charles  J.  Rousseau,  16  Kear- 
ny street,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
Sixth  avenue  near  Irving  street,  and 
has  been  designed  for  a  number  of  two 
and  three  room  suites  with  wall  beds 
and  private  bath  rooms.  Interior  will 
be  finished  in  pine,  redwood  and  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  a  central  heating  system  and 
hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
boors.  Entrance  will  be  finished  in 
marble.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $17,500.  Ar- 
chitects, Rousseau  &  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owners,  Metrop- 
olis Investment  Co.,  333  Kearny  street, 
S.  F.  This  building  will  be  erected  on 
the  east  side  of  Jones  street  south  of 
pine,  covering  an  area  of  40  by  80 
feet,  and  has  been  designed  to  contain 
a  total  of  six  suites  of  four  rooms 
each.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Inte- 
riors will  be  finished  in  pine  and  elm 
with  some  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  Bath  rooms  will  have 
tile  wainscot  and  floors.  Plans  pro- 
vide for  steam  heat  and  a  hot  water 
supply.  Marble  and  tile  wainscot  will 
be  used  in  the  entrance  and  lobby. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will  do 
the   work   by    Day   Labor. 

RICHMOND,  CONTRA  COSTA,  CO.. 
CAL. — Apartment  house,  2  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, James  T.  Narbett.  Berry  Blclg.. 
rttchmond.  Owner.  D.  D.  Hilson.  The 
building  will  be  erected  at  the  corner 
of  Ferry  and  Howard  streets.  The  first 


rroor  is  now  up  and  the  second  floor 
addition  will  be  arranged  for  a  num- 
ber of  two  room  suites  with  private 
baths.  Interior  finish  will  be  of  pine 
and  redwood.  Bath  rooms  will  be  fin- 
ished in  tile.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 
Exterior  will  be  faced  with  stock 
brick.  Plans  are  complete  and  figures 
are  baing  taken. 

SAN  FRANCISCO— Apartment  house 
and  stores.  6  story  and  base,  steel  and 
brick.  Cost  not  stated.  Architects, 
Rousseau  &  Rousseau.  Monadnock 
Bldg..  S.  F.  Owner.  Theodore  A.  Rulfs. 
The  building  will  be  erected  on  Jpnes 
street  near  Pine,  and  has  been  de- 
signed for  a  six-story  structure.  Only 
the  first  story  will  be  erected  at  the 
present  time.  This  floor  will  contain 
a  number  of  modern  stores.  When  the 
upper  floors  are  erected  they  will  be 
arranged  for  two  and  three  room  suites 
with  private  bath  and  wall  beds.  Pat- 
ent store  fronts  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 

.SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  brick,  $20,000.  Ar- 
chitect, none.  Owner,  J.  G.  Kincanon, 
215  Montgomery  street,  S.  F.  The 
building  will  be  erected  on  the  north 
side  of  Post  street  east  of  Polk,  and 
will  have  a  frontage  of  28^^  feet  by  a 
depth  of  120  feet.  There  will  be  a 
total  of  14  apartments  of  2  and  3 
rooms.  Interior  finish  will  be  of  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
All  suites  will  have  wall  beds  and  pri- 
vate bath  rooms.  Marble  wainscot 
will  be  used  in  the  entrance.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 


BAXKS 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL. — Bank  addition.  2  story  and  base, 
stone  and  brick.  Cost  not  stated.  Ar- 
chitect's name  not  given.  Owners, 
Bank  of  Martinez.  Preliminary  steps 
have  been  taken  by  the  directors  of 
the  Bank  of  Martinez  towards  con- 
structing an  addition  to  the  present 
bank  building.  The  directors  con- 
template the  addition  of  two  stories, 
which  will  occupy  thirty-seven  feet 
ad.ioining-  the  present  site  on  the  cor- 
ner of  Ferry  and  Main  streets.  The 
meeting  at  which  plans  will  be  sub- 
mitted has  been  set  for  the  second 
Monday  in  February,  when  more  defi- 
nite information  will  be  given.  The 
directors  of  the  bank  are:  W.  S.  Tin- 
ning, A.  E.  Dunkel,  J.  E.  Rodgers, 
Thomas  Fernandez,  W.  A.  Hale.  W.  S. 
Tinning    is    president. 


BONDS. 

NICOLAUS,  SUTTER  CO.,  CAL.  — 
Saturday,  January  30th.  has  been  fixed 
as  the  date  for  the  bond  election  called 
by  the  Trustees  of  Reclamation  Dis- 
trict No.  1001  for  the  purpose  of  vot- 
ing on  the  proposition  of  issuing  and 
selling  bonds  of  the  said  district  in 
the    sum    of    $500,000. 

The  proceeds  of  the  sale  will  be  used 
in  completing  the  big  drainage  and 
reclamation  works  of  the  district.  The 
officers  in  charge  of  the  election,  which 
will  be  held  in  Nicolaus,  are:  Robert 
Shields,  G.  A.  Wessing  and  Chas.  C. 
Girder. 

TACOMA,  WASH. — Steps  to  increase 
the  efficiency  of  the  schools  are  now 
being  taken  in  many  of  the  school  dis- 
tricts of  Pierce  County.  The  question 
of  issuing  and  selling  bonds  in  the 
sum  of  $45,000  for  the  construction  of 
a  new  high  school  building  will  be 
voted  at  Eaton.  Pierce  County,  Wash- 
ington,  at   an    early   date. 

PORTLAND,  ORE.  —  Preliminary 
plans  for  the  proposed  new  incinerator, 
for  which  bonds  in  the  sum  of  $200,000 
were  recently  voted,  are  being  pre- 
pared by  City  Commissioner  Daly.  The 
first  step  taken  will  be  to  purchase  a 
site   and   the   disposal   of   the   bonds. 

SUSANVILLE,  LASSEN  CO.,  CAL.— 
The  Supervisors  have  order  District 
Attorney  Rollin  O.  Doyle  to  make  the 
necessary  preparations  for  the  calling 
of  a  special  bond  election  to  vote  on 
the  proposals  of  issuing  bonds  for  the 
erection  of  a  new  court  house  and  a 
new    county    hospital. 

It  is  thought  that  bonds  of  $200,000 
will  be  voted  for  the  court  house  build- 
ing and  $20,000  for  the  construction  of 
a  county  hospital.  The  matter  will  be 
discussed  at  the  next  meeting  of  the 
Supervisors. 

CAMULOS  SCHOOL  DISTRICT,  VEN- 
TURA CO.,  CAL. — The  Camulos  School 
District  has  called  an  election  to  be 
held  on  January  21st  for  the  purpose 
of  voting  bonds  of  $15,000  for  the 
erection  of  a  new  school  building, 
supplying  same  with  furniture  and  the 
necessary  apparatus.  L.  M.  Sullivan, 
George  Maltby  and  V.  M.  Bemgardner 
are  the  Trustees  of  the  District. 

SALINAS.  MONTEREY  CO.,  CAL. — 
In  order  to  avert  any  future  litigation 
over  the  legality  of  Monterey  County's 
$T.')0,000  road  bond  issue,  and  to  make 
sure  that  all  requirements  have  been 
complied  with,  a  friendly  test  suit  is 
to  be  instituted  in  the  Superior  Court. 
This  is  in  accordance  with  an  agree- 
ment entered  into  by  the  Board  of  Su- 
pervisors and  the  firms  of  Rollins  & 
Son  and  N.  W.  Halsey  &  Co.,  who  have 
agreed  to  purchase  the  bonds. 

JEROME,  ARIZ.— A  $150,000  bond 
issue  to  raise  funds  to  resume  devel- 
opment of  the  Arkansas  and  Arizona 
Copper  Company's  property  at  Jerome, 
Arizona,  was  authorized  by  the  stock- 
holders at  a  special  meeting  held  in 
Little   Rock.    Ark. 
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The  money  will  be  used  in  the  devel- 
opment of  the  mine.  The  bonds  are 
to   be   sold    to   stocliholders   at    par. 

SANTA  CI^ARA,  SANTA  CI.ARA  CO., 
CAU — The  special  bond  election  held 
at  Santa  Clara  to  authorize  the  issu- 
ance of  $130,000  in  bonds  for  the  com- 
pletion of  the  State  Highway  througrh 
ihe  town  was  defeated  by  twelve 
votes. 

l<'ItESNO,  FKESNO  CO.,  CAL.— Addi- 
tional assurance  that  the  question  of 
calling^  a  two  or  three  million  dollar 
good  roads  bond  election  for  Fresno 
County  will  be  placed  before  the  vot- 
ers for  their  confirmation  or  rejection 
in  a  short  time,  when  a  supplementary 
petition  of  forty  names  was  placed  on 
lile  with  the  Hoard  of  Supervisors  to 
fill  out  the  petitions  filed  by  the  Fresno 
County  Chamber  of  Commerce  some 
months  ago.  According  to  present 
figures,  compiled  by  Heed  Schaeffer, 
Clerk  of  the  Supervisors,  but  twelve 
names  are  necessary  in  order  to  place 
the  matter  before  the  Supervisors  and 
for  them  to  appoint  a  highway  com- 
mission. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL. — A  bond  election  to 
vote  on  an  issue  of  $135,000  school 
bonds  has  been  announced  by  the 
Board  of  Education.  The  Board  has 
set  March  19th  as  the  date  for  the 
election.. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL,.— S.  V.  Horton,  presi- 
dent of  the  Board  of  Supervisors,  has 
announced  that  work  on  the  new 
county  hospital  building  will  com- 
mence as  soon  as  bonds  are  sold.  Bonds 
in  the  sum  of  $150,000  were  voted  for 
this   building   some   time   ago. 


BRIDGES  AND  DAMS. 


PORTLAND,  ORE.,  TO  VANCOUVER, 
WASH. — Bridge,  steel  and  concrete, 
$1,750,000.  Engineers,  Interstate  Bridge 
Commission,  Portland.  Owners,  Mult- 
nomah and  Clarke  Counties.  At  a  meet- 
ing of  the  Interstate  Bridge  Commis- 
sion, official  proposals  for  the  construc- 
tion of  the  proposed  bridge  to  be  built 
between  Portland  and  Vancouver  were 
authorized.  Bids  will  be  received  until 
2  p.  m.  February  23rd.  The  structure 
will  consist  of  28  spans,  the  longest 
being  276  feet  and  the  shortest  70  feet. 
The  steel  work  will  be  about  5,000  feet 
in  length,  exclusive  of  the  approaches, 
which  will  be  12,000  feet  long.  About 
10,000  tons  of  steel  will  be  required, 
together  with  1,000,000  cubic  yards  of 
earth  excavation  and  29,000  cubic  yards 
of  concrete.  Alternate  proposals  for 
two  types  of  draw  bridges  will  be  re- 
ceived, and  the  other  alternate  will  be 
a  swing  draw.  The  cost  of  the  bridge, 
including  costs  for  rights-of-way,  en- 
gineers fees  and  other  expenses  at- 
tached to  the  preliminary  work,  will 
be  $1,750,000,  bonds  for  which  have 
already  been  sold.  Of  this  amount 
Multnomah  County  pays  $1,250,000  anrf 
Clarke  County,  Washington,  the  bal- 
ance of  $500,000.  Governor  West  is 
chairman   of  the   commission. 

SAN  FRANCISCO— Wharf  shed,  2 
story,  frame  construction.  Cost  not 
stated.  Engineer,  Assistant  State  j<:n- 
gineer.  Ferry  BIdg.,  S.  F.  Owners, 
State  of  California.  Plans  for  the  two- 
story  frame  baggage  shed  to  be  erect- 
ed on  the  southernmost  dolphin  at  the 
Ferry  Building  for  the  use  of  the 
Wells-Fargo   Co.    have    been    completed 
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and  approved.  Bids  are  now  being 
taken  and  will  be  opened  by  the  State 
Board  of  Harbor  Commissioners  on 
.lanuary  21st.  Plans  and  specifications 
can  be  secured  from  the  State  Board  of 
Harbor  Commissioners  at  the  Ferry 
Building.  The  flrsf  story  will  cover 
an  area  of  110  by  430  feet  and  the  sec- 
ond story  portion   110  by   200  feet. 

MONTEREY,  MONTEREY  CO.,  CAL. 
—  Breakwater,  concrete  construction, 
$200,000.  Engineer's  name  not  given. 
Owners,  Monterey  County  and  the  State 
of  California.  Reports  state  that  As- 
semblyman Boyce  of  Monterey  will  ask 
the  legislature  for  an  appropriation  of 
$200,000  for  the  construction  of  a 
breakwater  at  ^lonterey.  Four  years 
ago  the  legislature  appropriated  the 
sum  for  the  purpose,  which  was  made 
contingent  upon  the  Federal  Govern- 
ment appropriating  $600,000.  Certain 
stipulations  of  the  department  were 
not  carried  out  and  the  state  appro- 
piiation  reverted  to  the  state  treasury 
in   July,    1914. 

RENTON  JUNCTION,  SPOKANE  CO., 
WASH. — Bridges,  2,  steel  and  concrete. 
Cost  not  stated.  Engineer,  County  Sur- 
veyor, Spokane.  Owners,  Spokane 
County.  County  Engineer  Denton  re- 
ports that  plans  will  be  ready  in  about 
ten  days  for  the  construction  of  two 
steel  l^ridges,  one  at  Renton  Junction 
and  the  other  at  the  mouth  of  the  Du- 
wamish  River.  They  will  have  a  span 
of  about  120  feet  each.  The  latter 
structure   will   be  of  the  movable  type. 

SAN  FRANCISCO— Dry  dock,  con- 
crete construction,  $1,500,000.  Engi- 
neers, Union  Iron  Works,  S.  F.  Own- 
eis.  Union  Iron  Works.  I'lans  are  now 
practically  complete  for  the  new  dry 
dock  to  be  erected  at  Hunter's  Point 
by  the  Union  Iron  W^i-ks.  The  dock 
will  be  1,090  feet  long  and  110  feet 
wide  and  deep  enough  to  dock  the 
largest  vessels  coming  into  this  port. 
The  agreement  between  the  Union  Iron 
Works  and  the  United  States  Govern- 
ment whereby  the  Government  is  to 
furnish  the  company  with  $50,000 
worth  of  work  each  year  for  a  period 
of  six  years  has  been  signed.  The  con- 
struction of  the  dry  dock  together 
with  other  extensive  improvements  to 
be  made  at  the  Union  Iron  Works  will 
cost    in   the    neighborhood   of   $1,500,000. 
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$98,300.  Note:  A  complete  list  of  the 
bids  submitted  for  this  work.  Pier  No. 
24,  appears  under  the  heading  of  San 
Francisco   in    this    issue. 


Contracts  Awarded. 

FOLSOM,  SACRAMENTO  CO.,  CAL.— 
Bridge,  reinforced  concrete,  $5,778.  En- 
gineer, County  Surveyor,  Sacramento. 
Owners,  Sacramento  County.  Contrac- 
tors, W.  N.  Concannon  Co.,  525  Market 
street,    S.    F.      Contract    price,    $5,778. 

.MODESTO,  STANISLAUS  CO.,  CAL.— 
Bridge  and  culvert,  concrete  construc- 
tion. $1,904  and  $478.  Engineer,  Coun- 
ty Surveyor,  .Modesto.  Owners,  Stan- 
i.slaus  County.  Contractor,  C.  D.  Pal- 
mer. Oakdale,  Twenty-six  mile  bridge, 
$1,904  and  J.  E.  Orifflths.  Oakdale,  cul- 
vert,   $4  78. 

BAKERSFIELI),  KERN  CO.,  CAL.— 
Bridge  and  grading  construction,  $12,- 
973.27.  Engineer,  County  •  Surveyor, 
Bakersfield.  Owners,  Kern  County. 
Contractors,  Castro  &  Blaisdell,  Bak- 
ersfield.     Contract   price,    $12,973.27. 

SAN  FRANCISCO— Wharf  construc- 
tion, creosoted  pile  and  timber,  $98,- 
300.  Engineer,  Assistant  State  Engi- 
neer Newman,  Ferry  Bldg.,  S.  F.  Own- 
ers, State  of  California,  represented 
by  the  State  Board  of  Harbor  Commis- 
sioners. Contractors,  Healy-Tlbbitts 
Construction  Co.,  S.  P.     Contract  price, 


COURT    HOUSES. 


STOCKTON,  SAN  JOAQUIN  CO., 
,^AIa — Court  house  alteration.  Cost 
not  stated.  Architect,  Joseph  Lose- 
kahn,  San  Joaquin  Bldg.,  Stockton. 
Owners,  San  Joaquin  Co.  Plans  for  al- 
terations in  one  of  the  wings  of  the 
present  court  house  have  been  com- 
pleted and  figures  are  being  taken. 
The  worK  vvill  consist  of  rearranging 
the  present  rooms  into  offices  for  the 
County  Sheriff.  Bids  are  now  being 
taken  and  will  be  opened  on  January 
2Sth  by  the  Board  of  Supervisors.  Plans 
and  specifications  can  be  secured  from 
the   County   Clerk  or   the  architect. 


FACTORIES  AND  WAREHOUSES. 


SAN  FRANCISCO— Bakery,  2  story 
and  base,  brick,  $41,000.  Architect,  D. 
0.  Coleman,  Merchants'  National  Bank 
Bldg.,  S.  F.  Owners,  I>angendorf  Bak- 
ery Co.  The  building  will  be  erected 
on  the  north  side  of  McAllister  street 
east  of  Fillmore  and  will  have  a  front- 
age of  55  feet  by  a  depth  of  137^  feet. 
Front  portion  of  the  building  will  be 
fitted  up  for  a  retail  store.  There  will 
be  a  large  amount  of  special  machin- 
ery installed.  Interior  finish  will  be  of 
pine  throughout.  Exterior  will  be 
faced  with  stock  brick.  Plans  are  com- 
plete and  figures  will  be  called  for 
shortly. 


FLATS. 

SAN  FRANCISCO— Flats,  2,  2  story 
and  base,  frame,  $4,000  each.  Archi- 
tect, H.  E.  Harris.  Monadnock  Bldg..  S 
F.  Owner,  C.  A.  Rushton,  714  9th  ave- 
nue, S.  F.  These  buildings  will  be 
erected  on  adjoining  property  on  the 
west  side  of  9th  avenue  south  of  Ca- 
brillo,  each  .covering  an  area  of  25  by 
1)0  feet.  Interiors  will  be  arranged  for 
two  modern  flats  of  five  and  six  rooms. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  elm  paneds.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
lire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
rooms.  Exteriors  will  be  covered  with 
lustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owner,  Fred  Roettger,  272  12th  avenue. 
S.  F.  The  building  will  be  erected  on 
the  east  side  of  24th  avenue  north  of 
California  street  and  has  been  designed 
to  contain  two  modern  flats  of  five  and 
six  rooms.  Interiors  will  be  finished 
in  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
llr*.-  places  and  tile  or  brick  mantels. 
Kath  rooms  will  be  finished  in  tile. 
.\utomatic  water  heaters  will  be  in- 
stalled. P^xterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  I.j»bor. 
-Materials  are  now  being  purchased. 


Wednesday,      Jan. 


20, 


1915. 


GAJtAGES. 


SAN  FRANCISCO  —  Garage  altera- 
tion, reinforced  concrete,  $10,000.  Ar- 
chitect, Phillip  Schwerdt,  726  Clement 
street,  S.  F.  Owner,  William  Rayhill, 
627  Haight  street.  This  work  will  con- 
sist of  remodeling-  the  present  stable 
building  into  a  structure  suitable  for 
a  garage.  The  new  building  will  have 
to  be  fireproof  in  accordance  with  the 
Building  Laws.  Plans  are  complete 
and  now  out  for  figures. 

SACRAMENTO,  CAU  —  Garage,  1 
story,  coirugated  iron  and  frame,  $1,- 
200.  Architect,  none.  Owner,  S.  A. 
.McDougall,  2712  1st  avenue,  Sacra- 
mento. The  building  will  be  erected 
on  21st  street  and  has  been  designed 
for  a  commercial  garage.  No  interior 
finish  will  be  used.  Exterior  will  be 
covered  with  corrugated  iron.  Plans 
are  in  the  hands  of  the  owner  and  the 
work  will   be  done  by  Day  Labor. 

OAKLAND,  CAL.~Garage,  1  story 
and  base.  Class  A  construction,  ?14,- 
000.  Architects,  Oliver  &  Thomas, 
Pantages  Theatre  Bldg.,  Oakland. 
Owners,  Sommarstinm  Bros.  The  build- 
ing will  be  designed  for  a  commercial 
garage  and  will  be  erected  on  the 
east  side  of  21st  street  near  1st  ave- 
nue. Interior  will  be  finished  in  pine. 
A  cement  floor  and  special  gasoline 
storage  tanks  are  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared  and  when  complete  the  work 
will    be   done   by    Day   I.,abor. 


GOVERNMENT  WORK  &  SUPPLIES. 


noKcinun,    Mont.,    CoiiMtruction. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury  De- 
partment, Washington,  D.  C,  for  the 
construction,  including  plumbing,  gas 
piping,  heating  apparatus,  electric 
conduit  and  wiling,  interior  lighting 
fixtures,  and  approaches  of  the  U.  S. 
post  office  at   Bozeman,  Mont.: 

Bid    1.      .John   Almeter,   Portland,   Ore. 

2.  Leigland,  Kleppe  &  Co.,  Great 
Falls,    Mont. 

3.  Olson  &  .Johnson  Co.,  Missoula, 
Mont. 

4.  Hiram-Lloyd  Building  and  Con- 
struction Co.,  Odd  Fellows'  Building, 
St.  Louis,  Mo. 

.5.  Reynolds,  Sypher  &  Shackleton, 
Butte,  Mont. 

6.  Wm.  O'Neil  &  Son  Co.,  Fairhault, 
Minn. 

7.  Wm.  H.  Egan,  147  E.  12.'')th  street. 
New    York    City. 

8.  Leveque,  Felsheim  &  Baverly, 
Bozeman,    Mont. 

9.  H.    E.    Doering,    Portland.    Ore. 
Proposal    No.    1    (using    limestone    for 

all  exterior  stonework  as  indicated  on 
drawings  Noa.  100,  101,  and  102,  except 
where  granite  is  required) — Rid  1.  $65,- 
900:  2,  $6.^.000:  .■?.  $61,47.t:  4,  $68,469- 
o,  $65,990;  6,  $69,804:  7,  $G6,.r33;  9.  $66- 
291. 

Proposal  No.  2  (using  sandstone  for 
all  exterior  stonework  as  indicated  on 
drawings  Nos.  100,  101,  and  102,  except 
where  granite  is  required) — Bid  1,  $67,- 
000:  2.  $66,175:  3.  $62,750:  4.  $70,469-  5 
$67,190:  6.  $73,713;  7,  $67,733;  9,  $67,740." 
Proposal  No.  3  (using  limestone  for 
all  exterior  stonework  as  indicated  by 
the  revise''  e' -  •  Mon  on  drawing  No. 
104,   except  where   g,.  -•.   required) 

—Bid  1,  $62,300;   2,  $61,73il  J.-'^i.S.IQZ-  4 
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$64,469;     5,     $62,165;     6,     $67,413;     7,     $61,- 
561;    9,    $60,710. 

Proposal  No.  4  (using  sandstone  for 
all  exterior  stonework  as  indicated  by 
the  revised  elevation  on  drawing  No. 
104,  except  where  granite  is  required) 
—Bid  1,  $62,400;  2,  $61,736;  3,  $58,490;  4, 
$65,469;  5,  $62,165;  6,  $70,713;  7,  $61,- 
S48;  8,  $62,976;  9,  $61,220. 
For  alternate  No.  1 — Omit. 
For  alternate  No.  2  (painting  all 
plastered  surfaces  of  walls  and  finish- 
ing ceilings  in  distemper  as  specified), 
add— Bid  1,  $650;  2,  $3,000;  3.  $1,400;  4, 
$2,000;  5,  $2,612;  6.  $2,000;  7.  $1,700;  8, 
$3,500;    9,    $1,600. 

For  alternate  No.  3  (substituting 
lough  surface  face  brick  for  the  se- 
lected common  brick  above  the  first 
fiooi-  level  as  specified),  add  to  pro- 
posals 1  or  2 — Bid  1,  $1,200;  2.  $750:  3, 
$985;  4,  $800;  5,  $1,440;  6,  $1,000;  7,  $90o' 
9,   $1,160. 

Add  to  proposals  3  or  4 — Bid  1,  $1,- 
200;  2,  $850;  3,  $1,185;  4,  $1,000;  5,  $1,- 
440;    7,    $940;    8.   $1,121;    9,    $1,220. 

For  alternate  4X  (substituting  ter- 
razzo  for  the  marble  borders  and  strips 
in  the  public  lobby,  as  specified),  de- 
duct—Bid 1,  $100;  2,  no  change;  3,  $300; 
4.  $100;  5.  $45;  6.  $140;  7,  $34;  8,  $350- 
9.    $180. 

For  alternate  5X  (omission  of  win- 
dow and  door  screens,  as  specified),  de- 
duct—Bid 1,  $300;  2,  $375;  3.  $250;  4, 
$350;  .1,  $375;  6,  $350;  7,  $200;  8,  $225- 
9,    $350. 

For  alternate  6X  (substituting  tin 
for  copper  in  connection  with  the  high 
cornice  and  parapet,  as  specified),  de- 
duct—Bid 1,  $330;  2,  $200;  3.  $65;  4, 
$250;  5,  $315;  6,  $150;  7,  $250;  8.  $320- 
0.    $230. 

Amount  included  in  the  proposal  for 
all  work  specified  under  "lighting  fix- 
tures"—Bid  1,  $1,200;  2.  $750;  3,  $680;  4, 
$600;  5,  $530;  6,  $800;  7,  $560;  8,  $650" 
9.   $545. 


Iflnlio   FaIN,   Idaho,   Post   Office. 

As  previously  reported  the  contract 
for  the  construction  of  the  U.  S.  post 
office  at  Idaho  Falls,  Idaho,  was  award- 
ed to  the  Sound  Construction  Co.,  Seat- 
tle, Wash.,  at  $86,199.  In  the  construc- 
tion of  the  building  fixtures  and  mate- 
rial manufactured  by  the  following 
named  firms  will  be  used:  Plumbing 
fixtures.  Crane  Co.;  cast  iron  column 
and  wall  radiators.  American  Radiator 
Co.;  non-conducting  coverings.  .Tohns- 
Manville  Co.;  radiator  valves.  Crane 
Co.;  damper  regulators,  American  Ra- 
diator Co.;  air  valves  for  radiators, 
American  Radiator  Co.;  air  valves  for 
end  of  steam  mains.  Jenkins  Bros.; 
conduit.  American  Conduit  Co.;  cabinet 
and  tablet.  Agutta-Griswold  Co.;  rub- 
ber-covered wire.  Roebling's;  lighting 
fixtures.  Mitchell-Vance  Co.;  plug  re- 
ceptacles. General  Electric  Co.;  glass- 
ware. Macbeth-Evans  Co.;  reflectors. 
Kolaphane;  flush  switches.  Hart  Mfg. 
Co.;  canopy  switches,  Cutler-Hammer 
Mfg.  Co.;  keyless  sockets,  Weber; 
pendant    switches,    Cutler-Hammer. 


The   contract    for   tne   construction   of 
Xavajo     Indian     Rosorvation,     Highway 
•         Bride-e. 

a  steel  highway  bridge  across  the 
Moencopi  Wash.  Western  Navajo  In- 
dian -reservation.  Ariz.,  has  been 
awarded  to  the  Pueblo  Bridge  Co., 
Pueblo,  Colo.,  at  $3,061  for  the  sub- 
structure and  to  the  Joliet  Bridge  and 
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Iron    Co..    Joliet,    111.,    at    $2,680    for    the 
superstructure.  , 

Keclaniation    .Service,    HoUt. 

The  following  bids  were  received  by 
the  chief  engineer,  U.  S.  Reclamation 
Service,  Washington,  D.  C,  for  fur- 
nishing one  44-ton  hoist  for  60-foot 
roller.  Grand  River  diversion  dam. 
Grand   Valley  project,   Colorado: 

American  Hoist  and  Derrick  Co.,  St. 
Paul.  Minn.,  $1,982;  delivery  St.  Paul; 
time,   March    18;    weight,    22,200   lbs. 

Niles-Bement-Pond  Co.,  Ill  Broad- 
way, New  York  City,  $5,400;  delivery 
Philadelphia,  Pa.;   May  17;   35,000  lbs. 

Link  Belt  Co.,  Chicago,  111.,  $1,600; 
delivery  f.  o.  b.  Chicago;  time,  March 
12;    weight,   $18,600   lbs. 

Hinman  Hydraulic  Manufacturing 
Co..  Denver.  Colo.,  $2,185;  delivery  Den- 
ver. Colo.;  time,  May  1;  weight,  18,000 
lbs;  this  bid  was  a  telegraphic  bid  and 
is    informal. 


Swing    Bridges. 

Contract  for  furnishing  8  steel  swing 
bridges  for  Dallas-Callilo  Canal  has 
been  awarded  to  Cowlitz  Bridge  Co.,  of 
Portland,   Ore.,   at   $15,863.36. 


Metal    Flume. 

The  following  is  an  abstract  of  the 
bids  received  at  the  office  of  the  Recla- 
mation Service,  Powell,  Wyo.,  for 
metal  flume,  lateral  A  extension,  Sho- 
shone  project,   specification  No.   379; 

Bid  1.  The  Colorado  Culvert  and 
Flume  Co.,  408  E  8th  street,  Pueblo, 
Colo.,  f.  o.  b.  Pueblo,  Colo.;  Vesmere 
puie  iron. 

2.  Enterprise  Sheet  Metal  Works, 
Inc.,  3009  Montana  avenue,  Billings! 
-Mont.;  f.  o.  b.  Billing.s,  Mont.;  Toncon 
metal. 

3.  Klauer  Mfg.  Co..  Dubuque,  Iowa; 
f.  o.  b.  Dubuque,  Iowa;  18  and  20  Ga, 
galvanized    iron. 

4.  The  R.  Hardesty  Mfg.  Co.,  18th 
and  Market  streets,  Denver,  Colo.;  f.  o. 
b.   Denver;   American   ingot   iron  sheets. 

5.  Ed.  Jenkin,  Bridger,  Mont.;  f.  o.  b. 
Bridger,   Mont. 

6.  The  Hinman  Hydraulic  Mfg.  Co., 
14  00  W.  Colfax  avenue,  Denver.  Colo.; 
f.  o.  b.  Denver.  Colo.;  will  accept  items 
I    or    3    alone. 

7.  The  Hess  Flume  Co..  2166  15th 
street.  Denver.  Colo.;  f.  o.  b.  Canton; 
Toncon  metal. 

8.  The  Hess  Flume  Co.;  f.  o.  b.  Den- 
ver,   Colo.;    Toncon    metal. 

9.  The  Hess  Flume  Co.;  f.  o.  b.o  Chi- 
cago,  III.;    Keystone   metal. 

H).  The  Hess  Flume  Co.,  f.  o.  b.  Den- 
ver, Colo.;  Keystone  metal. 

Item  1.  Flume  2  ft  6^  ins  diameter, 
without  curve— Bid  1.  55c  per  lin  ff  2. 
90c:  3.  58.5c;  4.  50c;  5,  73c;  6,  53c;'  7,' 
46c;    8.    52c;    9.    40c;    10,    44c. 

Item  2.  Flume,  3  ft  2%  ins  diameter, 
without  curve— Bid  1,  65c;  2,  $1.10;  3, 
77c;  4,  60c;  5.  87c;  6.  66c;  7.  57c;  8,  65c' 
9,    50c;    10,    55c. 

Item  3.  Flume,  5  ft  1  in  diameter, 
pai-tly  on  curve.s— Bid  1,  $1.10;  2,  $190- 
3.  $1.49;  4,  $1.24;  5.  $1.59;  6.  $1.45;  ?' 
$1.14;    8.    $1.30;    9,    $1;    IQ,    $1.10. 

Item  4.  Flume,  5  ft  8%  ins  diameter, 
without  curve.s — Bid  1,  $1.15;  2,  $2.25; 
3,  $1.84:  4.  $1.40;  5.  $1.89;  6.  $2.76;'7! 
$1.35;    8.   $1.50;   9,   $1.20;    10.  $1.30. 

Total  at  f.  o.  b.  point — Bid  1,  $1,033  - 
23;  2,  $1,760.28;  3,  $1,315.04;  4.  $1,097.- 
54;  5,  $1,458.52;  6,  $1,262;  7,  $1,010.77; 
8,    $1,150.05;    9,    $885;    10.    $973.35. 


12 

IMihlo    l.atornU. 

The  followiiiK  bids  were  received  by 
the  U.  S.  Reclamation  Service,  Igna- 
tius, Mont.,  for  structures,  Pablo  Lat- 
erals A  and  .11-A  and  sublaterals, 
specifications   Xo.   2SS: 

Bid  1.  Miracle  Construction  Co.,  Kali- 
spell,   ilont. 

:'.    Wilson    Bros.,    Poison,    Mont. 

•^.   A.  Lk  Markhus,  Poison,  Mont. 
4.   Municipal    Construction    Co.,    Helena, 
Mont. 

"  Schedule    No.    j. 

Item  1.  2,S00  cu  yds  excavation,  class 
1 — Bid   1,  24c;  2,  Sic;   3,  70c;  4,  $1. 

2.  160  cu  yds  excavation,  class  2 — Bid 
1.  78c;   2,  $1.12;   3,  30c;  4,  $2. 

3.  30  cu   yds  excavation,  class   3 — Bid 

1,  $1.50;   2,   $2.1.t;   3,   $1.80;   4,  $4. 

4.  I.tO    cu    yds    puddling:— Bid    I,    60c; 

2.  75c;   3,   55c;   4.  $2.25. 

-5.  370  cu  yds  concrete — Bid  1,  $11; 
2,   $15;   3,   $21.90;   4,   $2.25. 

6.  32.500  lbs  placing  reinforcing 
steel— Bid   1,  2c;   2,  4c;   3.   2c;   4,  3c. 

7.  620  sq  yds  grouted  paving,  18-in — 
Bid    1,    $2.r.0;    2,    $2.60;    3,    $2.95;    4,    $1.50. 

8.  160  sq  yds  grouted  paving,  12-ln — 
Bid   1,  $2.50;   2,  $2;  3,  $1.80;   4.  $1. 

9.  240  sq  yds  dry  paving— Bid  1,  $1.- 
75;   2.  $2;   3,  $1;  4,  85c. 

Total    schedule     1— Bid     1,     $8,351;     2, 
$11,9.^.1;    3,    $13,310.50;    4,    $9,996.50. 
Schedule  Xo.   2. 

10.  4,100  cu  yds  excavation,  class  1  — 
Bid    1,    24c;    2,    80c;    3,    $90c. 

11.  150  cu  yds  excavation,  class  2 — 
Bid  1,  78c;  2,  $1.37;  3,  30c. 

12.  50  cu  yds  excavation,  class  3 — Bid 

1,  $1.50;    2,   $2;   3.   $1.80. 

13.  700   cu   yds   puddling — Bid    1.    75c; 

2,  70c;    3,   55c. 

14.  450  cu  yds  concrete — Bid  1,  $12; 
2.   $17;   3,   $26.50. 

15.  28,000  lbs  placing  reinforcing 
steel— Bid   1,  2c;  2,  3c;   3,  2c. 

16.  200  lbs  erecting  structural  steel 
— Bid   1,   3c;    2,   6c;   3,   10c. 

17.  1.575  sq  yds  grouted  paving,  12- 
in— Bid   1,  $2.25;   2,  $2;  3,   $2.33. 

18.  1,000  sq  yds  dry  paving — Bid  1, 
$1.75;   2,   $1.85;    3,   $1.70. 

19.  410  lln  ft  manufacturing  and 
laying  12-in  concrete  pipe — Bid  1.  75c; 
2,    $1.50;    3,    $1.05. 

20.  220  lin  ft  do,  IS-in — Bid  1,  $1.75; 
2,    $1.60;    3,    $1.39. 

21.  410  lin  ft  do,  24-ln— Bid  1,  $1.75; 
2,    $1.85;    3,    $1.93. 

22.  300  lln  ft  do,  30-in— Bid  1,  $3;  2. 
$5.80;    3,    $4.45. 

Total  schedule  2— Bid  1,  $15,149.75;  2, 
$21,043;    3,    $24,947.35. 

Schedule  No.  3. 

23.  1,750  cu  yds  excavation,  class  1 — 
Bid   1,   24c;   2,   $1;   3,   $1.05;   4,   $1.50. 

24.  100  cu  yds  excavation,  class  2 — 
Bid   1,   78c;    2,   $1.50;   3,   30c;   4,   $2.75. 

25.  50  cu  yds  excavation,  class  3 — 
Bid    1,   $2:   2,   $2.25;    3,   $1.80;   4,   $5. 

26.  300  cu  yds  puddling— Bid  U  75c: 
2,   75c;   3.   55c;   4,   $4. 

27.  220  cu  yds  concrete — Bid  1,  $12; 
2,  $19;  3,  $26.90;  4.  $15. 

28.  13,000  lbs  placing  reinforcing 
steel — Bid    1,   2c;   2,  4c;   3,   2c;   4,  3c 

L'9.  760  sq  yds  grouted  paving,  18-ln 
—Bid    1,    $2.25;    2,    $2.60;    3,    $2.95  ;4, $2. 

30.  160  »q  yds  do,  12-ln— Bid  1,  $2;  2, 
$2.10;   3.  $2.20;  4,  $1.50. 

31.  700  sq  yds  dry  paving— Bid  1,  $1,- 
75;   2,  $2;   3,   $1.50;   4,  $1.30. 

32.  380  lin  ft  manufncturlng  and  lay- 
In  12-in  concrete  pipe  Mid  1.  75c  2, 
$1.40;    3,    $1.05;    4.    35c. 

33.  100  lln  ft  do.  18-ln  — Bid  1,  $1.40; 
2,   $1.75;   3,   11.39;   4,  60c. 


BUILDING  AND  ENGINEERING  NEWS 

34.  60    lin    ft   do,    24-in— Bid    1,    $2;    "■ 
$2;    3.    $1.93;    4.    70c. 

35.  120    lin    ft  do,   30-in — Bid    1,    $3;    -■ 
$5;    3,    $4.45;    4,    $1.60. 

Total     schedule    3— Bid     1,     $7,883;     2, 
$12,07t;..-,n;    ;•,,    $13,132.30;    4,    $11,127. 


Wtdnesday.      Jan.       20,       1915. 

bids  will  be  opened  at  the  office  of  the 
Reclamation  Service  at  Provo,  Utah, 
on    February    3,    1915. 


I,a    Juntii,    Colo.,    Coniitructioii. 

The  following  bids  were  received  by 
ihe  supervising  architect.  Treasury 
Department,  AVashington,  D.  C,  for 
the  construction,  including  plumbing, 
gas  piping,  healing  apparatus,  electric 
conduits  and  wiring,  interior  lighting 
fixtures,  and  approaches  of  the  U.  S. 
post  office  at  La  Junta,  Colo.: 

Bid  1.  Wm.  O'Neil  &  Son  Co.,  Fari- 
bault, Minn. 

2.  John   Lof  &   Co.,   Omaha,   Neb. 

3.  Dieter  &  Wenzel  Construction  Co., 
Wichita,    Kans. 

4.  Hiram-Lloyd  Building  and  Con- 
struction  Co.,   St.    Louis,   Mo. 

5.  George  W.  Stiles  Construction  Co., 
Rookery    Building,    Chicago,    111. 

For  using  limestone  for  all  stone- 
work, except  where  granite  is  specified 
—  r?id  1,  $82,197;  2,  $84,062;  3,  $S6,225; 
4,    $76,537;    5,    $75,834. 

For  using  sandstone  for  all  stone- 
work, except  where  granite  is  specified 
—Bid    4,    $76,937. 

Alternate  No.  1.  Substituting  terraz- 
zo  for  the  cement  panels  in  the  loggia 
lloor— Bid  1,  $125;  2,  $130;  3.  $165;  4, 
$100;    5,    $150. 

Alternate  No.  2.  Substituting  wood 
stairs  for  the  stairways  in  stair  hall 
and  to  the  swing  room;  wood  flooring 
thresholds,  base,  etc..  for  terrazzo 
floor;  marble  base  thresholds,  etc.,  in 
second  story  corridor — Bid  1,  $1,400;  2, 
$1,200;    3,    $1,030;    4,    $1,100;    5,    $1,300. 

Alternate  No.  3.  Omitting  composi- 
tion ornament  from  the  soflflt  of  the 
main  cornice  and  substituting  plain 
panels  for  the  ornamental  stucco  pan- 
els in  the  cornice  frieze — Bid  1,  $500;  2. 
$253;    3,    $300;    4,    $300;,  5,    $290. 

Alternate  No.  4.  Painting  and  sheet- 
ing of  certain  additional  plaster  sur- 
faces—Bid  1,  $1,650;  2.  $165;  3,  $1,500; 
4,    $1,500;    5,    $1,430. 

Alternate  No.  5.  Substituting  Keene's 
cement  plastering  for  certain  hard 
plaster— Bid  1,  $650;  2,  $250;  3,  $S20;  4, 
$1,000;    5,    $750. 

Amount  included  in  the  proposal  for 
furnishing  and  installing  all  interior 
lighting  fixtures— Bid  1,  $650;  2,  $997; 
:'.,    $700;    4,    $700;    5,    $700. 


Portland,    Ore.,    Kepairx. 

The  following  bids  were  received  by 
the  custodian.  U.  S.  custom-house, 
Portland,  Ore.,  recently  for  repairs  at 
the  U.  S.  custom-house  at  Portland, 
Ore.: 

W.  P.  Arthur  &  Co..  Portland,  Ore., 
$1,360;    45   days. 

N.  M.  Hall,  Portland,  Ore.,  $1,546; 
50  days. 

lOdward  J.  Barrett,  Poitland,  Ore., 
$1,502;    50    days. 

J.  D.  Treshain.  Portland,  Ore.,  $1,- 
640;   60  days. 

Findley  &  Jacobson.  Portland,  Ore., 
$1,S00;   35  days. 


HiKh    Mne    Canal. 

The  Reclamation  Service  Is  asking 
for  proposals  for  construction  on  the 
high  line  cnnal,  Strawberry  Valley  ir- 
rigation project.  Utah.  The  work  in- 
volves the  ..excavation  of  15S,n00  cubic 
yards  of  material,  the  placing  of  7.000 
yards  of  concrete,  and  other  items.  The 


Flue  Gan  Recorder. 

The  bid  of  the  Wilson  Equipment  Co.. 
95  Liborty  .street.  New  York  City,  has 
been  accepted  for  furnishing  flue  gas 
recorder  for  the  naval  hospital  heat- 
ing  plant.    Mare    Island.    Cal. 


Pearl    Harbor,    Ijoooinotlve. 

The  bid  of  the  H.  K.  Porter  Co..  of 
Pittsburgh,  Pa.,  $3,965  in  amount,  ha^ 
been  accepted  for  furnishing  one  nar- 
row-gauge saddle  tank  switching  loco- 
motive  for   Pearl   Harbor. 

Presidio,    .San    Francisco,    Rostrum. 

The  contract  for  the  construction  of 
a  rostrum  for  the  national  cemetery, 
Presidio,  San  Francisco,  Cal.,  has  been 
awarded  to  R.  Ehrhart  of  San  Fran- 
cisco,  Cal.,   at   $5,832. 

HALLS   AND   SOCIETY   BUILDINGS. 


OAKLAND,  CAL. — Canoe  club  house. 
1  story,  reinforced  concrete,  $10,000. 
Architect.  Walter  D.  Reed.  Oakland 
Bank  of  Savings.  Oakland.  Owners. 
City  of  Oakland.  The  building  will  be 
erected  on  the  north  shore  of  Lake 
-Merritt  and  has  been  designed  in  the 
Mi.^^sion  style.  Practically  tlie  entire 
building  will  be  arranged  for  the 
storage  of  canoes.  There  will  be  an 
office  and  retiring  room.  Interior  fin- 
ish will  be  of  pine.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  A  clay  tile  roof  will  be  used. 
Plans  are  nearly  complete  and  figures 
will  be  called  for  shortly.  Further 
mention  will  be  made  of  the  work. 

SAN  FRANCISCO — Women's  gymna- 
sium, 2  story  and  base.  Class  C  con- 
struction, $40,000.  Architects.  Bliss  & 
Faville,  Balboa  BIdg.,  S.  F.  Owners, 
San  Francisco  Women's  Athletic  Asso- 
ciation. The  building  is  to  be  erected 
on  a  lot  now  under  option  of  purchase, 
located  on  Suttter  street.  Preliminary 
plans  only  have  been  prepared.  The 
building  will  contain,  besides  a  thor- 
oughly equipped  gymnasium,  offices, 
reading  rooms  and  lunch  rooms.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat  and 
special  equipment.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
I'liither  mention  will  be  made  of  the 
work. 


HOSPITALS. 


SAN  FRANCISCO- Hospital  patho- 
logical ward,  2  story  and  base.  Class 
.\  construction.  Cost  not  stated.  Ar- 
chitects, Righetti  &  Headman,  nqw  dis- 
solved. Owners,  City  and  County  of 
San  Francisco.  At  the  Monday  meet- 
ing of  the  Board  of  Public  Works  bids 
lOi-  the  construction  of  the  Pathologi- 
cul  Ward  and  garage  building  to  be 
elected  at  the  San  Francisco  Hospital 
were  rejected.  James  L.  McLaughlin. 
24 1  Kearny  street,  was  the  low  bidder 
at  $78,990.  John  J.  Leonard  was  sec- 
ond low  at  $83,668  and  Alfred  Kohn 
third  low  at  $86,000.  The  building  was 
designed  by  Architects  Righetti  & 
Mcjidman  before  the  dissolution,  and 
is  a  two-stor.v  and  h^"- — «Mi»;)rick  and 
steel  structur*^*  •  figures  will  prob- 

ably   be  -..  .ised    for    shortly. 

SAN    FRANCISCO— Hospital      altera- 
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Lion.  Cost  not  stated.  Architects, 
Bakewell  &  Brown,  251  Kearny  street. 
5.  F.  Owners,  Leland  Stanford.  .Jr., 
L'niver.sity.  The  fourth  lloor  of  the 
icspital  building  at  the  corner  of  Clay 
ind  Webster  streets  is  to  be  altered, 
rhe  work  will  require  new  interior 
partitions,  plastering-,  interior  finish, 
jlumbing,  painting-  and  electric  work, 
rhe  contract  may  be  included  with 
hat  lor  the  construction  of  a  four- 
;tory  addition.  Plan.s  are  now  out  for 
igures. 

SAN  FRANCISCO— Hospital  refriger- 
jting  plant.  Cost  not  stated.  Engi- 
leers,  City  Department  of  Engineering, 
remporary  City  Hall  Bldg.,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  for  furni-shing  and  installing  a 
efrigerating  plant  in  the  Isolation 
hlo.spital  have  been  rejected.  The  dif- 
erence  between  the  highest  and  low- 
>st  bids  was  but  $34.  Bids  will  be  re- 
idvertised. 


PANAMA— PACIFIC    EXPOSITION 
WORK. 


HOTELS. 


FRESNO,  FRESNO  CO.,  ("AI>.  — 
Hotel,  2  story  and  base,  brick  and 
5teel.  Cost  not  stated.  Architect,  R. 
P.  Felchlin,  Fresno.  Owners,  Good- 
ivin  Estate.  The  building  will  be 
jrected  on  J  street  and  has  been  de- 
signed to  carry  two  additional  stoiies. 
rhere  will  be  stores  on  the  ground 
1oor  besides  the  hotel  lobby.  Upper 
1oor  will  contain  a  number  of  hotel 
•ooms  and  baths.  Interior  finish  will 
le  of  pine  throughout.  Bath  rooms 
ivil  be  finished  in  tile.  There  will  be 
i  hot  water  system  and  steam  heat. 
Kxterior  of  the  building  will  be  faced 
ivith  pressed  brick.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
)nce. 


LIBRARIES. 


SAN  FRANCISCO  -Library,  2  story 
ind  base.  Class  A  construction,  $10,- 
)00.  Architect,  G.  Albert  Lansburgh, 
r09  Mission  street,  S.  F.  Owners,  City 
ind  County  of  San  Francisco.  The 
building  will  be  known  as  the  Mission 
Branch  and  will  be  erected  at  the  cor- 
ner of  2Ith  and  Bartlett  streets.  The 
lesign  is  in  the  classic  style.  There 
will  be  two  large  main  reading  rooms, 
md  a  juvenile  department.  Interior 
finish  will  be  of  pine  and  hardwood. 
Maple  and  tile  floors  will  be  used, 
rheie  will  be  steam  heat  and  a  vac- 
uum cleaning  system.  Metal  book 
stacks  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete and  have  been  approved.  Bids 
are  now  being  taken  and  will  be  open- 
ed by  the  Board  of  Library  Trustees 
on  January  25th.  Plans  and  specifica- 
tions   can    be    secured    from    the    archi- 

WILLITS.  MENDOCINO  CO.,  CAL.— 
Library,  1  story  and  base,  brick,  $10,- 
BOO.  Architect,  Tobias  Bearwald,  Mer- 
chants' National  Bank  Bldg..  S.  F. 
Owners,  Town  of  Willits.  The  build- 
ing will  contain  one  large,  main  read- 
ing room,  office  of  the  librarian  and  a 
lecture  room.  Interior  will  be  finished 
in  natural  redwood  with  a  maple  floor. 
There  will  be  steam  heat.  Metal  book 
stacks  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  A  clay  tile  or  slate  roof  will 
be  used.  Plans  are  now  being  pre- 
pared. Further  mention  will  be  made 
of  the  work  when  plans  are  out  for 
figures. 


SAN  FU.VNCISCO — Alameda  County 
exhibit.  $:!,500.  Architect,  C.  W.  Dickey, 
Central  Bank  Bldg.,  Oakland.  Owners, 
Alameda  County.  The  architect  has 
prepared  •  plans  for  a  novel  feature 
which  will  be  part  of  Alameda  County's 
display  at  the  Panama-Pacific  Interna- 
tional Exposition.  This  will  consist  of 
a  lai-ge  wheel,  twenty  feet  in  diameter, 
containing  models  of  the  Oakland  City 
Hall,  the  (iieek  Theatre,  hills  and  the 
conventional  street  and  wharves.  The 
.spokes  of  the  wheel  will  represent  the 
various  railroad  lines  entering  Oak- 
land, while  the  sectors  will  be  filled 
with  landscape  work,  farms  and  facto- 
ries. Outside  of  the  wheel  there  will  be 
three .  tracks  with  trains  in  motion, 
sei-naphones  and  semaphores  in  opera- 
tion. 


ings  to  be  erected  at  The  Dalles  will 
cost  $110,000.  and  will  include  a  mod- 
ern fireproof  roundhouse  (to  accom- 
modate 30  engines,  a  coaling  station 
with  a  150-ton  capacity  and  several 
one-story  structures.  J.  P.  O'Brien  is 
general   manager  of   the  company. 


RAILROAD  CONSTRUCTION  AND 
EQUIPMENT. 


SAN  FRANCISCO  —  Municipal  car 
barns  addition,  1  story,  reinforced 
concrete.  Cost  not  stated.  Architect, 
City  Department  of  Architecture,  Tem- 
porary City  Hall,  S.  F.  Owners,  Ciity 
and  County  of  San  Francisco.  The 
Board  of  Public  Works  has  notofied 
the  Department  of  Architecture  to 
complete  plans  and  specifications  for 
the  second  story  of  the  Municipal  Car 
Barns,  to  be  erected  on.  the  property 
bounded  by  18th,  York,  Mariposa  and 
Hampshire  streets.  The  new  portion 
of  the  building  will  house  the  offices 
and  some  parts  of  the  repair  shops. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL. — Spur  track  construction.  Cost 
not  stated.  Engineer,  Engineering  De- 
partment Southern  Pacific  Co.,  Flood 
Bldg.,  S.  F.  Owners,  Southern  Pacific 
Co.  Materials  are  now  on  the  ground 
and  a  crew  of  surveyors  and  road 
workers  have  ^started  work  on  the 
laying  of  1,560  feet  of  spur  track  for 
the  Southern  Pacific  Company  through 
the  Shell  pioperty.  The  work  will  be 
completed    in   about    two   months. 

BAKER.'FIELD,  KERN  CO.,  CAL.— 
Car  line  e::tension.  Cost  not  stated.  En- 
gineer, E.  A.  Wishon.  Fresno.  Own- 
ers, San  .Toaquin  Power  Co..  Fresno. 
An  extension  of  the  Chester  avenue 
car  line  through  West  Park  and  south 
on  C  street  to  the  south  limit  of  the 
city  is  a  possibility,  and  the  property 
owners  in  that  section  have  taken  up 
with  E.  A.  Wishon  of  the  San  Joaquin 
Power  Co.  Wishon  approves  the  plan 
to  make  this  improvement  provided 
the  property  owners  would  give  a 
bonus.  More  information  will  be  ren- 
dered the  property  owners  when 
Wishon  returns  to  Bakeisfield  from 
Fresno. 

THE  DALLES,  ORI^.— Railroad  ter- 
minal, reinforced  concrete  construc- 
tion, $110,000.  Engineer,  Engineering 
Department  O.-W.  R.  &  N.  Co.,  Port- 
land. Owners,  Oregon-Washington 
Railroad  and  Navigation  Co.  Construc- 
tion of  the  proposed  terminals  to  be 
built  by  the  O.-W.  R.  &  N.  Co.  at  The 
Dalles  and  Pendelton,  Ore.,  will  be 
started  early  this  spring,  according 
to  statements  by  the  engineering  de- 
partment of  the  company,     The   bulld- 


AESIDENCES. 


SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  Emil  Nelson,  244  Rivoli 
street,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  26th  ave- 
nue, north  of  Clement,  and  has  been 
designed  for  a  six-room  house  w^ith 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood. 
Hardwood  floois  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  lire  places  and  tile  or  brick 
mantels.  Bath  room  will  have  tile 
wainscot  and  floor.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   b'iing  purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owners,  George  F.  and  Lucy  L. 
Cleese,  624  27th  avenue,  S.  F.  The 
dwelling  has  been  designed  for  a  five- 
room  house  with  garage  in  basement, 
and  will  be  erected  on  the  east  side  of 
24th  avenue  south  of  Anza  street.  In- 
terior will  be  finished  in  pine,  redwood 
and  hardwood.  Some  white  enamel 
will  be  used  in  the  bed  rooms.  There 
will  be  hardwood  floors.  Furnace  heat 
is  specified.  Bath  room  will  have  tile 
floor  and  wainscot.  An  automatic 
water  heater  will  be  installed.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owners,  Johnson  &  Johnson, 
818  19th  avenue,  S.  F.  The  dwelling 
has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  the  east  side  of 
21st  avenue  south  of  Geary  street.  In- 
terior will  be  finished  in  pine  and  hard- 
wood. Hardwood  oors  will  be  used  in 
the  living  and  dining  rooms  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
room  will  have  tile  wainscot  and  floor. 
An  automatic  water  heater  will  be 
installed.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Materials  are   now   being  purchased. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame,  $4,000.  Architect,  Olin 
S.  Grove,  2911  Telegraph  avenue,  Ber- 
keley. Owner,  E.  A.  Janssen.  The 
dwelling  will  be  erected  on  Perkins 
street  and  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine,  redwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick,     Bath  room  will  have  tile  wain- 
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scot  and  Hoor.  An  automatic  water 
heater  will  be  installed.  Kxterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared  and 
when  complete  the  work  will  be  done 
by   Day   Labor. 

BKRKKLKY,  ALAMEDA  CO.,  CAU— 
Residence,  :'  story  and  base,  frame, 
J  1,000..  Architect,  H.  I'.  Smith,  Blake 
Hldg.,  Oakland.  Owr.er,  P.  O.  Boyd. 
Key  Route  Inn.  The  dwelling  will  be 
erected  on  the  north  side  of  Eton 
Court  near  Claremont  avenue,  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine,  redwood 
and  hardwood.  Hardwood  (loor.s  will 
be  used  in  the  living  and  dining  rooms 
and  reception  hall.  Plans  include  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  and  floor  will  be  used  In 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor 
under  the  direction  of  the  a-chitect. 

OAKLAND,  CAL. — Residence,  2  story, 
attic  and  base,  frame,  11."). 000.  Archi- 
tect, Chester  H.  Miller,  Dalziel  Bldg.. 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Crocker 
Highlands  and  has  been  designed  for 
a  ten-room  house  with  two  baths  and 
sleeping  porches.  Interior  finish  will 
be  of  pine,  redwood  and  hardwoods. 
White  enamel  will  be  used  in  the  bed 
rooms.  There  will  be  a  central  heat- 
ing system,  probably  furnace  heat,  and 
open  fire  places.  .Mantels  will  be  of 
tile  or  brick.  Hath  rooms  will  be  fin- 
ished in  tile  and  equipped  with  show- 
ers. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  A  separate  garage  will 
be  erected  on  the  property.  Plans  are 
now    being    prepared. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
$.1,000.  Architect,  Olin  S.  Grove.  2911 
Telegraph  avenue,  Berkeley.  Owner. 
M.  T.  Bright.  The  dwelling  will  be 
erected  on  Woolsey  street  and  has  been 
designed  to  contain  eight  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine,  redwood  and  hard- 
wood. Some  white  enamel  will  be 
used  In  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  floor 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plasteY  on  metal  lath.  Plans  are 
now    being   prepared. 

OAKLAND.  CAL. — Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, .John  Hudson  Thomas.  EIrst 
National  Bank  Mldg.,  Berkeley.  Own- 
er. C.  S.  Cherry.  The  dwelling  will  be 
erected  in  Rockridge  Park  and  has  been 
designed  for  a  seven-room  ho»ise  with 
bath  and  sleeping  porch.  Interior  finish 
will  be  of  pine  and  hardwood  veneer. 
Hardwood  floors  will  be  used  In  the 
living  room,  dining  room  and  reception 
hall.  Plans  provide  for  furnace  heat 
and  open  fire  places.  .Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
heater  will  be  Installed.  Bath  room 
will  have  tile  floor  an<l  wainscot.  Ex- 
terior of  the  house  will  be  covered  with 
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cement    plaster    on    metal    lath.      Plans 
are    now    being    prepared. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  Henry  H. 
Gutterson.  60  Post  street,  S.  F.  Owner. 
Charles  M.  Dutton.  The  dwelling  has 
been  designed  for  an  eight-room  dwell- 
ing and  will  be  erected  in  Claremont. 
There  will  be  two  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine, 
redwood  and  white  enamel.  Hard- 
wood floors  will  be  used  throughout 
the  first  story.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
loom  will  have  tile  floor  and  wainscot. 
An  automatic  water  heater  is  specified. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now   being  taken. 

.SACRA  .MENTO,  C.\I.^ — Residence,  1 
story  and  base,  frame,  $2,.')00.  Archi- 
tect, none.  Ownei-,  David  Hill.  1711> 
:'9th  street.  Sacramento.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  and  will  be  erected  on  T  street 
between  :54th  and  35th  streets.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  Are  place  in  the 
living  loom  with  tile  or  biick  mantel. 
Tile  wainscot  will  be  used  in  the  kitch- 
en and  bath  room.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  In  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

IX)S  ALTOS.  SANTA  CLARA  CO.. 
CAL. — Residence.  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
.lohn  Hudson  Thomas.  First  National 
Bank  Bldg..  Berkeley.  Owner.  Ed- 
ward J.  McCutchen.  The  dwelling  has 
been  designed  for  a  ten-room  house 
with  three  baths  and  sleeping  porch. 
A  garage  will  also  be  erected  on  the 
property.  Interior  of  the  dwelling  will 
be  fini.shed  in  pine,  i-edwood.  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  central  healing  system 
and  open  fire  places.  .Martitels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot  and  will  be 
equipped  with  showers.  .\n  automatic 
water  heater  will  be  installed.  Ex- 
terior of  both  the  dwelling  and  gargae 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SA.v"  FR.ANCISCO — Residences.  2.  2 
story  and  base,  biick  and  frame,  $12.- 
oi'O  each.  Aichitects,  Cunningham  & 
Politeo.  First  National  Bank  Bldg..  S. 
1''.  Owner.  Dr.  .lames  VV.  Edwards. 
These  two  houses  will  be  erected  on 
property  at  the  corner  of  Presidio 
avenue  and  .fackson  street,  and  each 
has  been  designed  to  contain  eight 
rooms,  three  baths  and  sleeping 
poiches.  Interiors  will  he  finished  In 
pine,  redwood,  hardwood  and  white 
enamel.  Hardwood  lloors  will  bt  used 
in  the  principal  rooriis.  There  will  be 
furnace  heat  and  open  Are  places. 
.Marntels  will  he  of  tile  and  brick.  Bath 
rooms  will  be  finished  in  tile.  A  hot 
water  system  will  be  installed.  Ex- 
teriors will  be  covered  with  cement 
plaster.  Plans  are  complete  and  flg- 
tiies    are    being    taken. 

SAN       FRA.\(M.s<'()    _    Residence.       2 
story,  nltlc  and   base,   frame.     Cost   not 
stated,      Architect.    Henry      Shermund. 
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.Mills  Bldg.,  S.  F.  Owner,  Sol  Bibo. 
The  dwelling  will  be  erected  on  the 
east  side  of  20th  avenue  near  Lake 
street,  and  has  been  designed  to  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  white  enamel.  Hardwood 
floors  will  be  used  throughout  the  first 
floor  and  in  the  principal  bed  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  .Mantels  will  be  of  tile. 
.\n  automatic  water  heater  will  be  in- 
stalled. Bath  looms  will  have  tile 
doors  and  wainscot.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

BERKELEY,  ALA.MEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
Block,  Oakland.  Owner.  A.  E.  Webb. 
$4..j00.  Architect.  H.  P.  Smith.  Blake 
The  dwelling  will  be  erected  in  Boyd 
Court  and  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine,  redwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

BERKELEY.  ALAMEDA  CO..  CAU— 
Residence,  •!  story  and  base,  frame, 
$3,000.  Architect,  none.  Owner.  H.  C. 
I'frang.  :>i:>d  Shaffer  avenue,  Oakland. 
The  dwelling  will  be  erected  on  Stuart 
street  west  of  Ellsworth,  and  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood  with 
white  enamel  in  the  bed  rooms.  There 
will  be  hardwood  floors  In  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
room  will  have  tile  floor  and  wain- 
scot. An  automatic  water  heater  will 
he  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  l^hor.  Materials 
are    now    being    purchased. 

RIVERSIDE.  RIVERSIDE  CO..  CAU 
—  Bungalows,  10.  1  story  and  base, 
frame.  $3,000  each.  Architect.  none. 
Owner.  Albert  Schliem.  Riverside.  Al- 
bert Schliem  will  start  the  construc- 
tion of  ten  bungalows  in  the  High 
Palm  Tract  on  February  1st.  C.  W. 
.lohnson  and  J.  C.  Odell.  of  the  People's 
Loan  and  Trust  Company  of  Riverside, 
are  backing  the  project.  The  build- 
ings will  be  of  one  story,  frame  con- 
struction and  win  contain  from  five  to 
seven  rooms.  They  will  cost  in  the 
neighborhood    of   $3,000   each. 

WOODLAND,  YOLO  CO.,  CAL.— Res- 
idence, 2  story  and  base,  frame,  $,'>,000. 
.Architect,  Sidney  B.  Newsom,  Nevada 
Bank  Bldg.,  S.  F.  Owner.  A.  U  Lowe, 
Woodland.  The  dwelling  will  contain 
nine  rooms  and  hath.  Interior  finish 
will  be  of  pine  throughout.  .Some  hard- 
wood floors  will  be  used.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  he  of  tile.  Tile  wainscot 
will  be  used  In  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  let  seg- 
regated   contracts. 
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MARYSVILLE,  YUBA  CO.,  CAL..— 
Ranch  house,  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  Sidney  B. 
Newsom,  Nevada  Bank  BIdg.,  S.  F. 
Owners,  Buckingham  &  Valentine.  The 
building  will  contain  eleven  rooms, 
three  baths  and  .sleeping  porches.  In- 
terior will  be  finished  in  pine  and  red- 
wood. There  will  be  six  large  open 
tire  places.  Mantels  will  be  of  brick. 
Kxterior  of  the  house  will  be  covered 
with  shingles.  Plans  are  complete 
and  in  the  hands'  of  the  owners  who 
will   do   the   work   by   Day   Labor. 

SACRAMENTO,  CAL. — Residence.  2 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  N.  .1.  Feagan,  2204 
3rd  avenue,  Sacramento.  The  dwell- 
ing has  been  designed  for  a  seven- 
room  house  and  will  be  erected  on  3rd^ 
avenue.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  wainscot  will 
be  used  in  the  bath  room.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
I'lans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

Contracts  Awarded. 

SAN  FRANCISCO  —  Residence,  % 
story,  attic  and  base,  frame  and  plas- 
ter, 123,000.  Architect,  Henry  C.  Smith. 
Humboldt  Bank  Bldg.,  S.  F.  Owner, 
Mrs.  Clarence  Musto.  Contractors. 
Thevia  &  Pasqualetti,  Humboldt  Bank 
Bldg..   S.   F.      Contract   price,   $23,000. 


SEWERS,  STREET  WORK  &  WATER 
SYSTEMS. 

BIGGS,  BUTTE  CO.,  CAL. — Pumping 
plant,  $10,000.  Engineer,  none.  Owner, 
W.  R.  Spence,  Biggs.  W.  R.  Spence, 
who  recently  purchased  640  acres  of 
rice  land  here,  will  commence  work 
immediately  to  install  a  $10,000  pump- 
ing plant  on  his  property. 
BUTTE  CO.,  CAL. — State  Highway  con- 
struction. Cost  not  stated.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  Owners,  State  of 
California.  Plans  have  been  complet- 
ed and  figures  are  now  being  taken 
for  constructing  approximately  12.6 
miles  of  Portland  cement  concrete 
highway  in  Butte  County.  This  road 
is  a  part  of  the  State  Highway.  Plans 
and  specifications  can  be  secured  from 
the  office  of  the  State  Highway  Com- 
missioners at  Sacramento  or  from  the 
District  Engineers  offices  in  San  Fran- 
cisco and  Los  Angeles.  Bids  will  be 
opened  on  February  1st.  An  official 
proposal  appeals  in  another  column  of 
this   issue. 

GRASS  VALLEY,  NEVADA  CO.,  CAL. 
— County  road  construction.  Cost  not 
stated.  Engineer  County  Surveyor 
Miller,  Grass  Valley.  Owners,  Nevada 
County.  The  Board  of  Supervisors  has 
directed  County  Surveyor  Miller  to 
make  a  survey  for  the  proposed  road 
to  connect  the  San  Juan  road  with  the 
Selby  Flat  road,  crossing  Rock  Creek 
at  the  upper  end  of  Lake  Vera.  Miller 
will  submit  a  report  to  the  Supervi- 
sors in  about  ten  days,  when  the  call- 
ing of  bids  will   be  considered. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Street  paving.  Cost  not  stated. 
Engineer,  City  Engineer,  Richmond. 
Owners,  City  of  Richmond.  The  fol- 
lowing is  a  list  of  bidders  for  the  work 
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of  improving  20th  street  from  Southern 
Pacific  avenue  to  the  Santa  Fe  right  of 
way:  L.  L.  Page,  S.  C.  Rogers,  Raven 
Co.,  E.  H.  Higgins,  C.  W.  McMaster, 
Galbraith  &  Janes,  John  Word,  J.  T. 
Dooling  &  T.  C.  Dooling.  The  follow- 
ing is  a  list  of  bidders  on  the  paving 
of  two  blocks  of  Montgomery  avenue: 
S.  C.  Rogers,  Galbraith  &  Janes,  E.  H. 
Higgins.  .lohn  Word.  Frank  S.  Aguir,  J. 
T.  Dooling  &  T.  C.  Dooling.  All  bids 
were  referred  to  City  Engineer  Chap- 
man  for   report. 

DINUBA,  TULARE  CO..  CAL.— High- 
way construction.  Cost  not  stated.  En- 
gineer. County  Surveyor,  Dinuba.  Own- 
ers, Tulare  County.  The  following 
bids  were  opened  by  the  Supervisors 
for  the  construction  of  the  proposed 
mountain  roads,  one  from  Badger  to 
Eshom  Valley  and  one  from  Badger  to 
Sand   Creek: 

For  the  road  from  Badger  to  Sand 
Creek,   the   bids   follow: 

Charles    Neff     $1,260.00 

F.   C.    Moore    597. .50 

C.    E.    Hill     790.00 

Charles    Broughton    1.050.00 

For  the  road  from  Badger  to  Eshovn 
Valley,  the  following  bids  were  re- 
ceived: 

William    Watt    $1,250.00 

F.    A.    Thomas    1.199.00 

W.    B.    Murray    950.00 

The  bids  have  been  taken  under  ad- 
visement. An  award  of  contract  will 
probably  be  made  at  the  next  meeting. 
LOS  ANGELES.  CAL.  —  Diverting 
dam,  reinforced  concrete.  $l,500,n00. 
Engineer,  Major  R.  R.  Raymond,  U.  S. 
A.  Engineers,  Los  Angeles.  Owners, 
United  States  Government.  Plans  for 
engineering  work  to  divert  flood 
waters  of  the  Lo.s  Angeles  coastal 
plain  into  Alamitos  Bay  have  been 
filed  with  the  War  Department  at 
Washington,  according  to  word  re- 
ceived by  Major  R.  R.  Raymond,  U.  S. 
A.,  in  charge  of  the  United  States  en- 
gineer's office  at  Los  Angeles.  The 
plans  call  for  the  construction  of  a 
dam  across  the  deltas  of  the  Los  An- 
geles and  Honda  Rivers,  with  an  ac- 
companying system  of  outfall  canals. 
The  work  would  cost  $1,500,000,  and 
probably  would  prevent  Hood  damage 
close  to  that  amount  annually.  A  hear- 
ing on  Raymond's  recommendation  Is 
scheduled  for  next  week,  it  was  an- 
nounced. 

RECLAMATION  .  DISTRICT  1604, 
STANISLAUS  CO.,  CAL.— Levees,  etc.  . 
Cost  not  stated.  Eng;ineer,  Chief  En- 
gineer Reclamation  District  1604.  Own- 
ers, Reclamation  District  1604,  Secre- 
tary C.  W.  Elfving,  Hearst  Bldg.,  S.  F. 
Plans  are  complete  and  figures  are 
now  being  taken  for  considerable  rec- 
lamation work  in  this  district,  con- 
sisting of  levees  and  ditches.  Plans 
and  specifications  together  with  com- 
plete information  can  be  secured  from 
the  secretary.  Bids  will  be  opened  on 
February    10th. 

SEATTLE,  WASH.— Grade  separa- 
tion work.  $500,000.  Engineer,  City 
Engineer,  Seattle.  Owners.  City  of  Se- 
attle. Superintendent  of  Public  Utili- 
ties A.  L.  Valentine  is  authority  for 
the  statement  that  preliminary  plans 
have  been  prepared  by  the  City  Engi- 
neer for  the  grade  separation  work  at 
Argo  Station,  which  is  estimated  to 
cost  between  $450,000  and  $500,000.  The 
plans  call  for  the  construction  of  an 
1800-foot  reinforced  concrete,  double- 
track  tunnel.  A  meeting  will  be  held" 
in    a    few    days    to    consider    the    work, 
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when  it  is  thought  that  bids  will  be 
ordered    called. 

SEATTLE,  WASH. — Highway  grad- 
ing, $80,000.  Engineer.  County  Sur- 
veyor A.  P.  Denton.  Seattle.  Owners, 
King  County.  County  Engineer  A.  P. 
Denton  has  completed  plans  for  grad- 
ing the  20-mile  road  between  Auburn 
and  Enumclaw  and  for  grading  the  10- 
mile  road  between  Renton  and  Issa- 
quah.  The  former  will  cost  about  $70,- 
000  and  the  latter  about  $80,000.  Both 
will  be  ready  for  bids  from  contrac- 
tors in  about  30  days. 

PORTLAND,  ORE.  —  Incinerator 
plant,  $200,000.  Engineer,  City  Engi- 
neer, Portland.  Owners,  City  of  Port- 
land. Preliminary  plans  for  the  con- 
.struction  of  ^n  incinerator  plant,  for 
which  bonds  were  recently  voted,  are 
now  being  prepared  by  Commissioner 
Daly.  The  bonds  voted  were  for  $200,- 
(•00.  The  first  step  taken  in  the  erec- 
tion of  the  plant  will  be  the  selling  of 
the    bonds   and   the   purchase   of   a   site. 

MODESTO.  STANISLAUS  CO.,  CAL. 
— iletal  siphon.  Cost  not  stated.  En- 
gineer, E.  A.  Bayley,  Los  Angeles. 
Owners,  Modesto  Irrigation  District. 
Plans  for  the  Gasberg  siphon  on  the 
main  canal  of  the  Modesto  Irrigation 
District  have  been  completed  and  are 
now  in  the  hands  of  Secretary  Abbott. 
The  plans  were  prepared  by  Engineer 
10.  A.  Bayley  of  Los  Angeles.  The 
siphon  will  rest  on  concrete  piers  and 
will  be  783.96  feet  in  length.  No  es- 
timate as  yet  has  been  placed  on  the 
work. 

DINUBA,  TULARE  CO.,  CAL.— Sew- 
ers, 6-inch,  vitrified,  $13,000.  Engineer. 
City  Engineer,  Dinuba.  Owners,  City 
of  Dinuba.  The  trustees  have  rejected 
all  bids  received  for  the  construction 
of  a  storm  sewer,  connecting  the  gut- 
ters of  the  business  district  with  the 
main  line  of  pipe  leaving  the  city.  The 
pipe  to  be  laid  runs  from  K  street  to 
Tulare  and  M  street,  where  it  connects 
with  line  running  to  the  sewer  farm. 
The  lowest  bid  received  by  the  board 
was  $13,000.  The  work  will  now  be 
done    under    the    Day    Labor   system. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Highway  construction.  Cost 
not  stated.  Engineer,  City  Engineer 
Chapman,  Richmond.  Owners,  City  of 
Richmond.  Preparations  are  now  be- 
ing made  by  securing  all  property  for 
the  highway  along  the  marine  front 
running  from  the  ocean  near  the  Rich- 
mond Navigation  Company  out  to  the 
Los  Angeles  Brick  Company.  This  road 
will  be  part  of  tbe  proposed  scenic 
highway,  which  will  unit  the  parts  of 
Point  Richmond,  which  are  as  yet  un- 
developed. City  Engineer  Chapman, 
who  is  preparing  the  plans,  states  that 
plans   call    for   a    thirty-foot   road. 

RED  BLUFF.  TEHAMA  CO..  CAL.— 
Metal  flume.  Cost  not  stated.  Engi- 
neer, none.  Owners,  Sunset  Syndicate. 
A  metal  flume  on  a  truss  100  feet  long, 
which  carried  water  from  Mill  Creek 
to  irrigate  lands  belonging  to  the  Sun- 
set Syndicate  on  the  north  side  of  Dyes 
Creek,  was  destroyed  by  a  heavy  storm 
recently'.  The  flume  is  located  about 
eight  miles  northeast  of  Los  Molinos. 
Preparations  are  now  being  formulat- 
ed   to  have   the  flume  rebuilt. 

REDWOOD  CITY,  SAN  MATEO  CO.. 
t'AL. — Highway  work.  Cost  not  stat- 
ed. Engineer,  County  Surveyor  Neu- 
man.  Redwood  City.  Owners,  San  Ma- 
teo County.  Plans  and  specifications 
presented  for  the  new  highway  from 
Hillsborough      to      the     Spring    Valiey 
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lakes  have  bePii  appriivod  by  the  Su- 
pi'ivisois  and  bids  liave  been  ordered 
called. 

MOXTKKKY,  MONTKUKY  CO.,  CAL. 
— Macadamized  highway.  Co.'st  not 
.-tated.  Kn&ineer,  County  Surveyor, 
.Monterey.  Owners,  Monterey  County. 
I'lan.s  have  been  completed  and  ap- 
proved for  constiuctinR  a  macadam- 
ized highway  over  the  route  known  as 
the  'Spreckels  Boulevard,"  leading 
from  Hilltown  to  Spreckel.'*  and  thence 
via  Hatton  along  the  Spreckels  Branch 
Railroad  to  the  Salinas-Chualar  road 
at  Spreckels  Junction.  Bids  are  now 
being  taken  and  will  be  opened  by  the 
Board  of  Supervisor.s  on  February  2nd. 
Flans  and  specifications  can  be  secured 
from    the   County   Clerk. 

POllTb.^.VD.  OBIC. — Sewer  construc- 
tion, $14S,639.  Kngineer,  City  Engineer, 
Portland.  Owners,  City  of  Portland. 
Bids  opened  by  the  City  Council  for  the 
construction  of  the  proposed  Willow 
street  and  East  82nd  street  sewer  sys- 
tem show  Wm.  Lind  low  on  his  bid  of 
$HS,6.{9  for  reinforced  concrete  con- 
struction, and  (^iebisch  &  Joplis.  for 
monolithic,  at  $161, S94.  The  bids  have 
been  taken  under  advisement.  An 
award  will  be  made  at  the  next  meet- 
ing of  the  Council. 

Contracts  Awarded. 

RICHMOND.  CONTKA  COSTA  CO., 
CAT..— Street  paving,  $3,616.61.  Engi- 
neer, City  Engineer  Chapman,  Rich- 
mond. Owners.  City  of  Richmond. 
Contractor.  .lohn  Word,  Richmond. 
'Contract  price,   $3,616.61. 

RICH.MONI).  CONTRA  COSTA  CO.. 
CAU — Street  paving.  $2,298.48.  Engi- 
neer. City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
Contractor.  E.  H.  Higgins,  Richmond. 
Contract    price,    $2,298.48. 

FRES.VO,  FRESNO  CO..  CAL. — Street 
paving,  $41,724.47.  Engineer,  City  En- 
gineer, Fresno.  Owners,  City  of  Fres- 
no. Contractors,  California  Road  and 
Street  Improvement  Co.,  2007  Mariposa 
street,  Fresno.  Contract  price,  $41,- 
724.47. 

BAKERSFIEl^I),  KERN  CO..  CAL:— 
Street  paving.  Cost  not  stated.  Engi- 
neer. City  Engineer.  BakersHeld.  Own- 
ers, City  of  BakersHeld.  Contractors, 
Thompson  Bros.,  BakersHeld.  Contract 
price,  $14,7.")  per  squaie  foot  for  pav- 
ing, 1  .">  cents  for  gutters  and  40  cents 
for    curb. 

BAKERSFIELD.  NERN  CO..  CAL.— 
Highway  paving.  $4.'),99S.6,i.  Engineer. 
County  Surveyoi-,  BakersHeld.  Own- 
ers, Kern  County.  Contractors,  (leorge 
S.  Benson  &  .Sons,  BakersHeld.  Con- 
tract   price,    $4.5,998.,')."). 


SCHOOLS. 


RICHMOND,  CONTRA.  COSTA  CO.. 
CAL.— School.  1  story,  frame.  $12,000. 
Architect,  .Inmes  T.  Narbett.  Rich- 
mond. Owners,  City  of  Richmond. 
The  building  has  been  designed  to  con- 
tain four  class  rooms.  Inteilor  Hnish 
will  be  of  pine  throughout.  A  warm 
air  system  of  heating  with  oil  burn- 
ing furnace  will  he  installed.  .Modern 
school  plumbing  Is  included  in  the 
specillcHtions.  lOxterlor  of  the  build- 
ing will  be  covered  with  s!ilpl;ip. 
Plans    are    now    being    prepared. 

STOCKTON.  SAN  .lOAQUIN  CO.. 
C.\L.  —  .Scliool  alteration.  Cost  not 
stated.  .Architects.  Stone  &  Wright, 
24  .South  Callfr)rnl.l  street,  Stockton. 
Owners,   City   of   Stockton.      I'Inn.'-      are 
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complete  and  figures  are  now  being 
taken  for  alterations  to  the  Fremont 
School  and  for  the  installation  of  a 
new  sanitary  system.  Plans  can  be 
secured  from  the  architects.  Bids  will 
be  opened  for  the  work  on  February 
3rd. 

STOCKTON,  SAN  .lOAQI'IN  CO.,  CAL. 
— School,  2  story  and  base,  brick,  $65,- 
000.  Architects,  Stone  &  Wright,  24 
South  California  street,  Stockton. 
Owners,  City  of  Stockton.  Plans  have 
received  the  official  approval  of  the 
Board  of  Education  for  the  new  build- 
ing to  be  erected  on  the  property  at 
the  corner  of  Main  and  Lower  Sacra- 
mento road.  The  building  will  con- 
tain twelve  class  rooms,  assembly 
hall  and  office.  Interior  finish  will  be 
of  pine  with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system,  oil  burning  furnace  and 
modern  school  plumbing.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Bids  will  be  called  for  shortly. 
Further  mention  will  be  made  of  the 
work. 

ROSEVILLE,  PLACER  CO.,  CAL.— 
School,  1  story  and  base,  brick  and 
concrete.  Cost  not  stated.  Architect, 
W.  H.  Weeks,  7,i  Post  street,  S.  F. 
Owners,  Town  of  Roseville.  This  build- 
ing has  been  mentioned  here  before 
when  plans  were  first  started.  Figures 
are  now  being  taken  and  bids  will  be 
opened  on  Feruary  Sth.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

PORTLAND,  ORF:. — School  unit,  1 
story  and  base,  frame,  $40,000.  Archi- 
tect, F.  A.  Naramore,  Portland.  Own- 
ers, City  of  Portland.  Plans  for  the 
first  unit  of  the  Kennedy  School  are 
being  completed  and  will  be  ready  for 
figures  within  the  next  two  months. 
The  appropriation  for  the  entire  build- 
ing is  $ll.i,000.  The  first  unit  will 
contain  eight  class  rooms  and  the  as- 
sembly hall.*  Interior  finish  will  be  of 
pine  throughout.  There  will  be  a  cen- 
tral heating  system  and  modern  school 
plumbing.  Exterior  will  be  faced 
with    cement    plaster    on    metal    lath. 

Contracts  Awarded. 

RIO  VISTA,  SOLANO  CO.,  CAL. — 
School,  2  story  and  base,  brick.  Cost 
not  stated.  Architect,  Henry  C.  Smith. 
Hymboldt  Bank  Bldg.,  S.  F.  Owners. 
Rio  Vista  School  District.  Contrac- 
tors, Boyd,  Kerr  &  McLean,  110  Jessie 
street,  S.  F.,  general  construction.  Con- 
tract   price,    $49,588. 

CALEXICO.  IMPERIAL  CO..  CAL.— 
School.  !  story  and  base,  brick.  Cost 
not  stated.  Architects.  Allison  &  Alli- 
son, Hibernian  Bldg..  L.  A.  Owners. 
Calexico  .School  District.  Contractors. 
Roberts  &  Davis.  El  Centra,  general 
construction.  $43,050.  Oentier  &  Oear. 
Imperial,  plumbing,  $3,978.  B.  V.  Ezell. 
El  Centro.  heating  and  ventilating. 
$(),500,  >»nd  the  Standard  I'lectric  Time 
Cc       L      '.  ,    program    clocks,    $1,092. 
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STORES  AND  OFFICES. 


S.\.\  I'MtANClSCO— Stores.  1  story 
and  base,  frame.  $5,000.  .\rchitoct.  J. 
C.  Illadik.  .Monadnock  Bldg..  S.  F. 
Owner.  .Mrs.  Bridget  Daly.  The  build- 
ing will  he  erected  at  the  corner  of 
\';in  Ness  avenue  and  Vellejo.  covering 
an  area  of  26  by  109  feet.  Interior  fin- 
ish will  be  of  pine  throughout.  Ex- 
terior of  till  building  will  be  c«)vered 
with    rustic.      .\    iii.'iible    base    will      be 


u.-^cd.  Plans  are  complete  and  figures 
have  been  taken.  Bids  are  now  under 
advisement. 

PORTLAND.  ORE.— Market  building. 
1  story  and  base,  reinforced  concrete, 
$35,000.  Architect.  none.  Owners, 
Frye  &  Co.,  Seattle.  The  building  will 
he  erected  at  the  corner  of  Third  and 
Yamhill  streets  and  will  cover  a  large 
ground  area.  Interior  will  be  ar- 
ranged for  a  number  of  stalls  and  will 
be  fitted  with  special  fixtures.  Interior 
finish  will  be  of  tile  and  marble.  There 
will  be  special  refi-igerating  equip- 
ment. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Construc- 
tion will  be  fireproof.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the    owners. 

IO.M>      OK      THE      STOCKTO.V       I.AHOIt 
TROLBliES, 


In  the  January  number  of  the  Gen- 
eral Contractors'  Association  Review 
appears  an  article  describing  the  terms 
of  the  settlement  of  the  labor  troubles 
of    Stockton,    Calif. 

The  accounts  given  in  the  daily 
press  were  at  such  variance  with  each 
other  that  the  ordinary  reader  finds 
himself  completely  at  sea  to  under- 
stand   the    facts. 

Here  is  what  appears  in  the  Associa- 
tion   Review: 

STOCKTON      LABOR      TROUBLE 
SETTLED. 

On  .lune  8,  1914.  the  manufacturers 
and  employers  of  Stockton  declared  for 
the  "open  shop"  and  since  that  time 
they  have  continued  to  work  under  the 
open   shop  plan. 

The  Merchants'.  Manufacturers'  and 
lOniployers'  Association  of  Stockton 
undeitook  to  put  into  effect  the  "open 
shop"  plan  desired  and  has  followed 
consistently  the  furthering  of  this  ob- 
ject. During  the  six  months  that  the 
trouble  has  existed,  frequent  cases  of 
violence  have  occurred  and  the  labor 
unions  thi-oughout  the  state  have  been 
making  a  determined  effort  tq  force 
back  the  "closed  shop"  conditions  on 
the  employers,  but  without  avail. 
There  was  no  cut  in  wages  or  in- 
crease in  hours,  the  issue  being  merely 
that  of  the  "open  shop"  as  against  the 
"closed   shop." 

During  the  last  month  a  communi- 
cation was  received  by  the  employers 
from  the  unions  asking  foi-  another 
conference,  looking  to  a  settlement  of 
the  trouble.  The  employers'  committee 
refused  the  conference  except  with  the 
i:nderstanding  that  the  "open  shop" 
was  conceded.  The  unions  finally  con- 
ceded this  point  and  a  conference  fol- 
lowed. The  following  agreement  was 
then  prepared  as  a   basis  of  settlement: 

"This  agreement,  made  and  entered 
into  this  17th  day  of  December.  1914. 
by  and  between  a  committee  of  three 
members  representing  the  Mercnants'. 
.Manufacturers'  and  lOmployers'  Asso- 
ciation, hereinafter  called  the  .Associa- 
tion, and  a  similar  committee  of  three 
representing  the  Building  Trades 
Council  of  San  Joaquin  County  and 
the  Central  Labor  Council  of  San  Joa- 
quin County,  hereinafter  called  the 
unions,    witnesseth: 

"That  in  order  to  speedily  terminate 
the  industrial  struggle  in  the  city  of 
Stockton,  and  to  prevent  a  recurrence 
of  the  same,  it  is  hereby  mutually 
agreed    as    follows: 

"First — That  the  unions  agree  to 
xtop  all  boycotting  and  picketing,  and 
that  notice  to  that  effect  be  sent  to 
the  parlies  boycotted  in  the  same  man- 
ner as  the  original  notice  of  boycotting 
was    sent. 

".'^e<'ond — That  the  .Association  agrees 
to  withdraw  the  letter  sent  by  them 
to  ihe  Building  Tr.-ules  ("(Minciland  to 
the  (^entral  Laboi-  Council,  under  date 
of  .lune  26.  1914.  and  notice  to  that 
effect  be  sent  to  them  in  the  same 
munner  as  the  original   letter  was  sent. 

"Third — That  wages  and  hours  are 
to  remain  the  same  as  in  force  on  July 
8.     1914. 

"Fourth — That  ii  committee  of  three 
from  c;ieh  side  be  jippointod  to  which 
shall  he  referred  all  quest  Ions  alTectlng 
wages   .md    hours    which    mny    arise    be- 
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tween  the  two  parties,  the  decision  ol 
said  committee  to  be  binding  on  botli 
sides,  it  being  definitely  understood 
that  no  drastic  action  shall  be  taken 
by  either  side  until  after  said  com- 
mittee has  considered  the  matter  and 
rendered    a   decision. 

"In  witness  whereof  this  agreement 
is  signed  in  duplicate  and  delivered  on 
the  date  first  above  written  by  the 
conference  committee  representing 
both  parties  hereto,  thereunto  duly 
authorized. 

ROBERT   INGLIS, 

E.  L.    GNEKOW. 

F.  J.    VIEBROCK, 
Committee    representing    the    Ass'n. 

.1.   T.   WOODS. 
.J.    B.    DALE, 
.JOSEPH     E.     ECK, 
Committee   representing   the   Unions. 
In   so   much   as   there   has   never   been 
any    question    during    the    fight    as    to 
wages  and  hours,   the  agreement  really 
seems   to  amount   to  very   little,   except 
that    the    unions    have    agreed    to    work 
under    "open    shop"    conditions. 

It  is  reported  that  there  is  much 
dissatisfaction  shown  on  the  part  of 
individual  members  of  organized  labor 
in  Stockton.  They  claim  that  by  the 
document  open  shop  is  recognized  by 
the  unions,  while  they  did  not  win  a 
point,  except  that  the  employers  will 
treat  with  the  unions  to  arbitrate  dis- 
putes as   to   wages  and   houis. 

It  is  to  be  hoped   that  there  will  now 
be    peace    in    the    City    of    Stockton    and 
an    end    to    the    violence    which    has    ex- 
isted during  the  last  six   months. 
♦ 

SEALED    PROPOSALS 

PROPOS.VI.S    F(>K     BUIIiDIXG. 
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information  relating  to  this  circular 
(No.  893)  may  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
fhasing  agent,  10S6  North  Point  street, 
San  Francisco,  Cal.:  also  from  the  U. 
S.  engineer  offices  in  the  following- 
cities:  Seattle,  Wash.;  Eos  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers, U.  S.  army,  general  purchas- 
ing officer. 

PROPOSAL.S    FOR    CA3VAL.    SUPPLIES. 

PANAMA  CIRCULAR  891 — Proposals 
for  Material  for  the  Pumping  Plant  of 
Dry  Dock  No.  1,  Balboa  Terminals. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer, the  Panama  Canal,  Washington, 
D.  C,  until  10::iO  a.  m.  February  24, 
1S<15,  at  which  time  they  will  be  opened 
in  public  for  furnishing  the  above 
mentioned  articles.  Blanks  and  gen- 
eral information  relating  to  this  cir- 
cular (No.  S91)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent,  1086  North  Point 
street,  San  Francisco,  Cal.;  also  from 
The  en^rineer  offices  in  the  following 
cities:  Seattle,  Wash.:  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineeis,  U.  S.  army,  general  purchasing 
officer. 


BUILDING,  ETC. — Treasury  Depart- 
ment, Office  of  the  Supervising  Archi- 
tect, Washington.  I).  C. — Sealed  pro- 
posals will  be  opened  in  this  office  at 
:i  p.  in.  February  '27,  lOl.*),  for  the  con- 
struction, complete  (including  mechan- 
ical equipment,  lighting  fixtures  and 
approaches),  of  a  two-story  and  base- 
ment stone  or  brick- faced  building  of 
fi,.TOO  square  feet  ground  area,  fire- 
proof construction  and  composition 
roof  for  the  United  States  post  office 
at  Miles  City,  Mont.  Drawings  and 
specification;^  may  be  obtained  from 
the  custodian  at  Miles  City,  Mont.,  or 
at  this  office,  in  the  discretion  of  the 
supervising  architect.  Drawings  and 
specifications  will  be  ready  for  de- 
li veiv  after  .January  !.'>,  1915.  O 
WENDEROTH,    supervising      architect. 


PROPOSALS    FOR    EXCAVATING    AND 
CONCRETE    WORK. 


EXCAVATION  AND  CONCRETE 
WORK — Department  of  the  Interior,  U. 
S.  Reclamation  Service,  Washington,  D. 
C. — Sealed  proposals  will  be  received 
at  the  office  of  the  U.  S.  Reclamation 
.Service  at  Provo,  Utah,  until  2  o'elock 
p.  ni.  February-  li,  IJH.I,  for  construction 
involving  I.tS.OOO  yards  of  excavation, 
7,000  yards  of  concrete  and  other  items. 
The  work  is  located  near  Payson  City, 
Utah,  near  the  San  Pedro,  I>os  Angeles 
and  Salt  I-ake  Railroad  and  the  Tintic 
Branch  of  the  Denver  and  Rio  Grande 
Railroad.  For  particulars  address 
Ignited  .States  Reclamation  Service, 
Provo,  Utah,  or  Washington.  D.  C.  A. 
P.   DAVIS,  director  and  chief  engineer. 


PROPOSALS  FOR  ELECTRIC  APPA- 
RATUS. 


ELECTRICAL  APPARATUS— U.  S. 
Reclamation  Service,  Los  Angeles,  Cal. 
— ^Sealed  proposals  will  be  received 
here  until  2  p.  iii.  January  2.'.  1915,  for 
furnishing  electrical  apparatus  for  the 
Boersch  Lake  pumping  plant.  Minidoka, 
Idaho.  For  particulars  address  U.  S. 
Reclamation  Service,  Los  Angeles,  Cal., 
or  Washington,  D.  C.  O.  H.  ENSIGN, 
chief  electrical   engineer. 


PROPOSALS     FOR     CANAL     Sl'PPLIES. 

PANAMA  CIRCULAR  89?. — Proposals 
for  Three  1,000-Yard  Steel  Dump  Scows. 
— Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer, the  Panama  Canal.  Washington, 
D.  C,  until  IO:;iO  a.  m.  February  10. 
1015,  at  which  time  they  will  be  opened 
in  public,  for  furnishing  the  above 
mentioned  articles.  Blanks  and  general 


PROPOSALS    FOR    CANAL     SUPPLIES. 


PANAMA  CIRCULAR  892 — Proposals 
for  Valves  and  Accessories  for  Dry 
Dock  No.  1.  Balboa  Terminals. — Sealed 
proposals  will  be  received  at  the  ofi^ice 
of  the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C,  until 
ll:SO  a.  ni.  February  24,  llH.'i,  at  which 
time  they  will  be  opened  in  public,  for 
furnisliing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  892)  may 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent, 
1086  North  Point  street,  San  Francisco, 
Ca. ;  also  from  the  U.  S.  engineer  offices 
in  the  following  cities:  Seattle,  Wash.; 
Los  Angeles,  Ca.  F.  C.  BO(iGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing  officer. 


\OTICE   TO   CONTRACTORS. 


.SEALED  proposals  will  be  received 
at  the  office  of  the  California  Highway 
Commission,  .tI.5  Forum  Building,  Sac- 
ramento, Cal.,  until  2  o'elock  p.  ni.,  on 
February  1,  I!)l."»,  at  which  time  they 
will  be  publicly  opened  and  read,  for 
construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
refei-ence  is  made,  portions  of  State 
Highway    as    follows: 

Butte  County  from  Nelson  to  Chico 
(III-But-3-C),  about  12.6  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Hlgrhway   EnR-lneer's   Estimate. 

Item  1,  10,000  cubic  yards  excavation 
without  classification;  2,  264  lineal  feet 
12-inch  coriugated  iron  pipe;  3,  198 
lineal  feet  IS-inch  corrugated  iron 
ipe;  4,  72  lineal  feet  24-inch  coiiugated 
iron  pipe:  .3,  220  cubic  yards  Class  "B" 
Portland  cement  concrete  (culverts 
and  monuments):  6,  1."),9.t0  cubic  yards 
Class  "B"  Portland  cement  concrete 
(pavements);  7,  2,300  lineal  feet  guard 
rail:  8,  121  each,  hauling  and  setting 
monuments. 

The  Commission  will  furnish,  as 
more  explicitely  set  forth  in  the  speci- 
fications, the  following  materials,  viz: 
Pipe  railing  for  culverts,  reinforcing 
steel,  corrugated  iron  pipe,  Portland 
cement,   sand   and   coarse   aggregate. 

The  foregoing  quantities  are  approx- 
imate only,  being  given  as  a  basis  for 
the  comparison  of  bids,  and  the  De- 
partment of  Engineering-  does  not  ex- 
pressly or  by  implication  agree  that 
the  actual  amount  of  work  will  corre- 
spond therewith,  but  reseives  the  right 
to  increase  or  decrease  the  amount  of 
any  clas.«;  or  portion  of  the  work,  as 
may  be  deemed  necessary  or  expedient 
by  the  said  Commission. 

All  bids  are  to  be  compared  on  the 
basis  of  the  Highway  Engineer's  esti- 
mate of  the  quantities  of  work  to  be 
done. 

Plans  inay  be  seen,  and  forms  of  pro- 
posal, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
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The  Division  Engineers'  offices  are  lo- 
cated at  VVillits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called 
to  the  'Notice  to  Contractors"  annexed 
to  the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
woi-k    to    be   done,    etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

CHARLES    D.    BLANEY, 

NEWELL    D.     DARLINGTON, 

CHARLES   F.    STERN, 
California    Highway   Commission. 

AUSTIN   ^.   FLETCHER, 

Highway    Engineer. 

WILSON    R.    ELLIS,    Secretary. 


PROPOSALS    FOR    CANAL    SUPPLIES. 


PANAMA  CIRCULAR  890 — Proposals 
for  Cast  Iron  Lamp  Posts  and  Porce- 
lain Receptacles  and  Lamp  Sockets  for 
Same,  Electric  Cable,  Steel  Cable,  Steel 
Pipe  and  Pontoons  for  Same,  Cast  Iron 
Washers,  Stovepipe,  Garbage  Cans, 
Buckets,  Anchors,  Brass  Bolts  and 
Washers,  Door  Bolts,  Power  Hack  Saw, 
Anchor  Lights,  Cheesecloth,  Sash  Cord. 
Chalk  Line  Twine,  Rubber  Bands,  Bris- 
tol Board  and  Padboard,  Manganese 
Dioxide,  and  Potassium  Chlorate. — 
.Sealed  proposals  will  be  received  at 
the  office  of  the  general  purcTiasIng  of- 
ficer, the  Panama  Canal,  Washington, 
D.  C,  until  lOi.lO  a.  m.  January  21,  1915, 
at  which  time  they  will  be  opened  in 
public,  for  furnishing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  890)  may  be  obtained  from  this  of- 
fice or  the  office  of  the  assistant  pur- 
chasing agent,  1086  North  Point  street, 
San  Francisco,  Cal.:  also  from  the  U. 
S.  engineer  officers  in  the  following 
cities:  Seattle,  Wash.:  I>os  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers, U.  S.  army,  general  purchasing 
officer. 


PROPOSALS     FOR     STEEL     TOWERS. 


STEEL  TOWERS — Sealed  proposals, 
indorsed  "Proposals  for  Steel  Towers," 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington, D.  C,  and  at  the  U.  S.  naval 
station,  Cavite,  P.  I.,  until  11  o'clock  a. 
ni.  February  27,  1915,  and  then  and 
there  publicly  opened  for  the  construc- 
tion and  erection  of  three  600-foot 
steel  towers  at  each  of  the  following 
naval  stations:  San  Diego,  Cal.;  Pearl 
Harbor,  Hawaii,  and  Cavite,  P.  I. 
Plans  and  specifications  may  be  ob- 
tained on  application  to  the  bureau  or 
at  the  naval  stations  named  upon  de- 
posit of  $25  as  security  for  their  re- 
turn. H.  R.  STANFORD,  chief  of  bu- 
reau. 


NOTICE  INVITING  BIDS. 


NOTICE  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  of 
the  Board  of  Supervisors  of  San  Joa- 
quin County,  California,  at  the  office  of 
said  Board,  in  the  City  of  Stockton, 
until  lO  o'elock  a.  ni.  of  Thursday,  Jan- 
uary 28,  1915,  for  furnishing  steel  fur- 
niture and  fixtures  for  the  office  of  the 
Auditor  of  San  .Joaquin  County  accord- 
ing to  plans  and  specifications  pre- 
pared by  the  M.  G.  West  Company  and 
adopted  by  said  Board,  December  28, 
1914,  and  to  which  bidders  are  partic- 
ularly referred. 

All  bids  must  be  presented  in  sealed 
envelopes  marked  to  designate  the 
woi'k    bid    for. 

All  proposals  must  be  accompanied 
by  United  States  currency  or  certified 
check  made  payable  to  the  Chairman 
of  the  said  Board  of  Supervisors  in 
the  sum  of  10  per  cent  of  the  amount 
of  the  bid  and  a  bond  of  50  per  cent 
of  the  contract  price  will  be  required 
of    the    successful    bidder. 

The  Board  reserves  the  right  to  re- 
ject  any   or   all   bids. 

By  order  of  said  Board  made  Janu- 
ary   4,    1915. 

EUGENE  D.  GRAHAM, 

Clerk. 
By    S.    A.    CARTER, 

Deputy  Clerk. 
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Wednesiay.       Jan.       20.       ISIS. 


W.    R.    ERODE.    Rres. 


I.OriS  R.   HOLM.  Sec.   R.    J.    ERODE,    Vlce-Pres. 


brode:  iroim  works 

Citabliihed  1886 — Incorporated  1913 
Tel.    Kearny    2464. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

Offle*  *  Work*:  3  I  -37  Hawthorne  St.,  bet.  Howard  &  Folsem  Sts.,    San  Franoiaco,  Cal 


STATK    OK    t    \MF<UIM\. 


DEP.\RTMKIVT     OF     ENGINEERING. 


f.\I-IFORMA    HIGHWAY    COMMISSION 


NOTICE   TO   CONTRACTORS. 


eEAI.ED  PROPCSAUS  will  be  receiv- 
ed at  the  office  of  the  Cnllfornin  lIlRh- 
vvay  CommiMMlon,  .M.^  Forum  liulldlnK, 
Sacramento,  Cal.,  until  2  o*<'i<»ok  r.  M. 
on  February  1,  1915.  ;it  which  time 
they  will  be  publicly  opened  and  read, 
for  construction  in  accordance  with 
the  .specirtcalions  therefor,  to  which 
special  reference  is  inade.  portions  of 
.^tate    Highway    as    follows: 

Butte  County  from  Nelson  to  Chico 
(in-But-3-C).  about  12.6  miles  In 
length,  to  be  built  of  Portland  cement 
concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specifi- 
cations may  be  obtained  at  the  safd 
office,  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  lOngineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsniuir.  Sacra- 
mento. San  Francisco,  .San  Luis  Obispo, 
Fresno,   and    Los   Angeles. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,  etc. 

The    Department    of    Engineering    re- 
serves  the  right  to  reject     any   or     all 
bids    or    to    accept    the    bid    deemed    for 
the   best    interests   of    the   State. 
CHARLES    D.    BLANEY. 
NEWELL    D.    DARLINGTON, 
CHARLES   F.    STERN. 

California    Highway    Commission. 
AUSTIN   B.    FLETCHER. 

Highway    Engineer. 
WILSON  R.  ELLIS.  Secretary 

Dated:   December   22.   1914.  (•) 


NOTICE  TO   CONTRAt'TORS. 

BUILDING  —  Treasury  Department, 
Office  of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  opened  In  this  office  at  3  p.  m. 
on  January  '£i,  1015,  for  the  construc- 
tion (Including  the  mechanical  equip- 
ment. Interior  lighting  fixtures  and  ap- 
proaches), of  a  one-siory,  basement 
and  stone  and  brick-faced  building  of 
4,650  square  feet  ground  area,  fireproof 
first  floor,  tin  and  com|)ositlon  roof,  for 
the  United  States  post  office  at  Uvalde, 
Tex.  Drawings  and  specifications  may 
be  obtained  from  the  custodian  of  the 
site  at  Uvalde,  Tex.,  or  at  this  office,  In 
the  discretion  of  the  supervising  archi- 
tect. O.  WENDEROTH,  supervising 
architect. 


PROPOSALS    FOR    C.4NAI,    SUPPLIES. 


PANAMA  CIRCULAR  888— Proposals 
for  Structural  Steel  and  Miscellaneous 
Material  for  Pier  No.  7.  Cristobal  Ter- 
minal Docks. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchnslnjr  officer,  the  Panama  Canal, 
Washlnpton.  D.  C.  until  IOlW  a.  m. 
January'  23.  I»1R,  at  which  time  they 
will  be  opened  in  public,  for  furnl.'»hing 
the  above  mentioned  articles.  Blanks 
and  jft'neral  information  relating  to 
this  circular  (No.  SKS)  may  be  ob- 
tained from  this  office  or  the  office  of 
the  assistant  purchasing  ajrenl.  lOSt; 
.North  Point  str»»et.  San  Francisco.  Cal.: 
alHO  from  the  11.  .*?.  engineer  offices  In 
the  foll«)wlng  cities:  Seattle.  Wash.: 
I^s  Angeles.  Cal.  F.  C  BOGGS.  major, 
corps  of  engineers.  U.  S.  army,  general 
purchasing  officer. 

NOTICE  TO   CONTRACTORS. 


IUiil(iiim,  .Sacraiivpto,  California,  up  to 
and  including  12  o'clock,  noon,  Monday. 
February  1,  191.*;,  said  bids  then  and 
tlii-re  to  he  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  the  Mason  Work,  Structural 
.Steel  and  Iron,  ('arpenter  Work.  .Metal 
P'urrlng.  Lathing  and  Plastering.  Sheet 
Metal  and  Roofing.  Painting  and  Stain- 
ing, Glass  and  (blazing.  Ornamental 
Iron  Work.  MarV.le  and  Tile  Work,  and 
Electric  Wiring  of  buildings  to  be 
known  as  "Main  Building"  and  "Gym- 
nasium and  Boiler  House."  Fresno 
State  Normal  School.  Fresno,  Califor- 
nia." In  accordance  with  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
.State  Department  of  Engineering,  Sac- 
ramento,   California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department   of   Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  In  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accomoany    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications:  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Department  of  Engineering,  at 
Sacramento,  California,  In  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  Infor- 
mality  In   any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Poposals  for  'Main  Build- 
ing' and  'Gymnasium  and  Boiler 
House,*  Fresno  State  Normal  School, 
Fresno.    California  " 


[SIGNED] 


W.    F.    McCLURE. 
State    Engineer.   (•) 


NOTICE  TO   CONTRACTORS. 


SEALED    BIDS    will    be    received    hv 
W.  F.   McClure.  State  Engineer,  Capitol 


SEALED  BIDS  will  be  received  by 
W.  F.  -McClure.  State  Engineer,  Capitol 
BuildlnpT.  Sacramento.  California,  up  to 
and  Including  12  o'clock,  noon,  Monday, 
February  I,  191.".,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  the  Plumbing.  Sewers  and 
Gas  Fitting.  Vacuum  Cleaning  svstem. 
Steam  Heating  and  Fittlnp  and  Indi- 
rect Heating  and  Ventilating  System 
of  buildings  to  be  known  as  ".Main 
Building"  and  "Gymnasium  and  Boiler 
House."  Fresno  State  Normal  School. 
Fresno.  California,  In  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering.    Sacramento.    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  he  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Fifteen  ($15.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  Im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  EnKinoerins:.  at  .Sacramento, 
California.    In    pood   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in   any    bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Plumbing, 
etc..  for  Main  HuildinK"  and  '(gymna- 
sium and  Holler  House.'  Fresno'  Nor- 
mal   School.    Fresno.    California. 

[SIGNED]  W.    F.    McCLURE. 

tjlate    Engineer.   (•) 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


Europ«an  Plan  Rates  $  1 .50  up. 


Management, 


Chester  W.  Kelley 


LE.VSES 

.Ian.  n,  1915 — NO.  433  ELLIS.  Bridget 
A  Daly  to  Lea  Marguerite  Destree,  5 
years.     $23,808. 

.Ian.     11,     1915 SW     LOMBARD    AND 

Octavia  31-3x63;  No.  1701  Lombard. 
Carlo  Chiossi  to  C  L  Conte,  5  years. 
$G0   per  month,   etc. 

Ian.  11,  1915— N  TURK  14u  W  St. 
.loseph  Ave  W  20xN  60.  The  Roman 
Catholic  Archbishop  of  San  Fran- 
cisco to  Mrs.  D.  L  Gump,  $6  per 
month. 

Jan.  12,  1915 — W  CLOVER  (Clover 
Alley  121  S  18th  S  53-6xW  25.  Samuel 
Johns  to  City  and  County  of  S.  P. 
with    option   to   renew.    1   year,      $780. 

Jan.  12.  1915— NO.  401  WASHINGTON. 
C  L  Conte  to  C  W  Harris,  35  months, 
$20   per   month. 

Jan.  11,  1915— .\  SACRAMENTO  82-6  E 
Hroderick  N  lOOxE  27-6.  W  H  Degan 
to  .loseph  Pasqualetti,  10  years,  $20 
per  month. 

Jan.  13,  1915— NO.  346  STOCKTON. 
Allied  Apartments  Co  to  H  W  Miller, 
i;t  months,  $7183.33  with  option  to 
icnow. 

Jan.  13,  1915 — GEARY  AND  T.WLOR. 
I)  .N  &  E  Walter  &  Co  to  Cllft  Hotel 
Company    (Furniture)     $86,233.08 


Nt)TICE    OF    NON-RESPONSIBILITY. 


Jan.  13.  1915 — S  CHESTNUT  100  W 
.^'^cott  W  26xS  125.  August  Schneider 
as  To  Improvements  on  leased 
property     

Jan.  13,  1915— S  CHESTNUT  137-6  E 
Pierce  E  20-4xS  137-6.  Guadalupe 
Realty  Co  as  to  improvements  on 
leased    property    


Wtdnesday.      Jan.       ^it.       1918. 
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ADVANCE  NEWS 

CUssified  according  to  Locatipn 


SAN    FRANCISCO. 


APARTMENT  HOUSE— 3  story  and 
ba.«e,  frame,  $15,000.  San  Francisco. 
Architects,  Rou.sseau  &  Rou.sseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owners,  Gerard 
investment  Co.  The  building  will  be 
erected  on  the  ea.«t  side  of  Jones  street 
south  of  Pine,  and  has  been  designed 
to  contain  six  suites  of  three  rooms 
each,  covering  an  area  of  30  by  73  feet. 
Interiors  will  be  finished  in  pine,  red- 
wood and  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  rooms.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  All  suites  will  have  wall  beds 
and  private  baths.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
-Maible  wainscot  will  be  used  in  the 
trance.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are    being    taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $20,000.  San  Francisco. 
Architect,  Charles  J.  Rousseau,  46 
Kearny  street,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  ."^ixth  avenue  near  Irving  street 
and  has  been  designed  for  a  number  of 
two  and  three  room  suites  with  wall 
beds  and  private  bath  rooms.  Interior 
will  be  finished  in  pine,  redwood  and 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  a  central  heating  system 
and  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Entrance  will  be  finished 
in  marble.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $17,500.  San  Francisco. 
Architects,  Rousseau  &  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owners,  Metrop- 
olis Investment  Co.,  333  Kearny  street, 
S.  F.  This  building  will  be  erected  on 
the  east  side  of  Jones  street  south  of 
Pine,  covering  an  area  of  40  by  SO  feet, 
and  has  been  designed  to  contain  a 
total  of  six  suites  of  four  rooms  each. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Interiors  will 
be  finished  in  pine  and  elm  with  some 
white  enamel:  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
Bath  rooms  will  have  tile  wainscot  and 
floors.  Plans  provide  for  steam  heat 
and  a  hot  water  supply.  Marble  and 
tile  wainscot  will  be  used  in  the  en- 
trance and  lobby.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by  Day   Labor. 

WHARF  .«;HEn— 2  story,  frame  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. Engineer,  Assistant  State  En- 
gineer, Ferry  Bldg.,  S.  F.  Owners, 
State  of  California.  Plans  for  the  two- 
story  frame  baggage  shed  to  be  erect- 
ed on  the  southern  most  dolphin  at  the 
Ferry  Building  for  the  use  of  the 
Wells-Fargo  Co.  have  been  completed 
and    approved.       Bids    are    now     being 


taken  and  will  be  opened  by  the  State 
Board  of  Harbor  Commissioners  on 
•lanuary  21st.  Plans  and  specifications 
can  be  secured  from  the  State  Board 
of  Harbor  Commissioners  at  the  Ferry 
Building.  The  first  story  will  cover 
an  area  of  110  by  430  feet  and  the  sec- 
ond  story  portion   110  by   200  feet. 

WHARF  CONSTRCTION— Creosoted 
piles  and  timber,  $98,300.  San  Fran- 
cisco. Engineer,  Assistant  State  En- 
^gineer  Newman,  Ferry  Bldg.,  S.  F. 
Owners,  State  of  California,  represent- 
ed by  the  State  Board  of  Harbor  Com- 
missioners. Contractors,  Healy-Tib- 
bitts  Construction  Co.,  S.  F.  Contract 
price,  $9S,300.  Note:  A  complete  list 
of  the  bids  submitted  for  this  work. 
Pier  No.  24,  appears  under  the  heading 
of  San  Francisco  in  this  issue. 

FLATS — 2,  2  story  and  base,  frame, 
$4,000  each.  San  Francisco.  Archi- 
tect, H.  E.  Harris,  Monadnock  Bldg.. 
S.  F.  Owner,  C.  A.  Rushton,  714  9th 
avenue,  S.  F.  These  buildings  will  be 
erected  on  adjoining  property  on  the 
west  side  of  9th  avenue  south  of  Ca- 
brillo  each  covering  an  area  of  25  by 
60  feet.  Interiors  will  be  arranged  for 
two  modern  flats  of  five  and  six  rooms. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
rooms.  Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being   ^jurchased. 

GARAGE  ALTERATION— Reinforced 
concrete,  $10,000.  San  Francisco.  Ar- 
chitect, Phillip  Schwerdt.  726  Clement 
street,  S.  F.  Owner,  William  Rayhill, 
627  Haight  street.  This  work  will  con- 
sist of  remodeling  the  present  stable 
building  into  a  structure  suitable  for 
a  garage.  The  new  building  will  have 
to  be  fireproof  in  accordance  with  the 
Building  I.iaws.  Plans  are  complete 
and   now  out   for   figures. 

HOSPITAL  —  Pathological  ward,  2 
story  and  base.  Class  A  construction. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, Righetti  &  Headman,  now  dis- 
solved. Owners,  City  and  County  of 
San  Francisco.  At  the  Monday  meet- 
ing of  the  Board  of  Public  Works  bids 
for  the  construction  of  the  Pathologi- 
cal Ward  and  garage  building  to  be 
erected  at  the  San  Francisco  Hospital 
were  rejected.  James  L.  McLaughlin, 
244  Kearny  street,  was  the  low  bidder 
at  $78,990.  John  J.  Leonard  was  sec- 
ond low  at  $83,668,  and  .\lfred  Kohn 
third  low  at  $86,000.  The  building  was 
designed  by  Architects  Righetti  & 
Headman  before  the  dissolution,  and 
is  a  two-story  and  basement  brick  and 
steel  structure.  New  figures  will  prob- 
ably be  advertised  for  shoitly. 

HOSPITAL  ALTERATION— Cost  not 
stated.  San  Francisco.  Architects, 
Bakewell  &  Brown,  251  Kearny  street. 
S.  F.  Owners,  Leland  Stanford,  Jr., 
University.       The    fourth    floor    of    the 


•lospital  building  at  the  corner  of  Clay 
and  Webster  streets  is  to  be  altered. 
The  work  will  require  new  interior 
partitions,  plastering,  interior  finish, 
plumbing,  painting  and  electric  work. 
The  contract  may  be  included  with 
that  for  the  construction  of  a  four- 
story  addition.  Plans  are  now  out  for 
figures. 

HOSPITAL  REFRIGERATING 

PLANT — Cost  not  stated.  San  Fran- 
cisco. Engineers,  City  Department  of 
Engineering,  Temporary  City  Hall 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  for  furnishing 
and  installing  a  refrigerating  plant  in 
the  Isolation  Hospital  have  been  re- 
jected. The  difference  between  the 
highest  and  lowest  bids  was  but  $34. 
Rids   will    be   readvertised.  . 

WOMEN'S  GYMNASIUM— 2  story  and 
base.  Class  C  construction,  $40,000. 
San  Francisco.  Architects,  Bliss  & 
Faville,  Balboa  Bldg.,  S.  F.  Owners, 
San  Francisco  Women's  Athletic  Asso- 
ciation. The  building  is  to  be  erected 
on  a  lot  now  under  option  of  purchase 
located  on  Sutter  street.  Preliminary 
plans  only  have  been  prepared.  The 
building  will  contain,  besides  a  thor- 
oughly equipped  gymnasium,  offices, 
reading  rooms  and  lunch  rooms.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat  and 
special  equipment.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
Further  mention  will  be  made  of  th© 
work. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Emil  Nelson,  244 
Rivoli  street,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  26th 
avenue  north  of  Clement,  and  has  been 
designed  for  a  six-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  place's  and  tile  or  brick 
mantels.  Bath  room  will  have  tile 
wainscot  and  floor.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owners,  George  F.  and 
Lucy  L.  Cleese,  o24  27th  avenue,  S.  F. 
The  dwelling  has  been  designed  for  a 
five-room  house  with  garage  in  the 
basement  and  will  be  erected  on  the 
east  side  of  24th  avenue  south  of  Anza 
street.  Interior  will  be  finished  in 
pine,  redwood  and  hardwood.  Some 
white  enamel  will  be  used  in  the  bed 
room.s.  There  will  be  hardwood  floors. 
Fuinace  heat  is  specified.  Bath  room 
will  have  tile  floor  and  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Exterior  of 
the   house   will    be   covered   with   rustic 
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and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
.of  the  owners  who  will  do  the  work  by 
Day  I^bor.  Materials  are  now  beine 
,'purchased. 

UKSIDKNCK  —  2  story  and  base, 
frame,  J2,500.  San  Francisco.  Archi- 
tect, none.  Owner.s,  .lohn.son  &  John- 
son, 818  19th  avenue,  S.  K.  The  dwell- 
ing has'  be'en  de-^iipned  for  a  .«ix-room 
house  with  bath  and  .sleeping  porch 
and  will  be  erected  on  the  east  side  of 
21st  avenue  south  of  Ticary  street.  In- 
terior will  be  Hnished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  livinp  and  dining  rooms 
and  reception  hall.  There  will  be 
open  fire  places  and  tile  oi-  brick  man- 
tel.s.  Hath  room  will  have  tile  wain- 
scot and  Moor.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by  Day  I.iabor.  Materials  are  now  be- 
ing  purchased. 

AF'AUT.MKNT  HOUSE  AND  STORES 
— 6  story  and  base,  steel  and  brick. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects. Rousseau  &  Rousseau,  Mo- 
nadnock  Rldg.,  S.  F.  Owner,  Theodore 
A.  Kulf.s.  The  building  will  be  erect- 
ed on  .lones  street  near  Pine,  and  has 
been  designed  for  a  six-story  struc- 
ture. Only  the  first  story  will  be 
erected  at  the  present  time.  This  floor 
will  contain  a  number  of  modern 
stores.  When  the  -upper  floors  are 
erected  they  will  be  arranged  for  two 
and  three  room  suites  with  private 
baths  and  wall  beds.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.     Plans  are   now   being   prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick,  $20,000.  San  Francisco. 
Architect,  none.  Owner,  J.  G.  Kin- 
canon,  21.T  Montgomery  street,  S.  F. 
The  building  will  be  erected  on  the 
north  side  of  Post  street  east  of  Polk, 
and  will  have  a  frontage  of  281.^  feet 
by  120  feet.  There  will  be  a  total  of 
fourteen  apartments  of  two  and  three 
rooms.  Interior  finish  will  be  of  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
All  suites  will  have  wall  beds  and  pri- 
vate bath  rooms.  Marble  wainscot 
will  be  used  in  the  entrance.  Hath 
rooms  will  have  tile  floors  ajid  wain- 
scot. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
I.rfibor.  Materials  are  now  being  pur- 
chased. 

DRY  DOCK — Concrete  construction, 
11,500,000.  San  Francisco.  Engineers, 
Union  Iron  Works,  S.  F.  Owners, 
I'nion  Iron  Works.  Plans  are  practi- 
cally complete  for  the  new  dry  dock 
to  be  erected  at  Hunters  Point  by  the 
Union  Iron  Works.  The  do(;k  will  be 
1.090  feet  long  and  110  feet  wide  and 
deep  enough  to  dock  the  largest  ves- 
sels coming  into  this  port.  The  agree- 
ment between  the  Union  Iron  Works 
and  the  United  States  Government 
whereby  the  rjovernment  it*  to  furnish 
the  company  with  $."iO,(iOO  worth  of 
work  each  year  for  a  period  of  six 
years  has  be«'n  signed.  The  conslruc- 
/  lion  of  the  dry  dock  together  with 
other  extensive  improvements  to  be 
made    at    the    Unipn    Iron    Works    will 
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cost   in   the   neighborhood   of  JJI.SOCOUU. 

FLATS — 2  story  and  ba.«e,  frame, 
$.i,00o.  .*-^an  Franci.sco.  Architect,  none. 
Owner,  Fred  Roettger,  272  12th  ave- 
nue, S.  F.  The  building  will  be  erected 
on  the  east  side  of  24th  avenue  north 
of  California  street,  and  has  been  de- 
signed to  contain  two  modern  flats  of 
five  and  six  rooms.  Interiors  will  be 
finished  In  pine  and  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Hath  rooms  will  be  finished 
in  tile.  Automatic  water  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
.Materials  are  now   being  purchased. 

LIBR.ArtY — 2  story  and  base.  Class 
.A  construction,  $40,000.  San  Francis- 
co. Architect,  G.  Albert  Lansburgh, 
709  Mission  street,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  The 
building  will  be  known  as  the  .Mission 
Branch  and  will  be  erected  at  the  cor- 
ner of  24th  and  Hartlett  streets.  The 
design  is  in  the  classic  style.  There 
will  be  two  large  main  reading  rooms 
and  a  juvenile  department.  Interior 
finish  will  be  of  pine  and  hardwood. 
.Maple  and  tile  floors  will  be  used. 
There  will  be  steam  heat  and  a  vacuum 
cleaning  system.  Metal  book  stacks 
are  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  terra  cotta.  Plans  are  complete 
and  have  been  approved.  Bids  are  now 
being  taken  and  will  be  opened  by  the 
Hoard  of  Library  Tiustees  on  January 
2.''>th.  Plans  and  specifications  can  be 
secured    from    the    architect. 

.MUNICIPAL  CAR  BARNS  ADDITION 
—  1  story,  reinforced  concrete.  Cost 
not  stated.  Architects,  City  Depart 
ment  of  Architecture,  Temporary  City 
Hall,  .S.  F.  Owners,  City  and  County 
of  San  Francisco.  The  Board  of  Public 
Works  h?s  notifled  the  Department  of 
.Architecture  to  complete  plans  and 
specifications  for  the  second  story  of 
the  -Municipal  Car  Barns  to  be  erected 
on  thy  property  bounded  by  18th,  York, 
.Mariposa  and  Hampshire  stroets.  The 
new  portion  of  the  building  will  house 
the  offices  and  some  parts  of  the  re- 
pair shops.  Exterior  will  be  faced 
with  cement  plaster.  Plans  are  now 
being    prepared. 

RESIDENCES— 2,  2  story  and  base, 
brick  and  frame,  $12,000  each.  San 
Francisco.  Architects,  Cunningham  & 
Politeo,  First  National  Bank  Hldg.,  S. 
F.  Owner,  Dr.  James  W.  Edwards. 
These  two  houses  will  be  erected  on 
property  at  the  corner  of  Presidio  ave- 
nue and  Jackson  street,  and  each  has 
been  designed  to  contain  eight  rooms, 
three  banis  and  sleeping  porches.  In- 
teriors will  be  finished  in  pine,  red- 
wood, hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  .Man- 
tels will  be  of  tile  and  brick.  Uath 
rooms  will  be  finished  in  tile.  A  hot 
water  system  will  be  installed.  Ex- 
teriors will  be  covered  with  cement 
plaster.  Plans  are  coniplete  and  fig- 
ures   are    being    taken. 

UE.><II)ENCE— 2  story,  attic  and 
base,  frame.  Cost  not  stated.  San 
Francl.xco.  Architect.  Henry  Shernuind. 
.Mills  Bldg..  S.  F.  Owner,  Sol  Bibo.  The 
dwelling  will  be  erected  on  the  east 
side   of   20th    avenue    near   Lake   street, 
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and  has  been  designed  to  contain 
eight  rooms,  two  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  white  enamel.  Hardwood  floors  will 
be  used  throughout  the  first  floor  and 
in  the  principal  bed  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    now    being   taken. 

STORES — 1  story  and  base,  frame. 
$."),ooo.  San  Francisco.  'Architect,  J.  C. 
Hladik,  Monadnock  Bldg.,  S.  F.  Owner, 
Mis.  Bridget  Daly.  The  building  will 
be  erected  at  the  corner  of  Van  Ness 
avenue  and  Vallejo,  covering  an  area 
of  26  by  109  feel.  Interior  finish  will 
be  of  pine  throughout.  Exterior  of  the 
building  will  be  covered  with  rustic. 
-A  marble  base  will  be  used.  Plans  are 
complete  and  figures  have  been  taken, 
r.ids    are    now    under   ad\  istment. 

Contracts  Airarded. 

RESIDENCE  —  2  story,  attic  and 
base,  frame  and  plaster,  $23,000.  San 
P'rancisco.  Architect,  Henry  C.  Smith, 
Humboldt  Bank  Bldg.,  S.  F.  Owner, 
.^Irs.  Clarence  Musto.  Contractors, 
Trevia  &  Pasqualetti,  Humboldt  Bank 
Bldg.,    S.    F.      Contract    price,    $23,000. 


A  New  And  Practical  Rolling 
Disappearing  Window  Screen. 

The  Bois  Rolling  Window  Screen  is 
the  name  of  the  latest  invention  in 
the  type  of  rolling  or  disappearing 
screens  that  is  now  being  introduced 
by  the  inventor.  Mr.  Bois,  at  his  fac- 
tory, 477-479  Sixth  St.,  this  city. 

This  screen  can  readily  be  attached 
to  any  double  hung  window — no  re- 
cesses or  special  construction  of  the 
frame    being   necessary. 

When  put  in  place  it  is  always 
ready  for  use.  All  you  have  to  do  to 
raise  up  the  sash  and  the  screen  comes 
into  view  and  covers  the  open  space, 
and  by  closing  the  window  it  dis- 
appears  from  view. 

it  acts  as  a  safety  device  for  chil- 
dren, as  they  are  generally  in  the 
habit  of  leaning  out  of  the  open  win- 
dow. The  Bois  Rolling  Screen  pre- 
vents this,  because  the  screen  can  not 
be  pushed  out  of  place.  They  can  be 
fitted    to    any    double    hung    window. 

Send  for  illustrated  catalog  to  Bois 
Rolling  Screen  Co.,  477-479  Sixth  St, 
San    Francisco. 

When  writing  please  mention  the 
"Builder." 


State  Harbor  Board 
Open  New  Bids. 

Ile.-ilj-    TilthiUM     (oiiMtnirtion     ("o.     I^ow 

III!     CuiiMtnietiiiK     rier     No.     ::4     and 

AVIU  I>robnl>ly   be   AMnritod  Job. 


Hids  were  opened  at  the  regular 
Thursday  meeting  of  the  State  Board 
of  Harbor  Commissioners  for  con- 
structing Pier  No.  24,  a  creosoted  pile 
and  timber  structure,  designed  by 
.\ssistant  State  Engineer  Newman. 
Healy-Tlbbltts  Constr.  Co.  were  low  at 
$'J8.300.      No    official    award    has    been 
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made.     Following:  is  a  complete  list  of 
the   tids   received: 

Constructlniar    Pier    No.    34. 

F.    Rolandi     $105,300 

Mercer,    Fraser    Co 102,788 

Pacific    Constr.    Co 99,940 

Thomson    Bridge    Co 101,875 

Ross   Constr.    Co 98,720 

Duncanson-Harrelson    Co...      99,845 

Healy-Tibbitts    Constr.    Co..      98,300 

♦ 

Baildlng  Contracts   Awarded. 

San  Francisco 


No. 

109 
110 
111 
112 
113 
114 
115 
116 
117 
118 
119 
U'O 
121 
122 
123 
124 
125 
126 
127 
128 
129 
130 
131 
132 
133 
134 
135 
136 
137 
138 
139 
140 
141 
142 
143 
144 
145 
146 
147 
148 
149 
150 
151 
152 
153 
154 
155 
156 
157 
158 
159 
160 
161 
162 
163 
164 


Oivnep         Contractor 

Schloss  United  Uec 

Cardashian  Northern 

Ballestrassi  .  .  .  .Cavaglieri 

Chase  Chase 

Christal     Christal 

Thornton     .....  .Thornton 

Nelson     NeKson 

Green     Novelty 

Dettner Dettner 

Hoffman      Federal 

Theriot     Theriot 

Galli     Galli 

Podjarsky     Bunde 

Engle     Swanson 

Harris      Judd 

Berozzi     Cal    Cptr 

Scoble      Scoble 

P   P    I    E Western 

Sheehan      Sullivan 

Drago     De    Bendetti 

Lazdari      Gigli 

Donahue     Colman 

Carnegie     Inst.     ...Johnson 

Dowie     MacArthur 

Red  Men    von  Glahn 

Mergen     Elvin 

Pacific   Rlty    Fletcher 

Same    Adler 

Stoeckle     Leigh 

Pacific    Realty     ...Fletcher 

Same     Adler 

Rushton     Rushton 

Rushton     Rushton 

Green    Federal    Sign 

Selig     Coggins 

Green     Green 

Duxbury     Duxbury 

Gillespie     Howard 

Schwartz     Bahr 

Abbott     Abbott 

Sungerl     Sungeri 

Woodward     McMullin 

Fireman's    Fund    ...Forbes 

Addlestone     Grant 

Drury     Bell 

Phelan     Wilson 

Green     . Green 

Green     Green 

Green     Green 

Roettger     Roettger 

Cuneo     Burmann 

Wagner      Wagnei- 

McCauley      McCauley 

Kincanon     Kincanon 

Merto    Invst     Owner 

Westphal      Anderson 


1900 

500 

400 

3500 

3000 

3000 

400 

800 

600 

400 

750 

450 

500 

500 

9000 

19755 

1732 

3597 

4450 

4750 

1307 

2450 

195 

3445 

7472 

3500 

2600 

4270 

1480 

4000 

4000 

950 

400 

900 

700 

1000 

450 

500 

400 

4200 

1935 

1297 

nio 

6100 

475 

475 

475 

4900 

1400 

1500 

1000 

20000 

17500 

1025 


EXHIBIT    BOOTH 

(109)      EXPOSITION    SITE.       All    work 
I   for    exhibition    booth    in    Varied    In- 
dustries Building. 

Owner Schloss  Manufacturing  Co., 

4  2    Beale,   San   Francisco. 
Architect  ..  .Bernard    J.     Joseph,     First 

National  Bank  Bldg.,  S.  F. 
Contractor .  .United    Decorating   Co. 
Filed  Jan.  11,  '15.     Dated  Jan.  5,  '15. 
Frame    up,    rough    electric    work 
and  general  mill  v^ork  in  place.. $200 

Completed    and    accepted 339 

Usual    35    days 180 

TOTAL  COST,  $719 
Bond,  $360.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  25  days. 
Forfeit,  none.  Plans  and  sp;ecifications 
filed. 


(110)  EXPOSITION  SITE.  All  work 
for  various  buildings  for  the  Myster- 
ious  Orient   in   the   Zone. 

Owner V.  Cardashian. 

Architect  .  .  .None. 

Contractor .  .Northern  Constr.  Co.,  Mer- 
chants' Erchange  Bldg., 
San   Francisco. 


Filed  Jan.  11,  '15.  Dated  Jan.  8,  '15. 
Payments  every  Saturday  morn- 
ing before  10  o'clock,  for  full 
amount  of  pay  roll  for  past  week. 
Contractor   shall   be  paid   on   1st  of 

each  month  for  material,  etc 

CONTRACTOR  to  receive  10%  of  total 
cost   of   all    labor   and   materials 
Bond,    none.      Limit,    rapidly    as    prac- 
tical.    Forfeit,  plans  and  specifications, 
none. 


Contractor.  .Federal      Elec.    Sign      Co., 
257   8th,  San  Francisco. 

COST,  $800 


FRAME   COTTAGE 

(111)  W  POTRERO  AVE  119  S  19th 
S  25xW  100.  All  work  for  one-story 
and   basement  frame  cottage. 

Owner Giovanni        and         Emiglia 

Ballestrassi. 
Architect.  .  .O.    E.    Evans,    2367    Mission, 

San  Francisco. 
Contractor .  .G.    Cavaglieri,    593    Potrero 

Ave.,    San    Franci.sco. 
Filed  Jan.   11.  '15.     Dated  Jan.  2.  '15. 

Frame    up    $425 

Brown    coated    425 

Finished     425 

Usual    35   days 425 

TOTAL  COST.  $1900 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


FRAME    DWELLING 

(112)      NO.   2105   LARKIN   (rear).      One- 
story  and  basement  frame  dwlg. 

Owner Ellen   Chase,   Premises. 

Architect.  .  .J.      J.    Foley.      46      Kearny, 

San   Francisco. 
Day's    work.  COST.     $500 


ALTERATIONS 

(113)      NO.    1271    PINE.        Alter    garage 
into  offices. 

Owner Mary  E.  Christal.  Prem. 

Architect  .  .  .None. 

Day's    work.  COST.    $400 


FRAME  FLATS 

(114)      W    FIFTH    AVE    275    S    Irving. 
Two-story  and  basement  frame  flats. 

Owner Thos.    Thornton.    1562    llfh 

Ave..  San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.   $3500 


FRAME    DWELLING    &    GARAGE 

(115)  W  TWENTY-SIXTH  AVE  168  N 
Clement.  Two-story  and  basement 
frame    dwelling   and   garage. 

Owner Emil     Nelson.    (244     Rivoll, 

San   Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,   $3000 


ELECTRIC   ROOF  SIGN 
(116)      NO.   975   MARKET.  Electric  roof 
sign. 

Owner J.      Chas.    Green.     Valencia 

near   14th.   S.   F. 
Architect  .  .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy.    San    Francisco. 

COST.    $3000 


RETAINING    WALL 
(117)      SE      UPPER 

Masonic. 
Owner.  .  .  . 


AND 


Architect  . .  , 
Day's   work. 


TERRACE 
Retaining  wall.     . 
E.   H.  Dettner.   523  Dolores, 
San   Francisco. 
.None. 

COST,.    $400 


ELECTRIC  SIGN 

(118)      NO.    2033    CHESTNUT.      Electric 
sign. 

Owner Geo.  Wm.  Hoffman  Co.,  112 

Market.   San  Francisco. 
Architect  ..  .None, 


ALTERATIONS 

(119)      NO.       2075     CHESTNUT.         Alter 
for  store. 

Owner J.  P.  Theriot,  Lessee. 

Architect  . .  .None. 

Day's    work.  COST,    $600 


FRAME    BOARDING   HOUSE 
(120)      NE    LOMBARD      &      WEBSTER. 
One-story   frame   boarding  house. 

Owner A.   Galli.    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


FRAME    STORE 

.(121)      No.     2127       CHESTNUT.         One- 
story   frame   store. 

Owner Podjarsky      &      Carrissimi, 

2814    Greenwich.    S.    F. 
Architect  ..  .C.   A.    Bunde        2803    Chest- 
nut. San  Francisco. 
Contractor.  .Bunde       &         Sasso.        2803 
Chestnut,    San    Francisco. 
COST,    $750 


ALTERATIONS 

(122)      NO.     3314     FILLMORE.       Raise 
and  alter. 

Owner W.   J.    Engle.    Oakland. 

Architect  .  .  .None. 

Contractor.  .E.    M.    Swanson.    3314    Fill- 
more.  San   Francisco. 

COST,    $450 


FRAME    STORE 

(123)      NO.      3241      SCOTT.        One-story 
frame  store. 

Owner Joseph   M.    Harris,   Angelas 

Hotel.    San    Francisco. 
Architect  . .  .None. 

Contractor .  .Chas.   M.   Judd.    2135  Geary 
.'>an   Francisco 

COST,  $500 


ALTERATIONS 

(124)      NO.     615     MARKKT.       Alter    for 
restaurant. 

Owner Chas.    Berozzi.    505    Market, 

S^^    Fiancisco. 
Architect  .  .  .None. 

Contractor .  .California    Carpenter    Shop 
Co.,    1249    Bryant,    S.    F. 

COST,   $500 


FRAME    FLATS 

(125)      W    PALM    AVE     66-8    N    Euclid 
Ave.  Two-story       and       basement 

frame    (4)    flats. 

Owner Thos.  Scoble,   363    .4th   Ave. 

San    Franci.S(!0. 
Architect) ...  E.    E.   Young.    215    Kearny, 

San    Francisco. 
Day's  work.  COST,   $9000 


WATER    FRONT    ENTRANCE 

(126)    W  WEBSTER   150   N  Jefferson  W 

65  N  260  E  150  S  260  W  85.     All  work 

for   water   front   entrance. 
Owner Panama-Pacific        Interna- 
tional   Exposition    Co. 
Architect  ..  .Jos.   J.    Rankin. 
Contractor.  .Western   Bldg.   &  Eng.  Co., 

Inc.,   37    Belvedere,  S.  F. 
Filed  Jan.  12,  '14.     Dated  Dec.  17,  '14. 

As     work     progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $19,755 
Bond,  $11,000.  Surety,  Globe  Indem- 
nity Co.  Limit,  Feb.  15,  1915.  Forfeit, 
$->0.      Plans   and    specifications    filed. 


MOVING,   REPAIRING       ETC. 

(127)     S   EIGHTEENTH,   bet.    Douglass 

and  Clover;  Nos.   4579  and  4581   18th  St. 


All   work   for  moving,   repairing,  etc., 
for  two-story   frame   flat   building. 

Owner Johanna        Sheehan,        4579 

18th,  San  Franci.sco. 
Architect  ..  .Lewi.s    M.   Gardner,    Phelan 

Bldg.,    San    Francisco. 
Contractor.  .D.   J.  and  T.   Sullivan.    1940 

Folsom,    San    Francisco. 
Filed  .Ian.   12,  'l.i.     Dated   Dec.   1?    '14. 
.Moved   back   to   new    location   and 

ready     for     occupancy %   489 

When  building  moved  back  to  Its 
formel-      location      and      contract 

completed     1243 

TOTAI..  COST,  $1732 
Rond,  none.  Limit,  when  required. 
Forfeit,  none.     Specilication.s  only  filed. 


BtJlLDlS'G  AND  ENGlNEBRlS'G  NEWS 

Contractor.  ..I.   Harold  .Johnson,   732  9th 

Aw.,    tian    Francisco. 
Filed   .Jan.    12,   M.      Dated   Jan.   8,   '15. 

On   1st  of  i-ach   month 75% 

»»     dny«     after 25% 

TOTAL  COST,  $1307 
)!ond.  $65.').  Surety,  Edwin  G.  Benkman 
Limit,  Feb.  12.  1915.  Forfeit,  $5.  Plans 
and  specifications  filed. 


\\'ednfS(l;iy. 


ini.s. 


('a.sualty   Co.     Limit,   43   days.     Forfeit, 
$20.      Plans   and    specifications    filed. 


FRAMK    RKSIDENCE 

(128)      (5    FRANCIS    100    W    .Mission    W 
25xS    150.      All    work    for    two-story 
and    basement    frame    residence. 
Owner Catherine    Drago,    204    Ale- 
many    Ave.,   San    Francisco. 
Architect  ...Chas.   Fantoni,   916   Kearny 

San   Francisco. 
Contractor.  .A.      De      Benedetti      &      G. 

Cuneo,   20  Cotter,   S.   F. 
Filed  .Ian.    12,  '14.     Dated   .Tan.   9,  '15. 

Building    roofed     $899.25 

Brown    coated     899.25 

Completed    and    accepted 871.25 

T'sual    35    days 899.25 

TOTAL  COST,  $3597.00 
Pond,  $1798.50.  Sureties,  Plo  De  Mar- 
tini and  J.  Villa.  Limit,  90  days.  For- 
feit, $2.     Plans  and  specifications   filed. 


STORE    AND    FLATS 

(129)  S  CHESTNUT  165  W  Pierce  W 
27-6xS  137-6.  All  work  except  con- 
crete foundations  and  cement  floor- 
ings for  three-story  frame  store  and 
fiats. 

Owner Lorenzo         Lazzarl,         2241 

Chestnut,   San   Francisco. 

-Architect ...  Paul       .1.       Capurro,       1844 
Powell,   San   Francisco. 

Contractor.  .A.   Gigli. 

Filed  .Ian.    12,  '15.     Dated   Jan.   5,  '15. 

Roof    on    $1112.50 

Brown    coated     1112.50 

Completed     and     accepted....    1112.50 

Usual    35    days '.  .  .  .    11112.50 

TOTAL    COST,    $4450.00 

Bond,     $2225.       Surety,       G.       Andriano. 

I^imit,  75  days.     Forfeit,  $5.     Plans  and 

.specifications    filed. 


FKA.ME    RESIDENCE 

(130)  E  THIRTY-SECOND  AVE  250  N 
California  N  25xE  120.  All  work 
for  two-story  and  basement  frame 
residence. 

Own(?r Mrs.    \V.    M.    Donahue. 

Aichitect .  .  .Chai-les  Peter  Weeks,  Mu- 
tual   Bank    Bldg.,   S.    F. 

("ontractor .  .Collman  &  Collman,  Shar- 
on  Bldg..  S.  F. 

Filed  Jan.   12,  '15.     Dated  Jan.   11.  '15. 

Frami!    up    and    roof   on $1187.50 

Brown    coated     11 87.50 

Completed     and     accepted....    1187.50 

Usual    35    days 1187.50 

Tf)TAL  CO.ST.    $4750.00 

Bond.    $2375.       Surety,    Fidelity    &     De- 

po.xlt   Co.   of   Maryland.      Limit,   80  days 

from   Jan.    15,    1915.      Forfeit,   $5.      Plans 

and    spi-ciflcatlons    filed. 

EXHIBIT     BOOTH 

(131)  EXPOSITION  SITE.  Carpenter, 
mill  and  plaster  for  booth  In  Palace 
of    Education. 

Owner Carnegie  Institute         of 

Washington,    D.    C. 

Ai(  hil.Tl  .  .  .  Bll.vM  *  Favllle,  Balboa 
UldK.,    Sun    Francisco. 


FRA.Mt:    RESIDENCE 

(132)  ft  TWENTY-SIXTH  AVE  175  N 
"1"  25x120.  All  work  for  two-story 
frame   residence. 

Owner .Mrs.    K.      T.      Dowie,      1751 

Union,   San   Francisco. 

Architect  ..  .MacArthur    Bros. 

Contractor.  .H.  E-  and  T.  W.   McArthur 
1560  Fell,  San  Francisco. 

Filed  Jan.   13,  '15.     Dated  Dec.  29.  '14. 

Frame    up     $612.50 

Brown   coated    612.50 

Accepted     612.50 

Usual    35    days 612.50 

TOTAL    COST,    $2450.00 

Bond,    $1225.        Surety,      Pacific      Coast 

Casualty   Co.     Limit,   90  days.     Forfeit, 

none.      Plans  and   specifications   filed. 


PAINTING 

(133)      NO.    240   GOLDEN   GATE   AVE   N 

side      bet    Leavenworth      and      Hyde. 

All    work    for    painting    portions    of 

building. 

Owner Red  Men's  Hall  Ass'n. 

Supt A.    Jackson. 

Contractor.  .George    von    Glahn. 
Filed  Jan.   13,  '15.     Dated  Jan.   12,  '15. 

On   completion    75% 

Usual    35    days 25% 

TOTAL  COST,  $195 
Bond,  $100.  Surety.  The  United  States 
Fidelity  &  Guaranty  Co.  Limit,  for- 
feit, none.     Specifications  only   filed. 


FRAME  STORES 

(134)  SW  FILLMORE  &  CHESTNUT 
W  110  S  90  E  20  N  50  E  80  N  40.  All 
work   for   one-story   frame   stores. 

Owner M.    B.    Mergen    and    O.    M. 

Preston.    625    Market,    S.    F. 
Architect  . .  .None. 
Contractor.  .Arthur  Elvin,  425     Casten- 

ada   Ave.,   San   Francisco. 
Filed  Jan.   13,  '15.     Dated  Jan.  12,  '15v 
Foundations    and    concrete    floor 

in     $85» 

Roof  on    850 

Completed   and   accepted 850 

15  daya  after 895 

TOTAL  COST,  $3445 
Bond,  $1725.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  30 
(iay.s.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 

NOTE: — Plans    prepared    by    Fabre    & 
Bearwald. 


ALTERATIONS 

(135)  NOS.  2101.  2103,  2105,  2107,  2109 
2115  Pacific  Ave;  SW  Pacific  Ave  and 
Iviguna  W  137-6  S.127-8V4  E  41-6  N 
33  E  96  N  94-8^4:  S  Pacific  167-6  W 
Laguna  W  60xS127-8V4.  Alterations 
an<l  additions  except  repairing  roofs 
and   painting  of   buildings. 

(Jwner The      Pacific      Realty      Co., 

Chronicle    Bldg.,   S.    F. 
Architect  ..  .Chas.     C.     Frye,     20     Mont- 
gomery, San  Francisco. 
Contractor.  .Jas.  P.   Fletcher,   110  Jessie 

San  Francisco. 
Filed   Jan.    13,   '15.      Dated   Jan.    2,   '15. 

Payments    every    30   days '     75% 

Usual    35    days 25% 

TOTAL  CO.ST,   $7472.50 
Bond,     $3740.      Surety,       Pacific      Coast 


(136)      PAINTING     .\ND     TINTING     ON 
above. 

Contractor.  ..Adler    &    Lewis. 

Filed  Jan.   13,  "15.     Dated  Jan.  2,  '15. 

l.st  coat  paint  on $1000 

Completed   and   accepted 1625 

I'sual    35   days 875 

TOTAL   COST,    $3500 

Bond,    $1750.         Surety,       Pacific    Coast 

Casualty  Co.     Limit,  45  days.     Forfeit. 

$20.       Plans    and    specifications    filed. 


FRAME    DWELLING 

(137)  NW  LOWER  TERRACE 
(Uranus)  164-4  10-12  SW  17th  SW 
J7-4  5-12  W  89  N  25  E  100.33  Lot  17 
Blk  "F"  Park  Lane  Tract  No.  4.  All 
work  for  five-room  and  basement 
frame  dwelling. 

Owner Henry    C.      and    Ethel       L. 

Stoeckle,  36  Diamond,  S.  F. 

Architect  ..  .Leigh    &    Schultz. 

Contractor.  .Leigh    &    Schultz,    419    21st 
Ave.,    San    Francisco. 

Filed    Jan.    13,   '15.      DatedDec.    26,    '14 

Walls   up  and   roof  on $650 

Brown    coated    650 

Completed   and   accepted 650 

Usual    35   days 650 

TOTAL   COST,    $2600 

Bond,    $1300!      Surety,    Fidelity    &    De- 
posit Co.  of  Maryland.     Limit,  90  days. 

Forfeit,    $1.       Plans    and    specifications 

filed. 


ALTERATIONS 

(13,S)  N  CALIFORNIA  106-3  E  Stelner 
N  l32-8»/4xE  99.  .Alterations  and  ad- 
ditions except  hardwood  floors  and 
painting    to    building. 

Owner The      Pacific      Realty      Co., 

Chronicle   Bldg.,  S.  F. 
Architect  ..  .Chas.   C.      Frye.    20     Mont- 
gomery.   San    Francisco. 
Contractor.  .Jas.  P.  P'letcher,  110  Jessie 

San   Francisco. 
Filed  Jan.    13.   '15.     Dated   Jan.   2,  '15. 

Payments  every  30  days  of 75% 

Usual    35    days 25% 

TOTAL  COST.  $4270 
Bond.  $2135.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  45  days.  Forfeit, 
$2(1.     Plans  pnd  specifications  filed. 


(139)      PAINTING     AND    TINTING    ON 

above. 
Contractor  .. -Adler   &    I^wls. 
Filed   Jan.    13,   '15.      Dated   Jan.    2.   *15. 

l.st    coat    paint    on $450 

Completed    and    accepted 6b0 

Usual   35   days 370 

TOTAL  COST.  $1480 
Bond,  $740.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  45  days.  Forfeit, 
$20.      Plans   and    specifications    filed. 


FRAME    FLATS 

niO)      W    NINTH    AVE    325    S   Cabrillo. 

Two-story  and   basement  frame   flats. 

Owner C.     A.     Hushton,       714       9th 

Ave.,    San    Francisco. 
-Architect  .  .  .  H.    E.    Harris,    Monadnock 

Bldg.,    Ean    Francslsco. 
May's    work.  COST,    $4000 

IK A ME    FLATS 

(Ml)      W    NINTH    AVE    300    S    Cabrillo. 
Two-story   and   basement   frame   flats. 

Owner C.     A.     Rushton,       714       9th 

Ave.,    .San    Francisco. 
.Architect  ..  .H.     E.     Harris.     Monadnock 

Bldg.,    Ean    Francslsco. 
I'.ty's    work.  COST.    $4000 


Wednesday.       .Jan.       -'0,       1915. 

STEEL    ROOF    SIGN 

(142)      SW    HOWARD       AND       SPEAR. 
Steel   roof   sign. 

Owner J.   Chas.   Green   &   Co.,   14th 

and  Valencia,  S.  F. 
Architect  . .  .None. 

Contractor.  .Federal    Sign    System,    257 
8th,  San  Francisco. 

COST,    1950 


REPAIRS 

(143)     SW    ASH    &    VAN    NESS    AVES. 
Repair   store. 

Owner Edwin      Selig,    St.      James 

Hotel,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .L.    M.    Coggins.    115    Turk, 
San   Francisco. 

COST,    $400 


BILLBOARD 

(144)      LOMBARD,       CHESTNUT,       OC- 

tavia  and  Laguna.  Erect  bill  board. 

Owner J.    Chas.  Green    Co.,      273 

Valencia,  San     Francisco. 
Architect  .  .  .None. 

Day's  work.  COST,   $900 


ALTERATIONS 

(145)  NO.  1662  HAYES.  Alter  flats, 
new  plumbing,  re-plastering  and  re- 
pairs. 

Owner Morman  Duxbury,  126  La- 
guna,  San  Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,     $700 


ALTERATIONS 

(146)      NO.  335  STOCKTON.     Alter  bath 
house. 

Owner Dr.    George      D.      Gillespie, 

Elkan    Gunst    Bldg.,    S.    F. 
Architect  .  .  .None. 

(;;ontractor.  .F.    H.    Howard,    Geary    and 
Buchanan,    San    Francisco. 
COST,    $1000 


FIXTURES 

(147)      NO.    898    MISSION.      Install    fix- 
lures   for   cigar   stand. 

Owner Schwartz  &  MoCabe,  Prem. 

Architect  .  .  .None. 

Contractor .  .Bahr      Woodworking      Co., 
355  Valencia,   S.   F. 

COST,    $450 


BUILDING  AND  ENGINEERING  NEWS 

Bonding  &  Insurance  Co.  Limit,  40 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


ALTERATIONS 

(148)      NO.     345     HAIGHT.  Concrete 

floor  and  walks  and  new  roof. 

Owner Wm.  M.  Abbott,  425  Kear- 
ny,  San  Francisco. 

Architect  ..  .W.  H.  Crim  Jr.,  425  Kear- 
ny, San  Francisco. 

Day's    work.  COST,    $500 


ALTERATIONS 

(149)     NO.   308  PRECITA  AVE.     Alter- 
ations. 

Owner B.    Sungeri. 

Architect  .  .  .None. 

Days    work.  COST,    $100 


COUNTERS 

(151)  SE  SANSOME  AND  CALIFOR- 
nia.  Furnishing  and  installing 
counters  of  West  Coast  mahogney. 

Owner Fireman's    Fund    Insurance 

Co.,      Insurance      Exchange 
Bldg.,   San    Francisco. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,    San    Francisco. 
Contractor.  .A.    J.    Forbes    &    Son,    1530 

Filbert,   San  Francisco. 
Filed  Jan.   14,  '15.     Dated  Jan.   11,  '15. 

On    15th    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1935 
Bond,  $975.  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  Feb.  15,  1915.  Forfeit, 
none.     Plans   only   filed. 


STORE    BUILDING 

(152)  SW  PIERCE  &  CHESTNUT  110 
on  S  Chestnut  and  25  on  W  Pierce. 
All  work  except  brick  work,  cement 
steps,  tile  work,  marble  work,  picture 
moulding,  etc.,  for  one-story  store 
building. 

Owner Fred       Addlestone,       Jacob 

Finkelstein    and    M.    Black- 
field. 

Architect  .  .  .None. 

Contractor.  .W.    E.    Grant,    1032    Irving, 
San   Francisco. 

Filed  Jan.   15,  '15.     Dated  Jan.  13,  '15. 

When    contract    filed $200 

Frame    up    200 

Roof  on  and   floor  down 200 

Brown     coated     250 

Building     finished     447 

TOTAL    COST,    $1297 

Bond,  none.  Limit,  30  days  after  permit 

issued.        Forfeit,      none.        Plans      and 

specifications    filed. 


ALTERATIONS 

(150)  S  BUSH  109  E  Van  Ness  Ave. 
Alterations  and  additions  to  machine 
shop. 

Owner George  H.  Woodward,   1465 

Bush,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .McMullin- von   Voorhies   Co 
1290    12th   Ave.,   S.   F. 

Filed   Jan.   14,  '15.     Dated  Jan.  8,  '15. 

Basement    walls    up $1050 

Roof    boards    on 1050 

Accepted     1050 

Usual   35   days 1050 

TOTAL  COST,   $4200 

Bond,    $2100.        Surety,      Massachusetts 


ALTERATIONS 

(153)  S  BUSH  103-0%  E  Grant  Ave  E 
34-5%xS  60.  Alterations  and  addi- 
tions  to   one-story    frame    building. 

Owner Agnes  V.   Drury. 

Architect  ..  .J.    C.     Hladik,     Monadnock 
Bldg.,    S.    F. 

Contractor.  .W.   R.   Bell. 

Filed  Jan.  15,  '15.     Dated  Jan.   12,  '15. 

Brick   work   completed $277.50 

Side    walk    completed -.    277.50 

Completed    and    accepted 277.50 

Usual    35    days 277.50 

TOTAL  COST,  $1110.00 

Bond,     $555.         Surety,       Pacific       Coast 

Casualty  Co.     Limit,   30  days.     Forfeit, 

$10.      Plans    and    specifications    filed. 
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ROOF    SIGN 

(155)      SW      CHESTNT    AND      PIERCE. 

Roof   sign. 
Owner J.     Chas.     Green.     273     Val- 
encia, San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $475 


ROOF    SIGN 

(156)  SE^  CHESTNUT    AND      SCOTT. 
Roof   sign. 

Owner J.     Chas.     Green,     273     Val- 
encia,  San   Francisco. 
Architect  .  .  .None. 
Day's    work,  COST,     $4  75 

ROOF   SIGN 

(157)  SE    CHESTNUT       AND      SCOTT. 
Roof  sign. 

Owner J.   Chas.     Green,    273      Val- 
encia,   San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $4  75 


CLASS  "C"  RESIDENCE,  ETC 
(154)  N  WASHINGTON  137-6  W  Oc- 
tavia  W  137-6xN  255-4 1^.  Plumbing, 
sewer  work,  gas  fitting  and  provid- 
ing and  installing  water  heater  and 
hot  water  tank,  piping  for  vacuum, 
etc.,  for  three-story  and  basement 
Class  "C"  residence  and  garage. 

Owner Mary    Louise    Phelan,    1840 

(California,    San   Francisco. 
Architect  ..  .Charles   Peter   Weeks,   Mu- 
tual Bank  Bldg.,  S.  F. 
Contractor.  .Wm.  F.  Wilson,  330  Mason 

San   Francisco. 
Filed  Jan.  15,  '15.     Dated  Jan.  12,  '15. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST.  $6100 
Bond,  $3050.  Surety.  New  England 
Casualty  Co.  Limit,  120  days.  Forfeit, 
none.     Plans  and  speciflcations   flled. 


FRAME    FLATS 

(158)  E  TWENTY-FOURTH  AVE  275 
N  California.  Two-story  and  base- 
ment frame   (2)   flats. 

Owner Fred     Roettger,     272     12th 

Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $4900 


DWELLING 

(159)      SE    MADRID    17.j    NE    Peru.   One 
story  and  basement  frame  dwelling. 

Owner J.    Cuneo    and    E.    P.    Bur- 

mann,  40  Martha  Ave.,  S.  F 
Architect  .  .  .  None. 
Day's   work.  COST,   $1400 


FRAME    DWELLING 

(160)      N  NEBRASKA   100  S  Powhattan 
One-story  and  basement  frame  dwlg. 
Owner Wm.     C.     Wagner,     15     Ne- 
braska,   San    Francisco. 
Ai-chitect  .  .  .None. 
Day's    work.  COST,    $1500 


FRAME    DWELLING 

(161)  E  ROUSSEAU  125  S  Bosworth. 
One  and  one-half-story  and  base- 
ment  frame   dwelling. 

Owner Albert     A.     McCauley,     229 

Granada,     San     Francisco. 

Architect  .  .  .None. 

Day's  work.  UOST,   $1000 


BRICK    APARTMENTS 

(162)  N  POST  108-9  E  Polk.  Three- 
story  and  basement  brick  (14)  apart- 
ments. 

Owner J.  G.  Kincanon,  215  Mont- 
gomery,   San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $20,000 


FRAME    TENEMENTS 

(163)  E  JONES  97-6  S  Pine.  Three- 
story  and  basement  frame  (6)  tene- 
ments. 

Owner Metropolis   Investment   Co., 

333    Kearny,    S.    F. 

Architect  ...  Rousseau  &  iRousseau, 
.Monadnock  Bldg.,  S.  F. 

Day's   work.  COST,    $17,500 


RETAINING    WALL 

(164)  S  CITY  HALL  AVE  &  GROVE 
E  87.75  from  Larkin  E  31.60  SE  53.481 
on  Grove.  All  work  for  reinforced 
concrete   retaining   wall. 

Owner H.  W.,  C.  H.,  Otto  F.  West- 

phal,  Edie  W.  Gonzales  and 
E.  W.  Westphal,  NE  Bat- 
tery and  Sansome,  S.  F. 


24 

Architect  ..    Kdiuund    ti.    CoUofraih,    560 

Belvedere,    San    Francisco. 
Contractor.  .Gustave  Anderson. 
Filed  Jan.   16,  '15.     Dated  Jan.   15,  '15. 

Frame    up    $250 

When     lined     250 

When    completed    275 

Usual   35   days 250 

TOTAL  COST,  $1025 
liond,  $525.  Sureties,  Gustave  Ander- 
son and  J.  n.  Carrick.  Umlt,  30  days. 
Forfeit,  $5.  Plans  and  .specifications 
lllid. 

COMPLETION    NOTICES. 

San  Francisco 

Jan.  s.  101— BL.K  BDED  BY  HUM- 
boldt,  23rd,  Georgia  and  Louisiana 
I  Pacific  Gas  &  lOlec  Co  to  Herman 
Bosch    Dec.    30,    1915 

Jan.  9.  191.5— SW  LYON  &  TONQUIN 
W  400  N  250  E  450  S  250.  Panama- 
Pacific  Commission  State  of  New 
York  to  Rhody-Hingrose  &  Son.. 
Jan.     9,     1915 

Jan.  9,  1915— SW  LYON  &  TONQUIN 
W  400  N  250  K  450  S  250.  Panama- 
Pacific  International  Commission 
State  of  New  York  to  Rhody-Ring- 
rose   &   Son Jan.    9,    1915 

Jan.  9,  191.5— SW  LYON  &  TONQUIN 
W  400  N  250  E  450  S  250.  Panama- 
Pacific  International  Commission 
State  of  New  York  to  Chas  Wright 
Jan.    9,    1915 

Jan.  9,  1915— SW  LYON  &  TONQUIN 
W  400  N  450  to  Lyon  S  250  to  beg. 
Panama- Pacific  International  Com- 
mission State  of  New  York  to  Chas 
Wright    Jan.    9,    1915 

Jan.  9,  1915— S  GREEN  25  E  Laguna 
S  lOOxE  23-3.  M  A  or  Mario  A 
Spinetti  and  F  P  or  Flavio  P 
Spinetti  to  John  Morchio.Jan.  7,  1915 

Jan.  11,  1915— N  NEWTON  160  E 
Morse  33x100  being  Lots  7  and  8 
Blk  7,  Syndicate  1st  Add'n  to  S  F 
W   Gregg   to   W   Gregg.. Jan.    11.    1915 

.l;m.  11.  1915— S  CU.MBERLAND  130 
W  Church  W  25xS  114.  Lorenzo 
Fustini   to   G   Cavaglieri.  . Jan.    11,   '15 

Jan.  11,  1915— NW  FILLMORE  AND 
Page;  No.  401  Fillmore  17  N  on 
Fillmore  and  110  W  on  Page.  Mary 

M  Fitzgerald  to  A  C  Madden 

Jan.    7,    1915 

.Ian.  12,  1915— EXPOSITION  SITE. 
Albert  Scowcroft  and  Chas  Zirmer 
to  whom  it  may  concern.  .Jan.  2,  1014 

Inn.  12,  1915— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Strehlow,  Freese  & 
Petersen Jan.     4,     1915 

Jan.  12,  1915— W  ELEVENTH  AVE 
175  N  Halboa  25x120.  Alfred  T 
.Morris  to  whom  it  may  concern... 
Jan.    11,    1915 

Jan.  12,  1915— S  PACIFIC  AVE  32-6 
E  Walnut  E  llOxS  127-8>4.  Kath- 
erine    P    Hooker      to    Mangrum      & 

<Uii.r,   Jan.   4 ;   J    H   Keefe   Co 

Jan.    7,    1915 

Jan.  12.  1913— S  O'FARRELL  139  E 
Van  Ness  Ave  E  52-6x120  to  Olive 
Ave.  .Martin  S  Show  to  whom  It 
may    concern Jan.    12,    1915 

Jan.  13,  1915— E  THIRTY-SECOND 
Ave  540  N  California  N  30xE  107-6. 
Florence  L  Prentice  to  S  A  Born 
Hldg    Co Jan.    4.    1915 

•l.in.  13,  1915— N  SUTTER  85-3  E 
Powell  E  52-3xN  ]37-(!.  J  D  Phelan 
to    .McGowan    &    lUilliT .  .  .Ian.    12,    1915 

.Ian.  1.1,  1915— E  NINTH  AVE.  bet. 
"J"  and  "K."  Catherine  Curry  to 
Jos    Conn  Id I.-m.    7,    1915 


nriLULSG  .\NU  ENGINEERING  NKWS 

Jan.  i:!,  1915— SE  GROVE  &  CLAY- 
ton  E  106-3x8  40.  Louis  D  Stoff  to 
Louis    D    Stoff Jan.    13,    1915 

.Ian.  14,  1915- N  FILBERT  137-6  E 
Powell  E  137-6xN  160.  Roman 
cratholic  Archbishop  of  S  F  to 
iMuis  Cereghino  &  Son  (2  com- 
pletions)  Jan.    5,    1915 

Jan.  14,  1915— SE  EIGHTEENTH  & 
Kansas  E  94xS  22.  Mrs  D  Corco- 
liotis  and  Mary  Milas  to  F  A  Han- 
sen     N'ov.    20,    1914 

Jan.  14,  1915— NE  FOURTH  AVE  & 
Fulton  E  31-3xN  parallel  with  4th 
Ave  95.  John  J  Sullivan  to  L  C 
Wooldrldge Jan.     13,     1915 

Jan.  14.  1915— EXPOSITION  SITE. 
The  Iowa  Commission  to  the 
Panama-Pacific  International  Ex- 
position Co  to  The  Electrical  Con- 
."itructlon   Co Jan.    11,    1915 

Jan.  14.  1915— W  SIXTEENTH  AVE 
254  N  Clement  25x120.  Gustav 
Peterson  to  whom  It  may  concern 
Jan.    14,    1915 

Jan.  14,  1915— LOT  27  Allen  &  Go's 
Sub  of  Wlnsor  Terrace.  Harry  B 
and  Laurence  D  Allen  to  whom  It 
may    concern Jan.    8,    1915 

Jan.  14,  1915— LOT  29  Allen  &  Go's 
Sub  of  Wlnsor  Terrace.  Harry  B 
and  Laurence  D  Allen  to  whom  It 
may  concern Jan.   8,   1915 

Jan.  14,  1915— SE  TWENTY-FIFTH 
and  Grove  S  60xE  90,  Oakland.  St. 
George  Hall  Ass'n  to  George  Dixon 
Jan.    12,    1915 

Jan.  15,  1915— N  TONQUIN  100  E 
Steiner  S  llOOxW  581.25.  Panama- 
Pacific  International  Exposition  Co 
10  Strehlow,  Freese  &  Petersen.. 
Jan.    14,    1915 

Jan.  15,  1915— E  EUREKA  125  S  18th 
S  25xE  125.  Sallle  Clot  to  Wm  L 
Terry Jan.    5.    1915 

Jan.    15.    1915 EXPOSITION    SITE. 

Panama-Pacific     International     Ex- 
position Co  to  McSheehy   Bros 

Jan.    4.    1915 

Jan.  15.  191,5— SE  GREEN  &  FILL- 
more  S  86-6xE  70-5.  Bertha  Ober- 
feld  to  .Al  Leaf,  Cramer  Bros, 
Henry  Kelly,  Collonan  Elec  -Mfg 
Co  &  California  Mill  Co.. Jan.  5,  1915 
Ian.  15,  1915 — S  PACIFIC  AVE  32-6 
E  Walnut  E  llOxS  127-8 V4.  Kath- 
erlne  P  Hooker  to  C  W  Farrow.. 
Jan.    15,    1915 

,lan.  15.  1915— N  EDINBURGH  AND 
Peru  (India  Ave)  NW  25xNE  100. 
<'atherine     Amrhein     to     New     Era 

Hldg   Co Dec.    15,    lOH 

♦ 

LIENS   FILED 

S.W     FRANCISCO    COUNTY. 
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Jan.  9.  1915— NW  MARKET  AND  W 
East  N  along  East  to  S  Commercial 
W  along  Commercial  to  a  pt  481-8 
K  Drumm  S  59-9  E  45-8  S  59-4 
to  a  pt  on  N  Sacramento  527-4  E 
Drumm  E  along  Sacramento  to  In- 
tersection with  NW  Market  NE  to 
beg,  being  City  Slip  Lots  118.  119, 
121  and  122.  LA  Norrls  Co  vs 
Henry  Lucas  Day  and  Chas  Austin 
Day  (as  Thomas  H  Day's  Sons)  and 
Henry  Cowell  Lime  &  Cement  Co.. 
$1165.49 

Jan,  9,  1915— NW  TWENTIETH  AND 
('.  ,ollna  N  lOOxW  25.  Edward  D 
Swift  (as  Swift  &  Co)  vs  Salvatore 
Ma'llstrerl    and   C    R   Orselli.  .  .$163.70 

Jan.  9,  1915— NW  STOCKTON  AND 
I'ost  W  137-6XN  137-6.  J  R  Schroe- 
dor  vs  Wm  F  and  Blanch  .M  Bur- 
hank     $2552 


Ian.  y.  iyi5— SW  TONQUIN  AND 
Lyon  W  450xN  250.  Baker  & 
Hamilton  vs  Panama-Pacific  Com- 
mission, State  of  New  York  and 
Nell    A  'McLean $724.40 

•Ian.  11.  1915— NE  FOURTH  AVE  & 
Cabrlllo  (C)  N  35xE  95.  Marshall 
&   Stearns   vs    D   Condon '...$204 

Jan.  11.  1915— NE  CABRILLO  &  4TH 
Ave  N  35xE  95.  Morris  Stulsaft  Co 
vs  David  Condon  and  H  O  Bowen.. 
$354.40 

Jan.  11,  1915— NE  CABRILLO  (C)  & 
Fourth  Ave  N  32xE  95.  Thos 
Leonard  and  J  E  Davenport  (as 
Leonard  Lumber  Co),  $1623.98;  P  J 
Sullivan  and  E  J  Nutting  (as 
Spencer  St.  Planing  Mill,  $886.40 
vs   David    Condon 

Jan.  12,  1915— NE  CABRILLO  (C)  & 
4th  Ave  N  35xE  95.  Hardwood  In- 
terior   Co    vs    David    Condon $230 

Jan.  12.  1915— NW  MARKET  AND  N 
Sacramento  NE  23-3%  m  or  1  to  W 
Embarcadero  (East)  NW  along 
Embarcadero  to  a  point  formed  by 
intersection  of  %\'  Embarcadero  & 
S  Commercial  W  38-3%  m  or  1  to 
a  point  481-8  E  Drumm  S  59-9  E 
45-8    S    59-9    m    or    1    to    a    pt    on    N 

.  Sacramento  527-4  E  Drumm  th 
along  Sacramento  to  beg.  Central 
Elec  Co  vs  Henry  Cowell  Lime  & 
Cement  Co  and  Thos  H  Day's  Sons 
$882.65 

Jan.  12.  1915— PTN  LANDS  BDED 
on  \V  by  Illinois;  S  by  20th;  N  by 
19th  and  E  by  Bay  of  S.  F.  Healy 
Tibbitts  Constr  Co  vs  Union  Iron 
Works  Co  and  Thos  H  Day's  Sons.  . 
$415.75 

,ran.  13.  1915— N  PINE  87-6  W  San- 
some  W  50xN  137.  John  A  Roeb- 
llng's  Sons  Co  of  California  vs  Mc- 
Creery     Estate    Co $203.08 

Jan.  13.  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  N  F  Nielsen. 
$165.85;  I  Cohen.  $58  vs  Richard  S 
McCreery  and  .Mercantile  Trust  Co. 
extrs  Estate  Andrew  B  McCreery, 
dec'd    and    E    F    Burke 

Jan.  13.  1911— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  Pacific  Port- 
land Cement  Co,  Consolidated. 
$170.75;  Pacific  Mfg  Co,  $419.40  vs 
McCreery  Estate  Co  and  E  F  Burke 

Jan.  13,  1915- NW  STOCKTON  AND 
Post  W  137-6xN  137-6.  Hooper 
Lumber  Co  vs  Blanche  M  Burbank 
and  Continental  Fireproof ing  Co.. 
$1327.21 

Jan.  13,  1915— NW  POST  &  STOCK- 
ton  N  137-6xW^  137-6.  Genevieve 
Granfleld  (as  San  Francisco  Dray- 
age  Co)  vs  Blanche  M  Burbank.... 
$150.50 

Jan.  13,  1915— NW  STOCKTON  AND 
Post  N  137-6xW  137-6.  John  Mc- 
Guigan  (as  John  McGulgan  &  Co) 
vs  Blanche  M  Burbank  and  Conti- 
nental   Flreproofing    Co $972 

Jan.  13,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  John  H 
Spark  vs  McCreery  Estate  Co  and 
E   F    Burke $212 

Jan.  13,  1915— N  PINE  87-6  W'  San- 
some  W  50xN  137-6.  J  K  Stewart 
vs  E  F  Burke  and  McCreery  Estate 
Co      $262 

Jan.  13,  1915— N  PINE  95  W  Sansome 
W  50xN  120.  Parrott  &  Co  vs  Mc- 
Creiry     Estate     Co $143.47 

Ian.  13,  1915— NW  POST  &  STOCK- 
ton  N  l37-6xW  137-6.  Pacific  Port- 
land Cement  Co  vs  blanche  M  Bur- 
bank and  Contitiental  Flreproofing 
Co     $2147.31 

Jan.    13,    1915— NW    POST    &    STOCK- 
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ton  W  137-(ixN  137-G.  Standard 
Cru.shed  Rock  Co,  $1756.73;  Glad- 
ding-McBean  &  Co.  $135.98  vs 
Blanche  M  Burbank  and  Continen- 
tal   Fireproofing    Co 

,n.  13,  1915— NW  MARKET  &  W 
The  Embarcadero  (East)  N  along 
Embarcadero  to  S  Commercial  W 
along  Commercial  to  a  point  481-S 
E  Drumm  S  59-9  B  45-8  S  59-9  to 
a  pt  in  N  Sacramento  527-4  E 
Drumm  E  along  N  Sacramento  to 
its  intersection  with  NW  Market 
NE  to  beg.  Gladding-McBean  & 
Co  vs  Henry  Cowell  Lime  &  Cement 
Co  and  Thos  H  Day's  Sons ..  $1  416.98 
in.  14,  1915— W  TWENTY-THIRD 
Ave  215  S  XJloa  S  25xW  120.  Harry 
Costen  and  Wm  Schultz  (as  Rich- 
mond Sheet  Metal  Works)  vs  J  H 
Claussen,    Isadora    Claussen    and    J 

H     Haner $72.80 

m.  14,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  Holmes  Lime 
&    Cement   Co   vs   McCreery    Estate 

Co     164 

in.  14,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  White  Bros 
vs  E  F  Burke  and  McCreery  Estate 

Co    $126.42 

in.  14,  1915— NW  POST  &  STOCK- 
ton  N  137-6xW  137-6.  Edward  L 
Soule  vs  Blanche  M  Burbank  and 
Continental  Fireproofing  Co.. $185. 97 
in.  14,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  Elevator  Sup- 
ply &  Repair  Co  vs  McCreery  Est 
Co,  E  F  Burke  and  Chas  Paff.  $254.50 
in.  14,  1915— N  PINE  87-6  W  San- 
some  W  oOxN  137-6.  The  San 
Francisco  Lime  Co,  $11.50;  S  D  Le 
Clair,  $121.40;  Pope  &  Talbot,  $19.50 
Bolander  &  Hallawell,  $22.25  vs  Mc- 
Creery Estate  Co  and  E  F.  Burke 
m.  14,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  United  States 
Metal  Prdoucts  Co  vs  E  F  Burke, 
Richard  S  McCreery  and  Mercantile 
Trust  Co  of  S  F  extrs  Estate  An- 
drew B  McCreery,  Dec'd  and  Mc- 
Creery    Estate     Co $904.60 

an.  14,  1915— NW  HAYES  &  BAKER 
N  55xW  121-10y2.  Inlaid  Floor  Co 
vs  Geo  H  Chiossi  and  Geo  M  Perine 

$202.50 

an.  15,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  Joost  Bros, 
$18.05;  Malott  &  Peterson,  Cpn, 
$146;  W  &  J  Sloane,  $240.67  vs  The 
McCreery  Estate  Co  and  E  F  Burke 
an.  15,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  The  Columbia 
Marble  Co  vs  Richard  S  McCreery 
and  Mercantile  Trust  Co,  Extrs 
Estate  Andrew  B  McCreery,  dec'd, 
McCreery    Estate      Co    and    E      W 

Burke     $519.95 

an.  15,  1915— N  O'FARRBLL  74  W 
Larkin   W    63-6xN    120.      J   H   Kruse 

vs    A    Sundberg    $66.01 

an.  15,  1915— NW  POST  &  STOCK- 
ton  N  137-6xW  137-6.  Enterprise 
Elec  Works,  $126,66;  Bay  Develop- 
ment Co,  $43.88  vs  Continental 
Fireproofing    Co     and     Blanche    |M 

Burbank     

fan.  15,  1915— NW  MARKET  AND  W 
The  Embarcadero  (East)  N  to  S 
Commercial  to  a  pt  481-8  E  Drumm 
S  59-9  E  45-8  S  59-9  to  a  point  on 
N  Sacramento  527-4  E  Drumm  E 
along  Sacramento  to  its  intersec- 
tion with  NW  Market  NE  along 
Market  to  beg.  City  Slip  Lots  IIS, 
119,  121  and  122.  P  H  .Jackson  &  Co 
vs  Henry  Cowell  T>ime  &  Cement 
Co,  C   A   and   H   L  Day    (as  Thos   H 
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iniy's    Sons)     $132.50 

.fan.  15,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  Pacific  Lime 
&  Gypsum  Co  vs  The  McCreery  Est 
Co  or  Richard  S  McCreery  and  Mer- 
cantile Trust  Co,  Extrs  Estate  An- 
drew   B    McCreery,    dec'd    and   E    F 

,Burke     $144.66 

.)an.  15,  1915— N  PINE  87-6  W  San- 
some  W  50xN  137-6.  N  Clark  & 
Sons  vs  Richard  S  McCreery  and 
Mercantile  Trust  Co  of  S  F,  Extrs 
Estate  Andrew  B  McCreery,  dec'd 
and    McCreery    Estate   Co   and   E   F 

Burke ■ $245 

♦— 

RELEASE  OF  LIENS 

SAN    FRANCISCO    COUNTY. 

Jan.  2,  1915— NE  RAUSCH  100  SE 
Howard  NE  112xSE  25.  Reinhart 
Lumber  &  Planing  Mill  Co  to 
Julius  Svirbeley  and  J  W  Overton.  . 
Jan.  4,  1915— W  LEAVENWORTH 
87-6  N  Turk  N  50xW  37-6.  G 
Bianchini  and  J  S  Guerin  to  Eisen- 
bach  Co  and  The  General  Bldg 
Work     Company 

.Jan.  4,  1915— W  LEAVENWORTH 
87-6  N  Turk  N  50xW  37-6.  J  S 
Guerin  to  Eisenbach  Co  and  J  J 
Philbin    

.Ian.  5,  1914— SW  TURK  AND  POLK 
S  120  W  97-6  N  30  E  30  N  90  E  67-6 
A  E  Hornlein  to  John  Gallwey  and 
Chas  W  Slack  as  extrs  Est  Reuben 
H    Lloyd,    dec'd 

Jan.  8,  1915 — NW  CALIFORNIA 
82-10%  SW  '  from  Fifth  Ave  SW 
25-2  3-16  N  parallel  with  Fifth  Ave 
122-1178  E  25  S  llO-Syg.  S  J 
Sterner  t^o  J  V  De  Ryana  and  Sid- 
ney   B .  Newsom 

Jan.  9,  1915— S  ALVARADO  105  W 
Castro  W  25xS  114.  Victor  Rosen- 
baum  to  The  Greater  City  Lumber 
Co,   Charles  H  and   Nellie  Mullen.. 

Jan.  11,  1915 — NW  BRUNSWICK  153 
SW  Lowell  —  25  NW  213  NE  25  — 
213;  Lots  52  and  53,  West  End  Hd 
Ass'n.  Geo  W  Peek  to  Abraham 
Clemo,  Nellie  Clemo  and  Chas  T 
King     $53.35 

Jan.  11,  1915— SW  MASON  &  JACK- 
son  W  57-6xS  24.  C  Bloom  to  A 
Brisa,  G  Volpi  and  Antone  Sam- 
buck     

Jan.    12,    1915— N    PAGE    100    E    Fill- 
more. Gas  &  Electric  Appliance  Co, 
Inc   to  Margaret  and  Anna  Carey.  . 
♦ 

OAKLAND  AND  ALAMEDA  COUNTY. 


ALAMEDA  COUNTY  EXHIBIT— $3,- 
500.  San  Francisco.  Architect,  C.  W. 
Dickey,  Central  Bank  Bldg.,  Oakland, 
owners,  Alameda  County.  The  archi- 
tect has  prepared  plans  for  a  novel 
featui-e  which  will  be  a  part  of  Ala- 
meda County's  display  at  the  Panama- 
Pacific  International  Exposition.  This 
will  consist  of  a  large  wheel,  twenty 
feet  in  diameter,  containing  models  of 
the  Oakland  City  Hall,  the  Greek  Thea- 
tre, hills  and  the  conventional  street 
wharves.  The  spokes  of  the  wheel  will 
represent  the  various  railroad  lines 
entering  Oakland,  while  the  sectors 
will  be  filled  with  landscape  \vork, 
faims  and  factories.  Outside  of  the 
wheel  there  will  be  three  tracks  with 
trains  in  motion,  semaphones  and  sen>- 
aphores    in   operation. 

CANOE  CLUB  HOUSE— 1  story,  rein- 
(orced  concrete,  $100,000.  Oakland,  Cal. 
Architect,  Walter  D.  Retd,  Oakland 
Hank    of    Savings,     Oakland.       Owners, 
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("ity  of  Oakland.  The  building  will  be 
erected  on  the  north  shore  of  Lake 
Merritt  and  has  been  designed  in  the 
.Mission  style.  Practically  the  entire 
building  will  be  arranged  lor  the  stor- 
age of  canoes.  There  will  be  an  of- 
fice and  retiring  room.  Interior  finish 
will  bo  of  pine.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
A  clay  tile  roof  will  be  used.  Plans 
are  nearly  complete  and  figu'-es  will 
be  called  for  shortly.  Further  mention 
will   be  made  of   the  work. 

RKSIDIONCE  —  2  story  and  base, 
frame,  $4,000.  Oakland,  Cal.  Archi- 
tect, Olin  S.  Grove,  2911  Telegraph 
avenue.  Berkeley.  Owner,  E.  A.  Jans- 
sen.  The  dwelling  will  be  erected  on 
Perkins  street  and  has  been  designed 
for  a  .seven-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine,  redwood  and  white  enamel. 
Hardwood  Hoors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  room  will  have  tile 
wainscot  and  floor.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now  being  prepared  and  when 
complete  the  work  will  be  done  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $1,000.  Berkeley,  Alameda  Co., 
Cal.  Aichitect,  H.  P.  Smith,  Blake 
Bldg..  Oakland.  Owner,  P.  O.  Boyd, 
Key  Route  Inn.  The  dwelling  will  be 
erected  on  the  north  side  of  Eton 
Court  near  Claremont  avenue  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine,  redwood 
and  hardwood.  Hardwood  doors  will 
be  used  in  the  living  and  dining  roon^s 
and  leception  hall.  Plans  include  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  and  floor  will  be  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work-  will  be  done  by  Day  Labor 
undei'    the   direction   of   the   architect. 

RESIDENCE — 2  story,  attic  and  base, 
frame,  $15,000.  Oakland,  Cal.  Archi- 
tect, Chester  H.  Miller,  Dalziel  Bldg., 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  ei-ected  in  Crocker 
Highlands,  and  ^has  been  designed  for 
a  ten-room  house  with  two  baths  and 
sleeping  porches.  Interioi-  finish  will 
be  of  pine,  redwood  and  hardwoods. 
White  enamel  will  be  used  in  the  bed 
rooms.  There  will  be  a  central  heat- 
ing .system,  probably  furnace  heat,  and 
open  fire  places.  Mantels  wll  be  of 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished in  tile  and  equipped  with  show- 
ers. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  A  separate  garage  will 
be  erected  on  the  property.  Plans  are 
now  being  prepared. 
I  RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Olin  S.  Grove.  2911 
Telegiaph  avenue,  Berkeley.  Ownei-, 
-M.  T.  Bright.  The  dwelling  will  be 
erected  on  Woolsey  street  and  has 
been  designed  to  contain  eight  lOoms, 
bath  and  sleeping  porch.  Interior  will 
bo  finished  in  pine,  redwood  and  hard- 
wood. .Some  white  enamel  will  be  used 
in     the     bed     rooms.       Hardwood     floois 
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Get  It  Fpom  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradlors  Equipment 
O 


EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


Structural  Steel 
Contractors 

Works  at 

HARRISON  ST., 

bet.  8tli  Sl  9tli 

San  Francisco 

Teleplionc   IVlarket  337 


will  be  usfd  in  the  living  room.  dinniK 
room  and  leception  hall.  Hlan.s  pro- 
vide for  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  or 
brick.  I?ath  room  will  have  tile  floor 
and  wainscot.  .An  automatic  water 
heater  will  be  installed.  ICxterlor  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plan.s  are 
now    beinpr    prepared. 

KKSIDKNCK  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
.Xichltect.  .lohn  Hudson  Thomas.  First 
National  Hank  Bids:..  Berkeley.  Own- 
er. C.  S.  Cherry.  The  dwelling  will  be 
erected  In  Rockrldfre  Park  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeplns:  porch.  Inte- 
rior fliil.xh  will  be  of  pine  and  hard- 
wood venet  r.  Hardwood  doors  will  be 
used  In  the  livinR-  room,  dining  room 
and  lereptlon  hall.  I'lans  provide  for 
furnace  heat  and  open  lire  pla<-es.  .Man- 
tels will  be  of  tile  or  brick.  Aw  auto- 
matic water  hcatfr  will  be  installed. 
Hath  room  will  have  tile  floor  and 
wainscot.  Kxterior  of  the  house  will 
be  covered  with  cement  plaster  on 
Mulul  l;itli.  I'lini."  arc  now  helnn  pre- 
pared, 


KK.SIUKNCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co..  Cal.  Architect,  Henry  H. 
Gutterson,  60  Post  street,  S.  F.  Own- 
er, Charles  M.  Dutton.  The  dwelling 
has  been  designed  for  an  eight-room 
dwelling  and  will  be  erected  In  Clare- 
mont.  There  will  be  two  bath.s  and 
sleeping  poixh.  Interior  finish  will  be 
of  pine,  redwood  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out the  first  story.  Plans  provide  for 
furnace  heat  and  open  flre  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. An  automatic  water  heater  Is 
specified.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   now   being   taken. 

(lAUAOK— 1  story  and  base.  Clas.s 
.V  construction.  IH.OOO.  Oakland,  Cal. 
.Vichitects.  Oliver  &  Thomas.  Pantages 
Theatre  Bldg.,  Oakland.  Owners.  Som- 
marstrom  Bios.  The  building  will  be 
(le.4igned  for  a  commercial  garage  and 
will  be  erected  on  the  cast  side  of 
-1st  street  near  1st  avenue.  Interior 
will  be  finished  In  pine.  A  cement  floor 
iind  specinl  gas.^llne  at  >rRK;c  tank»  are 


specified.  Kxterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
now  being  prepared  and  when  com- 
I>ltte  the  work  will  be  done  by  Day 
Labor. 

ItESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
<'al.  Architect,  H.  P.  Smith,  Blake 
I'.lock,  Oakland.  Owner,  A.  E.  Webb. 
The  dwelling  will  be  erected  in  Boyd 
Court  and  has  been  designed  for  a 
.^^oven  room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine,  redwood  and.  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
loom,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
liie  places.  .Mantels  will  be  of  tile  or 
lick.  Bath  room  will  have  tile  wain- 
.';<-ot  and  composition  floor.  An  auto- 
matic water  heater  will  be  installed. 
Kxterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 

RESIDENCE  —  1  story  and  base, 
name,  $.3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  H.  C. 
I'liang,  .■).'5.')fl  Shafter  avenue,  Oakland. 
The  dwelling  will  be  erected  on  Stuart 
street  west  of  Ellsworth  and  has  been 
(U'signed  foi-  a  seven- room  house  with 
bath  and  sleeping  porch.  Interior  will 
In-  finished  in  pine  and  redwood  with 
white  enamel  in  the  bed  rooms.  There 
will  be  hardwood  floors  in  the  principal 
looms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  room  will  have 
tile  floor  and  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  pla.ster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  .Materials  are  now  being  pur- 
chased. 

♦ 

Building  Contracts   Awarded. 
Oakland. 

\o.  O'wner                      Contractor  Amt. 

4S     Oakland     Nail  675 

49     Oakland     Nail  675 

.^.1)     Oakland      Nail  675 

51  Oakland     Nail  675 

52  Cavillos     Corbett  500 

.55     Hammerberg     Owner  1600 

56  12st    St.    Rlty    Owner  500 

57  Crellln     Kirk  750 

59  Towmley     Neal  400 

60  Wheeler    Stewart  2500 

62  Williams     Plunkett  400 

63  Hill     Elliot  500 

64  SImonds     Slmonds  2000 

65  Grove     Grove  1 OOO 

72  Rondelle     Brooks  400 

73  Snow     Corbett  450 

74  Hawley     Waid  S190 

76  Jenkins     Owner  400 

77  Pfrang     Pf  rang  3000 

78  Aiken      Emery  4340 

SCHOOL 
(4S)      M     SIXTY-SECOND     200     E     San 

Pablo    Ave.,    Oakland.      One-story    1- 

room  school. 

Owner Oaklai-.d    .School    Dept. 

.\rchltect  .  .  .None. 

Contractor.  .Geo.  C.  Nail.  430  41st,  Okd. 

COST,   $675 


SCHOOL. 

(19)      NE       YGNACIO      &      CONGRESS. 
Oakland.      One-story    1-room    school. 

Owner Oakland    School    Dept. 

.\rchlteot  .  .  .None. 

Contractor.  .Geo.  C.   Nail.   430  41st,  Okd. 

COST,    $675 


SCHOOL 

^.■<n)     S  E-SEVENTEENTH   :'70   \V    CSrd 
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Ave.,    Oakland. 


One-story       l-room       Owner- 


R. 


B.       Williams, 


1538 


dwellingr. 

Owner Oakland   School    Dept. 

Architect  . .  .None. 

Contractor.  .Geo.  C.  Nail,  430  41st,  Okd. 
COST,     $675 


SCHOOL 

(51)      S   E-SEVKNTEENTH   300    W   23rd 

Ave.,    Oakland.        One-story      l-room 

school. 

Ownei- Oakland  School  Dept. 

Architect  . .  .None. 

Contractor.  .Geo.  C.  Nail,  430  41st,  Okd. 
COSTH,    $675 


ALTERATIONS 

(52)  NO.  472  TWELFTH,  Oakland. 
Alterations. 

Owner Jas.     Cavillos,     Premises. 

Architect.  .  .None. 

Contractor.  .Corbett     &     Bayless,     1110 
Franklin,   Oakland. 

COST.    1500 

FRAME    DWELLING 

(53)  PTN  LOT  26  BLK  "F"  Map 
Bella  Vista  Tract,  Oakland.  All  work 
for   one-story    frame   dwelling. 

Owner Jessie    B.    Wenrich,    Okd. 

Architect. .  .None. 

Contractor .  .J.    L.    Loug-hery,    703    31st, 
Oakland. 

Filed   Jan.    12,    '15.      Dated    Jan.   . 

Frame   up,   boarded  and   roof  on.      14 

Brown   coated    14 

Completed    and    accepted V4, 

Usual    35   days 14 

TOTAL  COST,  |1875 

Bond,    $1000.        Surety,      Pacific      Coast 

Casualty     Co.       Limit,     90     days     after 

Jan.   Si,   1915.     Foi'feit,  none.     Plans  and 

specifications   filed. 


DWELLING 

(55)      S   FIFTIETH    47    W    Manila   Avvj., 
Oakland.       One-story    5-room    dwlg'. 

Owner A.  Hammerberg,  Hay  wards 

Architect  .  .  .None. 

Day's   work.  COST,   $1600 


REPAIRS 

(56)      NO.      327      TWELFTH,      Oakland. 
Repairs. 

Owner 12th  St.  Realty  Co.,  Prem. 

Architect  . .  .None. 

Day's    Avork.  COST,     $500 


(57)      NW      TENTH     &    WASHINGTON, 
Oakland.      Alterations. 

Owner Thos.     Crellin     Estate,     614 

Third,  San  Francisco. 
Architect  ..  .Walter      J.     Mathews,     927 

Broadway,   Oakland. 
Contractor.  .G.  A.  Kirk,   416   10th,  Okd. 

COST.   $750 


ADDITION 

(59)      SE       E-THIRTY-EIGHTH       AND 
Bruce,   Oakland.     Addition. 

Owner George   Towmley. 

Architect  .  .  .None. 

Contractor.  .Joseph    Neal,    3307    College 
Ave.,    Berkeley. 

COST,  $400 


DWELLING 

(60)      E    SHAFTER    AVE     173    S    42nd, 
Oakland.     One-story  5-roora  dwig. 

Owner Mary  L.   Wheeler. 

Architect  . .  .None. 

Contractor.  .B.    A.    Stewart,    S    Fairview 
Ave.,    Oakland. 

*^  COST,    $2500 


•STORE 

(62)      W    THIRTEENTH    AVE    35    S    E- 
19th,    Oakland.      One-story    store, 


Broadway,    Oakland. 
Architect  . .  .None. 
Contractor .  .W.       L.       Plunkett, 

Broadway,  Oakland. 

COST,     $400 


1538 


REPAIRS 

(63)      E   SAN   PABLO   AVE    100   N    25th, 
Oakland.      Repairs. 

Owner Hill    &   Osgood. 

Architect  .  .  .None. 

Contractor.  .Elliot   &    Rich,      1903      Slst 
Ave.,   Oakland. 

COST,    $300 


DWELLING 

(64)      N    FORTY-NINTH    40    W    Lawton 

Ave.,    Oakland.        One-story      5-room 

dwelling. 

Owner C.  G.   Simonds  Jr..   725   53d, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $2000 


DWELLING 

(65)  W  TWENTY-SECOND  AVE  200 
S  E-27th,  Oakland.  One-story  four- 
room  dwelling. 

Owner Jesse    W.    Grove,    668    65th, 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,   $1000 


ALTERATION 

(71)      NO.    5637    SHAFTER    AVE.,    Oak- 
land.     Alterations    and    additions. 

Owner Alice    Williams.    Premises. 

Architect  .  .  .None. 

Contractor.  .Reed    Williams,    Premises. 

COST,    $400 


ALTERATIONS 

(72)      NO.   3420  WILSON  AVE..  Oakland 
Alterations. 

Owner Edna      M.    Rondelle,      3029 

Hillegass,  Berkeley, 
Architect  .  .  .None. 

Contractor.  .W.    R.    Brooks,    2900    Made- 
line, Oakland. 

COST,   $400 


ALTERATIONS 

(73)  NO.  417  FOURTEENTH,  Oakland. 
Alterations. 

Owner Frank      Snow,       2Sth      and 

Linden,   Oakland. 
Architect  .  .  .None. 
Contractor.  .Corbett    &    Bayless.       1110 

Franklin.   Oakland. 

COST,     $450 

FRA.ME    DWELLING 

(74)  PTN  LOTS  32  AND  33  BLK  "C" 
Map  Hopkins  Terrace  No.  2,  Ber- 
keley. All  work  except  heating  for 
two-story  and  basement  frame 
dwelling. 

Owner -Mrs.   J.    S.   Hawley. 

Architect  ..  .James    W.    Plachek,    Ache- 
son  Bldg.,  Berkeley. 

Contractor.  .A.    F.    Waid.   636    6th,   Bkly. 

Filed   Jan.    14,   '15.     Dated  Jan.   5,   '15. 

Frame    up    $1638 

Plumbing    roughed    in    and    elec- 
tric   work    completed 1638 

Plastered     1638 

Completed   and   accepted 1638 

Usual    35   days 1638 

TOTAL   COST,    $8190 

Bond,    $4095.        Surety,      Pacific      Coast 

Casualty  Co.     Limit,  100  days.     Forfeit, 

$10.      Plans   and   specifications    filed. 


STORE    AND    COAL    YARD 

(76)      NE   BROMLEY  AND  62ND  AVES. 

Oakland.      One-.story    ."^tore    and    coal 

yard. 


f)Wner Joe    Jenkins,    6103    Bromley 

Ave.,    Oakland. 
.Architect  . .  .None. 
Day's  work.  COST,   $40(» 


DWELLLING 

(77)      N    STUART       220    W       Ellsworth, 
Berkeley.   One-story   6-room   dwelling 

Owner H.   C.   Pfrang,   5339   Shaftcr 

Ave.,   Oakland. 
Architect  .  .  .None. 
Uay's   work.  COST,   $3li(iO 


LATHING    &    PLASTERING    HOTEL 
(78)      S  P'lFTEENTH    75   E   Jefferson    E 
50xS       75,    Oakland.         Lathing       and 
plastering  for  hotel. 

f'wner Albert    C.    Aiken,    31    Elli.s. 

San   Francisco. 
Architect  ..  .Clay      N.    Burrell.      Albany 

Block,   Oakland. 
Contractor.  .Emery  &   Son,  Oakland. 
Filed  Jan.   15,  '13.     Dated  Jan.   14,  "15. 
1st  and  15th  day  of  each  month     75% 
TOTAL  COST,   $4310 
Bond,    limit,    forfeit,    none.      Specifica- 
tions only  filed. 


Xo. 

47 


68 
69 
70 
71 


Bailding  Contracts   Awarded. 
Berkeley. 

Owner  Contractor 

Hawley     Waid 

Wenr  ick      Lougherv 

Tieman    Van    Sant 

Boyd     Boyd 

Carlson      Nelson 

AuloflC     Auloff 

Contra   Costa  Con... Owner 

Williams     Williams 

Griffith      Griffith 


A  nit. 

8000 
1S75 
3775 
4000 
1450 
1400 
300 
4  00 
1000 


DWELLING 

(47)      W  SCENIC  132  S  Bay  View  Place 
Berkeley.      Two-story    14-room    dwlg. 

Owner .-Mrs.    J.    S.    Hawley. 

Architect  ..  .James    W.    Plachek,    Ache- 
son  Bldg..   Berkeley. 
Contractor.  .A.   F.    Waid.   636   65th.   Ber- 
keley. 

COST.   $8000 


GAS    PLANT 

(34)  NE  SECOND  AND  HARRISON. 
Berkeley.  All  work  for  acetylene 
gas    plant. 

Owner Chas.     S.     Tiemann.       Key- 
stone  Hotel,  San   Francisco 

Architect.  .  .None. 

Contractor.  .Van      Sant-Houghton      Co.. 
503   Market,   S.   F. 

Filed  Jan.  12,  '15.  Dated  Jan.  II,  '15. 
Complete  pits,  footings  and  gaso- 
meter   foundations    25% 

Completed     and     accepted 50% 

Usual    33    days 25% 

TOTAL   COST.    $3775 

iJond.    $1887.50.      Surety,    New    England 

Casualty  Co.     Limit.   35  days  from   Jan. 

11.      Forfeit,    $10.      Plans   and   specifica- 
tions  filed. 


DWELLING 

(58)  N  ETON  COURT  150  E  Clare- 
mont  Ave.,  Berkeley.  Two-story  7- 
room  dwelling. 

Owner P..      o.    Boyd.    Key      Route 

Inn,    Oakland. 
Architect  ..  .H.    P.   Smith,    Blake    Block, 

Oakland. 
Day's   work.  COST,   $1000 


DWELLING 

(68)      N    DERBY      200    W    Baker.      Ber- 
keley.     One-story    5-room    dwelling. 

Owner Oscar   Carlson,    1918    Blake, 

Berkeley. 
.\ichitect  .  .  .None. 


28 

Contractor.    Nelson      &      Carlson,      1627 
Parker,    Berkeley. 

COST,    11450 


DWELLING 

(69)  SB  JAYNE  AND  McGEE,  Ber- 
keley. One  and  one-half-story  five- 
room   dwellingr. 

Owner Dorothy      S.    Auloff,       1706 

Jayne.    Berkeley. 
Architect  .  .  .None. 

Contractor..  K.    A.    Auloff,     iTOfi    Jayne. 
Hcrkeley.  COST,    $1400 


HUNKERS 

(70)      SW    OREGON    AND      SHATTUCK 
Ave.,    Berkeley.      Bunkers. 

Owner Contra    Costa    Constr.    Co., 

Premises. 
Architect  .  .    None. 
Day's    work.  COST.     $500 


DWELLING  ^   ,.,  „„„ 

(75)     S  TYLER   250   E  California,   Ber- 
keley.    One-story  5-room  dwelling. 

Owner Frances     E.     Griffith,     1620 

Tyler,    ISerkeley. 
Architect  . .  .None. 
Day-s  work.  COST,   $1000 


Building;   Contracts    Awarded 


No. 

61 
66 
67 


Aliuuedn. 

Owner                     Contractor  Amt. 

Fortman     Kneppler  1400 

Powell         Powell  1700 

Hunter     Hunter  400 


One 


DWELLING 

(61)        —  EAGLE  AVE.,  Alameda 
story    4-room   dwelling. 

Owner E.   S.    Fortman,    803   Haight 

Ave.,    Alameda. 
Architect  .  .  .None. 

Contractor.  .R.        W.        Kneppler,       606 
Haight    Ave.,    Alameda. 

COST,    $1400 
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Jan  11,  1915— N  BROOKDALE  AVE 
181.23  E  Courtland  Ave,  being  Lot 
17    Blk    6,    nrookdale   Terrace,    Okd. 

Robert    Davies    to    O    G    Smith 

Jan.    9.    1915 

Jan.  12,  1915— LOT  24  BLK  "C"  Map 
Kenwood    Park,    Okd.        Lewis      & 

Mitchell,  Inc  to  O  G  Smith 

Completed    

Jan.  12,  1915— LOT  2&  BLK  "C" 
Westmoreland  Park,  Bkly.  F  B 
and    Anna    B    Errington    to    United 

Home    Bldrs Dec.    30.    1914 

Jan.  12,  1915— LOT  1  Map  Albany 
Terrace.  Albany.  Emma  Westwood 
by    Charles    Westwood      to    Charles 

Westwood    Jan.    11.    1915 

Jan.  12.  1915— SE  GREENBANK  AND 
Rose  Aves  45x102.  Piedmont.  W  F 
Eschbacher  to  H  P  Nelson. Jan.  4.  '15 
Jan.  13.  1915— PTN  LOT  17  BLK  "B" 
Southern  Ptn  of  Blake  Est.  Bkly. 
Cella  A  White  to  F  R  Peake  Co... 

Jan.    2.    1915 

Jan.  13.  1915— E  NINTH  484.98  N 
Buena  Vista  Ave  N  35xE  127.  Ala. 
Mark  T  Cole  to  whom  it  may  con- 
cern  Jan.     11,     1915 

Jan.  15.  1915— N  42  LOTS  7  AND  8 
Blk  21  Map  Northbrae.  Bkly.  C  E 
Sinclair  to  whom  it  may  concern.. 

Jan.    14.    1915 

Jan.  15.  1915--SE  TELEGRAPH  AND 
Durant  Aves  90x110.  Bkly.  J  A 
Elston  and  George  Clark  to  A  J 
Webb.  Gaspard  &  Hammond.  The 
Capitol  Elec  Co.  W  P  Fuller  &  Co. 
C  W  Watts.  D  Zelinsky.  Wm  Makin 
A  M  Poulsen.  Thomas  H  Price  Co. 
Walter  Mork  and  Oakland  Mantel 
&   Tile    Co Dec.    13.    1914 


Wednesday,      Jan. 


1915. 


DWELLING 

(66)      —  OAK,    Alameda.      One-story    5- 
room    dwelling. 

Owner Powell       Bros.       Co.,       2708 

Harrison    Ave.,    Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,   $1700 


FRAME    MIIJ^ 

(67)      NO.    2398      WEBSTER,      Alameda. 
Frame    mill. 

Owner Hunter   Lumber   Co.,   Prem. 

Architect  .  .  .None. 

Dav's    work.  COST,    $400 


ARCHITECT'S     CERTIFICATE. 

Jan.  15,  1915— LEWIS  P.  HOBART  has 
filed  his  certificate  of  architecture 
for   Alameda  County 

Jan.  16,  191.') — Charles  Peter  Weeks  has 
filed  his  certificate  of  architecture. 


COMPLETION   NOTICES. 

AL.AMBDA  COUNTY 


LIENS  FILED. 

ALAMEDA    COUNTY. 


Jan.  11,  1915— NE  TAYLOR  AVE  & 
Caroline  E  53-9xN  122.24,  Alameda 
Frank  Vlgno  Co  vs  Clara  T  Hess- 
man   and   —   Mitchell $130 

Jan.  11,  1915— E  NORTHSIDE  AVE 
281  N  Hopkins,  Bkly.  Frank  K 
Cann  vs  C  A  &  Honora  Doyle.  . $1 1. 58 

Jan.  9,  1915 — LOT  20  BLK  "C"  Map 
Oakland  Highlands.  Okd.  John  A 
John.'^on  vs  Cyril  A  Legris  and  J  A 
Pilliod      $62 

Jan.  12,  1915— E  CAROLINE  36  N 
Taylor  Ave  N  30xE  53-9,  Alameda. 
Frank  Vignolo  vs  Clara  T  Hessman 
and    —    Mitchell    $130 

Jan.  12,  1915— LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  O  B 
Lawrence  vs  Cyril  A  Legris  and 
J     A     Pilliod $55 

Jan.  13,  1915- SE  LAUREL  AVE  50 
SW  Kansas  SW  50xSE  125,  Okd. 
E   L   Blackman  Co  vs  John  Iverson 

and    E    M    Williamson $239.10 

Jan.  13.  1915— I/JT  22  Map  Ridge- 
wood.  Okd  A  Dalglelsh  vs  Ferdin- 
and   Erpf   and    H    H   Welder $54.50 


Jan.  8.  1915— N  WARD  60  E  Califor- 
nia E  30x90.  Bkly.  Reta  M  Madison 
to    C    Texdahl Dec.    31.    1914 

Jan.    8.     1915— S    P^ORTY-SECOND    35 

10     40xS     SS.30.     Okd.       E     L 

Migglns  to  whom  it  may  concern.. 
Jan.     8,     1915 

Jim.  II,  191.5 — LOT  8  Map  Morseland 
Hflghts.  Okd.  H  I-  Small  to  whom 
it    may   coiiciin Ian.    7.    ini.'i 

.Ian.    11,   rji5— No.  ;;si;7   mkaumont 

Avi-.,  Okd.  .lames  .McGuinnesH  to 
whom  It  may  concern.  .Jan.   11,  1915 


<;  H  .Andrews.  $37.30;  M  Soares  & 
(•(I  by  M  J  Fernandes.  $207.50; 
Rhodes  Jamieson  &  Co  (1)  $54,25, 
(2)  $70.70;  R  F  Long.  $115  to  Ada 
r    .><inipson    and    <>   *I    Bullock 


RELEASE  OF  LIENS 

ALAMEDA     COUNTY. 

Jan.  S.  1915— E  FRANKLIN  256  N 
nth  N  65xE  150,  Okd.  Atlas  Mortar 
Co    to    T    S    Williams $71.50 

Jan.  11,  ,91.5— S  THIRTY-NINTH 
2N0.7O  W  Market  W  40  S  116.97  NE 
41.65  N  105.35.  Okd.  Sunset  Lumber 
Co   to   Dilly    Ahtv)   et   al $585.9.! 

Jan.  IJ,  i;n,-,-SE  li  LOT  30  15LK  1  fi 
.Map  Blvd  Park.  Okd.  L  E  Dobon. 
$51.40:  The  Californln  Door  Co. 
$137.55;  George  C  Ambrose.   $14. SO; 


SAN  JOSE  AND  THE  SANTA  CLABA 
YALLEY. 

BREAKWATER — Concrete  construc- 
tion. $200,000.  Monterey,  Monterey  Co., 
Cal.  Engineer's  name  not  given.  Own- 
er.-;. Monterey  County  and  the  State  of 
California.  Reports  state' that  Assem- 
blyman Boyce  of  Monterey  will  ask  the 
leKislature  for  an  appropriation  of 
$200,000  for  the  construction  of  a 
breakwater  at  .Monterey.  Four  years 
ago  the  legislature  appropriated  the 
sum  for  the  purpose,  which  was  made 
contingent  upon  the  Federal  Govern- 
ment appropriating  $600,000.  Certain 
stipulations  of  the  department  were 
not  carried  out,  and  the  state  appro- 
priation reverted  to  the  stale  treas- 
ury   in   July,    1911. 

UIOSIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  I>os  Altos. 
Santa  Clara  Co.,  Cal.  Architect.  John 
Hudson  Thomas,  First  National  Bank 
Bklg.,  Berkeley.  Owner,  Edward  J. 
McCutchen.  The  dwelling  has  been  de- 
.sigried  for  a  ten-room  house  with 
three  baths  and  sleeping  porch.  A 
parage  will  also  be  erected  on  the 
property.  Interior  of  the  dwelling  will 
be  finished  in  pine,  redwood,  hardwood 
and  white  enamel  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  central  heating  sys- 
tem and  open  fire  places.  .Mantels  will 
be  of  tile  or  brick.  Bath  rooms  will 
have  tilo  floors  and  wainscot  and  will 
be  equipped  with  showers.  An  auto- 
matic water  heater  will  be  Installed. 
Exterior  of  both  the  dwelling  and  ga- 
rage will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing   prepared. 

HlCrHWAY  WORK— Cost  not  stated. 
Redwood  City.  San  .Mateo  Co..  Cal.  En- 
gineer, County  Surveyor  Neuman.  Red- 
wood City.  Owners,  San  .Mateo  Coun- 
ty. Plans  and  specifications  present- 
ed for  the  new  highway  from  Hills- 
borough to  the  Spring  Valley  lakes 
have  been  approved  by  the  Supervl- 
.sor.*  and  bids  have  been  ordered  called. 
.MACADAMIZED  HIGHWAY  —  Cost 
not  stated.  Monterey,  Monterey  Co., 
Cal.  p:ngineer.  County  Surveyor,  Mon- 
terey. Owners.  .Monterey  County. 
Plans  have  been  completed  and  ap- 
proved for  constructing  a  macadam- 
ized highway  over  the  route  known  as 
the  "Spreckels  Boulevard."  leading 
I'roiii  Ililltown  to  Spreckels  and  thence 
via  llatton  avenue  and  along  the 
.^pieckels  Branch  Railroad  to  the  Sa- 
linas-Chualar  road  at  Spreckels  Junc- 
tion. Bids  are  now  being  taken  and 
will  be  opened  by  the  Board  of  Super- 
visors on  February  2nd.  Plans  and 
specillcatlons  can  be  secured  from  the 
C<)unt>    Clerk. 


BUILDINii  CONTRACTS 


SANT.l   ri.ARA   rOI'NTY. 

FR.X.ME    DWELLING 

SW  SECOND  AND  WILLI. \M  STS..  San 
Joso.  All  work  except  plumbing, 
sheet  metal  and  electric  wiring  for 
I  w  ii-.-Jtory    frame   dwelling. 

Owner F.    J.    Brelle,   San   Jose. 

.\rehitict  ...Chas.  S.  McKenzie,  Bank 
of   San   Jose   Bldg..   S.   J, 


Wednesday.       Jan. 


:o. 


1915. 
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Contractor.  .J.    E.    Perkins,    SE   E-Santa 

Clara  and  34th,  San  Jose. 
Filed   Jan.    4,   '15.      Dated   Dec.    23,    '14 

Frame    up     $..1183.75 

1st    coat    plaster   on 1183.75 

When  completed    1183.75 

Usual    35    days 1183.75 

TOTAL  COST,  $4735.00 
Bond,  $2500.  Surety,  U.  S.  Fidelity  and 
Guaranty  Co.  Limit,  100  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

CLASS   "C"   BUILDING 

NEAR  COR.  FIRST  AND  SAN  SAL- 
vadore  Sts.,  San  Jose.  All  work  for 
one-story  Class  "C"  busine.ss  build- 
ing. 

Owner S.    Montgomery,    San    Jose. 

Architect  .  .  .Wm.      Binder,    Rea      Bldg., 

San   Jose. 
Contractor .  .Morrison     Bros.,      113     W- 

Santa  Clara,  San  Jose. 
Filed   Jan.    4,   '15.      Dated   Jan.    4,   '15. 
Between  1st  and  6th  of  each  month 

payments   of    75% 

Usual    35    days 25% 

TOTAL  COST,  $2982 
Bond,  $1491.  Sureties,  C.  A.  Morrison 
and  E.  McQuoid.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


FRAME   AND   BRICK  BUILDING 

SE  SEVENTH  AND*  SANTA  CLARA 
Sts.,  San  Jose.  All  work  for  one- 
story  frame  and  brick  building-. 

Owner H.   H.   Madsen,    San   Jose. 

Architect  ..  .F.    D.    Wolf,    1st      National 
Bank  Bldg.,   San  Jose. 

Contractor.  .J.    C.    Thorp,    Porter    Bldg., 
San   Jose. 

Filed    Jan.    6,    15.      Dated    Jan.    5,    '15. 

Brick  walls    Vz   story  high $1070 

Roof    on    1070 

When    completed    1070 

Usual    35    days 1070 

TOTAL  COST,  $4280 

Bond,   $2150.     Sureties,   T.   B.   and   A.   L. 

Hubbard.      , Limit,     50    .days.       Forfeit, 

none.      Plans   and   specifications    filed. 


FRAME    RESIDENCE 

COR.  FOURTEENTH  AND  SAN  SAL- 
vador  Sts.,  San  Jose.  All  work  for 
one-story  frame  residence. 

Owner Clif     Bronson,     390     S-14th 

St.,  San  Jose. 

Architect  ...Clif   Bronson. 

Contractor .  .S.  I.  Kelly,  San  Jose. 

Filed  Jan.  6,  '15.     Dated  Jan.  6,  '15. 

Frame    up    

Brown     plaster     on 

When     completed     

Usual    35   days 

TOTAL  COST,   $2335 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.     Plans   and   specifications    filed. 
— ♦ 

COMPLETION  NOTICES. 


SAXTA  CLARA  COUNTY. 


RECORDED  ACCEPTED 

Jan.  7.  1915— -LOT  20  BLK  4  Hester 
Park,  San  Jose.  Jessie  E  Ball  to 
F   L   Hoyt Dec.    29,    1914 

Jan.  9,  1915— NR  COR.  UNIVERSITY 
Ave  and  Emerson  St.,  part  Lot  4, 
City  of  Palo  Alto.  Jas  Frazer  to 
R   S   Jewell Jan.    4,    1915 

Jan.  9,  1915 — LOT  36  BLK  3  Vestal's 
Survey,  San  Jose.  V  Campisi  to  G 
Tamburino Dec.    31,    1914 

Jan.  9,  1915— LOT  18  BLK  39,  City  of 
Richmond.  Mathias  Heinzen  to 
Carl   Overea Dec.    21,    1914 


MAKIN,     CONTRA     COSTA     AND 
SONOMA  COUNTIES. 

STREET  PAVING — Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond.  Own- 
ers, City  of  Richmond.  The  following 
is  a  list  of  bidders  for  the  work  of 
improving  20th  street  from  Southern 
Pacific  avenue  to  the  Santa  Fe  right 
of  way:  L.  L.  Page,  S.  C.  Rogers, 
Raven  Co.,  R.  H.  Higgins,  C.  W.  Mc- 
Master,  Galbraith  &  Janes,  John  Word, 
.1.  F.  Dooling  &  T.  C.  Dooling.  The 
following  is  a  list  of  bidders  on  the 
paving  of  two  blocks  of  Montgomery 
avenue:  S.  C.  Rogers,  Gailbraith  & 
Janes,  E.  H.  Higgins,  John  Word, 
Frank  S.  Aguir,  J.  T.  Dooling  &  T.  C. 
Dooling.  All  bids  were  referred  to 
City  engineer  Chapman  for  report. 

APARTMENT  HOUSE— 2  story  and 
base,  brick.  Cost  not  stated.  Rich- 
mond, Contra  Costa  Co.,  Cal.  Archi- 
tect, James  T.  Narbett,  Berry  Bldg., 
Richmond.  Owner,  D.  L.  Hilson.  The 
building  will  be  erected  at  the  corner 
of  Ferry  and  Howard  streets.  The 
first  floor  is  now  up  and  the  second 
door  addition  will  be  arranged  for  a 
number  of  two-room  suites  with  pri- 
vate baths.  Interior  finish  will  be  of 
pine  and'  redwood.  Bath  rooms  will  be 
finished  in  tile.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 
Exterior  will  be  faced  with  stock 
brick.  Plans  are  complete  and  figures 
are    being   taken. 

BANK  ADDITION— 2  story  and  base, 
stone  and  brick.  Cost  not  stated.  Mar- 
tinez, Contra  Costa  Co.,  Cal.  Archi- 
tect's name  not  given.  Owners,  Bank 
of  Martinez.  Preliminary  plans  have 
been  taken  by  the  directors  of  the 
Bank  of  Martinez  towards  constructing: 
an  addition  to  the  present  bank  build- 
ing. The  directors  contemplate  the 
addition  of  two  stories,  which  will  oc- 
cupy thirty-seven  feet  adjoining  the 
present  site  on  the  corner  of  Ferry 
and  Main  streets.  The  meeting  at 
which  plans  will  be  submitted  has  been 
set  for  the  second  Monday  in  February, 
when  more  definite  information  will 
be  given.  The  directors  of  the  bank 
are:  W.  S.  Tinning,  A.  E.  Dunkel,  J. 
E.  Rodgers,  Thomas  Fernandez,  W.  A. 
Hale.     W^.    S.   Tinning  is   president. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  Richmond,  Contra  Costa 
Co.,  Cal.  Engineer,  City  Engineei 
Chapman,  Richmond.  Owners,  City  of 
Richmond.  Preparations  are  now  be- 
ing made  by  securing  all  property  for 
the  highway  along  the  marine  front, 
running  from  the  ocean  near  the  Rich- 
mond Navigation  Company  out  to  the 
Los  Angeles  Brick  (.Company.  TTiis 
load  will  be  part  of  the  proposed 
scenic  highway,  which  will  unit  the 
parts  of  Point  Richmond,  w^hich  are  as 
yet  undeveloped.  City  Engineer  Chap- 
man, who  is  preparing  the  plans,  states 
that   plans   call    for   a   thirty-foot   road. 

SPUR  TRACK  CONSTRUCTION  — 
Cost  not  stated.  Martinez,  Contra 
Costa  Co.,  Cal.  Engineer,  Engineering 
Department  Southern  Pacific  Co.,  Flood 
Bldg.,  S.  F.  Owners,  Southern  Pacific 
Co.  Materials  are  now  on  the  ground 
and  a  crew  of  surveyors  and  road 
workers  have  started  work  on 
the  laying  of  4,560  feet  of  spur  track 
for  the  Southern  Pacific  Co.  through 
the  Shell  property.  The  work  will  be 
completed   in   about   two   months. 

SCHOOL— 1      story,      frame,      $12,000. 


Richmond,  Contra  Costa  Co.,  Cal.  Ar- 
chitect, James  T.  Narbett,  Richmond. 
(Jwners,  City  of  Richmond.  The  build- 
ing has  been  designed  to  contain  four 
class  rooms.  Interior  finish  will  be  of 
pine  throughout.  .\  warm  air  system 
of  heating  with  oil  burning  furnace 
will  be  installed.  Modern  school 
plumbing  is  included  in  the  specifica- 
tions. Exterior  of  the  building  will 
be  covered  with  shiplap.  Plans  are 
now    being    prepared. 

Contracts  Awarded. 

STREET  PAVING— $3,616.61.  Rich- 
mond, Contra  Costa  Co.,  Cal.  Engi- 
neer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
Contractor,  John  Word,  Richmond. 
Contract    price,    $3,616.61. 

STREET  PAVING— $2,298.48.  Rich- 
mond, Contra  Costa  Co.,  Cal.  Engi- 
neer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond; 
Contractor,  E.  H.  Higgins,  Richmond, 
Contract     price,     $2,298.48. 

SCHOOL — 2  story  and  base,  brick. 
Cost  not  stated.  Rio  Vista,  Solano  Co., 
Cal.  Architect,  Henry  C.  Smith,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owners,  Rio 
Vista  School  District.  Contractors. 
Boyd,  Kerr  &  McLean,  110  Jessie 
street,  S.  F.,  general  construction.  Con- 
tract   price,    $49,588. 


BUILDING   CONTRACTS. 

CONTRA    COSTA   COUNTY. 

CLASS    "C"    GARAGE 

LOTS  23  AND  24  BLK  1,  Nicholl  Ave 
and  Civic  Center,  Richmond.  Ex- 
cavating, concrete  work,  brick  work, 
plastering,  iron  and  steel  work,  car- 
penter, glass  doors,  galvanized  iron 
and  tin  work,  painting,  whitewash- 
ing, roofing,  hardware,  plumbing  and 
electric  work  for  Class  "C"  garage. 

Owner Edward    J.    Burg. 

Architect  ..  .Lewis    M.    Gardner,    Phelan 
Bldg.,    San    Francisco. 

Contractor .  .John    and    James    F.    Sulli- 
van   (as   Sullivan   Bros.) 

Filed    Jan.    9,    '15.      Dater    Jan.    6,    '15. 
Brick     work     ready     for     trusses 

and    2nd   floor   joists $1250 

Brick   work   done   and    roof   com- 
pleted        1250 

When   accepted    1250 

Usual     35    days 1 250 

TOTAL  COST,  $5000 

Bond,    $2500.      Surety,    C.    H.    G.    Runde. 

Limit,  60  working  days.     Forfeit,  none. 

Plans    and    specifications    filed, 

♦ 

COMPLETION  NOTICES, 

MARIN    COUNTY. 


RECORDED  AMOUNT 

Jan.  6,  1915— SAN  ANSELMO,  Marin 
Co.  James  C  Leach  and  D  A  Leach 
to  whom   it  may  concern. Dec.   29,  '14 


LIENS   FILED 


CONTRA  COSTA  COUNTY. 

RECORDED  AMOUNT 

Jan.  8.  1915— LOT  11  BLK  "C"  in  Plot 

of    Central    Division    of    Pittsburg. 

Guiseppe       Siino,    $130.60;       Michele 

Enala,    $57    vs    Maria   and    Pasquale 

Scotto     

Jan.  7,  1915— LOT  17  and  SW  Vi.  Lot 
18  Blk  "H"  Pinole  Villa  Site  as 
Map  filed  in  Recorder's  Ofllce. 
Stege  Lumber  &  Hardware  Co  vs 
J  C  F  Hall  and  Kate  V  Hall.  .  $179.90 


.■50  lil 

LlEiNS   FILED 

MARIBi    COliM'V. 

RKCORDKD  AMOUNT 

Jan.    7.    1915— SAUSAI.ITO.    Marin   Co. 

('has    Smith    vs   George    Malim $20 

# 

FKKSX),     MODESTO,     STANISLAUS 
AND  CENTRAL  CALIFOKNIA 

HIC.HWAY  CONSTUrCTloN  —  Cost 
not  stated.  Dinuba.  Tulare  Co..  Cal. 
Kn^ineer.  County  .Surveyor,  Dinuba. 
nwner.s.  Tulare  County.  The  following 
hid.s  were  opened  by  the  .Supervisors 
for  the  con.struction  of  the  proposed 
mountain  roads,  one  from  Badger  to 
K.«hem  Velley  and  one  from  Hadger  to 
Sand    Creek: 

I-^or  the  road  from  Badger  to  Sand 
Creek,    the    bids   follow: 

Charle.^    Xec     $1,260.00 

K.   C.    Moore    597.50 

('.    E.    Hill    790.00 

Charles    Neff     $1,260.00 

For  the  road  from  Badger  to  Eshom 
Valley,  the  following  bids  were  re- 
ceived: 

William    Watt    $1,250.00 

K.    A.    Thomas    1.199.00 

W.    U.    .Murray    950.00 

The  bids  liave  been  taken  under  ad- 
visement. An  award  of  contract  will 
probably  be  made  at  the  n<?xt  meeting. 
CAK  I.INI^  KXTIONSIOX— Cost  not 
.stated.  Hakerstield,  Kern  Co..  Cal.  En- 
gineer, E.  .^.  Wi.^hon.  Fre.sno.  Owners, 
.San  .Joaciuin  Power  Co.,  Fresno.  An 
extension  of  the  Chester  avenue  car 
line  through  West  Park  and  south  on 
C  street  to  the  .south  limit  of  the  city 
is  "a  possibility,  and  the  property  own- 
ers of  that  section  have  taken  up  with 
E.  A.  Wi.shon  of  the  San  .loaquin  Pow- 
er Co.  Wishon  approves  the  plan  to 
make  this  improvement  provided  the 
property  owners  would  give  a  bonu.s. 
.More  information  wiil  ha  rendered  the 
property  ow.iers  \/hen  Wishon  returns 
to    Bakersliiid    from   Fresno. 

I.EVEES.  ETC. — Cost  not  stated. 
Reclamation  District  1604,  Stanislaus 
Co.,  Cal.  Engineer.  Chief  Engineer 
Reclamation  District  16(U.  Owners. 
Reclamation  District  1604.  Secretary, 
C.  W.  Elfving.  Hearst  Kldg.,  S.  F. 
Plans  are  complete  and  figures  are 
•low  being  taken  for  considerable 
reclamation  work  in  this  district,  con- 
sisting of  the  construction  of  levees 
and  ditches.  Plans  and  specifications 
together  with  complete  information 
can  be  secured  from  the  secretary.  iJids 
will    he   opened   on    February    10th. 

(JRADE  SEPARATION  WORK— $500,- 
000.  Seattle,  Wash.  Engineer,  City 
lOngineer,  S^jattle.  Owners,  City  of  Se- 
attle. Superintendent  of  Public  Utili- 
ties A.  L.  Valentine  is  authority  for 
the  statement  that  preliminary  plans 
have  been  prepared  by  the  City  Engi- 
neer for  the  grade  separation  work  at 
Argo  Station,  which  is  estimated  to 
cost  between  $150,000  and  $500,000.  The 
plans  call  for  the  construction  of  an 
IKOO-foot  reinforced  concrete,  double- 
track  tunnel.  A  meeting  will  be  held 
In  a  few  days  to  consider  the  work, 
when  it  is  thought  that  bids  will  be 
ordered    called. 

.MET.\I>  SIPHON — Cost  not  stated. 
.Modesto.  Stanislaus  Co.,  Cal.  Engi- 
neer, E.  A.  Mayley,  Los  Angeles,  (uvn- 
eis,  .Modesto  Irrigation  District.  Plans 
for  the  (Jasherg  siphon  on  the  main 
<-aniil     of     the     \I-..|.'<i..     Ii  I  iu.ilinii     Dls- 
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trict  liave  been  completed  and  are  now 
in  the  hands  of  Secretary  Abbott.  The 
plans  were  prepared  by  Engineer  E. 
A.  Hayley  of  Los  Angeles.  The  siphon 
will  rest  on  concrete  piers  and  will  be 
7S3.96  feet  in  length.  No  estimate  as 
yet   has   been   placed  on   the   work. 

SEWERS — 6-inch,  vitrified,  $14,000. 
Dinuba,  Tulare  Co.,  Cal.  Engineer, 
City  Engineer,  Dinuba.  Owners,  City 
of  Dinuba.  The  trustees  have  reject- 
ed all  bids  received  for  the  construc- 
tion of  a  storm  sewer,  connecting  the 
gutters  of  the  business  district  with 
the  main  line  of  pipe  leaving  the  city. 
The  pipe  to  be  laid  runs  from  K  street 
down  to  Tulare  and  M  streets,  where 
it  Gonnests  with  the  line  running  to 
the  sewer  farm.  The  lowest  bid  re- 
ceived by  the  board  was  $13,000.  The 
work  will  now  be  done  under  the  Day 
Labor    system. 

HOTEL — 2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Fresno.  Fresno 
Co.,  Cal.  Architect,  R.  F.  Felchlin, 
Fresno.  Owners,  Goodwin  Estate.  The 
building  will  be  erected  on  J  street 
and  has  been  designed  to  carry  two 
additional  stories.  There  will  be  stores 
on  the  ground  Hoor  besides  the  hotel 
lobby.  Upper  Hoor  will  contain  a  num- 
ber of  hotel  rooms  and  baths.  Inte- 
rior finish  will  be  of  pine  throughout. 
Hath  rooms  will  be  finished  in  tile. 
There  will  be  a  hot  water  system  and 
sttam  heat.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 
for  at   once. 

Contracts  Awarded. 

HIGHWAY  PAVING  —  $45,998.55. 
Bakersfield,  Kern  Co.,  Cal.  Engineer, 
County  Surveyor,  Bakersfield.  Owners, 
Kern  County.  Contractors,  George  S. 
Benson  &  Sons,  Bakersfield.  Contract 
price,    $4, ,998. 55. 

BRlIXiE  AND  CULVERT — Concrete 
construction,  $1,904  and  $478.  .Modesto. 
Stanislaus  Co..  Cal.  Engineer,  County 
Surveyor,  :xiodesto.  Owners,  Stanislaus 
County,  Contractor,  C.  D.  Palmer,  Oak- 
dale,  Twenty-six  Mile  bridge,  $1,904, 
and  .1.  E.  Griffiths,  Oakdale,  culvert, 
$478. 

BRIDGE  AND  GRADING — Concrete 
construction,  $12,973.27.  Bakersfield, 
Kern  Co.,  Cal.  Engineer,  County  Sur- 
veyor, Bakersfield.  Owners,  Kern 
County.  Contractors,  Castro  &  Blais- 
dell,  Bakersfield.  Contract  price,  $12,- 
973.27. 

SiREET  PAVING — $41,724.47.  Fires- 
no,  Fresno  Co.,  Cal.  Engineer,  City 
lOngineer,  Fresno.  Owners.  City  of 
I'resno.  Contractors,  California  Itoad 
and  Street  Improvement  Co.,  2007  Mar- 
iposa street,  Fresno.  Contract  price, 
$41,724.47. 

.STREET  PAVING— Cost  not  stated. 
Bakersfield,  Kern  Co.,  Cal.  Engineer, 
City  lOngineer,  Bakersfield.  Owners, 
City  of  Bakersfield.  Contractors, 
Tlumipson  Bros.,  Bakersfield.  Contract 
price,  $14.75  per  square  foot  for  pav- 
ing, and  15  cents  for  gutters  and  40 
cents    for  curb. 


SACRAMENTO,      STOCKTON      AND 
NORTHERN   CALIFORNIA. 

PU.MPI.NG  PLANT— $10,000.  Biggs, 
Butte  I'o.,  Cal.  lOngineer,  none.  Own- 
er. W.  R.  Spence,  Biggs.  W.  It.  Spence, 
who  recently  purchased  640  acres  of 
1  lc«'  land  here,  will  commence  work 
imnudialely  to  install  n  $10,000  pump- 
ing   plant    on    his    property. 


Wednesday.      .Ian.       2o,       191 5. 

.\1I;TAD  FLL'ME — Cost  not  stated. 
Bed  Bluff,  Tehama  Co.,  Cal.  Engineer, 
none.  Owners,  Sunset  Syndicate.  A 
metal  flume  on  a  truss  100  feet  long, 
which  carried  water  from  ^lill  Creek 
to  irrigiate  lands  belonging  to  the 
Sunset  Syndicate  on  the  north  side 
of  Dyes  Creek,  was  destroyed  by  a 
heavy  storm  recently.  The  flume  is 
located  about  eight  miles  northeast  of 
1a3s  .Molinos.  I'reparations  are  now 
being  formulated  to  have  the  flume 
lebuilt. 

.STATE  HIGHWAY  CONSTRUCTION 
— Cost  not  stated.  Butte  Co.,  Cal.  En- 
gineer, State  Highway  Commission. 
Forum  Bldg.,  Sacramento.  Owners, 
State  of  California.  Plans  have  been 
completed  and  figures  are  now  being 
taken  for  constructing  approximately 
I2.i;  miles  of  Portland  cement  concrete 
highway  in  Butte  County.  This  road  is 
a  part  of  the  State  Highway.  Plans 
and  specifications  can  be  secured  from 
the  office  of  the  State  Highway  Com- 
missioners at  Sacramento,  or  from  the 
District  Engineer's  offices  in  San  Fran- 
cisco and  Los  Angeles.  Bids  will  be 
opened  on  February  1st.  An  official 
proposal  appears  in  another  column  of 
this    issue. 

COUNTY  ROAD  CONSTRUCTION— 
Cost  not  stated.  Grass  Valley,  Nevada 
Co.,  Cal.  Engineer,  County  Surveyor 
Miller,  Grass  Valley.  Owners,  Nevada 
County.  The  Board  of  Supervisors  has 
directed  County  Surveyor  .Miller  to 
make  a  survey  for  the  proposed  road 
to  connect  the  San  Juan  road  with  the 
Selby  Flat  road,  crossing  Rock  Creek 
at  the  upper  end  of  Lake  Vera.  Miller 
will  submit  a  report  to  the  Supervisors 
in  about  ten  days  when  the  calling  of 
bids   will  be  considered. 

COURT  HOUSE  ALTERATION— Cost 
not  stated.  Stockton,  San  .loaquin  Co., 
Cal.  Architect,  .loseph  Losekahn,  San 
.7oaQuin  Bldg.,  Stockton.  Owners,  .San 
•loaquin  County.  Plans  for  alterations 
in  one  of  the  wings  of  the  present 
court  house  have  been  completed  and 
figures  are  being  taken.  The  work  will 
consist  of  rearranging  the  present 
rooms  into  offices  for  the  County  Sher- 
iff. Bids  are  now  being  taken  and 
will  be  opened  on  January  28th  by  the 
i>oard  of  Supervisors.  Plans  and  speci- 
fications can  be  secured  from  the  Coun- 
ty   Clerk    or    the   architect. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,500.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  David  Hill,  1719 
2!lth  street,  Sacramento.  The  dwelling 
has  been  designed  for  a  six-room 
house  and  will  be  erected  on  T  street 
between  34 ih  and  35th  streets.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  In  the 
living  room  with  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the 
kitchen  and  bath  room.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Pl.iiis  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
I'.iy  I.abor.  .Materials  are  now  being 
jHirchased. 

G.\RAGE — 1  story,  corrugated  iron 
and  frame.  $1,200.  Sacramento,  Cal. 
Architect,  none.  iMvner,  S.  A.  McDou- 
Koll,  27  12  Isl  avenue,  Sacramento.  The 
building  wiil  be  erected  on  21st  street 
.iiul  has  been  designed  for  a  commer- 
cial garage.  No  interior  finish  will  be 
used.  Exterior  will  be  covered  with 
eorrugated     iron.       Plans     are     in     the 
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hands  of  the  owner  ana   the  work  will 
be   done   by    Day   Ijabor. 

1^1  BRA  RY — 1  story  and  base,  brick 
$!(»,000.  Willits,  Mendocino'  Co.,  Cal. 
Architect,  Tobias  Bearwald,  Mer- 
chants' National  Bank  Bldg.,  S.  F. 
Owner.s,  Town  of  Willits.  The  build- 
ing- will  contain  one  large  main  read- 
ing- room,  office  of  the  librarian  and  a 
lecture  room.  Interior  will  be  finished 
in  natural  redwood  with  a  maple  floor. 
There  will  be  steam  heat.  Metal  book 
.stacks  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  A  clay  tile  or  slate  roof  will  be 
used-  Plans  are  now  being  prepared. 
Further  mention  will  be  made  of  the 
work    when    plans    are    out    for    figures. 

RB:.SIDENCE  —  2  story  and  base, 
frame,  $5,000.  Woodland,  Yolo  Co.,  Cal. 
Architect,  Sidney  B.  Newsom,  Nevada 
Bank  BIdg.,  S.  F.  Owner,  A.  L.  Lowe, 
'S\'i)odland.  The  dwelling  will  contain 
nine  rooms  and  bath.  Interior  finish 
will  be  of  pine  throughout.  Some  hard- 
wood floors  will  be  used.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  bg 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  let  seg- 
regatt'd    contracts. 

RANCH  HOUSE — 1  story  and  base, 
frame.  Cost  not  stated.  Marysville, 
Yuba  Co.,  Cal.  Architect,  Sidney  B. 
Newsom,  Nevada  Bank  Bldg-.,  S.  F. 
Owners,  Buckingham  and  Valentine. 
The  building  will  contain  eleven 
rooms,  three  baths  and  sleeping 
porches.  Interior  will  be  finished  in 
pine  and  redwood.  There  will  be  six 
large  open  fire  places.  Mantels  will 
be  of  brick.  Exterior  of  the  house 
will  be  covered  with  shingles.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  N.  J.  Feagan, 
2204  3rd  avenue,  Sacramento.  The 
dwelling  has  been  designed  for  a  seven 
room  house  and  will  be  erected  on  3rd 
avenue.  .  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms.- 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  wainscot  will 
be  used  in  the  bath  room.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor.  Materials  are  now  be- 
ing  purchased. 

SCHOOL  ALTERATION  —  Cost  not 
stated.  Stockton,  San  Joaquin  Co., 
Cal.  Architects,  Stone  &  Wright,  24 
South  California  street,  Stockton. 
Owners.  City  of  Stockton.  Plans  are 
complete  and  figures  are  no-w  being 
taken  for  alterations  to  the  Fremont 
School  and  for  the  installation  of  a 
new  sanitary  system.  Plans  can  be 
secured  from  the  architects.  Bids  will 
be  opened  for  the  work  on  February 
3rd. 

SCHOOI.r— 2  story  and  base,  brick, 
$65,000.  Stockton.  San  Joaquin  Co.. 
Cal.  Architects.  Stone  &  Wright,  2  4 
South  California  street.  Stockton. 
Owners,  City  of  Stockton.  Plans  have 
received  the  official  approval  of  the 
Board  of  Education  for  the  new  build- 
ing   to    be    erected    on    the    property    at 


the  corner  of  Main  and  the  Lower  Sac- 
ramento road.  The  building  will  con- 
tain twelve  class  rooms,  assembly  hall 
and  office.  Interior  finish  will  be  of 
pine  with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system,  oil  burning  furnace  and 
modern  school  plumbing.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Bids  will  be  called  for  shortly. 
Further  mention  will  be  made  of  the 
work. 

SCHOOL — 1  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Rose- 
ville.  Placer  Co.,  Cal.  Architect,  W.  H. 
Weeks,  75  Post  street,  S.  F.  Owners, 
Town  of  Roseville.  This,  building  has 
been  mentioned  here  before  when 
plans  were  first  started.  Figures  are 
now  being  taken  and  bids  will  be 
opened  on  February  8th.  Plans  and 
specifications  can  be  secured  from  the" 
architect. 

Contracts  Awarded. 

BRIDGE — Reinforced  concrete,  $5,- 
778.  Folsoni,  Sacramento  Co.,  Cal.  En- 
gineer, County  Surveyor,  Sacramento. 
Owners,  Sacramento  County.  Contrac- 
tors, W.  N.  Concannon  Co.,  525  Market 
street,    S.    P.      Contract    price,    $5,778. 


BUILDING   CONTRACTS 


SACRAMENTO   COUNTY. 


RESIDENCE 

T  ST.,  bet.  34th  and  35th  on  Lot  76 
Mier  &  Sowell  High  School  Tract, 
Sacramento.      Six-room    residence. 

Owner David    Hill,    1719    29th    St., 

Sacramento. 

Architect  .  .  .None. 

Day's  work.  COST,   $2500 


STORE    AND    DWELLING 
NO.    1421   FOURTH  ST..  on  S   20  feet  of 
N  60  feet  Lot  8.  N,  O,  4th  and  5th  Sts.. 
Sacramento.       Two-story     store     and 
dwelling. 

Owner Langdon    Bros.    &    Co.,    515 

20th   St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .C.     Valine,     2417     15th     St., 
Sacramento. 

COST,   $1500 


REPAIRS 

NO.  1419  FOURTH  ST.,  on  S  20  feet  of 
N  40  feet  Lot  8,  N,  O,  4th  and  5th  Sts., 
Sacramento.  Remodel  and  repair 
store. 

Owner Langdon    Bros.    &    Co.,    515 

20th  St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .C.     Valine,     2417     15th     St., 
Sacramento. 

COST,   $1000 


REPAIRS 

NO.    2130    J   ST..    Lot    4,    J.    K,    11th    and 
12th   Sts.,  Sacramento.     Repair  bldg. 

Owfier J.    C.    Huston,    1127    W    St., 

Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,    $600 


SHED 

THIRTY-FOURTH  ST..  bet.  Magnolia 
and  Orange  Ave  on  S  24  feet  Lots  7 
and  8  Blk  21,  Oak  Park.  Sacramento. 
Build   shed   at   machine   shop. 

Owner Mrs.    Martha   Boggess.    3318 

Orange    Ave..    Sacramento. 
Architect  .  .  .None. 

Contractor.  .W.       M.       Kennedy,       3330 

Orange    Ave.,     Sacramento. 

COST.   $400 


REMODEL 

THIRTY-FIFTH  ST.,  bet  Sacramento 
and  Cypress  Ave,  on  Lot  17  Blk  43, 
Oak  Park,  Sacramento.  Remodel 
moving  picture   house. 

Owner M.   J.   Silva. 

Architect  . .  .None. 

Contractor .  .W.       M.        Kennedy,        3330 
Orange    Ave.,    Sacramento. 
COST.   $800 


CONCRETE   GARAGE.    ETC. 

TWENTY-SE7C0ND,  bet  2nd  and  3rd 
Aves  Lots  126,  127  and  128  West 
Curtis  Oaks,  Sacramento.  Two-story 
concrete  private  garage  and  billiard 
room. 

Owner Mrs.  D.  A.  Lindley. 

Architect  .  .  .None. 

Contractor.  .F.  V.  Mayo,  531  I  St..  Sac- 
ramento. 

COST.   $2000 


GARAGE 

TWENTY-FIRST  ST.,  on  Lot  2  Sutter 
Terrace  Addition,  Sacramento.  One- 
story   frame   corrugated   garage. 

Owner T.    A.    McDougall,    2712    1st 

Ave.,    Sacramento. 

Architect  .  .  .  None. 

Day's    work.  COST,    $1200 


OIL   TANKS 

NO.  2100  M  ST.,  on  N  Vz  Lot  1,  M,  N, 
21st  and  22nd  Sts.,  Sacramento. 
Certain    oil    tanks. 

Owner Standard     Oil     Co.,     Upper 

Stockton    Road    Cor.    R    St., 
Sacramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $600 


OIL    TANKS 

No.  1130  C  ST.,  on  N  i^  Lot  4,  C,  D, 
nth  and  12th  Sts.,  Sacramento.  Cer- 
tain oil   tanks. 

owner Standard     Oil     Co.,     Uppej* 

Stockton    Road    Cor.    R    St., 
Sacramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $600 


PUBLIC    SERVICE    STATION 

NO.  1130  C  ST.,  on  N  i^  Lot  4,  C,  D, 
nth  and  12th  Sts.,  Sacramento.  One 
story   frame  public   service  station. 

Owner Standard  Oil  Co.,  2000  Bush 

St.,   San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $450 


FRAME    WAREHOUSE 
NO.    2131    NINETEENTH  ST.,    on    W    % 
of   S    1^    Lot   7   and   S    V2    Lot   8,   U,   V, 
19th    and    20th    Sts.,    Sacramento.  One 
story   frame   warehouse. 

Owner J.     G.   Miller,      435     Forum 

Bldg-.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .P.     Williams,     a23    Ochsner 
Bldg-.,     Sacramento. 

COST,   $300 

REPAIRS 

NO.  3414  MADRONE  AVE.,  on  Lots  4 
and  5  Blk  44,  South  Sacramento.  Re- 
pair and  move  two-story  frame  resi- 
dence to  rear. 

Owner Joe    Lewis. 

Architect  .  .    None. 

Contractor.  .J.    C.    Dilliard,    3117    Mag- 
nolia,   Sacramento. 

COST,  $300 


lili 


laO.MUUKl.    AM)    KETAIU 

NC\  618  K  ST..  W  60  feet  Ix)t  3,  K.  L, 
6th  and  7th  Sts.,  Sacramento.  Re- 
model and  repair.s  to  portion  of  2nd 
floor  of  brick  department  store. 

t)wner The    Nonpariel,    Premises. 

Architect  . .  .None. 

Contractor.  .G.    K.    Hook,    71S    18th    St.. 
Sacramento. 

COST.    $1850 


DWELLING 

NO.  1219  KIGHTEENTH  ST..  on  N  14 
Lot  8.  L,  -M.  18th  and  19lh  Sts..  Sac- 
ramento. Two-story  frame  dwelling 
and    new    concrete    foundation. 

Owner F.    B.    Taylor. 

Architect  ...None. 

Tontrartor.  .Ellis      &      Johnson.      520% 
20th    St..    Sacramento. 

COST.   $4  00 


liilLULNO  AND  ENGINEERING  NEWS 

land  being  620x63  feet.  Sacramento 
W    P    Fuller      &    Co    vs    Le'ster      D 
Green    and    H    \V    Tyrrell $31.75 

.Ian.  11.  1915— BEG  AT  PT  SOUTH- 
320  feet  from  a  pt  39  rods  due  N 
from  E  Cor.  of  NE  %  of  Sec.  27.  T 
5.  R  6th  westerly  90  feet  S  40  E  90 
N  4  0  to  pt  beg,  Sacramento.  Thos 
Carpenter  &  Co  vs  Wade  Duncan. 
$180.19 

Ian.  11.  1915— FARM  NO.  190  Valley 
Oaks  Sbdvn  No.  3.  Sacramento, 
Thomas  Carpenter  &  Co  vs  Bessie 
EmitT  $40.64 


Wednesday.      .Ian. 


iO, 


1915. 


FRAME    BARN 

NO.  220s  P  ST.  (rear)  W  »^  Lot  2.  P. 
Q,  22nd  and  23rd  Sts..  Sacramento. 
One-story   frame   barn. 

Owner P.      S.      Prother,      Grafton. 

Volo    Co..    Cal. 
Architect  .  .  .None. 

Contractor.  .Chatterton     Bros..     3126     T 
St.    Court,    .'Sacramento. 

COST,   $303 


CONCRETE   FLOOR,  ETC. 
NOS.     1902    TO     1906    THIRD    ST.,    E    55 
feet  of  N  100  feet  Lot  4.  S.  T.  2nd  and 
3rd      Sts..    .Sacramento.        Place      con- 
crete rtoor  and  make  general  repairs. 

Owner ..Mrs.    Ada    Goodwin,    Dixon, 

California. 
Architect  .  .  .None. 

Contractor.  .John      A.   Silva,      415      11th 
St.,    Sacramento. 

COST,    $950 


Fit  A. ME    DWELLING 

THIRD  AVE,  bet.  23rd  and  24th  Sts., 
on  l^t  161  West  Curtis  Oaks,  Sac- 
ramento. Two-story  7-room  frame 
dwelling. 

Owner N.  J.  Feagan.  2204   3rd  Ave 

•Sacramento. 

Architect  .  .  .None. 

Day's     work.  COST,     $2800 


COMPLETION    NOTICES 


.S.\CRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

Jan  12.  1915— BARN  ON  TRACT  OF 
land  containing  lis  acres  owned 
E.siatc  of  W  E  Lovdal,  dec'd  and 
.situated  about  1  mile,  below  limits 
of  City  of  Sacramento  and  known 
as  I»vdale  I^wer  Ranch  on  River- 
.side  Road.  Katherine  B  Fisk  and 
Emma  T  L  Beardslee,  Extr  Estate 
W  E  Lovdal.  dec'd  to  E  W  Book... 

Ian.     2.     1915 

Jan.  13,  1915— BUILDING  ON  TRACT 
of  land  beg  at  pt  in  center  of 
levee  road  on  E  side  of  Georglana 
Klough.  th  .southerly  71  E  249  N  61 
W  260  lo  pt  of  beg  thus  18  feet  of 
i.-.-isfmcnt  at  E  and  across  lot  being 
pin  ..r  S  L  S  795.  .\Iilo  E  Dye  to  W 
'•   f'r:itr Inn.    9,    1915 


MENS  FILED. 
»i  \ru  \MK\To  ror>rv. 

RECORDED  '  AMOUNT 

Jan.    13,    1915—139    ACRES    being    ptn 
of    S     1.    S    299    excepting    piece    of 


LOS 


ANGELES  AND  SOUTHERN 
CALIFORNIA. 


DIVERTING  DAM — Reinforced  con- 
crete, $1,500,000.  Los  Angeles,  Cal. 
Engineer.  Major  R.  R.  Raymond.  U.  S. 
A.  Engineers,  Los  Angeles.  Owners, 
United  States  Government.  Plans  for 
engineering  work  to  divert  flood 
waters  of  the  Los  Angeles  coastal 
plain  into  Alamitos  Bay  have  been 
tiled  with  the  War  Department  at 
Washington,  according  to  word  re- 
ceived by  Major  R.  R.  Raymond,  U.  S. 
A.,  in  charge  of  the  United  States  en- 
gineers" office  at  Los  Angeles.  The 
plans  call  for  the  construction  of  a 
dam  across  the  deltas  of  the  Los  An- 
geles and  Honda  Rivers,  with  an  ac- 
companying system  of  outfall  canals. 
The  work  would  cost  $1,500,000.  and 
probably  would  prevent  flood  damage 
close  to  that  amount  annually.  A 
healing  on  Raymond's  recommenda- 
tion is  scheduled  for  next  week,  it  was 
announced. 

BUNGALOWS— 10.  1  story  and  base, 
frame,  $3,000  each.  Riverside,  River- 
side. Cal.  Architect.  none.  Owner. 
-Albert  Schliem,  Riverside.  Albert 
."■'chliem  will  start  construction  on  ten 
bungalows  in  the  High  Palm  Tract  on 
I'ebruary  1st.  C.  W.  .lohnson  and  J. 
C.  Odell  of  the  People's  Loan  and  Trust 
Company  of  Riverside  are  backing  the 
project.  The  buildings  will  be  of  one 
story,  frame  construction,  and  will 
contain  fi-om  five  to  seven  rooms.  They 
will  cost  in  the  neighborhood  of  $3,000 
each. 

Contracts  Awarded. 

SCHOOL — 1  story  and  base,  brick. 
Cost  not  stated.  Calexico,  Imperial  Co.. 
Cal.  -Architects,  Allison  &  Allison, 
Hibernian  Bldg..  L.  -\.  Owners.  Calex- 
ico School  District.  Contractors.  Rob- 
erts &  Davis,  El  Centro,  general  con- 
struction. $43,950:  Gentler  &  Gear.  Im- 
perial, plumbing,  $3,978;  B.  V.  Ezell, 
El  Centro,  heating  and  ventilating,  $6,- 
500,  and  the  Standard  Electric  Time 
Co.,   L.   A.,   program   clocks.    $1,092. 


PORTLAND  AND  OREGON 

INCINERATOR  PLANT  —  $200,000. 
Portland.  Ore.  Engineer.  City  Engi- 
neer, Portland.  Owners.  City  of  Port- 
land. Preliminary  plans  for  the  con- 
struction of  an  incinerator  plant,  for 
which  bonds  were  recently  voted,  are 
now  being  prepared  by  Commissioner 
Daly.  The  bonds  voted  were  for  $200,- 
i>00.  The  first  step  taken  in  the  erec- 
tion of  the  plant  will  be  the  selling  of 
the    bonds    and    the    purchase   of   a    site. 

BRIIHJE — Steel  and  concrete.  $1,750.- 
••00.  Portland.  Ore..  to  Vancouver. 
Wash.  Engineers.  Interstate  Bridge 
Commission.  Portland.  Owners,  Mult- 
nomah    and     Clarke     Counties.       At    a 


liueting  of  the  Interstate  Bridge  Com- 
mission, official  proposals  for  the  con- 
struction of  the  proposed  bridge  to  be 
built  between  Portland  and  Vancouver 
were  authorized.  Bids  will  be  re- 
ceived until  2  p.  m.  February  23rd.  The 
structure  will  consist  of  28  spans,  the 
longest  being  275  feet  and  the  shortest 
70  feet.  The  steel  work  will  be  about 
5,000  feet  in  length,  exclusive  of  the 
approaches,  which  will  be  12,000  feet 
long.  About  10,000  tons  of  steel  will 
be  required,  together  with  1,000,000 
cubic  yards  of  earth  excavation  and 
29.000  cubic  yards  of  concrete.  Alter- 
nate proposals  for  two  types  of  draw 
bridges  will  be  received,  and  the  other 
alternate  will  be  a  swing  draw.  The 
cost  of  the  bridge,  including  costs  for 
rights-of-way.  engineers'  fees  and 
other  expenses  attached  to  the  prelim- 
inary work,  will  be  $1,750,000.  bonds 
for  which  have  already  been  sold.  Of 
this  amount  Multnomah  County  pays 
$1,250,000  and  Clarke  County,  Washing- 
ton, the  balance  of  $500,000.  Governor 
West    is    chairman    of    the    commission. 

.SEWER  CONSTRUCTION— $148,639. 
Portland,  Ore.  Engineer,  City  Engi- 
neer, Portland.  Owners,  City  of  Port- 
land. Bids  opened  by  the  City  Coun- 
cil for  the  construction  of  the  pro- 
posed Willow  street  and  East  82nd 
street  sewer  system  show  Wm.  Lind 
low  on  his  bid  of  $148,639  for  rein- 
forced concrete  construction,  and  Gie- 
bisch  &  Joplin  for  monolithic  at  $161.- 
89 1.  The  bids  have  been  taken  under 
advisement.  An  award  will  be  made 
at  the  next  meeting  of  the  Council. 

RAILROAD  TERMINAI^-Reinforced 
concrete  construction.  $140,000.  The 
Dalles,  Ore.  Engineer,  Engineering 
Department  O.-W.  R.  and  N.  Co.,  Port- 
land. Owners,  Oregon- Washington 
Railroad  and  Navigation  Co.  Construc- 
tion of  the  proposed  terminals  to  be 
built  by  the  O.-W.  R.  &  N.  Co.  at  The 
Dalles  and  I'endelton,  Ore.,  will  be 
.started  early  this  spring,  accoiding  to 
statements  by  the  road  engineering 
department  of  the  company.  The  build- 
ings to  be  erected  at  The  Dalles  will 
cost  $140,000,  and  will  include  a  mod- 
ern fireproof  roundhouse  to  accommo- 
date 30  engines,  a  coaling  station  with 
a  150-ton  capacity  and  several  one- 
story  structures.  J.  P.  O'Brien  is  gen- 
eral manager  of  the  company. 

.SCHOOL  UNIT— 1  story  and  base, 
frame,  $40,000.  Portland,  Ore.  Archi- 
tect. F.  A.  Naramore.  Portland.  Own- 
ers. City  of  Portland.  Plans  for  the 
first  unit  of  the  Kennedy  School  are 
being  completed  and  will  be  ready  for 
figures  within  the  next  two  months. 
The  appropriation  for  the  entire  build- 
ing is  $115,000.  The  first  unit  will 
contain  eight  class  rooms  and  the  as- 
sembly hall.  Interior  finish  will  be 
of  pine  throughout.  There  will  be  a 
central  heating  system  and  modern 
school  plumbing.  Exterior  will  be 
laced  with  cement  plaster  on  metal 
lath. 

-MARKET  BUILDING— 1  story  and 
base,  reinforced  concrete,  $35,000. 
I'ortland,  Ore.  Architect,  none.  Own- 
ers. Frye  &  Co..  Seattle.  The  building 
will  be  erected  at  the  corner  of  Third 
and  Yamhill  streets  and  will  cover  a 
large  ground  area.  Interior  will  be  ar- 
ranged for  a  number  of  stalls  and  will 
be  fitted  with  special  fixtures.  Inte- 
rior finish  will  be  of  tile  and  marble. 
There  will  be  special  refrigerating 
e(|uipment.  Exterior  of  the  building 
will    be    faced    with    cement      plaater. 


Wednesday,       Jan.       20,       1915. 
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E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-al-Law 

special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter  4622 

615  Phalan  luilding,        San  Francisc 


Construction  will  be  fireproof.  Plans 
are  complete  and  figures  are  being 
taken    by    the    owners. 


SEATTLE  AND  WASHINGTON 

HIGHWAY  GRADING— $80,000.  Se- 
attle, Wash.  Engineer,  County  Sur- 
veyor A.  P.  Denton,  Seattle.  Owners, 
King  County.  County  Engineer  A.  P. 
Denton  has  completed  plans  for  grad- 
ing the  20-mile  road  between  Auburn 
and  Enumclaw  and  for  grading  the  10- 
mile  road  between  Renton  and  I.ssa- 
quah.  The  former  will  cost  about  $70,- 
000  and  the  latter  about  $80,000.  Both 
will  be  ready  for  bid.s  from  contractors 
in   about  30  days. 

BRIDGES — 2,  steel  and  concrete. 
Cost  not  stated.  Renton  Junction, 
Spokane  Co.,  Wash.  Engineer,  County 
Surveyor,  Spokane.  Owners,  Spokane 
County.  County  Engineer  Denton  re- 
ports that  plans  will  be  ready  in  about 
ten  days  for  the  construction  of  twro 
steel  bridges,  one  at  Renton  Junction 
and  the  other  at  the  mouth  of  the  Du- 
wamish  River.  They  will  have  a  span 
of  about  120  feet  each.  The  latter 
stiucture  will   be   of  the  movable   type. 


The  accident  in  the  California- 
Pacific  Building,  in  which  so  many 
were  injured  in  the  fall  of  an  elevator, 
has  led  to  the  proposal  of  an  ordinance 
in  the  Board  of  Supervisors  changing 
the  requirements  for  elevator  con- 
struction. In  addition  to  providing 
additional  safeguards  to  prevent  ac- 
cidents the  proposed  oi'dinance  pro- 
vides for  construction  of  the  top  of  the 
elevator  cage  so  that  a  portion  of  it 
can  be  opened  and  the  occupants  re- 
moved in  case  of  accident.  Also  that  a 
means  of  easy  access  to  the  pit  be  pro- 
vided so  that  in  case  the  elevator  falls 
the  occupants  can  find  a  means  of 
egress. 

In  the  accident  in  the  California- 
Pacific  Title  Insurance  Building  the 
cage  had  to  be  cut  into  and  it  was  some 
task  to  remove  the  occupants.  Any 
regulation  that  will  insure  safety  of 
human  life  is  a  good  one  if  it  can  be 
done  practicably  and  there  seems  no 
reason  why  this  can  not  be  done. 


CONSTRUCTION  WORK  ABROAD 


AUSTRALIA. 

[Consul    W.    A.     Bickers,     Hobart,    Tas- 
mania.] 
Taanianian     Government     AVorks. 

The  provincial  government's  pro- 
gram for  public  works  for  the  year 
1914-l.'i,  as  introduced  by  the  Minister 
for  Lands  and  Works,  is  interesting 
both  fi'om  a  social  as  well  as  commer- 
cial standpoint.  The  object  of  the 
program  is  to  develop  the  resources  of 


lU-A.    I  .    >«.   I'Jit.   Ollice 

The  Panels  that  are 
as  good  as  they  are 
famous. 


Good  Jobs  require  the 
best  made  panels. 

When  ever  you  require  a  real  good 
panel  for  some  particular  paneling  job, 
do  not  fail  to  investigate  the  many 
uualities  of  WYBRO  PANELS. 

There  are  not  better  panels  on  the 
market,  and  none  that  hold  such  a 
record  for  unsurpassed  excellence  and 
popularity.  Ask  for  our  list  of  these 
famous  panels. 


VVliite  BpotlTCPS 


5th  and  Brannan  Streets 


San  Francisco 


the  State  of  Tasmania  as  well  as  to 
make  employment  for  labor,  for  which 
the  demand  has  been  seriously  cur- 
tailed  for  several    months. 

In  the  first  instance  the  government 
has  purchased  the  partly  completed 
hydroelectric  plant  and  pi-oposes  to 
spend  $.500,000  at  once  toward  its  com- 
pletion. A  company  has  been  working 
on  this  scheme  for  several  years  and 
after  spending  nearly  $1,000,000  had  to 
cease  work  on  account  of  lack  of 
funds.  The  central  plant  is  located  at 
the  Great  Lake,  about  60  miles  from 
Hobart.  It  is  the  intention  to  develop 
cheap  power  there  and  transmit  it  to 
all  parts  of  the  State  for  industrial  and 
lighting-  purposes.  Most  of  the  ma- 
terial and  machinery  necessary  for  the 
completion  of  this  enterprise  has  been 
obtained. 

It  is  also  proposed  to  spend  over  $2,- 
000,000  upon  railw'ay  and  tramway 
construction  work;  While  it  is  likely 
that  there  may  be  some  deductions 
therefrom,  it  is  practically  certain  that 
there  will  be  much  activity  in  this 
line  of  work  during  the  coming  year 
and  the  demand  upon  foreign  sources 
for  all  material  necessary  for  such 
work,  except  ties,  will  be  brisk.  Such 
work  is  usually  done  by  day  labor 
under  charge  of  the  engineers  of  the 
State   Railway   Department. 

It  is  al.so  proposed  to  spend  $500,000 
on  public  buildings,  of  which  $75,000 
will  be  devoted  to  workmen's  cottages. 
These  buildings  are  constructed  of 
brick  and  stone,  and  the  finishings  and 
fixtures  are  purchased  from  local  firms. 

It  is  also  proposed  to  spend  $700,000 
on  roads.  As  very  little  improved 
load-building  machinery  is  used  here 
in  such  work,  this  entire  amount  will 
be  practically  devoted  to  wages.  Other 
public  works  call  for  various  amounts, 
which  bring  the  total  expenditures 
upon  public  works  to  $4,500,000,  which 
is  about  twice  the  amount  that  was 
expended  on  such  works  during  the 
past  year. 

Outside  the  railway  and  tramway 
construction  work,  this  expenditure 
offers  few  opportunities  for  direct 
trade,  but  at  the  same  time  it  will 
serve  to  keep  labor  employed,  and  as  a 
result  will  tend  to  keep  commercial 
relations  in  fairly  normal  conditions. 

CANADA. 
IConsul    Abraham    E.    Smith,    Victoria, 

British    Columbia,    Dec.    11.] 

.llunieipal       and       Other       Construction 

AVork    on    Vancouver    Island. 

On  account  of  the  tax  receipts  fall- 
ing far  below  normal  the  city  council 
of  Victoria  has  recommended  that  the 
city   expenditures   for   the  year   1915   be 


reduced  as  much  as  possible.  For  this 
reason  no  new  lighting,  paving,  sewer, 
or  park  expenditures  can  be  expected, 
and  everything  is  being  done  at  pres- 
ent to   keep  expenses  down. 

However,  mvinicipal  work  by  the 
Dominion  Governinent  for  the  district 
is  going  ahead  the  same  as  usual,  a  list 
of  which  follows:  School,  Comox, 
$4,000:  public  building,  Duncan,  $40,- 
000:  public  building,  Nanaimo,  $25,000; 
public  building.  Port  Alberni,  $5,000; 
public  building.  Union  Bay,  $15,000: 
drill  hall,  $150,000,  observatory  $10,000, 
quarantine  station  $75,000,  post  office 
$100,000,  at  Victoria.  For  harbors  and 
rivers:  Chemainus  River,  $1,500; 
Nanaimo  Harbor,  $40,000;  Saanichton 
Wharf,  $7,500:  Sooke  Wharf,  $2,500, 
and  Sooke  Harbor  improvements, 
$7,500. 

The  building  permits  issued  in  Vic- 
toria for  the  12  months  ended  October 
30,    lOll,    total    $2,412,460. 

<'HI.\A. 
lAmeiican     Minister     Paul     S.     Reinsch, 

Peking,    Oct.    12.] 

>laneliurian     Railroad     Concession     for 

Russia. 

It  appeals  that  a  concession  is  to 
be  granted  by  the  Chinese  Govern- 
ment to  Russia  to  construct  a  railway 
in  -Manchuria  for  Blagoveschensk  to 
Merghen  via  Aigun,  with  one  branch 
f  1  om  Merghen  to  Tsitsihar  and  anolfher 
to  Harbin.  It  would  seem  certain  that 
the  railway,  especially  the  Aigun- 
Tsitsihar  alignment  would  soon  be 
commercially  successful.  For  a  long 
time  Chinese  merchants  in  Manchuria 
have  desired  to  have  this  railway  con  • 
stiucted,  for  they  think  that  the  de- 
velopment of  northein  Manchuria  de- 
pends on  added  railway  communica- 
tion, through  which  the  great  river 
valleys  will  be  made  accessible.  The 
Tsitsihar-Aigun  alignment  is  prac- 
tically identical  with  the  Chinchow- 
Aigun  Railway  grant  made  to  Ameri- 
can  interests  in  1909. 


RKDICED     PROUICTION     OF     PORT- 
LAND   CEME.NT    I.\    1014. 

(•eoloK'ical  Survey  Estimate  .Slio^vs 
\early  Four  llillion  Itarrels  De- 
crease—First  in    History   of   Industry. 


...     .   . —    ^.lese  preliminary 

ligures  are  given  out  by  the  United 
States  Geological  Survey  and  are  based 
on  returns  received  by  E.  F.  Burchard 
from    all     the    operating    mills    in    the 
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United  States  except  one,  for  which  an 
estimate  has  been  made.  The  esti- 
mated shipments  of  Portland  cement 
during  1914  were  86,715.000  barrels, 
compared     with     88,68!), 377     barrels     in 

1913,  a  decrease  of  about  1,975,060  bar- 
rels, or  22  per  cent.  On  account  of 
the  surplus  of  production  over  ship- 
ments stocks  of  cement  at  the  mills  ap- 
parently increased  more  than  14  per 
cent,  or  from  11,220,328  barrels  In  1913 
to    12.818,000    barrels    at    the    close    of 

1914.  The  estimates  furnished  by 
some  producers  undoubtedly  includecf 
more  or  less  unground  clinker,  but  it 
is  believed  that  the  figures  for  produc- 
tion and  shipments,  if  not  for  stocks, 
are  close  to  those  that  will  be  shown 
later  by  exact  reports  from  the  pro- 
ducers. 

The  Lehigh  district  of  eastern  Penn- 
.sylvania  and  western  New  Jersey  pro- 
duces more  cement  than  any  other  sec- 
tion of  the  United  States— about  28 
per  cent  of  the  total  production.  This 
district  showed  a  decrease  of  more 
than  9  per  cent  In  both  production  and 
.shipments  of  Portland  cement.  The 
Illinois  and  northwestern  Indiana  dis- 
trict, which  is  next  in  importance,  with 
an  annual  output  of  more  than  11,000,- 
000  barrels,  showed  a  slight  decrease, 
and  the  Pacific  coast  district  (Cali- 
fornia and  Washington),  which  is 
third  In  importance  and  produces 
about  8,000,000  barrels,  showed  a  de- 
crease of  about  12  per  cent.  Impor- 
tant inciea^es  in  production  and  ship- 
ments were  shown  by  Xew  York  State, 
the  Michigan-northeastern  Indiana  dis- 
trict, the  Iowa-Missouri  district,  the 
.Maryland-Virginia-We.st  Virginia  dis- 
trict, and  the  Rocky  Mountain  district. 
The  average  value  per  barrel  was 
probably  slightly  lower  than  in   1913. 


RUILDlNi;   .\NU  ?:.\GINKKRING  NKWS 

PL..\!VS   FOR  D.4M   PROJECT. 

IjOS  ANGELES,  Cal.— Plans  for  en- 
gineering work  to  divert  fiood  waters 
of  the  Ix)s  Angele.s  coastal  plain  into 
-Mamitos  L?ay.  have  been  filed  with  the 
War  Department  at  Washington,  ac- 
cording to  word  received  by  Major  K. 
It.  Raymond,  U.  S.  A.  In  charge  of  the 
United  States  Engineers  Office  at  I^os 
Angeles.  The  plans  call  for  the  con- 
struction of  a  dam  across  the  delta." 
of  the  Uos  Angeles  and  Honda  river.«, 
with  an  accompanying  system  ol  out- 
fall canals.  The  work  would  cost  $1,- 
500,000  and  probably  prevent  flood 
damage  close  to  that  amount  annually. 
A  hearing  on  Raymond's  recommenda- 
tion is  scheduled  for  next  week. 


Wedne.-sday,       .Ian. 
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AVILL    .\DD   TO   B.\NK. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
At  a  meeting  of  the  Board  of  Di- 
rectors of  the  Bank  of  Martinez  pre- 
tion  to  the  present  bank  building.  The 
directors  contemplate  the  addition  of 
two  stories  which  occupy  thirty- 
seven  feet  adjoining  the  present  build- 
ing at  the  corner  of  Ferry  and  Main 
streets.  W.  S.  Tinning  is  President  of 
the  bank. 


ST.4TE  HIGH\V.%Y.S   SURVEYED. 

State  highway  figures  just  compiled 
show  that  location  surveys  have  been 
completed  on  2.063  miles  of  highways 
and  that  1,063  miles  of  road  are  either 
completed  or  under  contract.  Awards 
are  pending  on  seventy  additional 
miles  not  included  in  the  last  men- 
tioned figure. — Ix>s  Angeles  Financial 
.News. 


)<M.%lXlCST   LOT   FOR    SALE. 

Pasadena  has  a  lot  on  the  market 
that  has  a  frontage  of  six  Inches  and  a 
depth  of  100  feet.  It  belongs  to  A. 
Leggc.  It  is  the  smallest  lot  in  the 
world  that  Is  on  sale.  A  lot  In  Kansas 
City  that  had  a  six-foot  frontage  on 
-Main  street,  corner  of  Tenth,  brought 
lt.«<  owner  a  great  fortune  In  the  early 
iiinetli'.>«.  He  erected  a  .Mix-story  build- 
ing on  the  ground. — Ix)s  .\nKeIes  Fi- 
nanrlal    News. 


PUMPING    PI.AXT. 

l:|<;t!.><,  Itutte  Co..  Cal.  — U.  K. 
.■^peiice.  who  recently  puri'hii.sed  64ii 
iieriw  oC  rice  \hh<\  here,  will  conimence 
work  Immediately  to  In.xtHll  a  $10,000 
IMimpInK  pituu  on  his  properly. 


HIGHWAY    COXTRACT    AWARDED. 

George  S.  Benson  &  Sons  have  been 
awarded  the  contract  for  the  construc- 
tion of  a  paved  highway  on  the  section 
of  the  Bakersfleld-Taft  road  between 
this  city  and  the  Old  River  store,  by 
the  Board  of  Supervisors  on  their  bid 
of  $43,998.55.  There  were  six  other 
bidders  on  the  work,  their  bids  run- 
ning  AS   high   as   $84,534.55. 


RECLAMATION    BIDS    AVANTEI*. 

M0DE:ST0,  Stani-slaus  Co.,  Cal.— Bids 
are  being  received  for  the  construc- 
tion of  levees  and  other  reclamation 
work  until  February  10th  by  C.  W. 
Elfving,  731  Hearst  Bldg.,  San  Fran- 
cisco, who  is  secretary  of  the  Recla- 
mation District  No.  1604  in  Stanis- 
laus County.  Plans  for  this  work  were 
prepared   by   the   District   Engineer. 


PORTLAND   AND   VANCOUVER 
BRIDGE. 

PORTLAND,  Ore. — At  a  meeting  of 
the  Interstate  Bridge  Commission,  of- 
ticial  proposals  for  the  construction  of 
the  proposed  bridge  to  be  built  be- 
tween Vancouver,  Wash,  and  Portland 
were  authorized.  The  bids  will  be  re- 
ceived until  2  P.  M.,  February  23rd. 
The  .structure  will  consist  of  28  spans, 
the  longest  being  275  feet  and  the 
shortest  70  feet.  The  steel  work  will 
be  about  5,000  feet  in  length  exclus- 
ive of  the  approaches,  which  will  be 
12,000  feet  long.  About  10,000  tons  of 
steel  will  be  recjuired,  together  with 
1,000,000  cubic  yards  of  earth  excava- 
tion and  29,000  cubic  yards  of  con- 
crete. Alternate  proposals  for  two 
types  of  draw  bridges  will  be  received 
and  the  other  alternate  will  be  a  swing 
draw.  The  structure  will  cost  In  the 
neighborhood   of   $1,750,000. 


tho  representatives  of  the  farmers  and 
all  other  American  interests  in  this 
section. 

There  are  many  American  mining 
companies  in  the  State  of  Sinaloa  and 
Tepic,  and  agriculture  is  carried  on  by 
.Americans  at  Los  Mochis,  near  Rosario, 
near  Acaponeta,  and  In  other  localities. 


OPENING       KOR       A       MERCANTILE 
HOrSE     IN     MEXK'O. 

[Vice  Consul  A.  Gordon  Brown,  Maz- 
atlan,   Oct.    21,    1914.] 

There  is  a  good  opening  In  Mazatlan, 
Mexico,  for  a  general  mercantile  house 
owned  and  operated  by  Americans. 
Foreigners  control  all  the  mercantile 
houses  of  any  Importance  In  this  city, 
but    there    Is    no    American    house. 

Two  German  firms  made  fortunes 
here  In  recent  years,  and  these  houses 
are  now  being  run  at  great  profit  by 
their  .successors.  Spanish  and  French 
firms  have  also  reaped  large  profits 
from    this    business. 

The  fi. reign  meri-nntile  lu>iis«-s  also 
ili>  II  general  exporting'  and  Importing 
bu.«lMeH.i.  All  the  Inillion  of  the 
.Vmerlctin  mining  companies  goes 
through    their    hand.s.      They    are    also 


(iOVERNMENT       INSIRANCE      RATES 
O.N     VESSELS. 

.NOTE — As  many  inquiries  are  re- 
.ctived  from  shippers  as  to  the  rates 
charged  by  the  Bureau  of  War  Risk 
'Insurance,  Treasury  Department, 
Washington,  D.  C,  on  vessels  and 
cargoes  in  foreign  trade,  the  following 
.-schedule  is  presented  of  the  charges 
now  in  force,  the  Insurance,  of  course, 
being  confined  to  vessels  of  American 
legistry: 

Rates  from  any  port.s  in  the  United 
States  to  any  port  in  the  world  (other 
than  those  named  in  the  special  list), 
or  vice  versa,  are  as  follows; 

Cargo,  frelsrht,  and  advaneeu. —  1. 
Between  ports  of  the  United  States,  its 
possessions,  or  any  nonbelligerent  ports 
in  the  Western  Hemisphere,  three- 
eighths   of   1    per   cent. 

:;.  To  non-beligerent  ports  other 
than  above  and  not  north  of  Harve,  in 
Europe,  nor  east  of  Sicily  in  the  Medi- 
teiranean,  five-eighths  of  1  per  cent. 

'■',.   To  all  other  ports.   1   per  cent. 

VcMels  (voyage  risks). — By  voyage, 
meaning  from  port  of  loading  to  not 
more  than  two  ports  of  discharge. 

Between  ports  of  the  United  States, 
its  possessions,  or  any  nonbelligerent 
ports  in  the  Western  Hemisphere,  three 
eighths  of   1    per  cent. 

To  other  nonbelligerent  ports  not 
north  of  Harve  in  Europe,  or  east  of 
Sicily  in  the  Mediterranean,  five- 
eighths  of  1   per  cent. 

Other  ports,  three-fourths  of  1  per 
cent. 

Vessel  (time). — Time  policies  to  be 
issued  for  a  period  of  90  days  only; 
rate.    1  >^    per   cent. 

If  the  insured  agrees  to  a  warranty 
reading,  "Warranted  using  only  non- 
belligerent ports  in  the  Western  Hemi- 
sphere," rate  three- fourths  of  1  per 
cent. 

.Ml  rates  subject  to  change  without 
notice  and  effective  from  the  data 
thereof. 

Dated  Washington,  D.  C,  December 
15,   1914. 

FIREPROOF    BUILDING. 


One  of  the  significant  facts  in  the 
recent  fire  which  practically  destroyed 
the  Edison  plant  was  to  be  found  in 
the  fact  that  the  buildings  were  all 
supposed  to  be  absolutely  fireproof. 
There  were  twelve  buildings  in  the 
block,  all  made  of  concrete  and  all  of 
the  most  modern  design.  So  carefully 
were  they  constructed  that  the  great 
inventor  himself  thought  he  was  Im- 
mune from  destruction  by  fire,  and  re- 
fused to  carry  any  considerable  amount 
of  insurance,  considering  the  total 
value  involved.  In  the  face  of  all  this 
eleven  of  them  went  up  in  smoke  al- 
most as  readily  and  as  quickly  a.s 
though  they  had  been  made  of  boards 
and  the  other  would  have  gone  the 
same  way  had  it  not  been  for  the  con- 
certed efforts  of  the  fire  department  to 
save  It. 

Undoubtedly  the  content  of  the 
buildings  had  a  great  deal  to  do  with 
their  ready  destruction.  They  were 
tilled  with  highly  infiammable  stuffs 
uhlch,  when  once  thorotighly  started, 
cici'.ted  such  Intense  heal  that  nothing 
could  withstand  it.  The  same  has  been 
found  to  be  true  in  all  of  the  great 
llres.  In  Baltimore  tln>  destruction  of 
a  large  number  of  buildings  thought 
to  be  safe  beyond  question  caused 
;iniazement  among  the  experts.  It 
s'jcms    to   be  definitely    proven    that   no 
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known  construction  can  withstand  the 
heat  generated  when  a  large  number 
of  these  great  structures  are  blazing 
at  the  same  time,  and  that  the  so- 
called  fireproof  buildings  go  about  as 
quickly  and  are  destroyed  about  as 
thoroughly  as   the   others. 

Thi.s  sort  of  con.struction  is  chiefly 
valuable  as  a  safeguard  against  start- 
ing conflagrations.  Under  the  ordi- 
nary conditions,  and  with  nothing  but 
the  ordinary  content,  a  room  in  one  of 
these  fireproof  structures  may  be 
burned  out  without  endangering  the 
remainder  of  the  building.  This  is  a 
great  protection  and  is  undoubtedly 
worth  all  the  extra  cost  to  the  build- 
ers. When  all  the  buildings  in  cities 
are  made  in  this  way  the  fire  risk  will 
be  wonderfully  decreased  and  the  an- 
nual loss  from  this  cause  will  be  ma- 
terially   reduced. 

It  goes  without  saying  that,  if  all 
flies  can  be  extinguished  in  the  be- 
ginning, or  confined  to  the  place  of 
starting,  there  will  be  none  of  tho 
great  conflagrations  which  have  caused 
such  tremendous  losses  in  the  past. 
The  fact  that  buildings  containing 
.such  materials  as  are  used  by  Edison 
in  his  work  and  experiments  could 
not  meet  the  test,  is  no  argument 
against  the  modern  fireproof  construc- 
tion, and  it  should  be  encouraged  until 
it  is  generally  accepted  as  the  only 
one   to  be   used. 


HIILDI.VG      REVIEW    OF    LAST      FIF 
TEEX   YEARS. 


The  following  figures  have  been 
taken  from  the  Records  of  the  Bureau 
of  Building  Inspection  of  the  Board 
of  Public  Works  and  show  the  ap- 
proximate total  amount  invested  in 
building  construction  in  the  last  15 
years: 

Year  Amount 

1900      $    6,390,705 

1901      7,437,562 

1902      14,289,938 

1903      14,984,514 

1904      16,916,118 

1905      20,111,861 

1906      34,947,396 

1907      56,574,844 

lUOS      31,668,341 

1909      26,184,068 

1910      20,508,556 

1911      20,915,474 

1912      23,338,563 

1913      21,037,264 

1914      28,177,563 

♦ 

SHORTAGE    OF   GLASS    IN    CHIXA. 


[Consul  General  George  K.  Anderson, 
Hongkong,  British  China,  Oct.  19.] 
The  war  has  prevented  the  window- 
glass  factories  of  Belgium  from  send- 
ing their  usual  supply  to  China,  and 
there  is  already  inquiry  in  Hongkong 
for  samples  and  prices  of  American 
window  and  mirror  glass. 

The  trade  is  large  and  has  been 
growing  rapidly  in  the  past  few  years. 
The  total  value  of  window  glass  im- 
ported into  China  in  1908  was  |322,474; 
in  1909,  $424,837:  in  1910,  $590,950;  in 
1911,  $411,594:  in  1912,  $478,215;  and  in 
1913,  $832,258.  Imports  during  the 
early  part  of  the  current  year  were  in 
the  same  porportion.  These  values  do 
not  include  the  imports  into  Hong- 
kong for  local  u.se  and  for  sale  to  other 
fountries   than   China,   this   trade   prob- 


ably   amounting    to    $100,000    additional 
in   the  past  year. 
I)i.<<tril»ution    of    Trade    by    Conntrlcx. 

Tnlil  about  three  years  ago  Great 
Britain  had  a  considerable  portion  of 
the  trade,  though  it  was  largely  with 
Belgian  glass.  Two  years  ago  Japan 
made  a  strenuous  effort  to  get  a  larger 
portion  of  the  trade,  but  while  Japan- 
ese glass  was  cheaper  than  the  Euro- 
pean product,  the  nature  of  the  pack- 
ing and  the  quality  of  the  glass 
caused  a  loss  from  breakage  that  more 
than  made  up  the  difference  in  price. 
Germany  entered  the  trade  about  two 
years  ago  and  its  share  has  been  in- 
creasing. The  largest  part  of  the  im- 
ports in  all  years,  however,  is  Belgian. 
The  share  of  the  trade  held  by  Hong- 
kong, which  has  increased  slightly, 
•consihl.s  almost  entirely  of  Belgian  and 
Geiman  glass.  The  trade  is  well  dis- 
tributed over  all  parts  of  China  in 
touch  with  the  seacoast:  and  with  the 
increase  of  houses  and  business  struc- 
tures in  semiforeign  style,  even  in  tiie 
interior  of  China,  the  use  of  glass  will 
doubtless  be  greatly  extended.  Price 
is  practically  the  sole  condition  gov- 
erning the  trade.  While  there  is  de- 
mand for  some  of  the  higher  grades 
of  glass  for  mirror  making,  the  glass 
for  building  purposes  is  usually  of 
the  cheapest  possible  grade. 
OtIuT  Gla.ss  mid  Gla.ssAvare— Mirrors 
and    Looking    Glasses. 

There  has  also  been  an  increase  In 
imports  of  other  varieties  of  glass  and 
of  glassware.  Tlie  imports  of  such 
goods  into  China  direct  in  1913  were 
valued  at  $794,625,  compared  with  a 
value  of  $486,997  in  1912;  ?637,646  in 
1911;  $656,993  in  1910;  and  smaller  im- 
ports in  previous  years.  To  all  these 
figures  should  be  added  the  value  of 
imports  into  Hongkong  for  local  use 
and  sale  elsewhere  than  in  China,  per- 
haps amounting  to  an  average  of  $100,- 
000  per  annum.  Of  the  imports  into 
China  in  1912,  Hongkong  furnished  the 
largest  amount,  and  Belgium,  the 
United  Kingdom,  and  Germany  follow- 
ed in  the  order  named.  The  Hongkong 
supplies  are  largely  Belgian  and 
Austrian.  The  considerable  amount  of 
such  goods  imported  by  way  of  Russia 
is  chiefly  German,  Austrian,  and 
Japanese.  The  United  States  has  fur- 
nished a  small  share  of  this  trade,  but 
American  goods  as  a  rule  are  too 
good  in  quality  and  too  high  in  price 
for.  the   market. 

There  is  a  largely  increasing  trade 
in  looking-glasses  and  mirrors  in 
China.  The  total  imports  in  1913  were 
valued  at  $274,623,  compared  with 
$178,099  in  1912  and  $137, 4"2  in  1911. 
The  great  majority  of  these  goods  come 
from  Japan,  Hongkong  furnishing 
about  20  per  cent  of  the  Chinese  im- 
ports. There  is  a  large  and  flourish- 
ing mirror  factory  in  Hongkong,  and 
a  considerable  portion  of  the  glass  im- 
ported in  this  market  is  for  the  manu- 
facture of  cheap  mirrors.  [A  list  of 
Hongkong  dealers  in  glass  and  glass- 
ware may  be  obtained  from  the  Bureau 
of  Foreign  and  Domestic  Commerce 
and    its    branch    offices.] 


HOW    BIG    CITIES    PAVE. 


were  ordered  Dy  petitions  from  one- 
lialf  to  two-thirds  of  the  abutting 
pi'operty   owners. 

In  22  per  cent  of  the  cities  the  prop- 
erty owners  paid  for  the  entire  cost 
and  in  17  pei'  cent  the  city  paid  for  in- 
tersections, and  in  9  per  cent  the  city 
paid  but  2  per  cent  of  the  inter.soction 
cost. 

For  repaving,  in  43  per  cent  of  the 
cases,  the  cities  paid  the  entire  cost, 
and  in  19  per  cent  the  cities  paid  one- 
half  the  cost,  and  in  16  per  cent  the 
property    owners    paid    the    entire    cost. 

As  to  the  type  of  paving,  in  15  per 
cent  the  property  owners  have  the 
final  decision  and  in  SO  per  cent  the 
type  is  selected  by  a  paving  conimis- 
.sion  or  by  the  highway  or  engineer- 
ing  department. 


COPPER    STATISTICIAN.S.. 

With  the  figure  13  before  him  (rep- 
resenting cents  per  pound),  and  a  few 
statistics,  any  may  with  a  worshipful 
regard  for  copper  will  set  out  to  prove 
what  he  likes  concerning  the  copper 
market.  He  can  prove  for  one  thing, 
that  the  price  of  the  metal  has  ad- 
vanced 1^  cents  in  six  weeks.  And 
because  he  can  prove  that,  he  sets  out 
to  prove  many  other  things,  among 
them  that  the  domestic  consumption  of 
copper  in  a  few  months  will  well-nigh 
match  the  consumption  that  had  been 
domestic  and  foreign  a  few  months 
ago.  In  the  first  six  months  of  the 
present  year,  the  delivery  by  copper 
pioducers  to  domestic  consuniers  was 
;!30, 000,000  pounds,  as  compared  with  a 
total  refinery  output  of  832,000,000 
pounds.  A  decidedly  increased  domes- 
tic consvimption  would  have  to  be 
brought  about  to  absorb  even  the  cop- 
per that  is  being  turned  out  at  a  re- 
duced rate,  let  alone  to  match  the 
consumption  that  has  been  domestic 
and  foreign  a  few  months  ago. 


BIG   ORDER  FOR  WIRE. 

Warring  nations  in  the  old  world  are 
in  the  market  in  this  country  for  wire 
and  the  Pittsburgh  factories  have  been 
tendered  orders  for  125,000  tons  valued 
at  $4,000.000.— Exchange. 

SAFETY    AT    SEA. 

For  every  3.029,469  passengers  car- 
ried on  ships  subject  to  inspection 
service  by  the  United  States  steamboat 
inspection  service  in  the  year  ended 
•lune  30,  1914,  one  passenger  was  lost. 
There  were  232  accidents  during  the 
yeai-,  resulting  in  the  loss  of  582  lives, 
of  whom  105  were  passengers.  A  total 
of   318,094,347    passengers   were   carried. 


PROGRESS     IN     WOOD     BENDING. 


It  has  been  found  that  in  60  per  cent 
of  the  68  cities  interviewed  to  obtain 
statistics  on  paving,  the  council  or- 
dered the  improvements,  and  in  30  per 
cent    of    the    cities    the    improvements 


^Vood  bending  is  almost  exclusively 
a  hardwood  proposition  because  it  in- 
volves the  use  of  hardwood  all  along 
the  route,  from  wheel  rims  and  shafts 
to  chair  braces,  and  includes  all  of  the 
used  articles  in  bent  wood,  says  Hard- 
wood Record.  In  the  progress  of  this 
industry  many  machines  and  appli- 
ances have  been  invsnted  to  facilitate 
the  work  and  to  reduce  the  percentage 
of    breaking. 

Until  i-ecently  most  of  the  attention 
ha.s  been  centered  on  appliances  for 
clamping  and  holding  and  bending  the 
wood,  but  nov.-  thero  is  a  new  line  of 
progress  through  the  development  of 
enclosed  retorts  for  steaming  or  pre- 
paring   wood    to    be    bent.      While    thi.s 
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is  the  most  recent  phase  of  progress 
in  wood  bending,  it  is  really  in  many 
respects  the  most  important,  because 
it  is  not  only  a  source  of  economy  in 
the  use  of  .'steam  for  bending,  but  per- 
haps !ontributes  more  than  any  other 
one  thing  to  reducing  breakage  and  to 
insuring  a  smooth,  even  bend. 

For  many  generations  the  practice 
has  been  to  boil  wood  in  open  vats 
or  steam  it  in  home-made  wooden 
boxes.  This  has  wa.-<ted  much  heat 
and  has  never  accompli.shed  the  results 
it  should.  The  newest  idea  in  this 
line  is  an  enclosed  retort  in  which 
wood  for  bending  can  be  steamed 
under  pressure.  It  is  a  good  idea,  too, 
offerin;?  advantages  enough  in  steam 
economy  to  pay  for  itself,  and  it  cer- 
tainly improves  the  condition  of  wood 
to  be  bent.  It  is  a  good  Idea,  that 
should  have  been  taken  up  with  long 
ago,  and  now  that  we  have  it,  .should 
receive  the  attention  it  merits  from  all 
those  who  have  bending  to  do. — Amer- 
ican  Contractor. 


GHADE    WORK     PLANNED. 

.SKATTLK,  Wash.— .Superintendent  of 
Public  Utilities,  A.  L,.  Valentine,  is 
authority  for  the  statement  that  pre- 
liminary plans  have  been  prepared  by 
City  Engineer  DImock  for  the  grade 
separation  work  at  Argo  Station, 
which  Is  estimated  to  cost  between 
»450,000  and  J.tOO,000.  The  plans  call 
for  a  reinforced  concrete  1,800  foot 
tunnel,  double  track  and  pedestrian 
walk.  A  meeting  will  be  held  in  the 
near  future  to  consider  the  work  when 
It  Is  thought  that  bids  will  be  called 
for. 


WANT  RAILROAD  STATION. 

m'lUJ.VCA.MK.  .San  .Mateo  Co.,  Cal.-r- 
.Mayor  K.  .M.  .\Ioores  and  u  delegation 
of  citizens  from  Easton  and  Burlin- 
ganie  have  urged  the  Southern  Pacific 
Company  to  build  a  new  station  at 
Easton.  The  old  station  had  to  be  re- 
moved on  account  of  improvements 
being  made  on  the  raising  of  tracks. 


ROAD    .SURVEY    ORDERED. 

U1:A.^S  valley.  Nevada  Co.,  Cal. — 
The  Board  of  Supervisors  have  di- 
rected the  County  Surveyor  to  make  a 
survey  for  the  proposed  road  to  con- 
nect the  San  Juan  road  with  the  Selby 
I-'inl  road  crossing  Hock  Creek  at  the 
upp<M-  end  of  Lake  Vera.  .Miller  will 
submit  a  report  to  the  Supervisors  at 
the  next  meeting  of  the  Ronrd,  when 
It  is  thought  that  bids  for  Ihc  Work 
will  he  railed  for. 
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Western    Asbestos 

Maenesia    Co. 

Bonds  &  Insurance 

Agency     Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois  Surety   Co. 
Hughes,   Chas.   T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengier 
MacMeans.    H.    V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster   Co.,    Per- 
cy V. 

Brick     Contractors 

Anderson    &    Ral- 

ney 
Alezaniler,    Robt 


Beagle,  S.  A. 
Buckley,  Joa. 
Collin.  Jean 
Drake,  H.  L. 
Finnila,  M.  A. 
Gilb.ertsen,  L. 
Hogberg    &    Lud- 

wig 
John,   F.   A. 
Koldenstrodt,   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davies 

Brick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journaln 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 

Building  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and    Company. 

Cow  n  Lime  ami 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerin  &  Co.,  J.  S. 

Hollcway  E  x  p. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen   &  Co.,C 

Kinnear    Mfg.    Co. 

Lennon  Co.,  J.  E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,   Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

S     F.       Lime    Co. 

SThannon,   M.   T. 

Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'ry  Wks 

Stoner,    O.    W. 

Waterhou:<e  & 

Price  Co. 

Western  Asbestos 
Magnesia    Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whittier  -  Coburn 
Co. 

Woods  8c  Hud- 
dart 


Card  Kile  Co. 

Architects'    Card 
File   Co. 


Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply   Co. 
CowelL      Lime       & 

Cement  Co. 
Dwan   &  Co.,  J.  E.  . 
Guerin  &  Co.,  J.  J3. 
Lennon    Co.,    J.    E. 
Lilley  8r  Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes,    H.    J. 

Clay  Products. 

Cal  Brick  Co. 

Cold   Storage  Insu- 
lation 

Van    Fleet.    M.    V. 

Concrete    Contrac- 
rors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co. A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,    W. 
GneccOv   M.    H. 
Hansen     «&    -lohn- 

son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission     Concrete 

&    Mosaic     Wks. 
.Moroncelli,    John 
Nllson  &  Arras 
New     Era     Marble 

&  Concrete   Co. 
Nugent,     Robinson 
Rasmussen.    A. 
Riboni,   Henry 
Schlosser,    Max 
Schmidt   &   Son,   J. 
Dundberg,  A. 
Spargo,    John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Bacon    &   Co.,   E.  R 

Road   Machy.   Co 
Lansing  Co. 
Ijivermore        Co., 

Norman    B. 

Contractors' 

E!qulp>nen%. 

Bacon   &  Co.    E.  R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     Works. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln   &  Roberts. 
Crown     Cornice 

Worka 
Cronui.  'Wm. 


Elite    Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.    A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teiriaJ    Co. 

Cassarretto,     John 

City    Supply    Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Fox,   John   L. 
Keene   Co.,R.  E.  Q. 
Religle    &     Jamel- 

son 
Taylor.   L.    A- 
Whittier  -  Coburn 

Company. 


Door    Opener    ana 
Closer. 

Rlschmuller.    Geo. 

Eae«trto    Fixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Electric  Wiring  A 
E:aulpment. 

American  Elect. 
Eng.   Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Klrsten,   W.   H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elec.    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley,   A.    R    B. 

Rochdale    Elec. Co 

Schimetschek.    M. 

Turner    Co..     The 

Vitt    Elec.    Co. 

Weidenthal  -  Goa- 
liner    Elec.    Cr^. 

We1cl    Electric  Co. 

E}levator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

Estimator. 

Dillon,   K. 


8t 

Morsar,    E.    J- 
Peteraon.   P.  O. 
Prlddle.    Arthur 
Walker.     J.     M. 
Church 

Floon,      CompoBl- 

tlOB. 

ArtoUth     Mfg.    Co. 
Binder    R  &P.    Co., 

J.    W. 
Dwan    Co..    J.    E. 
Flbrestone     ft 

Roofing    Co. 
Flaherty    R.    &■    P- 

Co..    ft.    H. 
Malott    t  Peterson 

Fl»*ra,     HardvT«*d 

Hardwood    lut.    Co 
Inlaid   Floor   Co. 
Pac.     Floor    Sand- 
ing Co. 

GaWaBlaed        Iroa. 

Bakar     ft     Hamil- 
ton „ 
Berger     Mfg.     Co. 
G«a  nxtare. 

Day    Co.,    Thomas 

Gaa    Heatlag    9jm- 
ttmm. 

p  <•  a  t  o  r  System 
Gas     Heating  Co 

G«M«liM*   Tanka    A 
Pvmpa. 

Brown.  F.   R. 
Blalsdell   Mchy.Co. 

Ola«a     A     Glaslng. 

Cal.  Plate  &  Win- 
dow  Glass   Co. 

Friedman   Bros. 

Fullar    Co.,    W.    P. 

GrosiUcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlMlon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

gchwar*  A  Oott- 
li«b 

OrMddns- 

Branlok.    J.    P- 

Carlln   Broa 

Ca*»*retto,     John 

Davlncenzl    *    Co.. 

Dillon        Teaming 

Federal      Transfer 

Co. 
Olorgl   Co.,    O. 
Hartnett    J.    D 
Harbor     View 

Contract    Co. 
lule  Co..    E.    M. 
Leanon   Ce.,    J.    E. 
Leffler,    Fred 
McOWnctiey  A 

Ifonohan 
Montague  Co..  P. 
O'Day  Co.,  Dan  1 
O'Donnell.  Philip 
Powers.  Chas.  J. 
llMey    Grading    & 

Teaming    Co. 
iter  Con.  Co. 
Wright   rr       J.    H 

Ui«i>tte      Cortina. 

Oraham        Granite 

Co. 
Lead    Granite    Co.. 

Paclflr  Granite  Co 
Tronoff.   .Tohn 

OniTel. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Casaaretto,       John 

City  Supply  Co. 

Itandard  Crushed 
Rock   Co. 

Star  Contracting 
Company 

Btone  Co..  E.  B.  * 
A.    I.. 

Hard«T<»o4       Deal- 

Inlaid    Floor    Co. 
Hardwood        Inte- 
rior  f^n 
Union  Floor  Co. 


BUILDING  AND  ENGINEERING  NEWS 


Wood  Lunaber  Co.. 

E.  K. 

Hd'ware,    Dcalerau 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer.    Adoph 
Norman     &     Sons. 

F.  G. 

Palace  Hd"  ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Heatlnc    A    Venti- 
lating. 

Atlas  Heating  & 
Ventilating    Co. 

Klernan   A  O'Brien 

Hurley    Co.,    J.    C. 

LrfiwsGn,    Herman 

Looney   Co.,  J. 

Mangrum    &   Otter 

6  n  o  o  k  it  Co., 
Fred    W. 

Torrid  Zone  Fur- 
nace   Co. 

Turner   Co..   The 

Wilson,    Robt.    M. 

House     MoTere     A 
Ralaers. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan.    D.    J.AT. 

HoUtIng      Bngl- 
neer. 

Le  Clair,  3.   D. 

Inlaid     Floora. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Interlocking      Tile 
Blocks. 

California        Denl- 
son    Block   Co. 
Iron  Fonndnr* 

Stelger      ft      Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron    ft    Steel. 

Baker  &  Hamil- 
ton 

Dawson   St  Noyee 

Judson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrefte 
Steel     Company* 

Woods  &   Huddart 

Iren  Works. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaon    Gate    Iron 

Works 
Hlllerd   Co.,  C.   J. 
Kell    Iron    Works 
Michel    &    Pfefter 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
3.   F.  Iron  Works 
SartorluB   Co. 
eMhraeder's       Iron 

"Works 
Stelger      A      Kerr 

Stove     A     Foun- 
dry Co. 
Vulcen    Iron   Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Jol»t     Hangeirs     A 
Poat     Oap«. 

Kails    Mfg.    Co. 

'ac.  Bldg.  Mate- 
rials  Co. 

Roman   Co.,    C. 

Waterhouse  A 

Price    Co. 

Western  BldTa. 
Supply    Co. 

Lathers,  Wood  A 
Metal. 

Balzke,    Robt. 

EMwards,    C.    H. 

Hayden.    Fred 

Kaiser.    Jos. 

McABee.    B.   T. 

Raymond,   Wm.   H. 

Anell.    Ralph   It. 


Ughtlng    Fixtures 

Day   Co.,   Thomas 
Mohlllte  Co. 

Llmo      A       Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  A 
Cement  Co. 

Guerln  A  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

iPa/clflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  IU4- 

wood    Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Hlggjiis  L.um'ber 
Co.,  J.  B. 

Loop  Lumber  Ce. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley,  — 

Olson  -  Mahoay 
Lumber    Co. 

Peterson,   S.  T. 

Pope  A  Talbot 

Relnhart  Mill  A 
Lumber  Co. 

Ryan,    George 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

9.   F.   Lumber  Co. 

Schouten  A  Co.,  J. 
W. 

Sunset  Lumber  Co. 

TlermanA  Beronlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros. A  Co. 

Wood  Lumber  Co., 

E    K 
Wright,     Jr..    Win. 

Magaeeltc    Fleer^ 
lag. 

Artollth     Mfg.    Co. 

Sender    R.AP.    Co. 

Dwan   A  Co..   J.  ■• 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP. Co 
R.    H. 

Ooodmanson.    A.  K 

MaKott  A  Peter- 
son 

Watsonlte    Co. 

Mantels,     Tllea     A 
Orates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   A   Otter 
Peerlesi*    Agencies 

Co. 

Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gnecco,    M.    H. 
Grassl   A  Co.,   P. 
Mission      Coiicrete 

A   Mosaic   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

AConcrete    Co 
Teltz.    Francis   B. 
Tomagnlnl    A    Co.. 

G. 
Vermont       Mlarble 

Co 

Metal    Lath. 

Atlantic  F  I  r  •  - 
prooflnp   Co. 

Berrer   Mfg.    Co. 

Holloway  Metal 
"Lath    Company. 


Waterhouse  A 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S    F.  Metal  Stamp- 
ing   &    Corr.    Co. 

Notary  Public. 

Duncan,    A.    M. 

Oils    and    Greases. 

Standard   Oil  Co. 
Union    on    Co. 

Ornamental     Plas- 
terlDK* 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson,   O.   F. 
L'lpp  A  Co..  J.  P 

I'alntere   aud  Dee 
oraters. 

Baker   Co..    W.   T. 
Bell,  Wm.  J. 
Bernstein,    Wm. 
Blum,    Louis 
Brown,  J.  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlln,   J.   J. 
Copnlck,   T.   W. 
Dahl,  T.  H. 
Donovan.    V.    J. 
Hansen.     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller,    L. 
Miller,   J.    A. 
McCubbln,    James 
Manning,    John 
Neal.  L.  J. 
Progressive 

Painting  Co. 
Quandt  A  Son 
Ruderman.   1. 
Simon   Nellson   Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk.   Mayer 
Wagner,  Fred 
Wagner   Bros. 
Zellnsky.  R. 

Palnta,  Oils   Varn- 
lehes.  Bte. 

Clark   A   Dickson 
Cohn    A   Co.,    Mar- 
lon   D. 
Fuller   Co.,   W.    P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt    &   Lambert 
Wlhlttler  -   Coburn 
Co. 

Ps'teat      Chlmncye. 

Clawson  Co..  L.  E. 
Dresser  -  McDon^ 
Hughes.   H.    J. 

Pile      DrlTlns:. 

Lamburth,    C.     E. 

Pacing    Brick. 

Cn\   Brick    Co. 


rianlnc    Mllla. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'       Supply 

Depot 
Cal.  Door  Co. 
C«.V    Planing    Mil'.. 
Emanuel,    L.    AE. 

(Tnc.^ 
Empire         Planing 

Mill 
Hart    A    Burmels- 

ter 
Hermann,    A. 
Herring's   Mill 
Holden    -    Deuprey 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart      Lumber 

A  Planing  Mill 
Ryan,    George 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plaaterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   &   Will- 
iams 
Connel   Co.,    J.    E. 
Daly,  J.   H. 
Duthle,    Chas. 
GUmour.   W.  Q. 
Jones.   Francis 
Kaiser,   Jos. 
Leaf,   Al. 
MaoGruer    A    Co. 
Mellon.    Thos. 
Modlca,  S. 
Mofwat    Donald 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner.  James  A. 

Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard.  Geo.  F. 
Dunn,   Nell   H. 
Go»s,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara.  F.   E. 
Klernan  &  O'Brien 
Lacey,  E.  V. 
Lauder.    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,  Thomos 
Snook      A      Co.. 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   A  Co.,W. 

Plambera   Supplies 

Kinney  Co.,  R.  W. 
Merk-r.ally    Co. 
Mueller    Mfg.   Co.. 

H. 
Nelson   Mfg.   Co. 
Pac   Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radlaton. 

American  Radia- 
tor Oo. 

Railway   Materials 

Orenstein  -  Ar- 
thur  Koppel   Co. 

Rlgrslng. 

Lamburth.    C.    E. 

RooSng,  Gravel  A 
Composition.) 

Bender  Roofing  A 
Paving   Co. 

Cantley  A  Co..  J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R   E.  G. 

Lawson  Rooting 
Co. 

Lewis,    W.    S. 

Malott    APeterson 

Rapheld       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

KouflnK     (Sintr     A 
Tlle.> 

Graham.   R.   G. 
^i^'hltw      KA      A 
Flbreatone    A 
Roofing  Co. 


Raoflng    Materials. 

Johns    -    ManvlUa 

Co.,   H.   W. 
Parartine  Paint  Co 
Waterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay   Develop.   Co. 

Cal.  Building  Ma- 
Materlal    Co. 

McMulUn   Bros. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Cbucea. 

Bill   A   Jacobsen 
Sand  BlaatlBg. 

McDermott.   W. 

Sheet    Metal    Wka. 

Amsler  Sheet 
Aletal   Works 

Appman  Cornice 
Works 

Atlas  Heating  A 
Ventilating  Wks 

Capitol  Sheet 
Metal  Works 

Comyns  &  Nygren 

Cronan,  Wm. 

Crown  Cornice 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornice 
Works 

G.  A  M.  Sheet 
Metal    Works. 

Qullfoy         Cornice 

Hlbarnla  Sheet 
Metal    Works 

Hughes.   H.   J. 

Ideal  Cornice  Wks 

Korell  A  Co.,  J.  A, 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co. 

%  F.  Metal  Stam- 
Ing   A    Corr.    Co. 

U.  a.  Metal  Prod- 
ucts Co. 

Wetetern  Furnace 
A  Cornice  Co. 

Sidewalk      Llghte. 

Jackson   Co.,    P.  H. 
Dwan  &  Co..  J.  9. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Balldera. 

Bishop    A    Peraino 
Boiler,  John 
Jacobsen.   J. 
Porter.  W.  F. 
Stewart.  J.   K. 

Stationery-* 

Foster  A  Short 
Wright,   J.    H. 

steel    Bars. 
Baker     A     Hamil- 
ton 
Dawson   A   Noyes 
Woods      A      Hud- 
dart. 

Pacific        Coast 

Steel    Co. 
Soulo    Co. 

Steel    Ereotor. 
SchGuer,    Fred    C. 
Pioneer     Con.    Co. 
Williams        Co  n  - 

structlon   Co 
.*itore  Fronts 
Kawneer  Mfg.  Co. 
Structural         Steel 

Contractors. 
Central    Iron    Wks 
Dyer   Bros, 
.(udson    Mfg.    Co. 
Pacific    Structural 

Iron    Works 
Pac.    Rolling   Mills 
Schraeder's       Iror 

Works. 
S.    F.    Iron    Work! 
Western   Iron  Sup 

ply  Co. 

Stovas. 
Mangrum     A  Ottei 
Stelger    A    Kerr 
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9tr«ctural         St«el 
Coatmctora. 

Erode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Survey*!*. 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetherell,    Ghas  E 

Teamlns    <&    Grad- 
ing- 

Branlck.  J.  P. 
Blanchlnl,   Q. 


Federal      Transfer 

&   Draylng   Co. 
Carlln    (Bros. 
Devencenzi    &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draying-   Co. 
Harbor         View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.   E. 
Leffler,   Fred 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,  D. 
Powers.  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

Ttllns. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otter 
Peerless  Agenclw 
Co. 

Vaommi     •' 
Bill    &    JhpoK-- 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens    Co. .Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beda. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  Works. 

Wliitewaahlns 

Brlckley.    P.    J. 
Reigle  &  Jamelson 
Taylor,    L.    A. 

Window    Cleaning. 

American   Window 
Cleaning    Co. 

Wlndovra.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN    FRANCISCO 


180-188  JESSIE  STREET 


PHONE  KEARNY  4700 


OFFICERS   AND   DIRECTORS. 

President,    H.    Maundrell.  ?'*"?"S'**   ^.®*^''**?.''/' x^-^-^V  °-    Schenck. 

Vice-President.   E.   J.   Brandon.  Asa  t  Secretary.  W.  J    Carberry. 

Treasurer,   C.    W.    Withington.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    Maundrell 
E.  J.   Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.   Chlsholm 
Robert   Dewar 
Alexander    Mennl« 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGilvray 


MEMBBB8. 


Architectural    Iron 
Worka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer    Bros. 
Eureka   Iron    Wks 
Keil   Iron  Works 
Kortlck  -  P'alls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woi  1:.^. 
HiUard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'•'"hoenlx    Iron  Wks 
talston  Iron  Wks 
Lorenz  Schafter  & 

Co. 
icnrader  Trci 

Works, 
fit.     Francis     Orn. 

Iron    Works 
Itelger      &       /Cerr 

Stove    *     /"'oun- 

dry    Co. 
iTulean    Iron   Wks. 
Western  Iron  Wks 
Withington.  C.  W. 

Art  Glasa. 

Ingerson  &  Glaser 
Co. 


Blackamith. 

Paul   Klelber 

Bonda. 

Costello    &    Cutler 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire  State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
Gate,   M.   A. 
Hlllrnan   *  Son.  J.R 
Jones,    Edward    M. 
Lawton,   A.   F. 
Lloyd    <&    Spengler 
MecMeans,    H.    V. 
National        Surety 

Co. 
Padflc   Coast    Sas- 

ualty    Co. 
Perley,   A.   E. 
Smith,   Leo   J. 
Un\l*ed       States 

Metal    Broduc'ts 

Co. 
United      States 

Fidelity        and 

Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    & 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear   Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remlllard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 

Building    Material. 

California     Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co..  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manville   Co 

Pacific    BIdg.    Ma- 
terial Co. 

Pacific   Refining   & 
Roofing    Co. 

Parrott    &   Co. 

Parafflne   Paint  Co 

Pratt    Building    & 
Material    Oo. 

United    MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply   Co. 


Cement     Dealera 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes  Lime  & 
Cement  Co. 

Holland,   J.   P. 

Maynard,  Jr.,  J.  L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

:5tandard  Portland 
Cement   Co. 

Clay   Product*. 

Cal  Brick  Co. 
Staoqutst.  Sdward 


Concrete. 

Chase,   Silas   A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster  &   Vogt. 

Goodman        Artifi- 
cial   Stone   Co. 

Haun,  C.   C.  W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualetti.   J. 

Petersen,   H.  L. 

Sartorio,    Charles 

Stanqtiist    & 

Forbes 

Zimmerman,  L.  M. 

Concrete      Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractora   & 
BuUdera. 

Allen,   Al'^x.    M. 
Anderson,   W.   W. 
Arthur.  L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.   A. 
Braunton   Bros. 
Burdick,    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chisholm,     R.     A. 
Cobby,    J.    W. 
Coburn,  I.  W.,  Inc. 
Concannon.    W.    N. 
Conrad,    H. 
Creghino     &     Son 

Lewis 
Davis  &  Son,  T.  E. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.  G. 
Gallagher,    Frank. 
Gardiser,     Florent. 
Grelg,  Robt. 
Hansbrough    Bros. 
Healey     -     Tibblts 

Con   Co. 
HInson,   L.    A. 
Hill,    J.    A. 
Holm    &   Son. 
Howkins,   A. 
Ingerson,   C    A. 
Jacks,   H. 
Jones,   Paul 
Jones.    W.    G. 
Kent,   S.   H. 
Knowles  &  Reioh- 

ley. 
Leiter,      E.      T.      & 

Sons. 
Lyncb,  M.  C. 


Masow   &  Morrison 

Mathews   Con.    Co. 

Mathies,  H.   C. 

McBaln,  J. 

McKlllIcan,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    Joh'i. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  k\- 
lyn. 

Terrlll,   Q.   C. 

Vezlna.  L.  N. 

Warwick,  H.  C 

Buller,   Thos. 

White  Bros,  (car- 
penters). 

Cot-ufce  Worka. 

Amsler,   C    S. 
Berger   Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,    Wm. 
Forderer      Cornice 

"^''orks. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

Contracting 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &   Dennis 
Raymond,  W.  H. 
Cnrblng,      Granite. 
McLenegan,    S.    B. 

Damp   Proofera. 

Brickley,    P.    J. 
Reigle   &    Jamison 

Door   Openera. 

Rischmuller,  Geo. 

Blectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works. 


Central  Electric 
Co. 

City    Electric   Co. 

Decker  Electric  Co 

Globe  Elec.  Co. 

Levy    Elec.    Co. 

National  Elec.  Co. 
Elevatom. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doora. 

Norris.    L.    A. 

Floor   Sanding 

Inlaid   Floor   Co. 
Paolflc    Floor 
Sanding   Co. 
GrlU    W^ork. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 
Withington,  C.  W. 
Gen.      Contractora. 
Andrus,    R,   C. 
Brlgham,    H.    B. 
Urockhage,  Foley 

&    Green 
Caldwell   &  Co. 
Cereghlno    &    Son, 

Louis 
Currle  &  Currle 
Dempniak    Bros. 
Farquharson,     D.  B 
Fluth,  J. 

Frasier   &    Frasler 
Graham,    D.    E. 
Grlfllth.    Wm. 
Hannah,    J.    D. 
T^annah    &   Co.  J.S. 
Hayes,   W.  W. 
Jackson,    A. 
Kuykendall,    J,    O. 
Malley,    Edward. 
Matthies,     Henry 
Peacock,    John 
Schnebly.     H  o  »  t- 

trawser    &    Ped- 

grift 

Glaaa   and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,    I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller,  W.  P.  & 
Co. 

Habenicht    & 

Howlett 

Holland,   J.   P. 

Schwarz  &  Qott- 
leib    (Inc.) 

Grading    A    Team- 
ing. 

Church,    D.    O.,    Co. 
Dillon,    D. 
Eureka      Teaming 

Fay,   S.   J. 
McClure,   H.   N. 
Wllhelm,   A.   H. 
Wilkle  Co.,   A. 
Williams,  F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.    B. 

Granite. 
Bradbury,    Thos. 
Cal.   Granite  Co. 
De   Lano  &  Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond     Granite 

Co. 

Hardfrare. 

Joost  Bros. 
Kruse,   J.   H. 
Liorenz,      Sdhffaei' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     I.lght. 
Pacific      Gas     and 

Electric    Co. 

Heating    A    Tentt 
latlng. 

Burnham  Plumb- 
ing &  HMtting, 
Inc. 

Cronan,   Wm. 

Mangrum    &    Otter 

Montague,  W.  W, 
ft  Co. 


Houae     Moving    Jk 
Ralalng. 

Blume  Cont'g  Oo. 

Pearson,    IG.    K. 

Sullivan,  D.  J.&T 
Inlaid    Floora. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    C: 

Pacific  Floor 
Sanding  Co. 

Iron  W*rka. 

LoKenz,      9cihflra*r 

&  Co. 
Michaels    4k    Pfaf- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iro« 

Works. 
Jofat     Hangera     « 

Poat  Capa. 

Kortlck  -  PallB 

Mfg  Co. 
Lllley   &  Thurston 

Co. 
Lorenz  Schaffer  A 

Co. 
•Vestern    Bulldsrs" 

Supply   Co. 

Kan-neer  Syateia 
Store    Fronta. 

Falls    Mfg.    Co. 
Lllley  &   Thurston 
Co. 

Light    and    Pawer 

City   Electric   Co. 
Pac.    Gas    St    Elec- 
tric  Co. 

'..Ime,    Cement,  Bte 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  ^ 
Cement  Co. 

Lennon,    Jas.    E. 

Lucas,    W.    E 

Pacific  Bldg.  Ma» 
terlal   Co. 

Pac  Lime  &  Plas- 
ter  Co 

S.    F.    Lime  Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cr 

Western  LImo  & 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber  Co. 

Hooper  J  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

vfood.) 

Dleckmann    &    Co. 

Howard,  E.  k.  & 
c... 

Niehaus,  Ed.  F.  & 
Co. 

White    Bros. 

S.    F.    Lumber    Co. 
Machinery. 

Hnrron,  Rlckard 
tk  MsCons. 
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Alexander,    R. 
Allen.    C.    J. 
Anderson     &     RaJ 

ney. 
Ar'ett,    A. 
Beck.    A. 
Brady,    M.    V. 
Bra^y.    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron.    D.    J.  &Sob 
Campbell     Bros. 
Carr.    J.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale.    M.    F.    &  Son 
GUson.    J.    K. 
Harrison.    A. 
Hlbblns  &  Barker- 
Hock.    Chas. 
Hoffman,   V. 
Hogrbergr    &     Lud 

wig 
l^arsen,    H.    H. 
Lawson.    A.    W. 
McGowan.    M. 
Miller.    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nasrel.    W.   L.. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ratney     &     Phhtl- 

llps. 
Reed    &   White 
Rlngrose.     R.&Son 
Scott.    W.    S. 
Walker.    P.    J. 
Watson.    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson.    James    A. 
Wypant,    J.    H. 

Mnrltlr. 

American  Marble 
&   Mosaic  Co. 

Columbia  Marble 
Co. 

^rassl.    Peter.    Co. 
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Hunt,   Andrew   T. 

Maino,   F.  L.   &  Co. 

Musto   &   Sons,  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

Manteln,    TIIm 
Grates. 

Ginsberg&Co.,  S. 

Klrwln  &  Dono- 
van. 

Mangrum   &   Otter 

Montague    &Co.,W 

Peerless    Aisencles 

Metal     Furring     A 
I.,athlnK. 

Ho  1  1  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVIndow 
\%'orkn. 
Dwan.  J.   E. 
Mortar. 

Atlas  Motar  Co. 
Moaalc. 

Amer.  Marble  A 
Mosaic   Co. 

Malno.  F.  L.  &  Co. 
Office  Fixtures. 

Bateman,    Wm. 

Forbes   &   Son, A.J. 

F!nk  &  Schlndler 
Co. 

Slmmen.    .John 

Ornamental 

Plaaterera 

Larson,   O.   P. 

Woods,  J.  P. 
Palntera. 

Daniels.    Gus   V. 

Donovan,   V.   J. 

Fraser.    J.    P. 

Kuss.    P.    N. 

Lewellyn,    J. 

Maundrell.    H. 

Spark.    J.    H.    . 

Neal.   L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.   J.   E. 


Palnta,    OIU.     Ktc. 

BasB     -     H  e  u  t  e  r 

Fuller  &   Co.,  W.P. 

Kuss,    P.   N. 

Maundrell,    H. 

Pacific  Refining* 
Roofing 

Parafflne    Paint  Co 

Whlttier  -  Coburn 
Co 

Patent     Chlmneja. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell   Co. 

Cal.   Pottery  Co. 

Pavlnc  Brick. 

Cal  Brick  Co. 
PlanInK   MIIIh. 

Anderson  Bros. 
Burnham     -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.    MlUine   Co. 

Elklng»ton       & 

Hucke 
Herring    MilUInc) 
Kendall,   A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore     Mill  «Sc 

Lumber    Co. 
National     Mill      t 

Lumber    Co. 
Pacific   Mfg.   Co. 
Reinhart     Lumber 

&    Planing     Mill 

Co. 
Reilly,  P.   F. 
Santa     Clara     Mill 

&   Lumber   Co. 
San     MatfcO     Plan- 
ing   Mill. 
Searle    &    Hayman 
Taylor  &  Co. 

Plaaterera. 

Blnner,    Theo. 
Bradley   &   ReMly 
Carrick,    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark.  D.   Ross. 

Crlchton,    J.    L. 

Cogblan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,    R.    Tj. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &    Clute 

Gilmour,    Wm.    G. 

.lacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf     A. 

Lyde'n    &    Bickel 

MacGruer    &    Co. 

Mennie.    Alex. 

MeCleod,   J.   C. 

Morehouse.   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,    James   F. 

Planter     ot     Parin. 

Lucas.   W.    E. 
Plumblnfc     A     Gam 
Flttinc. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel,  R,.  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Co.,  The 

Real  Eatate. 

Williamson    Co..H. 
Wlttman    •    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

RlKsera. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crnahed  noe^. 

Holland.   J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
Rooflngr     Compoal- 
tlon. 

ArtoUth     Mfg.    Co. 
Bender,       J.       W., 

Roof   Co. 
Fibrestona     Roof- 
ing Co. 
Larkln   Asphalt   & 

Paving    Co. 
Magnesia      Asbes- 

to.s  Supply  Co. 
Malott    &  Peterson 
Johns    -    Manville 

Co..   H.   W. 
Meuer  Bros.   Co. 
Pacific  Refining   L 

Roofing  Co. 
ParaflSne    Paint  Co 
The      T  h  o  8.     H. 

Price    Co. 
Western    Asbestos 

Mag.   Co. 
Watson        Roofing 

Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     Jonn 
Holland,   J.   P. 

Sanitary   FIoorlnK. 

Artolith     Mfg.     Co. 

Stone,    E.    B.    &   A. 
L.,    Co. 

FIbrestone      Roof- 
ing   Co. 

Sldevralk       Llishta. 

Jackson,    P.  H.&Co 

McGuigan.    John 
.Stair  Bnlldern. 

Bishop.    Wm.    T. 

Stewart.  J.  K. 

Roof   Repairlne   & 

Paint. 

Street    Work. 

Fay,   S.  J. 

Steel        Rolling 
Doora. 

Pacific     Building 
Material  Co. 


Stone   Contractora. 

De    Lano    ft    Sons, 

I.    U 
Blanchard.    W.    W. 
Hunt,    Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Qnarrlea. 

Keystone    Sand  Co 
Raymond     tSranltt 
Co. 

TeamiUB. 

Dillon,    D. 
Eureka      Teaming 

Co. 
Holland,   J.    P. 
McClure,   H.   N. 
Monarch    Teamip 

Co. 
McLenegan,   S.  I 


Terra  Cotta. 

Clark   &  Sons,   N. 
Gladding.    McBean 

&   Co. 
S  t  e  ig  e  r       Terra 

Cotta  Co. 

Tiling. 

Artolith    Mfg.    Co. 

Ventilators. 

Waterhouse    t 

Price    Co. 

Whltefvasbera. 

Reigle    &    Jamison 
Brickley,    P.   J. 

Wire  Worka. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building!  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  Cf  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Subscription  Rates 

I'ayable  in  advance 


1  year    -   $3.00 

2  years    -    3.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed . 


years  and  I 
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City 


State 
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15    Cents    Per    Copy 
$3.00    Per    Year 


fiiblished      every     Wednesday 
Fifteenth  Vear  Xo.  4 


San  Francisco   Cal.,  January  27,  191o.  Telephones  Dongias  m7i 


Publication    Office 
R<IO   Mission    St. 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  ot  America 

Succassors  to  JOHN  WOOD  MFC.  CO. 
218-21  Pacific  BIdg.    447-49  E.  3rd  St.    33  1 -339  Cyprass  ''t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone 

Marke 

1935 

Fine  and  Sanitary 
PLUMBING 

> 

221 

OAK 

.^plumbeP^ 

STREET 

Bat.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
'0^    your  clients 


Install  a  Dellamore  Auto  "^^^  Turntable 
and  go  "FORWARD  ALWAYS". 

Costs  less  than  the  cement  it  saves. 

Dellamore  Turntable  Co. 

Plione  Oalcland  7906  335  Eiglitti  St.,  Oaldand,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,    Geary     nr    Taylor. 
Righetti   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY    CITY    HALL,   San   Francisco 

Wright,    Rushford    k.   Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.     W.    Dickey,    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Franci5Co 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Inoorporatsd 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8^8-841  MISSION  ST.  San  Franclaco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  me  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    1758 

The  J.  F.  KeUy  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Rortable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 

IRVING  A.  COOKC.  Mui«««r 
Raiideace  Phone,  Oakland  4862 


VOUR    BRE.4KFAST 

how   was   It  cooked    this   morningr? 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't     be     satisfied     with     the    old     fashioned     expen- 
sive coal   rangre,   which   necessitates   keeplnp      the   fire 
going    all     day     whether    you     are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efllciency.       No    Fuel    consumptton    ex- 
cept   when    cookinsr.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE3     YOUR     OAVN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency.    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  A.E:R0  gas  SYSXElVi 
which   generates   the  best  quality  of   gas   from   ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us    tell    you    all    about    It.      A    postal    will    bring    des- 
criptive  booklet,    "The   Aero-Gas    Plant." 

Utility  Gas   Generator  Co. 

Tel.    Don  das    2400    or    Garfleld    2057. 
340  Sansome  *^,t.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A,  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALK  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


Uanuapy  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary  and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg  ,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear."  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

.•\.shestos  Theatre  Curtains. 

"Heaver  Hoard", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
•Quilt." 

ituiUlin<;   Papers,  Deadening  Felts,   etc., 
of  all  kinds. 
"All-Metal"   Doors,   Windows  and   Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"    Expanded   Steel  and  Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conserve"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 
"Rubber->Iica"   Ready    Roofing. 
The  Huheroid  Roofing. 
"Hextile"    Rubber    Shingles. 
"Diamond"  Ball  bearing  Door  Hangers 
">fetalcrete"  concrete  Hardner. 
"Ironite"  concrete  Hardner. 
Wood    rolling    doors    and    partitions. 
Venitian  Blinds. 
"Wliite   House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building  Materials  Company 


Successors  to 

WATERHOUSE  d  PRICE  CO. 

THE  LILLEY  Cj  THURSTON  CO. 


TeL  Kearny  3323 


523  Market  Street,  S.  F, 
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Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  January  27,  1915 


Fifteenth  Year,  No  4 


Devoted  to  the  Architectural,  Engi- 
neering-, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the    Pacific  Coast. 

Entered  as  second-class  matter  at 
San  Francisco  Post  OflBce  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAY 

1.,   A.  I^ARSEN, 

Publisher   and    Proprietor. 

SAN   FRANCISCO    OFFICE 

560  Mission    Street. 
Telephone — Douglas,    2372. 

OAKLAND    OFFICE 
1011    Franklin   St.,    Builders'   Exchange. 
Telephone    Oakland,    790 


Advertising  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be  given. ^ . 

Subscription  Rates — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
liayable  strictly  in  advance.  Single 
copies,   15c. 
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Editorial  Comment, 


Tlie  production  of  tungsten  ores  in 
the  United  States  during  1914  is  esti- 
mated as  equivalent  to  about  990  short 
tons  carrying  60  per  cent  of  tungsten 
trioxide  (WO-3),  according  to  prelimi- 
nary figures  collected  by  Frank  L. 
lless,  of  the  United  States  Geological 
Survey,  which  are  thought  to  be  accu- 
rate within  5  per  cent.  This  output  is 
the  smallest  since  1908,  when  only  671 
tons  was  produced.  In  1913  the  pro- 
duction v.as  1,537  tons,  of  which  953 
tons  was  ferberite  from  the  Boulder 
fields  in  Colorado,  a  quantity  almost 
equal  lo  that  of  the  whole  country  in 
1914,  but  the  production  of  the  Boul- 
der field   in   1914  was  only  466  tons. 

Prices  ranging  from  $6.50  to  $9  a 
"unit"  (that  is,  so  much  a  short  ton 
for  each  per  cent  of  tungsten  trioxide), 
depending  on  the  quality  and  quantity 
of  the  ore  and  the  urgency  of  the  buy- 
trs*   and  sellers'  needs. 

Of  the  various  tungsten  minerals, 
the  one  produced  in  largest  quantity 
was  scheelite,  from  the  Atolia  district, 
in  the  Mohave  Desert,  Cal.  A  little 
scheelite  was  also  mined  in  the  Deep 
Creek  Mountains,  Utah.  Small  quan- 
tities of  both  wolframite  and  hubnerite 
were  shipped  from  Arizona,  and  hub- 
nerite was  produced  on  Patterson 
Creek,  in  the  Blue  Wing  district, 
Idaho.  Some  wolframite  was  pro- 
duced near  Penasco,  N.  Mex.,  and  in 
the  Clark  Mountain  district,  near  Ivari- 
pah,   Cal. 

The  more  easil.v  mined  tungsten  ores 
which  lie  close  to  the  surface  are  now 
largely  worked  out  in  the  older  dis- 
tricts, ard  mining  is  thus  becoming 
more  diiTlcult  and  expensive;  this  is 
especially   hard   on    the   small   operator. 

The  European  war  disturbed  tung- 
sten mining,  as  it  did  most  other  lines 
of  business,  and  has  had  much  to  do 
with  the  reduced  output,  but  the  im- 
ports of  ore,  tungsten  and  ferrotung- 
sten,  as  shown  by  figures  collected  by 
the  Bureau  of  Foreign  and  Domestic 
Commerce,  have  been  affected  even 
more.  During  the  year  267  tons  of 
ore,  valued  at  $139,697,  were  imported, 
against  401  tons,  valued  at  $213,122,  in 
1913.  During  1913  661  tons  of  tung- 
sten metal  and  ferrotungsten,  valued 
at  $835,212,  were  imported.  In  1914 
these  imports  dropped  to  192  tons, 
valued   at   $219,506. 


The  completion  of  the  telephone  line 
from  here  to  New  York  and  the  actual 
carrying  on  of  conversation  over  a 
distance  of  3000  miles  is  an  achieve- 
ment that  is  noticeable  from  the  fact 
that  it  excites  little  comment.  The 
fact  is  that  long  distance  telephoning 
has  been  extended  and  extended  until 
reaching  acro.ss  the  continent  is  only 
one  more  unit  added  on  to  the  length. 
Wireless     telephony   is   a     thing     ac- 


complished. The  only  drawback  to  its 
practical  operation  is  the  fact  that  it 
can  not  be  made  secret.  How  far  the 
telephone  from  San  Francisco  to  Nfew 
York  will  be  made  practical  remains  to 
be  seen.  In  all  probability  its  charges 
will  be  such  that  its  use  will  be  very 
much  restricted  and  that  the  telegraph 
will  still  be  the  general  means  of  com- 
munication. 


The  San  Francisco  Chronicle  is  giv- 
ing a  great  deal  of  publicity  to  the 
affaiis  of  the  International  Mercantile 
and  Hond  Company.  That  corporation 
seems  to  have  been  a  collection  agency 
whose  capitalization  was  conducted 
along  the  lines  of  high  financiering. 
And  the  notoriety  it  is  now  receiving 
at  the  hands  of  the  reactionary  press 
is  not  because  of  the  methods  of  the 
company,  but  because  the  names  of 
two  members  of  the  Railroad  Commis- 
sion were  associated  with  it.  in  all 
probability  Mr.  Tlielen  and  Mr.  Eshel- 
man  knew  nothing  about  the  corpora- 
tion. Mr.  Loveland  was  associated  with 
it  for  years  and  should  have  known  if 
he  did  not.  His  friends  at  least  gave 
him  credit  for  knowing  and  the  com- 
plete intanglements  of  the  concern 
were  such  that  no  one  who  did  not 
know   its  history  could  untangle. 

So  also,  the  same  people  are  giving  a 
great  deal  of  publicity  to  the  private 
affairs  of  Dennis  M.  Duffy.  After  all 
has  been  said  Duffy  seems  to  have  dohe 
about  wiiat  any  other  man  would  do 
under  the  circumstances.  He  has  pro- 
tected himself  and  his  clients.  An<J 
the  loud  talk  in  the  papers  is  not  be- 
cause of  anything  the  Railroad  Com- 
mission have  done  or  that  Mr,  Duffy 
has  done,  but  it  is  a  chance  to  cast 
di.scredit  upon  some  of  the  officers  of 
the    piesent   administration. 

The  papers  during  the  last  few  days 
have  'oeen  printing  statements  made  by 
Senator  Guggenheim  and  Samuel  Un- 
termeyer,  the  corporation  lawyer  of 
New  York,  in  regard  to  the  duty  of  the 
State  (o  enact  workmen's  compensation 
acts,  old  age  pensions  and  laws  re- 
stricting the  working  hours  for  women 
and  children.  Can  it  be  that  these 
gentlemen  have  become  convinced  that 
the  problem  of  unemployment  con- 
fronts the  nation  and  must  be  met  in 
some    efficient   manner? 

At  the  same  time  Ex-piesident  Taft 
is  quoted  as  referring  in  a  speech  be- 
fore the  New  York  Bar  Association  to 
California  and  Arizona  as  "fad  ridden." 
This  is  no  doubt  called  for  by  the 
fact  that  these  states  repudiated  the 
standpat  policies  of  Taft  and  have  as- 
sumed the  leadership  in  constructive 
reform.  So  also  the  passage  of  the 
alien  land  bills  have  been  decidedly 
dista.steful  to  the  Easterners.  Why, 
God  only  knows.  For  we  are  the  ones 
that  are  affeeted  and  why  the  citizens 
of  New  York  should  want  to  run  our 
affairs  Is  hard  to  comprehend. 
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THE  AREQUIRA  F»OXXERV 

TlitTf     lii<-.\p<Ti<-iif<Ml    (■irln,    \\  ku    Conic 

\\  itiiiii     tilt'     Shadow     of    a     (ireat 

.*««'Oiir»4«',     >lakf     Some    of     the 

l-'inent    l'o<ter>    in    America. 


hi  .NIaiiii  t'oniuv,  ("alilOriiia.  not 
many  miles  from  San  Francisco,  is  lo- 
cated a  pottery  which  is  entirely 
unique,  not  only  in  the  character  of  its 
output  and  in  its  methods  of  making 
and  burning,  but  in  the  very  thought 
that  gave  it  birth. 

In  a  way,  it  may  be  said  to  have 
merely  started,  yet  its  wares  are  sold 
in  the  largest  cities  of  the  country, 
being  handled  by  world  noted  retailers 
and  commanding  prices  that  rank  with 
those  demanded  for  the  output  of 
Americas  best  potteries  and  those  of 
Kurope. 

The  Arequipa  pottery  was  founded 
about  three  years  ago  by  Dr.  Philip 
King  Brown,  of  San  Francisco.  The 
buildings  are  situated  about  twenty 
miles  north  of  the  Golden  Gate  amid 
scenery  scarcely  rivaled  in  any  other 
part  of  California,  the  location  having 
been  selected  for  what  was  known  as 
the  Arequipa  Sanatoriuin.  The  object 
of  this  sanatorium  was  to  give  care 
and  treatment  to  working  women  who 
were  suffering  from  tuberculosis  in  the 
incipient  form,  and  to  have  this  care 
and  treatment  given  at  the  lowest  pos- 
sible cost.  Since  a  great  part  of  the 
treatment  was  to  be  the  breathing  of 
health-giving  fresh  air,  the  site  chosen 
wa.-^,  as  has  been  said,  especially  se- 
lected from  a  standpoint  of  health  and 
scenic    beauty. 

.'^ome  idea  of  the  extent  of  this  phi- 
lanthrophy  can  be  gained  when  It  Is 
understood  that  the  maximum  charge 
Is  $1.00  per  day,  which  includes  an 
abundance  of  nourishing  food,  care- 
ful medical  attention  and  nursing,  as 
well  as  laundiy,  and  all  other  living 
expenses. 

After  successfully  working  out  the 
problem  of  making  an  institution  of 
this  kind  self-supporting.  Dr.  Brown 
conceived  the  idea  of  finding  a  form 
of  employment  whereby  the  patients 
could  earn  the  $1.00  a  day  that  was 
necessary  for  their  m;iintenance.  Most 
of  the  occupations  followed  by  women 
were  open  to  the  objection  that  they 
either  hindered  the  progress  of  the 
cure,  or  else  the  products  of  their 
labors  might  carry  contagion.  The 
thought  came  that  the  making  of  pot- 
tery was  not  particularly  arduous  nor 
at  all  likely  to  be  detrimental  to  the 
health  of  the  worker,  while  the  burn- 
ing of  the  ware  at  high  temperature 
effectively  insured  against  the  objec- 
tion that  came  through  the  idea  of  the 
finished  products  carrying  and  spread- 
ing   the    tuberculosis    germ. 

At  first  some  doubt  was  felt  as  to 
the  salability  of  ware  made  by  inex- 
perienced workwomen,  hut  soon,  under 
the  supervision  of  a  trained  ceramist, 
the  product  reached  a  point  where  its 
merit  attracted  th<>  .•itti'nilon  of  local 
dealers. 

After  a  few  months  Arequipa  pottery 
was  on  sale  at  nearly  all  of  the  larg'e 
art  stores  In  San  Francisco,  and  orders 
grew  larger  and  larger  until  it  bicnme 
Imperative  to  build  more  kilns  and  to 
nfld  the  necessary  facilities  for  doub- 
ling   the   output. 


I'uriiiK  Uif  Larl>'  nioiilh.s  of  the  ex- 
periment, the  workers  were  kept  un- 
der the  strictest  observation,  in  order 
to  ascertain  what  effect  the  work  had 
upon  their  health.  As  a  result  of  these 
observations,  it  was  decided  by  the 
physician  in  charge,  that  the  work, 
was  not  only  non-injurious  but  that  it 
was  actually  beneficial.  It  was  noted, 
that  the  girls  working  in  the  pottery 
made  steadier  gains  than  those  who 
were  not  given  this  employment. 

As  a  rule  for  the  month  or  six  weeks 
after  the  patient  has  arrived  at  Are- 
quipa, she  does  not  do  anything  but 
rest  and  recuperate,  and  then,  if  the 
physician  in  charge  decides  that  she 
is  sti-ong  enough  to  go  to  the  pottery, 
she  is  allowed  to  work  but  one  hour 
a  day.  After  a  period  of  observation, 
she  shows  no  111  effects,  the  working 
period  is  gradually  increased  until  the 
maximum  of  five  hours  a  day  is 
reached. 

One  of  the  greatest  problems  en- 
countered is  that  of  teaching  the  new 
workers  and,  from  the  very  nature  of 
the  enterprise,  this  process  goes  on 
unremittingly.  ■  The  average  length  of 
time  that  a  patient  stays  is  about  six 
months,  out  of  which  must  be  taken 
the  original  entrance  time  of  a  month 
or  six  weeks.  This  would  leave  about 
■1  %  to  .1  months  in  the  pottery.  It 
must  be  remembered,  too,  that  only 
incipient  cases  are  taken,  and,  as  a 
i-ule,  the  patient  is  strong  enough  to 
go  home  after  a  few  months  in  the 
pottery.  Here,  her  place  is  taken  by 
another,  who  has  to  be  trained  to  the 
work,  and  thus  it  happens  that  the 
best  workers  are  constantly  leaving, 
anci  the  new  untrained  hands  con- 
stanty   being  taken  on. 

Nearly  all  of  the  work  is  done  by 
hand,  there  being  no  machinery  out- 
side of  a  small  compressor  which  fur- 
nishes air  to  the  glaze  atomizers.  The 
body  of  the  ware  is  composed  of  Cali- 
fornia clays  for  the  most  part,  a  cer- 
tain percentage  of  foreign  material 
being  used  in  some  of  the  mixtures 
where  special  glaze  surfaces  are  de- 
sired. 

The  California  cla.vs,  however,  are 
found  very  suitable  for  the  kind  of 
ware  which  is  manufactured,  as  they 
are  very  plastic,  safe  to  dry.  and  easy 
to  burn.  The  color  ranges  from  light 
cream  to  dark  red.  A  red  body  con- 
taining about  60  per  cent  of  local  clay 
is  the  one  most  generally  used,  this 
being  found  about  L'OO  feet  away  from 
the  pottery. 

Bo.vs  ai'e  employed  to  do  the  heavier 
work,  such  as  digging  the  clay  and 
screening  it.  This  screening  is  done 
through  n  coarse  screen  at  the  pit,  and 
the  clay  is  then  put  in  sacks  and 
ha\ili<i  to  the  pottery.  The  body  is 
wclghi'd  owl  and  mixed  by  hand  in  ce- 
ment tanks,  water  added,  and  the  mix- 
ture allowe<i  to  soak  for  about  forty- 
eip-hl   hours. 

It  is  then  blunged  with  a  hand  pedal 
and  s<-re<'ned  through  a  r.'0-mesh  sieve. 
.After  settling,  the  supernntent  water 
\t*    drained    o|T    and    the    thick    slip    la 


-!■  ii'd  in  large  orock.'^  until  it  is 
wanted. 

The  throwing  and  press  clay  is  pre- 
pared by  drying  out  the  slip  in  plas- 
tei-  boxes  until  it  is  of  a  proper  con- 
sl.-;tency  for  working.  A  great  deal  of 
I  ho  ware  is  thrown,  the  wheel  beings 
the  old-fashioned  foot-power  affair 
soon  in  all  small  potteries.  The  large 
pieces,  such  as  garden  urns,  are 
pressed,  while  other  shapes,  irregular 
in  form,  are  cast.  The  casting  shop  is 
over  the  kiln  room,  the  waste  heat 
from  the  kilns  being  sufficient  to  keep 
th«  molds  dry.  Three  kilns  are  in  use, 
all  of  the  up-draft  muffle  type,  and 
binning  fuel  oil.  The  temperature 
necfssary  to  mature  the  glazes  varies 
beiween  1150  degrees  C.  and  1190  de- 
grees C.  The  average  time  taken  to 
biiiii  off  a  glaze  kiln  is  about  24  hours. 

The  finishing  and  decorating  of  the 
ware  is  done  entirely  by  the  women 
patients.  The  designs  are  sketched  or 
traced  on  the  damp  clay  and  then 
carved  or  painted,  according  to  the 
manner  in  which  the  design  is  to  be 
carried  out.  These  designs  are  sup- 
plied by  well-known  artists  who  have 
become  interested  in  the  work,  and  a 
number  of  wealthy  philanthropists 
have  loaned  priceless  examples  of  old 
world  porcelains,  that  they  might  be 
copied    at    Arequipa. 

The  decorating  is  all  done  out  of 
doors,  the  climate  allowing  the  work- 
ers to  remain  out  in  the  open  air  for 
the   greater   part  of   the  year. 

They  take  the  pieces  upon  which  the 
designs  have  been  sketched  out  to  one 
of  the  trails  near  by.  whore  the.v  sit 
i^nd  work  until  the  design  is  finished. 
\\hen  this  is  accomplished,  it  is  sub- 
mitted to  the  director,  who  passes 
upon  the  workmanship,  and  if,  in  his 
opinion,  Ihe  design  has  been  well  car- 
ried out,  the  worker  signs  her  initials 
upon  the  bottom  of  the  piece,  and  it 
is  then  laid  aside  to  dry. 

The  boys  who  harvest  the  clay  and 
who  do  the  other  heavy  work  about 
the  pottery  are  secured  from  the  same 
source  as  are  those  who  set  and  draw 
the  kilns,  and  who  also  attend  to  the 
spiaying  and  dipping  of  the  pieces. 
These  boys  come  from  a  San  Francisco 
orphanage,  and  are  taught  the  potter's 
trade  the  same  as  an  apprentice 
would  be  taught  in  a  larger  pottery, 
with  one  exception — they  are  paid 
much    better   wages. 

Considering  the  inexperience  of  the 
workers,  it  is  surprising  that  the  prod- 
uct.-; of  their  hands  should  he  of  such 
merit  as  to  find  a  ready  sale,  when  of- 
fered In  competition  with  the  ware 
produced  by  tlie  largest  concerns  In 
this  country.  .\t  the  prestnt  time  Mar- 
shall Field  &  Company  of  (^hicago. 
•lolin  Wannamaker  of  New  York,  and 
the  Dohrmann  Commercial  Company  of 
.^an  Francisco  find  it  to  their  advan- 
tage to  handle  .\requipa.  and  It  Is  con- 
fidently expected  that  before  long, 
tv.iy  one  who  is  Interested  in  this 
wonderful  work  will  be  able  to  obtain 
i>xamples  of  it  in  any  of  the  large  cities 
on   this  continent. 
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THK   >EKD   FOR   FORE.ST  FIRE   PRO- 
TECTIOX. 


From    the   Oil   ajid   Mining   Bulletin. 

In  view  of  the  fact  that  the  Cali- 
fornia legislature  meets  next  month 
and  that  it  will  not  meet  again  in 
regular  session  for  two  years,  the  Bul- 
letin desires  to  call  attention  to  the 
great  need  of  the  immediate  passage 
of  an  adequate  state  law  for  the  pre- 
vention and  control  of  forest  fires,-  and 
to  suggest  that  best  results  can  be  ob- 
tained through  co-operation  between 
the  state  and  federal  governments. 
California  has  no  effective  forestry 
laws  at  present,  and  has  not  availed 
herself  of  the  opportunity  for  such 
co-operation  with  the  federal  govern- 
ment extended  when  the  Week's  law 
was  enacted  in  1911,  and  it  is  the  pur- 
pose  of  this  article  to  set  forth  briefly 
the  necessity  for  early  passage  of  a 
forest  fire  prevention  Taw,  the  inade- 
quacy of  oui-  existing  law,  the  excellent 
results  which  are  being  obtained  by 
the  fedei-al  system  of  fire  control,  and 
the  desirability  of  co-operation  with 
the  federal  system  under  the  authority 
of   the   Weeks'   law. 

LoKxeH  by  Forest  Fires. 

The  actual  money  loss  from  forest 
fires  in  California  during  1913  has 
been  estimated  by  the  United  .States 
forest  service  at  half  a  million  dollars, 
but  that  sum  does  not  begin  to  repre- 
sent the  total  amount  of  damage  done. 
In  other  words,  only  a  part  of  the 
damage  done  by  the  fiorest  fires  can  be 
expressed  in  terms  of  dollars.  The 
loss  by  fires  in  forest,  field  and  brush, 
consists  of  (a)  partial  or  nearly  com- 
plete destruction  of  mature  timber: 
(b-  total  destruction  of  young  trees 
and  saplings:  (c)  destruction  of  grass 
or  stubble  on  grazing  lands  and  hill- 
sides: (d)  destruction  of  growing 
crops,  especially  grain,  and  (e)  de- 
struction of  homes,  out-buildings 
which  may  contain  farm  products  in 
storage,  fences,  hay  stacks,  cattle  and 
machinery. 

These  losses  are  all  approximately 
measurable  in  terms  of  dollars.  There 
are  other  and  even  greater  losses  in- 
cident to  disastrous  fires  that  cannot 
be  measured  by  the  dollar  mark.  The 
roots  and  the  humus  derived  from  dead 
leaves  of  brush  and  trees  form  a  mat 
which  prevents  run-off  of  rainfall  and 
allows  the  water  to  percolate  into  the 
ground  and  replenish  the  supply  of 
springs.  Fires  destroy  this  humus, 
consequently  the  rainfall  not  only 
does  not  penetrate  into  the  ground,  but 
runs  off  rapidly  and  cuts  gullies  which 
cause  future  rains  to  run  off  even  more 
rapidly.  When  large  areas  are  thus 
denuded  of  vegetation  the  result  is 
damaging  floods  during  the  rainy  sea- 
son, and  almost  complete  drying  of 
springs  and  failure  of  water  supply 
during  the  rest  of  the  year.  This  con- 
dition of  desolation  now  actually  ex- 
ists over  immense  area  in  China,  and 
where  forests  once  existed  the  region 
is  now  a  sharply  eroded  desert. 

For  these  reasons  the  forest.*  and 
thick  brush  on  the  slopes  of  our  own 
mountains  here  at  Los  Angeles  have  a 
value  which  cannot  be  measured  in 
dollars,  and  this  value  accrues  to  each 
of  us,  regardless  of  whether  the  moun- 
tain slopes  are  owned  by  the  nation, 
state  or  private  citizen.  It  is  not  an 
exaggeration  to  say  that  the  complete 
destruction  of  the  forest  and  brush  on 
our   mountains   would   absolutely   ruin 


.Southern  California,  by  cutting  off  the 
water  supply.  This  brings  the  im- 
portance of  fire  prevention  home  to 
each    individual. 

Still  aijother  great  lisk  to  the  people 
at  large  is  that  of  the  possibility  of 
destruction  of  forests  over  our  many 
regions  valuable  for  the  scenic  attrac- 
tions and  as  recreation  resorts.  What 
attraction  —  and  consequently  what 
value — would  remain  to  Lake  Tahoe, 
the  Yosemite,  the  Big  Tree  groves,  and 
our  thousands  of  lake  and  mountain 
resorts,  if  a  disastrous  fire  should  leave 
the  surrouriding  country  a  ighastly 
skeleton  of  blackened  poles?  Could 
the  loss  to  the  state  and  to  each  citi- 
zen  be  measured   in  dollars  and   cents? 

There  are  in  California  some  twenty 
million  acres  of  forest  land  covered 
with  timber  which  is  commercially 
valuable  under  present  economic  con- 
ditions, and  its  value  is  about  $700,- 
'MtO.OOO.  There  are  many  times  this 
area  subject  to  possible  loss  from 
brush  and  grass  fires.  As  citizens  and 
as  a  state,  are  we  doing  all  we  should 
do  to  protec:  these  natural  resources? 
Present  State  I^ai^-  Is   Inadeciuatcw 

In  1885  the  legislature  passed  "An 
Act  to  Create  a  State  Board  of  Fores- 
try," and  carrying  an  appropriation  of 
$L',.'>00  for  the  work,  which  ^^■as  chiefly 
educational.  From  ISS,")  to  1890  this 
board  was  supported  by  the  state,  but 
in  1S93  it  was  abolished  for  reasons 
unknown  to  the  writer,  and  for  ten 
years  the  matter  of  forest  protection 
in  California  lay  dormant.  In  1903 
the  state  board  of  examiners  was  em- 
powered by  the  legislature  to  co-oper- 
ate with  the  United  States  forest  serv- 
ice in  gathering  information  on  which 
to  base  an  intelligent  forest  policy. 
This  report  was  rendered  to  the  legis- 
lature In  190".  Meanwhile — and  before 
the  report  of  the  state  board  of  exam- 
iners was  completed — our  legislature 
of  1905  enacted  the  basic  forest  law  of 
today,  which  provides  for  an  ex-offlcio 
state  board  of  forestry:  a  technically 
trained  .<^tate  forester  and  two  assis- 
tants, with  authority  to  appoint  volun- 
teer fire  wardens  to  serve  without  pay, 
and  for  the  maintenance  of  a  preven- 
tative fire  patrol  only  when  the  coun- 
ties or  private  owners  will  pay  for  it! 
This  department  of  our  state  govern- 
ment has  never  been  given  the  proper 
legislation  or  sufficient  funds  to  en- 
able it  to  accomplish  very  much.  The 
law  clearly  contemplated  that  the 
counties  would  furnish  the  money  and 
allow  the  state  foi'ester  to  expend  it 
systematically,  but  things  do  not  work 
out  that  way.  Each  year  the  state 
forester  has  reported  the  needs  of  his 
department  to  the  legislature,  and  each 
year  he  has  been  ignored.  For  In- 
stance,  the   report   for   1911    says: 

"Most  of  the  counties  have  shown 
little  or  no  interest  in  fire  protection. 
Their  attitude  Is  not  to  be  wondered 
at,  since  the  state  and  private  owners 
have   been   equally    indifferent." 

The  report   for    1912  says: 

'"It  has  been  demonstrated  that  the 
volnnteer  fire  warden  system  is  inad- 
equate to  prevent  many  of  the  larger 
fires  and  to  successfully  prosecute  the 
offenders.  A  paid  fire  patrol,  main- 
tained by  the  state,  must  be  estab- 
lished." 

The  records  show  that  foiest  fires 
are  on  the  increase  in  California,  out- 
side of  the  national  forests.  This  is 
probably  due  to  increase  in  population 
and   to   Improvernent   in  means  of  ac- 


cess Into  the  forests.  Figures  sub- 
mitted to  the  chairman  of  the  sub- 
committee on  forest  fires  of  the  Na- 
tional Conservation  congress  show  that 
the  United  States  forest  service  is 
yearly  decreasing  fires  and  the  extent 
of  their  damage,  by  means  of  an  or- 
sanied  prevention  and  fire- fighting 
s\stem  by  which  the  shortest  possi- 
ble time  is  allowed  to  elapse  between 
the  strat  of  a  fire  and  the  arrival  on 
the  scene  of  e  properly  equipped  and 
sufficient  body  of  men  to  extinguish  it. 
Efficiency  of  the   Federal   System. 

In  the  .State  of  California,  from  1910 
to  1913  inclusive,  this  national  service 
has  increased  from  41  per  cent  to  S8 
per  cent  the  number  of  fires  extln- 
guiished  befoie  an  area  greater  than 
ten  acres  was  burned  over;  and  has 
decreased  the  average  acreage  burned 
over  per  fire  from  633  to  31  acres. 
These  figures  are  exceedingly  impres- 
sive and  clearly  indicate  efllcienc.v  on 
the  part  of  the  federal  forest  service 
in  California.  The  national  forests  of 
California  cover  some  28,000,00  acres 
and  contain  about  one-third  of  the 
merchantable  forest  area  of  the  state, 
and  the  system  which  effected  the 
above  mentioned  result  cost  the  fed- 
eial  government  from  $136,000  to  $250,- 
000  a  year  to  maintain — an  average  of 
seven-tenths  of  one  cent   per  acre. 

The  federal  government,  controlling' 
one-third  of  the  forest  and  brush  area 
of  California,  maintains  a  protective 
system  comprising  about  850  men  dur- 
ing the  dry  season:  90  lookout  stations 
manned  and  equipped  with  fire-detect- 
ing devices:  more  than  3,000  miles  of 
telephone  line  and  connections,  with 
an  equal  amount  of  private  lines,  to- 
gether with  tools  and  supplies  located 
at  strategic  poin's.  and  mounts  for 
730  men.  The  results  of  this  system 
have  been  briefly  stated  above.  The 
state,  controlling  two-thirds  of  the 
forest  and  brush  lands  (including  that 
privately  owned),  has  no  paid  field 
service  and  no  funds  with  which  to 
pay  men  who  actually  fight  fires. 
legislation    Nece.-<s::ry. 

While  the  United  States  forest  serr- 
ice  is  accomplishing  this  excellent  re- 
sult in  the  national  forests  of  c-ur  state 
at  a  cost  of  less  than  one  cent  per 
acre,  fires  are  increasing  en  lands  out- 
side the  national  forests.  An  average 
of  about  500  fires  a  year  may  be  ex- 
pected to  start  throughout  the  state. 
What  has  the  state  of  California  done 
in    this    mattt^r? 

In  1911  the  Congress  passed  the 
Weeks'  law  (36  Stat.  961),  'To  enable 
any  state  to  co-operate  with  any  other 
state  or  states,  or  with  the  United 
.States,  for  the  protection  of  the  water- 
sheds of  navigable  streams,"  by  means 
of  which  any  state  having  its  own 
system  of  forest  fire  protection  may 
co-operate  with  the  forest  service  of 
the  federal  government  and  share  in 
the  benefits  of  that  excellent  service. 
Furthermore,  the  federal  government 
will  meet  the  state  In  the  matter  of 
expenses,  so  that  the  state  appropria- 
tion will  go  much  farther,  in  addition 
to  having  the  benefit  of  the  experinec* 
of  the  forest  service.  California  has 
not  availed  itself  of  this  law. 

The  present  administration  at  Sacra- 
mento, in  accordance  with  its  plat- 
form promises,  appointed  a  conserva- 
tion commission  in  1911  to  study  for- 
estry  and    other    matters. 

This  commission  proposed  a  Are  bill 
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and   in   its   report  to  Governor  John.son 
.sa  id : 

•'The  conimi.s.sion's  piopo.sed  file  bill, 
if  enacted  into  law,  will,  the  commis- 
sion believes,  greatly  aid  in  the  pre- 
vention and  suppre.sion  of  forest  fires. 
The  .state  should  have  a  well  orgranled 
fire  patrol  under  the  guidance  of  a 
practical  fire  warden — which  is  the 
most  effective  manner  known  of  pre- 
venting   and    suppres.sing    fires." 

The  bill  proposed  by  the  commi.^sion 
appointed  by  the  Governor  was  con- 
sidered by  all  authorities  and  those 
chiefly  interested  in  forest  preserva- 
tion, as  a  good  working  measure.  It 
had  been  drawn  after  two  years'  care- 
ful study  of  conditions,  and  aimed  to 
remedy  the  defects  which  for  years 
had  been  pointed  out  by  the  state  for- 
ester and  others  interested.  It  waS 
passed  by  both  the  assembly  and  the 
senate  in  May,  1913,  and  went  to  Gov- 
ernor .Johnson,  who  failed  to  sign  it 
within  the  statutory  period.  Conse- 
quently California  is  practically  where 
it  was  in  190.">  so  far  as  forest  protec- 
tion is  concerned,  and  our  most  im- 
portant natural  resouice  is  without 
state   piotection. 

The  importance  of  correcting  this 
neglect  at  the  earliest  possible  date 
cahnot  be  overestimated.  It  is  a  mat- 
ter which  comes  straight  home  to 
every  citizen  and  it  should  be  taken  up 
by.  every  civic  and  industrial  organiza- 
tion  throughout   the   state. 

From    Brick    Clay    Record. 


V.    S.    AS    BIG     EXHIBITOK. 

l-'ipxt   \«Mv.H  DetiiiN  of  the  I'nited  States 

(iovernnifiit    Kxhihit   nt   the    Pnii- 

iiina-l'arilio     Internntionnl 

K.%poNitioii. 

Preparations  for  the  largest  Gov- 
ernment exhibit  ever  made  by  one 
nation  at  an  exposition  are  nearing 
completion  in  six  of  tne  exhibit  palaces 
at  the  Panama- Pacific  International 
Exposition  at  San  Francisco.  The  dis- 
play is  that  of  the  United  States  and 
is  to  occupy  all  told  173,000  square  feet 
of  exhibit  space.  Its  total  cost  will  be 
in    the    neighborhood    of    $.'.00,000. 

Nearly  every  one  of  the  departments 
of  the  Federal  Government  is  to  Ije  . 
represented,  the'  exhibits  being  dis- 
tributed among  the  appropriate  pal- 
aces. In  the  Palace  of  Mines  and 
Metallurgy  for  instance  the  Bureau  of 
Mines  is  constructing  a  series  of  model 
mines,  beneath  the  floor.  In  the  Palace 
of  Machinery  will  be  a  display  of  the 
manufacture  of  arms  and  armament 
and  all  of  the  technical  and  mechanical 
side  of  the  army  and  navy  opei-ations. 
Here  also  will  be  the  exhibit  of  the 
lighthouse  department  and  a  miniature 
model   of  a   naval   drydock. 

In  the  mines  building  also  will  be  an 
exhibit  of  the  post  office  department 
designed  to  serve  as  a  working  model 
where  all  the  Expo.sltion  mall  will  be 
received  and  distributed.  Another 
working  model  will  be  presented  by 
the  U.  S.   Mint. 

The  largest  display  will  hi-  in  the 
biberal  Arts  building  whi-rc  more  than 
t>6,000  square  feet  of  spac-e  has  been 
allotted  to  the  Government.  Here  will 
be  the  American  Hed  Cross  society, 
with  demonstrations  of  the  work  It  is 
doing  on  the  battletlelds  of  l",iirr>pe 
and  elsewhere;  the  ediicat  iniin  I  ex* 
hibll    of    the    niiny    and    navy      depart- »a 


ments,  showing  how  our  soldiers  and 
sailors  are  trained;  the  Federal  health 
department;  the  interior  department 
with  its  various  bureaus  such  as  the 
land  department,  the  bureau  of  Indian 
affairs,  and  the  like;  the  department  of 
commerce  and  labor,  and  a  host  of 
others. 

Exhibits  will  also  be  made  exten- 
sively in  the  I'alace  of  Agriculture, 
Education  and  Food  Products.  The 
principal  display  in  the  first  of  these 
points  of  popular  interest  will  be  an 
aquarium  utilized  -to  demonstrate  the 
work  of  the  Government  bureau  of 
lishei'ies. 

The  Government  exhibit  spaces  are 
to  be  surrounded  with  a  uniform  balus- 
trade liandsomely  oinamented  with  the 
National  emblems.  The  construction 
woik  is  under  the  direction  of  Charles 
H.  Curnow  and  is  rapidly  nearing  the 
stage  when  everything  will  be  ready 
for  the  reception  of  the  actual  exhibits. 

The  Government  exhibit  board,  now 
in  Washington,  D.  C,  will  shortly  take 
up  quarteis  in  the  Palace  of  Food 
Products  on  the  Exposition  grounds. 
Its  personnel  is  as  follows:  Adolph 
Miller,  chairman;  S.  W.  Stratton,  F. 
Lamson  Scribner,  W.  de  C.  Ravenel, 
secretary;  J.  C.  Boykin,  assistant 
chairman;  T.  J.  Taylor,  disbursing 
agent;  and  R.  E.  Shannon,  transporta- 
tion  agent. 


XEAV     XE.\L.AND     TRADE     IN     GLASS. 


[Consul  General  J.  I.  Brittain,  Auck- 
land,   Oct.    23.] 

In  reply  to  various  inquiries  con- 
cerning the  importation  of  plate  and 
other  window  glass  into  New  Zealand, 
the  following  may  be  interesting. 
Prior  to  the  war  New  Zealand  pur- 
chased its  supply  chiefly  from  the 
t'nited  Kingdom,  Belgium  and  Ger- 
many. The  purchases  from  all  other 
countries   were   insignificant. 

In  1913  the  United  Kingdom  export- 
ed 735,405  superficial  feet  of  plate  glass 
to  New  Zealand,  valued  at  $108,363, 
Germany  19,312  feet,  valued  at  $4.02S, 
Belgium  441,311  feet,  valued  at  $99,581. 
The  importations  of  window  glass  were: 
From  the  United  Kingdom  1,977,785 
feet,  valued  at  $111, 080;  Germany  299,- 
84 1  feet,  valued  at  $12,700;  Belgium  3,- 
193,766     feet,    valued    at    $143,905. 

Plate  glass  and  window  glass  are 
not  subject  to  any  import  duty,  hence 
there    is   no   preferential    tariff. 


IXVOICKS     KOR     PiriI,IPPI>T:     SHIP- 
MENTS. 

rAnnouncenuiit    Prepared    by    the    Bu- 
reau of  Insular  .Affairs.  War  Depart- 
ment.   Washington.] 

The  Philippine  customs  authorities 
have  called  attention  to  a  prevalent 
and  growing  practice  on  the  part  of 
American  shippers  of  goods  to  the 
islands  of  certifying  that  articles  in- 
cluded in  their  invoices  are  of  Ameri- 
can origin  when  they  are  foreign  prod- 
ucts. .American  prodticts  are  entitled 
to  enter  the  islands  duty  free,  and  the 
only  invoice  required  is  a  commercial 
invoice  certified  by  the  shipper  that  the 
goods  covered  by  it  are  of  the  growth, 
r)r()dnct,  or  manufacture  of  the  United 
States.  Foreign  goods  entering  the 
islands  are  subject  to  duty  and  must 
be  accompanied  by  a  consul.-ir  invoice 
sworn   to  as  to   its  correctness. 

This  practice  of  including  foreign 
goods    ill    invoices    purporting    to   cover 


onl>  American  products  has  made  it 
nece.<  ary  for  the  insular  authorities 
to  .-^i  I  iitinize  carefully  all  invoices. 
When  foreign  goods  are  discovered 
the>  have  to  look  to  the  importer,  or 
rather  to  the  imported  merchandise 
itself,  for  the  payment  of  the  duties 
accruing  thereon,  and  this  has  oc- 
casioned considerable  dissatisfaction 
among  and  numerous  complaints  from 
F'hiliiJi>ine   importers. 

The  insular  authorities  in  order  to 
facilitate  and  encourage  trade  between 
the  islands  and  the  United  States  have 
made  the  invoice  requirements  as 
simple  as  thfi  law  and  sound  adminis- 
tration will  permit.  For  the  same  rea- 
son they  do  not  desire  to  put  American 
shippers  to  the  expense  and  incon- 
venience of  swearing  to  their  invoices 
before  notaries  public,  or  of  using  con- 
sular invoices,  both  of  which  they  are 
authorized  to  do,  and  therefore  urge 
American  shippers  to  exercise  greater 
care   In  the  future. 


(  OWSTRICTION  WORK  ABRO.\D. 


CANADA. 


[Consul   General    R.    IC.    Mansfield,   Can- 

couver,  B.  C,  Canada,  Dec   11.] 

Contraet  for  Government  Elevator. 

The  Dominion  Minister  of  Trade  and 
Commerce  has  announced  the  letting 
of  the  contract  for  constructing  the 
$600,0i>0  1,250,000-bushel)  Government 
terminal  elevator  at  Vancouver.  The 
elevator  will  be  erected  on  Burrard 
Inlet.  The  buildings  will  be  of  con- 
crete and  equipped  with  the  most  mod- 
ern elevator  machinery.  In  the  con- 
struction of  the  plant  the  provincial 
governmen  is  providing  faciliies  for 
handling  in  this  port  the  grain  that 
will  be  shipped  from  the  western  Prai- 
rie Provinces  to  Europe  and  Atlantic 
coast  ports  in  the  United  States,  via 
the  Panama  Canal,  and  to  the  Orient. 

The  construction  of  an  elevator  of 
large  capacity  at  this  port  will  in- 
crease materially  the  shipping  busi- 
nes;:  in  the  harbor,  and  it  is  claimed  by 
the  water  transportation  companies ' 
that  grain  can  be  carried  from  Van- 
couver to  the  eastern  seaboard  cheaper 
than  it  can  be  transported  by  rail  half 
way  across  the  continent.  The  eleva- 
tor in  Vancouver  will  be  ready  for 
handling  the  grain  crop  of  1915. 


KRIDGE    Bl  ILT    I.\    A    MGHT. 


Of  course  the  night  referred  to  is  an 
arctic  night,  which  is  very  long.  But 
the  feat  is  none  the  less  wonderful, 
aeconiplished  there  in  the  coldest  re- 
gion.s  inhabited  by  human  beings.  This 
incredible  feat  was  accomplished  not 
so  long  ago  in  .Alaska  when  a  canti- 
lever bridge  was  built  across  the  Kus- 
kulana    river. 

The  arctic  night  was  turned  into  day 
ti>  the  use  of  powerful  electric  lights, 
and  the  pnuemntic  riveters  were  ena- 
bled to  work  against  extreme  weather 
eondilions  by  forcing  steam  along  with 
the   compressed    air. 

The  Kuskulana  bridge  forms  the  last 
link  In  a  railroad  which  reaches  from 
<\)rdova  to  the  Bonanza  copper  mines 
at  Kinnecott,  L'iMi  miles  away.  The 
hridRe  is  225  feet  above  high  water 
when  it  races  through  the  canyon  be- 
low. In  length  it  measures  SOO  feet. 
Solid  concrete  pjers  «re  the  anchor- 
iiRe.^;, 
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Classified  according  to  Character  of  Work 


APARTMENT  HOUSES 


SAN  FRANCISCO— Apartment  house, 
3  story  and  base.  Class  C  construction, 
$45,000.  Architect,  Frederick  II.  Meyer. 
Bankers  Investment  Bldg-.,  S.  F.  Own- 
er, A.  Rothberg-.  The  building  will  be 
erected  on  the  north  side  of  Post  street 
east  of  Larkin,  having-  a  frontag'e^  of 
631/2  feet  by  a  depth  of  ]27  feet.  There 
will  be  a  total  of  21  suites  of  two  and 
three  rooms.  All  apartinents  will  have 
wall  beds  and  private  bath  rooms.  In- 
teriors will  be  finished  in  pine  and 
elm.  Hardwood  floors  will  be  used  in 
the  lobby  and  dining  rooms.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Plans  provide  for 
steam  heat,  an  automatic  elevator  and 
hot  water  supply.  Marble  wainscot 
will  be  used  in  the  entrance.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO — Apartment  house, 
?,  story  and  base,  frame,  $10,000.  Ar- 
chitects, Rhodes  &  Marisch,  3372  IGth 
street,  S.  F.  Owner,  Henry  Sipple. 
The  building  will  be  erected  at  the 
northeast  corner  of  19th  and  Lexing- 
ton streets,  and  has  been  designed  to 
contain  nine  suites  of  three  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  elm  panels.  Some  hardwood  floors 
will  be  used.  There  will  be  steam  heat 
and  a  hot  water  system.  All  suites 
will  have  wall  beds.  Bath  rooms  will 
be  finished  in  imitation  tile  with  com- 
position floors.  Tile  wainscot  will  be 
used  in  the  entrance.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for  at 
once. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $10,000.  Ar- 
chitect, C.  O.  Clausen,  Phelan  Bldg.,  S. 
F.  Owner,  Teresa  Fett.  The  building 
will  be  erected  on  the  north  side  of 
Union  street  west  of  Baker,  covering 
an  area  of  2~%  by  80  feet.  Interior 
will  contain  six  apartments  of  two  and 
three  rooms.  All  suites  will  have  wall 
beds  and  private  bath  rooms.  Interior 
finish  will  be  of  pine,  redwood  and  elm. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floor.  The  basement  will  be  used 
or  a  private  garage.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $7,500.  Ar- 
chitects, Rhodes  &  Marisch,  3372  16th 
street,  S.  F.  Owner,  Henry  Sipple.  The 
building  will  be  erected  on  19th  street 
near  Lexington  and  has  been  dtjsigned 
to  contain  six  apartments  of  three 
rooms  and  three  of  two  rooms.  Inte- 
riors will  be  finished  in  pine  and  elm 
panel.s.  There  will  oe  a  hot  water 
supply,    wall    beds    and    private      bath 


rooms.  Bath  rooni.s  will  be  finished  in 
imitation  tile  and  'composition  floors. 
Entrance  will  have  tile  wainscot.  Ex- 
terior of  the  building  will  be  covered 
with  shiplap  and  rustic.  Plans  are  be- 
ing  prepared. 

SEATTLE,  WASH— Apartment  house. 
■1  and  5  story  and  base,  brick  and 
steel,  $105,0<H).  Architect,  .1.  O.  Taft, 
233-1  10th  avenue.  North  Seattle.  Own- 
ers, :\Iodern  Woodmes-  of  the  World. 
The  building  will  be  erected  at  the 
southeast  corner  of  Pine  and  Minor 
streets,  and  will  be  erected  for  in- 
vestment purposes.  There  will  be  five 
stores  on  the  Minor  street  frontage. 
Upper  floors  will  contain  a  total  of  72 
suites  of  two  and  three  room  apart- 
ments. Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  rooms  and  halls. 
Plans  provide  for  steam  heat,  elevator 
service,  a  hot  water  system  and  vacu- 
um cleaning.  All  suites  will  have  pri- 
vate bath  rooms  and  wall  beds.  Bath 
rooms  will  have  tile  floors  and  ■wain- 
scot. Entrance  will  be  finished  in 
marie  and  tile.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
nearly  complete  and  figures  will  be 
called    for    February    15th. 

SAN  FRANCISCO— Apartment  house, 
5  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Engineer,  Pierre 
Zucco,  166  Geary  street,  S.  F.  Own- 
ers, Whittell  Estate,  166  Geary  street, 
S.  F.  The  building  will  be  erected  on 
California  street  near  Jones,  and  has 
been  designed  to  contain  four  large 
apartments  ranging  from  eight  to  nine 
rooms,  each  with  several  baths,  pri- 
vate halls  and  entrances.  The  entire 
top  floor  will  be  given  over  to  servants' 
quarters.  Interiors  will  be  finished  to 
suit  the  tenants.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, vacuum  cleaning,  a  hot  water  sup- 
ply and  dumb  waiters.  Bath  rooms 
will  be  fini.'^hed  in  tile.  Marble  and  tile 
wainscot  will  be  used  in  the  lobby  and 
entrance.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete,  but  figures  will  not  be  taken 
until  spring. 

Contracts  Awarded. 

SEATTLE,  \V  ASH.  _  Apartment 
house,  .'.  story  and  base,  reinforced 
concrete,  $85,000.  Architects,  Bebb  & 
Gould.  Denny  Bldg.,  Seattle.  Owners, 
Fischer  Building  Co.  ■•  Contractors,  W. 
T.  Butler  Contracting  Co.,  Central 
Bldg.,  Seattle.  Contract  price,  $85,000. 
Note:  This  building  will  be  in  the 
nature  of  an  addition  to  the  present 
Fischer  Building  on  3rd  avenue  be- 
tween Pike  and   Pine  streets. 


BOKDS 

PORTLAND,  ORE.— Bonds  have  been 
voted  in  this  city  for  the  construction 
of  an  incinerator  plant  in  the  amount 
of   $200,000.     Preliminary  plans  for   the 


construction  of  the  plant  are  now  be- 
ing prepared   by  Commissioner   Daly. 

DELANO  GRAMAIAR  SCHOOL  DIS- 
TlllCT,  KERN  CO..  CAL.— The  elec- 
tion for  bonding  the  Delano  Grammar 
School  District  to  the  amount  of  $23,- 
000  for  the  building  of  a  new  grammar 
school  building  will  be  held  on  Feb- 
ruary 5th.  The  trustees  of  the  .School 
District  intend  to  have  a  one-story 
building  containing  six  rooms  and  a 
large  auditorium.  Tlie  bonds  will  be 
in  denominations  of  $2,300  each,  pay- 
able from   five  to  fourteen  years. 

SANTA  BARBARA.  SANTA  BARBA- 
RA CO.,  CAL. — The  County  Commis- 
sion are  now  considering  the  propo- 
sition to  bring  the  proposed  county 
load  issue  within  the  $1,000,000  limit. 
All  survey  work  has  been  completed. 
Secretary  of  the  Commission  F.  E. 
Kellogg,  when  asked  his  opinion  on 
the  proposition,  stated:  "Every,  sec- 
tion wants  permanent  roads  and  to 
meet  the  demand  would  require  a 
greater  sum  than  we  could  legally  ask 
for.  The  engineers  and  commission 
have  made  their  data  on  a  permanent 
road  basis,  no  dirt  loads  being  con- 
sidered." 

"We  have  included  roads  in  every 
part  of  the  county,  with  both  long  and 
short  stretches,  and  the  result  is  that 
the  cost  far  exceeds  the  limit,  for  the 
bonding  limit  of  the  county  is  only 
five  per  cent  of  the  assessed  valuation, 
and  under  this  we  are  limited  to  $1,- 
450.000. 

"We  had  expected  to  ask  for  $1,000.- 
000  for  roads,  culverts  and  bridges 
leaving  $450,000  for  County  Hospital, 
Detention  Home,  and  other  items 
which  past  grand  juries  have  consid- 
ered necessary.  But  before  we  can 
make  our  final  report  to  the  supervi- 
sors we  will  have  to  modify  our  pro- 
posed road  work  to  bring  the  estimate 
within    $1,000,000." 

NAPA,  NAPA  CO.,  CAL.— The  Board 
of  Supervisors  will  receive  proposals 
for  the  sale  of  $125,000  par  value  State 
Highway  bonds  until  .January  27th.  N. 
W.   Collins   is  the  County  Clerk. 

MODESTO,  STANISLAUS  CO.,  CAL.— 
The  Anglo  and  London-Paris  National 
Bank  was  the  successful  bidder  on  the 
13th  before  the  Boara  of  Supervisors 
of  Stanislaus  County  for  the  $75,000 
worth  of  State  Highway  bonds,  the 
first  installment  of  the  $216,000  jvorth 
recently  purchased  by  this  county  to 
insure  the  construction  of  the  exten- 
sion of  the  Sonora  lateral  through 
Knights  Ferry  to  a  point  near  Salida. 
This  bid  amounts  to  9314  cents  on  the 
dollar,  and  according  to  J.  W.  Harris, 
who  negotiated  the  purchase,  is  the 
highest  made  since  the  beginning  of 
the  European  war. 

AUBURN.  PLACER  CO..  CAL.— The 
immediate  sale  of  the  Auburn  Gram- 
mar School  bonds  has  been  postponed, 
as  the  W.  R.  Statts  Company  of  San 
Francisco  state  they  are  unable  to 
purchase  the  issue.  The  bonds  are  in 
the  sum  of  $45,000.  The  sale  of  the 
bonds  has  been  hampered  by  the  tech- 
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nical  failure  to  provide  for  Iho  pay- 
ment of  the  lirst  interest  due  on  the 
issue.     Bids  will  be  readvertised. 

HOOD  RIVEK.  ORE. — Bonds  in  the 
sum  of  $75,000  have  been  voted  here 
for   the   con.«tiuction   of   good   roads. 

DEEU  I.OI>c;i:,  .MONTANA — Bonds  of 
$100,000  have  been  voted  for  the  con- 
struction of  a  court  house.  Link  & 
Halre  of  Billings,  Mont.,  are  tlie  ar- 
chitects for  the  new  buildiniy;:. 

ONTARIO,  ORE. — Bonds  in  tb.  sum 
of  $30,000  have  been  voted  for  the 
erection  of  a  new  court  house. 

SEATTLE,  WASH. — Bonds  in  the 
sum  of  $1,000,000  have  been  sold  by  the 
County  Commissioners  for  the  con- 
struction of  good  roads  and  bridges 
during  the  year  1915.  Bonds  have  also 
been  sold  for  the  construction  of  steel 
and  concrete  bridges  over  Lake  Wash- 
ington Canal.  These  bonds  amount  to 
$829,000.  Plans  for  the  bridge.s  are 
now  being  prepared  by  City  Engineer 
Dimock. 

MONTEREY  COUNTY,  CAL.— Wil- 
liam R.  Statts  Company  of  San  Fran- 
cisco has  purchased  jointly  with  E.  H. 
Rollins  and  N.  W.  Halsey  &  Co.  $570,- 
000  Monterey  County  Highway  6  per 
cent   bonds. 

LINCOLN  SCHOOL  DISTRICT,  SAN- 
TA CLARA  CO.,  CAL. — An  election  will 
be  held  on  February  13th  in  the  Lin- 
coln School  District,  Santa  Clara  Coun- 
ty, at  which  time  the  people  will  vote 
on  the  proposition  to  issue  and  sell 
bonds  in   the  sum  of  $10,000. 

Should  the  issue  carry  the  proceeds 
will  be  used  in  the  construction  of  a 
new  school  building.  Morgan  Johnson, 
H.  O.  Shelley  and  A.  Hansen  are  mem- 
bers of  the  Board  of  Trustees  of  the 
Lincoln   School    District. 

MODESTO,  STANISLAUS  CO.,  CAL.— 
No  further  purchase  of  State  Highway 
bonds  will  be  made  by  Stanislaus  Coun- 
ty in  the  program  of  financing  the 
State  Highway  lateral  from  Salida  to 
Sonora,  for  at  least  60  or  90  days,  ac- 
cording to  Vaughn  D.  Whitmore,  chair- 
man of  the  Supervisors,  who  has  just 
returned  from  Sacramento  where  he 
conferred  with  the  Highway  Commis- 
sion in  the  matter. 

SAN  BERNARDINO.  SAN  BERNAR- 
DINO CO.,  CAL. — Highway  bonds  in 
the  amount  of  $500,000  and  hospital 
bonds  in  the  amount  of  $150,000  have 
been  ordered  advertised  for  sale  by 
the   Board   of  Supervisors. 

EL  CENTRO  SCHOOL  DISTRICT. 
IMPERIAL  CO.,  CAL.— An  election  will 
be  held  in  the  El  Centro  School  Dis- 
trict on  February  5th,  at  which  time 
the  voters  will  decide  the  proposition 
of  issuing  and  selling  bonds  in  the 
sum  of  $60,000. 

Should  the  election  carry  the  pro- 
ceeds of  the  sale  will  be  used  to  im- 
prove school  facilities  in  the  district. 
Chas.    Berkman    is   one   of   the   trustees. 

PASADENA,  IX)S  ANGELES  CO., 
CAL. — Bonds  to  the  amount  of  $24,000 
bought  by  the  First  National  Bank 
have  been  declared  valid  and  money 
will  be  applied  on  back  accounts  of 
the  Board  of  Education  and  for  added 
Improvements. 

SA.\  FERNANDO.  LOS  ANGELES 
CO.,  CAL — After  three  elections  and 
two  bond  sales  of  the  Morningslde 
School  District,  word  has  been  received 
that  the  $55,000  bonds  voted  for  ihe 
district   have    been   pronounced   valid. 

FRESNO.  FRESNO  CO.,  CAU  —  Six 
thousand    dollars,    Fresno    County's    In- 
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terest  on  the  $150,ii00  of  State  High- 
way bonds,  have  been  received  by 
County  Treasurer  Ewing  and  has  been 
placed  to  the  credit  of  the  county.  The 
.•Supervisors  bought  the  bonds  in  order 
to  assist  the  State  in  constructing  the 
hi^-hway  through  Fresno  County.  The 
bonds  draw    4   per   cent  interest. 

KINGSBURG,  FRESNO  CO.,  CAL. — 
The  Trustees  of  the  Kingsburg  Joint 
Union  High  School  District  have  issued 
a  call  for  a  bond  election  to  vote  on 
the  question  of  issuing  6  per  cent 
bond.s  of  the  district  in  the  amount  of 
$40,000,"  running  twenty-four  years,  for 
the  purpose  of  constructing  a  new  and 
modern  high  school  building.  The 
election  will  be  held  Saturday,  Febru- 
ary 13th.  The  building  if  constructed 
will  be  located  on  the  new  site  pur- 
chased last  summer  by  the  trustees  for 
that  purpose.  The  new  site  is  a  ten- 
acre  tract  about  a  block  north  of  the 
present  site  and  abutting  on  the  east 
end  of  Draper  street,  the  main  busi- 
ness thoroughfare  of  the  city. 

HANFORD,  KINGS  CO.,  CAL.— Kings 
County  has  passed  resolutions  looking 
to  the  purchase  of  $70,000  worth  of 
State  Highway  bonds,  and  to  the  con- 
struction of  concrete  bridges  over 
streams  and  irrigating  canals  along 
the   route. 

VACAVILLE,  SOLANO  CO.,  CAL.— 
The  Board  of  Trustees  of  the  Town  of 
Vacaville  will  sell  to  the  highest  bid- 
der bonds  in  the  sum  of  $30,000.  W.  L. 
Strong  is  president  of  the  Board  of 
Trustees. 


BRIDGES  AND  DAMS. 


RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Dredging.  Cost  not  stated.  En- 
gineer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
Three  bids  were  received  by  the  City 
Council  for  the  dredging  of  the  south 
channel  of  the  San  Pablo  Canal.  The 
bidders  were  as  follows:  San  Francisco 
Bridge  Co.,  dredge  to  six-foot  depth 
for  28  cents  per  cubic  yard,  and  for 
dredging  to  a  seven-foot  depth  22  cents 
per  cubic  yard.  Standard  American 
Dredging  Company,  dredging  for  14% 
cents  per  cubic  yard  to  a  seven-foot 
depth.  Richmond  Dredging  Company, 
to  a  depth  of  six  feet  12%  cents  per 
cubic  yard  and  9%  cents  to  a  depth  of 
seven  feet.  All  bids  were  referred  to 
City  Engineer  Chapman  who  will  sub- 
mit a  report  on  all  bids  at  the  next 
meeting  of  the   council. 

TACOMA,  WASH.— Diking,  $350,000. 
Engineer.  D.  B.  Roben,  Tacoma.  Own- 
ers. Hylebos  Creek  Protection  District. 
Field  work  has  been  started  for  the 
proposed  Hylebos  Creek  diking  work 
to  cost  $350,000  on  the  tide  flats  here 
and  plans  will  be  ready  for  figures 
about  .March  1st.  The  proposed  chan- 
nel will  be  2%  miles  long  and  200  feet 
wide.  Dike  and  bulkheads  will  be 
built  along  both  sides  of  the  channel 
and  tide  flats  filled.  Chester  Thorne 
is  chairman  of  the  Diking  Commission. 
John  Buffelnran  is  secretary,  and  K  A. 
Nicholsen    is    engineer. 

FRESNO,  FRESNO  CO.,  CAL.  — 
Bridge,  reinforced  concrete.  Cost  not 
stated.  lOngineer,  City  Engineer,  Fres- 
no. Owners,  City  of  Fresno.  The 
bridge  will  be  erected  over  Dry  Creek 
on  ("oast  avenue.  Plans  are  complete 
and  figures  are  now  being  taken.  Bids 
will  be  opened  on  February  1st.  Plans 
and  complete  information  can  be  se- 
cured from  the  City  £nffineer. 
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<i\i<LAND,  CAL. — Boat  house,  1 
.>;toi  reinforced  concrete,  $10,000.  Ar- 
thit.  I.  Walter  Reed.  Oakland  Bank 
ol  .livings.  Oakland.  Owners,  City  of 
Oakland.  This  building  will  be  erect- 
ed on  Lake  Merritt  and  has  been  de- 
signed for  the  storage  of  canoes.  Plans 
are  also  being  prepared  by  the  same 
architect  for  a  water  pavilion  costing 
$2,000,  which  will  be  erected  in  Inde- 
pendence Paik.  Plans  for  both  of 
the.-^e  jobs  will  be  completed  within  a 
week  and  figures  will  be  taken.  No- 
tice will  be  given  in  these  columns 
when  the  official  advertisement  ap- 
pears. 


CHURCHES. 


ONTARIO,  SAN  BERNARDINO  CO., 
CAL. — Mausoleum,  1  story,  reinforced 
concrete  and  granite,  $60,000.  Archi- 
tect's name  not  given.  Owners,  Gran- 
ite .Mausoleum  Co..  L.  A.  The  building 
will  be  erected  in  Bellevue  Cemetery, 
and  has  been  designed  in  the  classic 
style.  The  building  will  cover  an  area 
of  35  by  119  feet  and  will  be  25  feet 
high.  Interior  will  be  finished  in  mar- 
ble and  ornamental  bronze.  Art  glass 
windows  will  be  installed.  Exterior 
of  the  building  will  be  faced  with 
granite.  Plans  are  complete  and  in 
the  hands  of  the  owners. 


COURT    HOUSES. 


SAN  FRANCISCO— City  hall  elevator 
work.  Cost  not  stated.  Architects, 
Bakewell  &  Brown.  251  Kearny  street, 
S.  F.  Owners.  City  and  County  of  San 
Francisco.  Plans  have  been  completed 
and  approved  for  the  elevator  work, 
both  electric  and  hydraulic,  in  the  new 
City  Hall.  Bids  are  being  taken  and 
will  be  opened  by  the  Board  of  Public 
Works  on  February  10th.  Plans  and 
specifications  can  be  secured  from  the 
City  Department  of  Architecture,  Tem- 
porary  City   Hall. 


FACTOBIES    AND    WAREHOUSES. 


PORTLAND,  ORE.— Grain  elevator, 
reinforced  concrete  and  steel.  $500,000. 
Engineer,  G.  B.  Hegardt,  Portland. 
Owneis,  City  of  Portland.  At  a  meet- 
ing of  Ihe  Commission  of  Public  Docks 
a  decision  wa.-^  reached  whereby  the 
City  Council  will  be  requested  to  sub- 
mit a  proposed  bond  issue  in  the  form 
of  a  charter  amendment  at  the  next 
election  for  the  purpose  of  erecting  a 
large  grain  elevator.  The  proposed 
structure  will  cost  $500,000.  Together 
with  the  cost  of  the  site  and  appurte- 
nance.s  $900,000  will  be  required  to 
complete    the   project. 

SAN  FRANCISCO— Shed.  2  story, 
frame.  Cost  not  stated.  Engineer,  A!»- 
sistant  State  Engineer,  Ferry  Bldg.,  S, 
F.  Owners,  State  of  California.  Bids 
will  be  opened  by  the  State  Board  of 
Harboi-  Commissioners  on  January  2Sth 
in.'iteiid  of  on  January  21st  for  con- 
structing the  two-stor.v  frame  shed  for 
the  Wells-Fargo  Co.  on  dolphin  south 
of  the  Ferry  Building.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  Assistant  State  Engineer, 
Ferry  HIdg.  The  building  will  be  430 
by  no  on  the  first  floor  and  200  by  110 
on    the    second    floor. 

.■s.\.\  I'RANCISCO— Factory  group,  1 
and  2  .-tory  reinforced  concrete.  Cost 
not  staled.  Engineer.  Engineering  De- 
partment, American  Can  Co.,  Mills 
Bldg.,    S.    F.      Owners.    American    Can 
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Co.  Property  in  the  Potrero  district 
has  been  purchased  by  the  American 
Can  Co.  thi'ough  the  Crocker  Bank. 
This  holdingr  is  one  of  the  largest  in 
the  Potrero  district  and  the  purchase 
price  totals  several  hundred  thousand 
dollars.  The  company  will  build  one 
of  the  largest  factories  in  the  west  on 
their  new  pi-operty.  In  speaking  of 
the  new  buildings  the  general  manager 
of  the  American  Can  Co.  stated  that 
plans  for  these  buildings  would  be  de- 
signed by  the.  company's  engineering 
department.  There  will  be  several 
large  structures,  all  of  which  will  be 
of  reinforced  concrete   type. 

FONTANA,  CAL. — Packing  house,  2 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects,  William 
Curlett  &  Son,  Title  Insurance  Bldg., 
L.  A.  Owners,  Torrance-Marshall  Co. 
The  building  will  be  80  by  100  feet  and 
entirely  of  reinforced  concrete  con- 
struction with  steel  roof  trusses  and 
concrete  roof  slabs.  The  Llewellyn 
Iron  Works  has  the  contract  for  the 
structural  steel  work  and  the  South- 
ern California  Hardware  and  Steel 
Co.  the  contract  for  the  reinforcing 
steel.  Plans  are  also  being  prepared 
for  a  number  of  concrete  residences, 
freight  and  passenger  depots  and  busi- 
ne.'.^s  buildings  to  be  erected  for  the 
same   company. 

IX)S  ANGEI.es,  CAL.— Warehouse,  4 
story  and  base,  reinforced  concrete, 
$100,000.  Architect,  W.  J.  Dodd,  Marsh- 
."^trong  Bldg.,  L.  A.  Owners,  H.  R. 
Boynton  Co.  The  building  will  be 
erected  on  Bay  street  and  will  cover  a 
large  ground  area.  Construction  will 
be  fireproof  with  reinforced  concrete 
walls,  floors  and  roof  slabs.  Metal 
window  frames  and  .sash  and  fireproof 
doors  are  specified.  No  interior  finish 
will  be  used  except  in  the  front  por- 
tion of  the  building  which  will  be  used 
for  offices.  Plans  provide  for  steam 
heat,  elevators  and  modern  plumbing. 
i-Jxtf^rior  of  the  building  will  be  faced 
wuh  ceiTient  plaster.  Plans  are  now 
b.^ing   prepared. 

CoDtra4^  Awarded. 

SAN  FRANCISCO  —  Warehouse,  2 
story  and  base;  reinforced  concrete, 
$30,000.  Architect,  George  Wagner.  S. 
F.  Owners,  Sperry  Flour  Co.  Con- 
tractors, Clinton  Fireprooflng  Co.,  Mu- 
tual Bank  Bldg.,  S.  F.  Contract  price, 
$.30,000. 

LOS  ANGELES,  CAL.— Brewery  ad- 
dition, 1  story  and  base,  reinforced 
concrete,  $19,100.  Architects,  May- 
berry  &  Parker,  Pacific  Electric  Bldg., 
L.  A.  Owners,  Los  Angeles  Brewing 
Co.  Contractors,  National  Fireproof- 
lng Co.,  Central  Bldg.,  L.  A.  Contract 
price,   $19,100. 


FLATS. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $10,900.  Orchitect,  W.  O. 
Banks,  2325  Larkin  street,  S.  F.  Own- 
er Lily  Leale,  24.i8  Vallejo  street,  S.  F. 
The  building  will  be  erected  on  the 
north  side  of  Green  street  west  of 
Broderick,  and  will  cover  an  area  of 
30  by  83 V^  feet.  There  will  be  two 
modern  flats  of  six  rooms  each.  Interior 
will  be  finished  in  pine,  redwood  and 
hardwood.  Hardwood  uoors  will  bo 
used  in  the  living  rooms,  dining  rooms 
and  reception  halls.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms    will    have    tile    wainscot      and 
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composition  floors.  Entrances  will  be 
finished  in  marble  and  tile.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  probably  be  done  by  Contractors 
Seth  and  George  Walker,  110  Jessie 
street. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $9,000.  Architect,  E.  E. 
Young,  251  Kearny  street,  S.  F.  Own- 
er, Thomas  Scoble,  363  14th  avenue,  S. 
F.  The  building  will  be  erected  at  the 
northwest  corner  of  Palm  and  Euclid 
avenue,  covering  an  area  of  29  by  75  ^/^ 
feet.  There  will  be  hour  modern  flats. 
Interiors  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  central  heating  system  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  be  In- 
ished  in  tile  with  composition  floors. 
Automatic  water  heaters  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now  being  purchased. 

SAN  FRANCISCO — Flat  alteration,  2 
story,  frame.  Cost  not  stated.  Archi- 
tece,  Albert  L.  Lapachet,  110  Sutter 
street,  S.  F.  Owner's  name  not  given. 
The  building  to  be  altered  is  a  large 
old  family  residence  located  on  Eddy 
street  near  Broderick.  Included  in  the 
work  will  be  interior  finish,  plastering, 
electric  work,  hardwood  floors,  some 
tile  work  and  a  little  plumbing.  Ex- 
terior will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being  taken. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,500.  Architect,  Arthur 
Halstrom,  3146  Divisadero  street,  S.  F. 
Owners,  Halstrom  &  Lacazette,  3146 
Divisadero  street,  S.  F.  The  building 
will  be  erected  on  the  south  side  of 
Lombard  street  west  of  Baker,  and  has 
been  designed  to  contain  stores  on  the 
first  floor  and  a  six-room  flat  on  the 
upper  floor.  Interior  finish  will  be  of 
pine  and  redwood.  Some  hardwood  . 
floors  will  be  used.  There  will  be  an 
open  fire  place  in  the  living  room.  Man- 
tel will  be  of  tile.  Tile  wainscot  wilT 
be  used  in  the  bath  room.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by 
Day    Labor. 

SACRAMENTO,  CAL.— Flats,  2  story 
and  base,  frame,  $6,000.  Architect,  none. 
Owner,  W.  D.  McKoy,  3029  E  street, 
Sacramento.  The  uilding  will  be  erect- 
ed on  H  street  between  23rd  and  24th 
streets,  and  has  been  designed  to  con- 
tain four  modern  flats  of  four  rooms 
each.  Interior  finish  will  be  of  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  a  central  heating  system.  Each  liv- 
ing room  will  have  a  large  open  fifire 
place  and  tile  or  brick  mantel.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  bund- 
ling will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
I..abor.  Materials  are  now  being  pur- 
chased. 
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GARAGES. 


(iAKL;>ND,  CAL. — Garage.  1  story, 
brick  and  steel,  $5,000.  Architect,  none. 
Owner,  .loseph  L.  Pelithomme.  E.  14th 
street  and  20th  avenue,  Oakland.  The 
building  has  been  designed  for  a  small 
coiinnercial  garage  and  will  be  erected 
at  the  southwest  corner  of  East  14th 
street  and  20th  avenue.  There  will  be 
t.  cement  floor  and  metal  window  sash 
and  frames.  No  interior  finish  is  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

OAKLAND,  CAL. — Garage  alteration, 
2  story,  brick,  $5,000.  Architect,  Wal- 
ter 1).  Reed,  Oakland  Bank  of  Savings. 
Oakland.  Owners,  EdofE  Co.  The 
building  to  be  altered  was  formerly 
used  as  the  City  Hall  Annex  and  is  lo- 
cated at  1728  Broadway.  Alterations 
will  consist  of  new  floors,  electric 
work  and  special  gasoline  storage 
tanks.     Plans  are   being  prepared. 

SAN  FRANCISCO— Garage,  2  story 
and  base,  reinforced  concrete.  $40,000. 
Aichitect,  Maxwell  Bugbee.  Lick  Bldg., 
S.  F.  Owner,  Charles  S,  Hanlon.  The 
building  will  be  erected  on  Bush  street 
at  the  corner  of  St.  Georg"e  Place,  and 
will  be  one  of  the  largest  commercial 
garages  in  the  city.  Construction  will 
be  fireproof  throughout  with  rein- 
forced concrete  floors,  walls  and  roof 
slabs.  Interior  finish  will  be  of  pine. 
There  will  be  metal  window  sash  and 
frames.  Special  gasoline  storage  tanks 
will  be  installed.  A  part  of  the  build- 
ing will  be  designed  for  a  large  and 
completely  equipped  machine  shop.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  figures 
will    be   called    for   shortly. 


GOVERJfMENT  WORK  &  SUPPLIES. 


Medford,     Ore.,    Post    Office. 

The  contract  for  the  construction, 
complete,  of  the  U.  S.  post  office  at 
Medford,  Ore.,  has  been  awarded  to 
the  Sound  Construction  and  Engineer- 
ing Co.,  Seattle,  Wash.,  as  follows: 
Using  Oregon  sandstone  for  all  exte- 
rioi-  stonework,  except  where  granite  Is 
required.  $95,881,  plus  alternate  3A 
(substituting  concrete  for  macadam 
driveway),  $242;  total,  $96,123;  16 
months. 

San  Francisco,  Cal.,  .Signal  System. 

All  bids  received  August  3  by  the  su- 
peivising  architect.  Treasury  Depart- 
ment. Washington,  D.  C,  for  an  electric 
signal  system  in  the  U.  S.  subtreasury, 
San    Francisco.    Cal..    were    rejected. 

Portland,    Ore.,    Repairs. 

The  contract  for  repairs  at  the  U.  S. 
custom  house,  Portland,  Ore.,  has  been 
awarded  to  W.  C.  Arthur  &  Co.  at  $1.- 
360. 


Rureka,    Cal.,    Oil-Burnin    Plant. 

The  contract  for  installing  an  oil- 
burning  plant  for  heating  boiler  in  the 
U.  S.  post  oflfice,  Eureka,  Cal.,  was 
awarded  to  the  Fess  System  Co.,  San 
Francisco,   Cal.,   at   $995. 


Clam    Shell   Dredge. 

The  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
execute  contract  with  the  Brown  Hoist- 
ing Machinery  Co.,  of  Cleveland,  Ohio, 
for  furnishing  a  portable  clam  shell 
dredge  especially  adapted  for  cleaning 
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out  drainage  channels  on  tin  Minidoka 
project,  Idaho.  The  contract  price  is 
18,550,  which,  with  freisht  charges, 
^vill   amount   to   about   $9,047.47. 


BUILDING  AND  ENGINEERING  NEWS 


Wednesday, 


.Tan. 


1915. 


Hannibal, 
;    ?,,    none; 

Co.,  Port- 
$2,900;    3, 


Heclaiiintion   C'Finont. 

Ab.stract  of  bids  for  14  5,(100  bbls  of 
Portland  cement  received  by  the  U.  S. 
reclamation    service,    Denver,    Colo. 

Item  1,  price  per  bbl  net;  -.  amount 
of  accompanying  check;  ",  limit  on 
amount  to  be  furnished  (bbls);  4, 
maximum    monthly    delivery    (bbls). 

Ash  Grove  I..ime  and  Portland  Ce- 
ment Co.,  Chanute,  Kans.,  item  1,  70c; 
1',    |B00;    :?,    30,000;    4,    7,500. 

Atlan  Portland  Cement  Co., 
Mo.,  item  1,  $1.01;  2,  $3,000 
4,   30,000. 

Colorado  Portland  Cement 
land,  Colo.,  item  1,  $1;  2, 
none;   4,   30,000. 

Dewey  Portland  Cement  Co.,  Dewey, 
Okla.,  item  1,  GSc;  2,  $1,000;  3,  50,000; 
4,    15,000. 

Fredonia  Portland  Cement  Co.,  Fre- 
donia,  Kans.,  item  1,  70c;  2,  $1,000;  3, 
50,000;    10,000. 

Henry  Cowell  Lime  and  Portland  Ce- 
ment Co.,  Bay  Point,  Cal.,  it-em   1,  $1.40; 

2,  $2,900;    3,   none;   4,    50,000. 
International     Portland     Cement    Co., 

Irvln,  \Va.sh.,  item  1,  $1,1  S;  2,  $1,000;  3, 
50,000;    4,    10,000. 

Tola  Portland  Cement  Co.,  lola, 
Kans.,  item  1,  $1;  2,  $2,000;  3.  none;  4, 
50,000. 

Lehigh  Portland  Cement  Co.,  Mason 
City,  Iowa,  or  Metaline  Falls,  Wash., 
item   1,   $1;    2,   $3,000;   3,   none;   4,    10,000. 

Ogden  Portland  Cement  Co.,  Bakers, 
Utah,  item  1.  $1.20;  2,  $480;  3,  24,000;  4, 
5,000. 

Pacific  Portland  Cement  Co.,  Tole- 
nas,  Cal.,  item  1,  $1.40;  2,  $3,000;  3, 
none;  4,  30,000. 

Portland  Cement  Co.  of  Utah,  Salt 
Lake,  Utah,  item  1,  $1.35;  2,  $1,000;  3, 
none;    4,   6,000. 

Southwestern  Portland  Cement  Co., 
El   Paso,   Texas,   item   1,   $1.40;   2,   $3,000; 

3,  none;   4,_30.000. 

Standard  Portland  Cement  Corpora- 
tion, Napa  Junction,  Cal.,  item  1,  $1.40; 

2,  $2,900;   3,  none;   4,  15,000. 

Three  Forks  Portland  Cement  Co., 
Trident,   Mont.,    item   1,   $1.20;    2,    $1,200; 

3,  none;    4,    20,000. 

Union  Portland  Cement  Co..  Devils 
Slide,  Utah,  item  1,  $1.10;  2,  $1,000;  3, 
none;    4,    15,000. 

United  States  Portland  Cement  Co.. 
Concrete,  Colo.,  item  1,  $1;  2,  $200;  3, 
10,000;    4,    none. 

Universal  Portland  Cement  Co., 
South  Chicago,  111.,  or  Huftington,  Ind., 
item  1,  $1.0f!  (sacks)  and  $1.01  (bulk); 
2,   $2,900;    3,   none;   4.   $50,000. 

I>«>nver,   Colo.,  MiNrrllnnroun  AVork. 

The  following  bids  were  received  by 
the  supervising  architect,  Treasury 
Department,  Washington,  D.  C,  for 
miscellaneous  work  in  connection  with 
roofs  of  the  U.  S.  post  office  and  court 
house   building,    Denver,   Colo.: 

Lewis  Van  Dorp,  Topeka,  Kans..  $7.- 
040;   time  July   15. 

Norman  Ker  Co.,  New  York  City, 
$13,161 ;   time  June   1. 


15.    $221,807; 

16, 

20,    $213,670; 

21, 

23,    $222,333; 

24, 

Fort    llunrhiirn,    Arlx.,    Ilulldlng. 

The  following  bids  were  opened  by 
the  constructing  Quartermaster,  Fort 
Huachuca,  Ariz.,  for  the  construction 
of  various  buildings: 

Bid    1.      Stanley    Bevan.   El    Paso.   Tex. 

2.    May  field    &    Shaw.    Fort    Bliss.   Tex. 


:;.    lAta   Angele.s   Planing    .Vlill   Co..   L«os 
Angeles.   Cal. 

4.  Thomas   O'Neil.    Denver.    Colo. 

5.  W.   \V.  Atkinson,  Los  Angeles,  Cal. 

6.  Rochelt    &    Kearney    Co.,    Los    An- 
geles,   Cal. 

7.  John    Barnes,    Leavenworth,    Kans. 

5.  J.  T.   Dalton  &  Son,  Junction  City, 
Kans. 

9.  Arizona    Engineering    &    Construc- 
tion  Co..  Mesa.   Ariz. 

10.  Kelly      &      Baehl.       I.,eavenworth, 
Kans. 

11.  J.    M.   Sparks,   Douglas,    Ariz. 

12.  Charles  Monroe,  Phoenix,  Ariz. 

13.  Charles    H.    Odam,    Phoenix,    Ariz. 

14.  Ed.    O.    Hamilton,    Omaha,    Neb. 

15.  V.   E.  Ware,   El   Paso,  Tex. 

16.  Albrecht- Anderson    Construction 
Co.,    Phoenix,   Ariz. 

17.  Ziegler      Bros.,      Junction      City, 
Kans. 

18.  W.  D.  Lovell,  Minneapolis,  Minn. 

19.  Pringle,    Dunn    &    Co.,   San    Fran- 
cisco, Cal. 

20.  Phoenix-El  Paso  Building  Co.,  El 
Paso,  Tex. 

21.  W.  Kier  Construction  Co.,  San 
Diego,   Cal. 

22.  W.    O.    Morrison,    Denver,    Colo. 

23.  R.   W.   Roller,   San  Francisco,  Cal. 

24.  W.   H.   Jones,   Phoenix,   Ariz. 

25.  Winget  Construction  Co.,  Lo.<!  An- 
geles, Cal. 

Item    1 — Entire   Job. 

Asbestos  roof— Bid  1,  $247,634.89;  2, 
$193,027.77;  3,  $218,000;  4,  $207,000;  5, 
$207,245;  S,  $197,250;  9,  $197,900;  11. 
$156,206;  14,  $253,000; 
$214,436;  17,  $194,385; 
$215,835;  22,  $194,784; 
$240,800;    25,    $193,429. 

Wood  shingles — Bid 
$189,919.87;  3,  $213,777 
$303,665;  8,  $194,397;  9,  $196,000;  11, 
$153,261;  14,  $249,500;  15,  $219,840;  16, 
$212,436;  17,  $191,934;  20,  $211,286  or 
$149,075;  21,  $213,810;  22,  $192,864;  23. 
$220„2S7;    24,    $235,200;    25,    $188,235. 

Plumbing— Bid  1,  $35,536;  2,  $31,151; 
3,  $33,300;  4.  $38,848;  5,  for  plumbing 
and  heating.  $34,575;  8,  $37,196;  9,  $38,- 
897;    IL    $38,000;    14,   $36,500;    15,    $37,344; 

16,  $39,545;  17,  $31,767.26;  20,  $37,349.18; 
21,  $34,327;  22,  $38,730;  23,  $33,879;  24, 
$38,650;    25,    $35,208. 

Heating— Bid  1,  $1,520;  2,  $1,376;  3, 
$1,500;  4,  $1,369;  5.  plumbing  and  heat- 
ing, $34,575;  6,  $2,228;  7,  $1,758.70;  11, 
$1,750:    14',    $1,750;    15,    $1,445;    16,    $1,940; 

17.  $1,984.41;  20,  $1,445;  21,  $1,600;  22, 
$1,350:    23,    $1,707;    24,    $2,045:    25,    $1,420. 

Wiring  and  fixtures — Bid  1,  $7,290; 
2,  $6,815.15;  3,  $6,200;  4,  $9,409;  5,  $6,- 
700:  S,  $8,332;  9,  $7,617.70;  11.  $7,700; 
14,  $7,100;  15.  $6,797;  16,  $7,835;  17.  $8.- 
613;  20,  $6,764.13;  21,  $6,880;  22,  $9,340; 
23.   $8,453;    24,    $9,302;    25,   $6,158. 

Item   2 — Five  Captains'  Quarters. 

Construction— Bid  1,  $60,784.45;  2, 
$45,563.-75;  3,  $48,855;  4,  $48,200;  5,  $47,- 
150;  6.  $52,515;  7,  $41,830;  S,  $46,070;  9, 
$44,954;  11,  $36,567;  12,  $46,838.50;  14. 
$48,155;  15.  $51,620;  16.  $78,295;  17,  $41.- 
845;  18.  $57,500;  19,  $46,833;  20,  $45,870; 
■i\,  $43,765;  22.  $44,940;  23,  $45,270;  24, 
$52,200;    25,    $45,886. 

Plumbing— Bid  1,  $6,500;  2,  $6,560;  3. 
$7,800:  4,  $7,393;  5,  $6,000;  fi.  $5,940;  7, 
$5,985;  S,  $7,603;  9.  $7,500;  11,  $7,700; 
12,  $7,500;  14.  $7,750;  15,  $6,410;  16,  $8.- 
OOOr  17,  $6,174.80;  18.  $5,000;  19.  $7,- 
743;  20.  $6,412,50;  21.  $6,530;  22,  $7,700; 
23.    $4,850;    24.    $7,000;    25.    $6,442. 

Wiring  and  Fixtures — Bid  1,  $2,375; 
2,  $2,295.50;   3.  $1,922;  4,  $3,171;  5,  $2,000; 

6,  $1,600;    7.    $2,315;    8.    $2,935;    9.    $2,756; 


1,  $241,948.04;    2. 
:    4,    $205,350;    5, 


$2,750;  12.  $2,500;  14.  $2,500;  15, 
^  J45;  16.  $2,850;  17,  $3,010;  18.  $2.- 
I'  i;  19,  $2,887;  20,  $2,245.55;  21,  $2,- 
i  .;  22,  $3,200;  23,  $2,840;  24,  $3,000;  25, 
$    .1122. 

li.m  3— Bachelor  Officers'  Quarters. 
Construction— Bid  1,  $21,882,23;  2. 
$lii. 422.70;  3.  $17,633;  4.  $18,400;  5, 
$:n.060;  7.  $15,339;  8.  $15,811;  9,  $16.- 
7  10:  11,  $13,327;  14,  $20,960;  15.  $19.- 
s;  ;;    16,   $18,600;    17,   $16,084;    18,    $16,000; 

1  ■.  $15,883;  20.  $16,341  •..  21,  $17,975;  22. 
$17,990;  23,  $17,914;  24,  $20,000;  25,  $15.- 
0(17. 

Plumbing— Bid  1,  $4,000;  2.  $2,694;  3, 
$::.500;  4.  $2,892;  5,  $3,390;  7,  $2,819;  8, 
$:;.400;    9.    $3,517;    11,    $3,400:    14,    $3,300; 

II.   $2,939;   16,   $3,600;   17.   $3,212;   18„   $2,- 

s(i(i;    19,    $3,097;    20,    $2,939.85;    21,    $3,393; 

2J,  $2,750:  23,  $2,320;  24,  $2,800;  25. 
$:'.,"00. 

Wiring    and     fixtures — Bid    1,    $1,400; 

2.    $1,315;    3,    $1,292;    4,    $1,495;    5,    $1,890; 

7.    $2,315;    8,    $1,402;    9,    $1,155;    11,    $,160; 

II,  $590;  15,  $1,347;  16.  $1,200;  17,  $1,295; 

is,    $1,400;    19.    $1,210;    20,    $1,314.99;    21, 

$1,120:    22,    $1,500;    23,    $1,523;    24.    $1,280; 

::>,  $1,292. 

Item  4 — Five  Barracks. 
Asbestos   roof— Bid    1,    $9,270;    2,    $73,- 

464.15;     3,     $82,140;     4,     $72,450;     5,     $74.- 

;(2.',;     7.     $63,365;    8,    $67,640;     9,    $74,114; 

11,    $58,970;    14,    $75,625;    15,    $80,000;    16. 

$74,125;   17,   $67,070;   18.  $75,000;   19,   $79,- 

;!:!4:    20,   $74,680;   21,   $78,475;    22,   $68,475; 

23,    $75,155;    24,    $93,000;    25,    $68,893. 
Wood     shingles— Bid     1,     $89,500;       2. 

$70,964.75;    3.     $79,990;       4,       $71,200;       5, 

$72,115;    7,    $61,745;    8,    $65,485;    9,    $73,- 

214;    11,   $56,645;    14,   $72,855;    15,    $78,465; 

16.  $73,125;  17.  $65,185;  18,  $72,500;  19, 
$77,214;  20,  $72,830;  21,  $76,875;  22,  $66.- 
975;    23.    $73,435;    24.    $90,000;    25.    $64,593. 

Plumbing— Bid  1,  $12,500;  2,  $11,290; 
3,  $13,560;  4,  $15,609;  5.  with  heating, 
$13,585;  7,  $12,875;  8,  $1,358;  9,  $2,100; 
11,  $14,500;  14,  $13,500;  15.  $14,890;  16. 
$15,000;  17,  $12,117.90;  18,  $14,000;  19. 
$14,500;  20,  $14,891.95.  21.  $13,080;  22. 
$15,200;  23.  $13,390;  24.  $14,440;  25.  $13.- 
580. 

Heating— Bid  1.  $1,000;  2,  $870;  3, 
$1,150;  4.  $912;  5.  see  plumbing;  7.  $1,- 
300;  8,  $1,565;  9,  $1,050;  11,  $1,075;  14. 
$1,075;  15.  $955;  16.  $1,200;  17.  $1,185.75; 
18,  $1,000;  19.  $1,000;  20.  $955;  21,  $1,000; 
22.    $900;    23.   $950:    24.    $1,000;    25.   $1,100. 

Wiring  and  fixtures— Bid  1,  $2,800;  2. 
$1,538.50;  3.  $2,388;  4.  $3,756;  5.  $2,640; 
7.  $2,460;  8.  $3,000;  9.  $2,887;  11.  $3.- 
000;     14.    $2,250;     15.    $2,540;     16.     $2,950; 

17,  $3,095;  18.  $3,500;  19.  $300;  20.  $2.- 
53S.4.V;    21.    $2,676;    22,   $3,650;    23,    $3,225; 

24.  $4,000;    25,    $2,320. 

Item    5 — Single    Lavatory. 

Asbestos  roof— Bid  1.  $2,566.26;  2, 
$2,410.70;  3,  $2,626;  4,  $2,280;  5,  $2,235; 
7,  $1,976;  8.  $2,120.;  9.  $2,128;  11.  $1,- 
7S1:  14.  $3,406;  15.  $2,895;  16.  $5,881; 
17.  $2,668;  18.  $3,200;  19.  $2,633;  20.  $2.- 
:!5:;;  21.  $2,200;  22.  $2,100;  23,  $2,481; 
2  1,    $4,900;    25,    $2,224. 

Wood  shingles— Bid  1,  $2,350.26;  2. 
$2,268.95;  3.  $2,410;  4.  $2,180:  5.  $2,055; 
7.  $1,854;  8,  $2,000;  9,  $2,040;  11,  $1,651; 
14.  $3,206;  15,  $2,793;  16.  $B.781;  17.  $2.- 
50S:  18,  $3,000;  19, -$2,473;  20.  $2,237;  21. 
$2,100;    22.    $2,000;    23,    $2,236;    24,    $4,700; 

25.  $2,030. 

Plumbing— Bid     1.     $2,500;     2.     $2,186; 

3.  $2,500;  4.  $2,777;  5.  with  heating, 
$2,395;  7.  $2,363:  8.  $2,451;  9.  $2,572;  11, 
$2,550;  14.  $2,400;  15.  $2,805;  16.  $2,600; 
17.  $2,064;  IS.  $2,000;  19.  $2,600;  20.  $2,- 
805.20:  21.  $2,295;  22.  $2,800;  23.  $3,090; 
2  1.   $2,370:    25.   $2,500. 

Heating— Bid   1.  $180;   2.  $169;  3.  $260? 

4,  $187;    5.    see    plumbing;    7,    $260;    8, 
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$329;  9,  $289;  11 
$170;  16,  $300;  17, 
$200;  20,  $170 
$279;  24,  $180; 
Wiring  and 
$78.70;  3,  $76; 


$270;  14,  $290;  15, 
$272.34;  IS,  $150;  19, 
21,  $250;  22,  $200;  23. 
25,  $200. 

fixtures— Bid  1,  $'J0;  2, 
4,  $116;  5,  $75;  7,  $86;  8, 


$164;  9,  $132;  11,  $76;  14,  $120:  15,  $79; 
16,  $135;  17,  $172;  18,  $100;  19,  $140;  20, 
$78.70;  21,  $83;  22,  $120;  23,  $156;  24, 
$120;  25,  $76. 

Item  6 — Seven  Stables. 

Construction— (Bid  1,  $42,014.76;  2, 
$30,559.62;  3,  $43,148;  4,  $37,300;  5,  $35,- 
.-)10;  7,  $34,000;  8,  $41,600;  9,  $40,593;  10, 
$42,068;  11,  $25,576.25;  12,  $37,639;  13, 
$40,068;  14,  $41,174;  15,  $38,969;  16,  $41,- 
300;  17,  $39,788;  18,  $48,900;  20,  $48,580; 
21,  $43,840;  22,  $36,309;  23,  $56,209;  24, 
$35,000;  25,  $27,626. 

Plumbing— Bid  1,  $385;  2,  $105;  a. 


$75 
$75 
$75 
20, 


4,  $69;  5, 
10,  $105; 


$105;  7,  $84;  8,  $105;  9, 
11,  $80;  12,  $87.50;  13, 


14,  $84;  15,  $140;  16,  $70;  18,  $70; 
fl40.14;  21,  $105;  22,  $100;  23,  $70; 
25,  $100. 

Item  7— Hay  Shed. 

Construction— Bid  1,  $4,903.54;  2,  $4,- 
361.85;  3,  $5,041;  4,  $5,300;  5,  $4,800:  7, 
$4,608;  8,  $4,594;  9,  $3,970;  10,  $4,776; 
11,  $3,428.50;  12,  $4,432.50;  14,  $5,291;  15, 
$4,352;  16,  $5,200;  17,  $5,091;  IS,  $5,000; 
19,  $5,530;  20,  $4,915;  21,  $4,353;  22,  $4,- 
530;  23,  $5,350;  24,  $5,000;  25,  $4,937. 
Item  8 — Building-  19. 

Asbestos  roof — Bid  1.  $12,976.59;  2, 
$10,839.45;  3,  $12,990;  4.  $11,400;  5.  $9,- 
SSO;  7,  $8,884;  8,  $10,217;  9,  $20,500;  11, 
$8,877;  14,  $11,085;  15,  $11,810;  6,  $12,- 
414;  17,  $10,230;  20.  $10,356;  21.  $11,950; 
22,  $10,550;  23,  $9,900;  24,  $16,300;  25, 
$1,470. 

Wood  shingles — Bid  1,  $12,370.59;  2, 
$10,373.30;  3,  $12,318;  4.  $11,100;  5,  $9,- 
290;  7,  $8,544;  8.  $9,692;  9,  $20,000;  11, 
$8,387;  14.  $10,506;  15,  $11,490;  16,  $12,- 
114;    17.    $9,824;    20,    $9,938;    21,    $11,625; 

22.  $10,230;  23.  $9,220;  24,  $15,700;  25, 
$14,000. 

Plumbing— Bid  1,  $3,000;  2,  $2,279;  3, 
$2,S00;  4.  $3,112;  5,  $2,680;  7,  $2,568;  8, 
$2,808;  9,  $2,887;  11,  $2,905;  14,  $2,640; 
15,  $3,068;  16,  $2,900;  17.  $2,466.36;  20, 
$3,068.25;  21.  $2,681;  22.  $2,900;  23,  $2,- 
890;    24,   $5,240;    25.   $2,731. 

Wiring  and  fixtures — Bid  1,  $450;  2, 
$427.90:   3.  $382;   4,   $022;   5,   $430;   7.   $400; 

8.  $540;  9,  $498;  11,  $500;  14,  $435;  15, 
428;  16,  $500;  17,  $561;  20,  $427.90;  21, 
$420;  22,  $600;  23.  $542;  24,  $507;  25, 
$382. 

Item  9 — Building  58. 
Construction— Bid  1,  $3,477.81;  2,  $2,- 
370.60;  3,  $2,964;  4,  $3,800;  5.  $2,790;  7, 
$2,427;  8,  $2,413;  9,  $2,695.15;  11.  $2,050; 
14,  $2,808;  15,  $3,220;  16,  $3,200;  17,  $3,- 
396;     20,    $2,825;     21,    $3,657;    22.    $2,800; 

23,  $3,185;    24,    $3,400;    25.    $3,000. 
Plumbing — Bid     1,     $050;     2,     $685;     3, 

$675;    4,    $727;    5,    $696;    7,    $678;    8,    $796; 

9,  $813;  11,  $775;  15,  $660;  15,  $786;  16, 
$825;    17,    $752;    20,    $786.87;    21         $700; 

23,    $620;    24,    $600;    25,    $750. 
Item   10 — Guard  House, 
complete— Bid    1,    $4,616.37;    2. 

3,    $4,394;    4,    $5,400;    5,    $8,895; 

8,  $5,669;  9,  $5,237.50;  11,  $4,- 
$3,147:  15,  $5,931;  Ifi,  $5,900; 
;    20,    $5,302;    21.    $9,445;    22,   $4,- 


22,    $700; 

Work, 

$4,628.25; 

7,    $5,978; 

000;     14. 

17,   $5.97.T 

990;    23.    $5,488;    24.    $5,400;    25.    $9,256. 

Add  for  opening.s — Bid  1,  $50;  2,  $10; 
3.  $75;  4,  $100;  5,  $25;  7.  $35;  S.  $50;  9. 
$50;  11,  $25;  14,  $20;  15,  $46;  16,  $20; 
17,  $35;  20,  $100;  21,  $25;  22,  $125;  23, 
$57;   24,   $20;   25,   $10. 

Deduct  for  cage — Bid  1,  $1,250;  2, 
$1,475:  3.  $1,750;  4,  $l,.-.iin:  5,  $5,681; 
7.   $2,700;    s,   $2,4(10:   9,   $2,000;    U,   $1,660; 
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15,  $2,010;  16.  $1,800;  17,  $2,400;  20,  $1.- 
550:  21,  $6,S20;  22,  $1,390;  23.  $2,500;  24. 
$2,400;    25.    $6,346. 

Plumbing—Bid  1,  $1,200;  2.  $1,169;  3, 
$1,400;  4,  $1,671;  5,  $1,175;  7,  $1,093;  8. 
$1,379;    9,    $1,417;    11,    $1,350;    14,    $1,300; 

15,  $1,199;  16,  $1,450;  17,  $1,120.50;  20, 
$1,199.43;  21.  $1,183:  22,  $1,580;  23,  $979; 
24,    $1,200;    25,    $1,100. 

Item    11 — I-.avatory,    60. 

Construction— Bid  1,  $2,042;  2.  $2,- 
406:  3,  $2,076;  4,  $2,500;  5,  $2,000;  7, 
$1,443;  8,  $2,116;  9,  $1,670.30;  11,  $1,628; 
14,  $2,044:  15,  $3,127;  16,  $2,471;  17,  $2,- 
238;  20,  $2,448;  21,  $2,200;  22,  $2,100;  23. 
$1,300;    24.    $7,000;    25,    $1,840. 

Plumbing — Bid  1,  $4,800;  2,  $4,183;  3, 
$4,850;  4,  $5,391;  ;  5,  with  heating,  $4,- 
555;  7,  $4,480:8,  $5,074;  9.  $5,040;  11, 
$480;  14,  $4,900;  15,  $5,107;  16,  $5,100; 
17,  $3,858.82;  20,  $5,106.99;  21,  $4,350; 
22,  $5,000;  23,  $5,670;  24,  $5,000;  25,  $4,- 
700. 

Heating— Bid  1,  $340;  2,  $337;  3,  $400; 

4,  $298;  5,,  see  plumbing;  7,  $410;  8, 
$324;  9,  $420;  11,  $400;  14,  $380;  15. 
$320;  16,  $440;  17,  $526.32;  20,  $320;  21. 
$350;  22,  $250;  23.  $478;  24,  $350;  25, 
$120. 

Wiring  and  fixtuies — Bid  1,  $175;  2, 
$158;  3,  $166;  4,  $247;  5,  $165;  7,  $178; 
8,  $291;  9,  $190;  11,  $190;  14.  $1G(I;  15. 
$158;  16,  $200;  17,  $281;  20,  $158.54;  21. 
$166:  22,  $270;  23,  $167;  24.  $225;  25. 
$166. 

Make  of  plumbing  fixtures — Bid  2, 
Crane;    8,    Douglas;    4,    Federal-Huber ; 

5,  Crane;  6.  Crane;  7.  Federal-Huber; 
8.  Douglas;  9,  Douglas;  11,  Douglas; 
12.     Douglas:     14,     Douglas;     15.    Crane; 

16,  Crane;  17,  Crane,  18,  Crane;  19, 
Crane  or  Douglas;  20,  Crane;  21,  Crane; 
22,  Wolff,  Crane,  Clow,  Federal-Huber, 
."-Sanitary  Mfg.  Co.;  23,  Mark  Lally;  24, 
Crane;    25,    Crane. 


HOSPITALS. 


SAN  FRANCISCO— Special  surgical 
ward,  2  story  and  base,  reinforced  con- 
crete, $9,406.  Engineer,  Constructing' 
Quartermaster,  Fort  Mason.  Owners, 
United  States  Government.  Bids  open- 
ed foi-  this  work  show  Lester  H.  Stock, 
12  Geary  street,  S.  F.,  low  at  $9,406. 
No  award  has  been  made.  A  complete 
list  of  these  figures  will  be  found 
under  the  heading  of  San  Francisco 
in   this   issue. 

SAN  FRANCISCO  —  Nurses'  dormi- 
tory, 2  story  and  base,  reinforced  con- 
crete, $14,625.  Engineer,  Constructing 
Quartermaster,  Fort  Mason.  Owners, 
I'nited  States  Government.  Stanley- 
Johnson  Co.  submitted  the  lowest  fig- 
ure for  this  work  at  $14,625.  No  award 
has  been  made.  A  complete  list  of 
these  figures  will  be  found  under  the 
heading  of  San  Francisco  in  this  issue. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Hospital  refrigerating  work.  Cost  not 
stated.  Architect,  State  Architect 
George  B.  McDougall,  Sacramento. 
Owners,  State  of  California.  Bids 
opened  for  furnishing  and  installing 
a  refrigerating  system  in  the  Berkeley 
Institute  for  the  Deaf  and  Blind  show 
the  United  Iron  Works,  Oakland,  low" 
at  $2,0S6.  They  will  probably  be 
awarded  the  contract.  A  complete  list 
of  the  figures  received  will  be  found 
under  the  heading  of  Oakland  and  Ala- 
meda  County    in    this   issue. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Hospital,  1  story,  frame.  Cost 
not  stated.  Architect,  none.  Owner, 
Standard  Oil   Co.,   S.   F,     Report.s  from 


IS 


Richmond  state  that  the  Standard  Oil 
Company  will  erect  a  first  aid  hospital 
at  their  plant.  Work  will  commence 
immediately  on  the  structure  and  will 
be  completed  in  about  three  months. 
The  site  selected  for  the  building  is  on 
the  lawn  front  of  the  present  buildiing. 
Special  hospital  equipment  will  be  in- 
stalled. 

FRESNO,  FRESNO  CO.,  CAL.— Hos- 
pital and  garage,  1  story  and  base, 
biick,  $5,000.  Engineer,  Cronkite,  Fres- 
no. Owners,  City  of  Fresno.  The  build- 
ing- will  be  erected  in  the  rear  of  the 
City  Hall  and  has  been  designed  for  an 
emergency  hospital  and  garage.  The 
ho.'ipital  will  contain  four  rooms  and 
Ihe  office.  Interior  finish  will  be  of 
pine  and  i-edwood.  Special  hospital 
plumbing  will  be  used.  Exterior  of 
Ihe  building  will  be  faced  with  stock 
brick.      Plans    are    being    prepared. 


HOTELSw 

SAN  FRANCISCO— Hotel,  5  Story  and 
base,  reinforced  concrete  and  steel, 
$35,000.  Architects,  Rhodes  &  Marish, 
3372  16th  street,  S.  F.  Owner,  C.  F. 
Hornung.  The  building  is  now  under 
con.«truction  on  the  west  side  ot  Va- 
lencia street  south  of  16th.  the  steel 
frame  being  up  and  a  contract  for  the 
concrete  walls  and  floors  let  to  Ras- 
mu.ssen  &  Maillard.  Other  parts  of  the 
work  will  be  done  by  Day  Labor.  The 
building  will  contain  a  total  of  58 
guest  rooms  and  8  baths  on  the  upper 
floois.  The  ground  Hoor  -vvill  contain 
a  large  restaurant  and  office.  Ladies' 
parlors  and  lobby  are  located  on  a 
mezzanine  floor.  InXerior  finish  will  be 
of  pine  and  eira.  There  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster  and  Colusa  sand- 
stone. 

Contracts  Awarded. 

SAN  FRANCISCO — Hotel  completion. 
7  stories  and  base,  steel  and  brick. 
$60,000.  Architect,  Norman  R.  Coulter, 
46  Keainy  street,  S.  F.  Owner,  Jo- 
seph Kowalsky.  Contractor,  W.  D. 
Henderson,  Monadnock  Bldg.  Contract 
price    $60,000. 


LIBRARIES. 


LOS  ANGELES,  CAL.— Library,  1 
story  and  base,  brick  and  steel,  $35,- 
000.  Architects,  Kysor  &  Biggar. 
Wright  and  Callender  Bldg.,  L.  A.  Own- 
ers, City  of  Los  Angeles.  The  building 
will  be  erected  at  the  corner  of  Cen- 
tral avenue  and  54th  street,  covering 
an  area  of  48  by  100  feet.  The  de- 
sign is  in  the  classic  style.  There  will 
be  two  main  reading  rooms,  stack 
room,  office  for  the  attendants  and  a 
lecture  hall  in  the  basement.  Interior 
will  be  finished  in  pine  and  hardwood 
with  maple  floors.  Metal  book  stacks 
are  specified.  Plans  provide  for  mod- 
ern plumbing  and  a  plenum  system  of 
heating.  Exterior  of  the  building  will 
be  faced  with  ruffled  brick  trimmed 
with  artificial  stone.  Plans  are  com- 
plete /ind  figures  are  being  taken. 
Bids  will  be  opened  on  February  2nd. 
.-Separate  figures  are  being  taken  for 
the  general  contract,  heating  and  ven- 
tilating,   plumbing    and    electric    work. 
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PANAMA— r AC  IFir    EXPOSITION 
WORK. 


SAN  I'KANCISO — Exposition  i".  No- 
tice. The  UuildijiRs  and  Oround?  Com- 
mitle  of  the  Panama-Pacific  liilerna- 
tional  l':xpo.sition  Co.  ha.s  s.iit  out 
formal  notice,  a  copy  of  which  aiipears 
under  the  heading  of  Sealed  Proposals 
in  this  issue,  stating  that  due  lo  the 
short  time  now  remaining  before  the 
otncial  opening  of  the  Exposition  that 
the  committee  will  discontinue  the 
practice  of  advertising  work  lo  be 
done  on  the  grounds.  In  the  future  a 
twenty-four  hour  notice  will  be  post- 
ed on  the  Bulletin  Board  at  the  Service 
Building.    Exposition    Grounds. 

Contracts  Awarded. 

SAN  KHANCISCO  —  Photo  display 
booth,  frame  construction.  f.'i..Mio.  Ar- 
chitect, none.  Owners.  Cardinell- Vin- 
cent Co..  .-)7It  Market  street,  S.  F.  Con- 
tractor, 1..  A.  Jlinson.  ISO  .Jessie  street, 
S.   F.     Contract   price,   $r),."iOO. 


RAILROAD    CONSTRUCTION 
EQUIPMENT. 


ANJ^ 


SAN  FUANCISCO — Sub-power  sta- 
tion. 1  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect, 
Chief  Draughtsman  W.  B.  Farlow,  Hol- 
brook  Bldg.,  S.  F.  Owners,  United 
Railroads  Co.  The  building  will  be 
erected  on  the  west  side  of  Eighth  ave- 
nue 17:>  feet  south  of  Geary,  and  has 
been  designed  to  house  the  company's 
sub-power  plant  in  the  Richmond  Dis- 
trict. Construction  will  be  fireproof. 
Interior  finish  will  be  of  pine.  .Metal 
window  sash  and  frames  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  now  being  prepared  and  will  short- 
ly  be   out   for    figures. 

CASTEEI..A,  SHASTA  CO.,  CAL. — 
Railroad  construction.  Cost  not  stat- 
ed. Engineer,  none.  Owners,  Burns 
laimber  Co.,  Castella.  The  Burns  Lum- 
ber Company,  which  has  a  narrow 
gauge  railroad  extending  into  the 
woods  nearly  to  the  Trinity  County 
line,  has  decided  to  broad  gauge  the 
entire  line,  which,  with  branches.  is 
about   thirty   miles   in    length. 


RESIDENCES. 


S.\N  FR.ANCISCO — Residence,  2  story 
and  base,  frame,  $20,000.  Architect, 
Willis  Polk,  Ifobart  Bldg.,  S.  F.  Own- 
ei-,  .Joseph  O.  Tobin.  The  dwelling  will 
be  erected  at  1969  California  street 
and  will  cover  an  area  of  3.")  by  T.'i  feet. 
The  dwelling  sets  back  in  beautiful 
grounds  and  when  complete  will  be 
among  the  handsomest  of  .San  Francis- 
co's new  residences.  There  will  be 
fourteen  rooms,  several  baths  and 
sleeping  porches.  Interior  finish  will 
he  of  pine  and  hardwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
lloors  will  be  used  throughout.  Pl.ms 
provide  for  steam  heat  and  a  hot  water 
.supply,  vacuum  cleaning  and  dumb 
waiters.  Bath  rooms  will  be  finished 
In  tile  and  etiuipped  with  showers. 
There  will  be  several  open  lire  pl;ices 
and  tile  or  brick  mantels.  i:xt«rior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and    figures  are   being  taken. 

SAN  FH.VNCISCO — ResULnee,  '.'  .-^tory 
and  base.  frame.  f.l.Ono.  .\i<li  ii.-et, 
non'-,     Owner,  .).  C.    KIrby,   :'l.')i:A   .Mar- 
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ket  street,  S.  I•^  The  dwelling  will  be 
erected  on  the  west  side  of  12th  ave- 
nue north  of  Anza  street  and  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterioi  of  the  house  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
•Materials    are    now    being    purchased. 

BERKELEY,  ALA.MEDA  CO..  CAL.— 
Bungalow,  1  story  and  ase,  frame,  $2,- 
.">00.  Architects,  Elite  Planners,  1844 
."ith  avenue,  Oakland.  Owner,  E.  A. 
.Janssen,  Hearst  Bldg.,  S.  F.  The  dwell- 
ing will  be  erected  in  Northbrae  and 
has  been  designed  for  a  five-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
ledwood.  Hardwood  fioors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done   by   Day   I..abor. 

SAX  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,S00.  Architect, 
none.  Owner,  Wilhelmina  Bahrs,  633 
17th  avenue,  S.  F. '  The  dwelling  will 
be  erected  on  the  east  side  of  17th 
avenue  north  of  Balboa  street,  and  has 
been  designed  for  a  six-room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  or  brick 
mantels.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  I^abor.  Materials  are  now  being 
purchased. 

OAKLAND,  CAIa— Residence,  2  story 
and  base,  frame,  $S,000.  Architect. 
Charles  \V.  :McCall,  Central  Bank  Rldg., 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Crocker 
Highlands  and  has  been  designed  to 
contain  eight  rooms,  two  baths  and 
sleeping  porches.  Interior  will  be  fin- 
ished in  pine  and  hardwoods.  ^V'hite 
enamel  will  be  used  in  the  bed  rooms. 
Hardwood  floors  will  be  used  through- 
out. Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot.  An  automatic 
water  he;iter  will  be  installed.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   now   being   prepared. 

OAKLAND,  CAL.— Residence  altera- 
tions. Cost  not  staled,  .\rchitett,  Sid- 
ney B.  Newsom,  Nevada  Bank  Bldg.,  .S. 
F.  Owner,  E.  .1.  Grindley.  This  work 
will  consist  of  the  construction  of  a 
large  additfon  in  the  rear,  two  new 
sleeping  porches  and  some  minor  ex- 
terior alterations.  Inferior  will  be  fin- 
ished in  pine  and  some  new  hardwood 
lloors  laid.  Plumbing  aiul  electric 
work  are  also  Included  in  the  work. 
Plans  are   being   prepared. 
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RLDWOOD  CITY.  SAN  MATEO  CO., 
CAL  —  Residence  alterations,  frame. 
Cost  not  stated.  Architect,  Houghton 
Sa\\>er,  Shreve  Bldg.,  S.  F.  Owner, 
.Mr.  Heller.  This  work  will  be  done  at 
the  (Ountry  home  of  Mr.  Heller  and 
will  include  concrete  work,  carpentry, 
plumbing,  electric  work,  painting  and 
plii>iering.  Plans  are  complete  and 
figures  are  being  taken. 

COLMA.  SAN  MATEO  CO..  CAL.— 
Parish  house,  2  story  and  base,  frame. 
$10,i'O0.  Architect.  John  J.  Foley.  46 
Kearny  street.  S.  F.  Owner.  Rev. 
Father  M.  Clifford.  The  house  will  be 
erected  on  property  adjoining  the 
church  and  has  been  designed  to  con- 
tain fourteen  rooms,  three  baths  and 
a  large  hall.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  study 
and  dining  room.  Plans  provide  for 
steam  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
rooms  will  be  finished  in  tile.  A  hot 
water  circulating  system  will  also  be 
installed.  Exterior  of  the  dwelling 
will  be  covei-ed  with  shiplap  and  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owners,  C.  J.  and  W.  J.  Keenan, 
Hayes  and  Central  avenue,  S.  F.  The 
dwelling  will  be  erected  on  the  north 
side  of  California  street  east  of  20th 
avenue.  The  dwelling  will  contain  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine  and  i-edwood  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do   the   work   by    Day   I>abor. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
CAL. — Bungalow,  1 V4  story  and  base, 
frame,  $2,500.  Architect,  none.  Own- 
er. S.  G.  Pelton,  443  South  3rd  street. 
San  Jose.  The  dwelling  has  been  de- 
signed for  a  six- room  house  with  bath 
and  sleeping  porch  and  will  be  erect- 
ed on  South  Sth  street  near  .Martha. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  a  brick 
mantel.  Bath  room  will  have  tile  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  rustle  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  JOSE.  SANTA  CLARA  CO..  CAL. 
CAK — Bungalow,  1 V4  story  and  base, 
frame,  $2,000.  Architect,  none.  Own- 
er. Frank  Peres;  680  South  Ninth 
street.  San  Jose.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  In  the  living  and  dining 
rooms.  There  will  be  an  open  Are 
place  and  tile  or  brick  mantel.  Tile 
wainscot  will  be  used  In  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plasier  on 
metal  lath.  Plans  are  complete  and 
tlu'    work    will    be    done    !)>     Day    I^hor. 

Contracts  .\  warded. 

OAKLAND.  CAI...— Residence.  2  story. 
a(ti<'  and  base,  frame.  $20.00ii.  Archi- 
tect,  Sidney    It.   Newtoni,   Nevada    Bank 
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Bldg.,  S.  F.  Owners.  Mr  .  and  Mrs. 
H.  AV.  Harrold.  Contractor.  Alfred 
Peter.son.  1201  19th  street,  Oakland. 
Contract   price,   $20,000. 

S.\N  FH.\NCISCO — Residence,  2  story 
and  base,  frame,  $7,500.  .Architects, 
Falch  &  Knoll,  Hear.st  Hldg..  S.  F. 
Owner,  Martin  Raggett.  Contractors, 
Higg-inson  Co.,  Humboldt  Bank  Bldg., 
general  con.struction,  $i.9S2:  Wetzel 
Co.,  plumbing,  $.'>I0:  and  P.  Johnson, 
painting,    $46.i. 


SCHOOLS. 


S.AX  FRANCISCO — School  comple- 
tion, 1  story.  Class  A  constiuction, 
$85,000.  Architect,  City  Department  "of 
-Architecture,  Temporary  City  Mall,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Plans  for  the  general  com- 
pletion of  the  Academic  Building  of 
the  Polytechnic  High  School  group 
have  been  completed  and  are  now  out 
for  figures.  This  work  will  include 
practically  all  of  the  carpentry  work 
and  cabinet  work,  floors,  sash  and 
door  work  and  special  fixtures.  Bids 
will  be  apened  by  the  Board  of  Public 
Works  on  February  10th.  Plans  and 
specification.s  can  be  secured  from  the 
City  Department  of  Architecture.  An 
official  proposal  appears  in  another 
column    of    this    issue. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
College  class  rooms  and  auditorium,  4 
.story  and  base.  Class  A  construction, 
$800,000.  Architect,  .John  Galen  How- 
ard, 601  .Mission  street,  S.  F.  Owners, 
Regents  of  the  University  of  Califor- 
nia. Working  drawings  have  been 
started  for  the  big  class  room  and 
auditorium  building  which  is  to  be 
erected  on  the  I'niversity  of  Califor- 
nia Campus  at  Berkeley.  The  building 
is  the  first  of  several  large  structures 
to  be  erected  out  of  the  proceeds  of 
the  recent  bond  election.  Pieliminary 
studies  show  a  four-story  structure  of 
steel  and  granite  which  will  cost  about 
$800,000.  The  auditorium  will  have  a 
seating  capacity  of  1500  people  while 
the  class  looms  will  accommodate  3500 
students.  The  new  .building  will  re- 
place the  Old  North  Hall. 

LOS  .ANGELES,  CAL. — School.  2  story 
and  base.  Class  C  construction,  $100,- 
000.  Architect,  Charles  H.  Russell, 
Story  Bldg.,  L.  A.  Owners,  City  of  Los 
-Angeles.  The  building  will  be  erected 
at  the  corner  of  Ivy  and  14th  streets, 
and  will  cover  a  large  ground  area. 
Plans  will  be  arranged  for  a  total  of 
.■56  class  rooms,  but  the  first  unit  to  be 
erected  will  contain  but  20  rooms.  The 
completed  building  will  cost  $175,000. 
The  building  has  been  designed  in  the 
shape  of  the  letter  V.  Interior  finish 
will  be  of  pine  with  maple  floors  in  the 
class  rooms.  Plans  provide  for  steam 
heat,  modern  school  plumbing,  vacu- 
um cleaning  and  program  clocks.  Ex- 
terior will  be  faced  with  pressed  brick. 
Plans  are  now  being  prepared. 

LOS  ANGELES,  CAL.— School,  2  story 
and  base,  brick,  $75,000.  Architects, 
-Morgan.  Walls  &  Morgan,  Van  Nuys 
Bldg.,  L.  -A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected  on 
East  Seventh  street  near  ^lateo  street 
and  has  been  designed  to  contain  six- 
teen class  rooms  and  a  large  audito- 
rium. Interior  will  be  finished  in  pine 
with  maple  floors  in  the  class  rooms. 
Plans  provide  for  steam  heat,  modern 
school  j)lumbing,  a  vacuum  cleaning 
.system  and  program  clocks.     Exterior 


will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
now   being   prepared. 

REDONDO  BEACH,  LOS  ANGELES 
CO.,  CAL. — Schools,  1  and  2  story  and 
base,  fireproof  construction,  $135,000. 
-Xrchitect,  A.  Burnside  Sturges,  Story 
Bldg.,  L.  A.  Owners.  Redondo  Beach 
City  High  School  District.  The  archi- 
tect has  just  been  commissioned  to 
prepare  these  plans  and  details  of  the 
construction,  size  of  the  building  and 
general  description  cannot  be  given  at 
this  time.  Further  mention  will  be 
made    of   the   work. 

LOS  ANGELES,  CAL. — School,  1  story 
and  base,  hollow  tile  construction, 
$50,000.  Architect,  Robert  M.  Taylor, 
Marsh-Strong  Bldg.,  L.  A.  Owner;;, 
Cienega  School  District.  The  building 
will  be  erected  at  the  corner  of  17th 
and  Coleta  streets,  covering  an  area  of 
150  by  171  feet.  Interior  has  been  ar- 
ranged for  eight  class  rooms,  audito- 
rium, library,  departments  of  manual 
training  and  domestic  science.  Interior 
finish  will  be  of  pine  with  maple  floors 
in  the  class  rooms.  Plans  provide  for 
steam  heat,  a  vacuum  cleaning  system, 
program  clocks  and  modern  school 
plumbing.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  out  for  figures. 
Bids  will  be  opened  on  February  6th. 
Plans  and  specifications  can  be  se- 
cured  from   the  architect. 

RIA'ERSIDE.  RIVERSIDE  CO.,  CAL. 
^Experimental  station,  brick  and  con- 
crete, $200,000.  Architect,  Lester  H. 
Hibbard,  Marsh-Strong  Bldg.,  L.  A. 
Owners,  Regents  of  the  University  of 
California.  The  sum  of  $200,000  was 
appropriated  by  the  State  legislature 
for  the  building  and  site.  About  $125,- 
000  will  be  expended  upon  the  build- 
ings. Only  preliminary  plans  have  been 
prepared. 

LOS  ANGELES.  CAL.— School  and 
chapel  and  parish  house,  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tect, Edward  .1.  Borgmeyer,  Stimson 
Bldg.,  L.  A.  Owners,  Roman  Catholic 
Church,  Father  Ford,  pastor,  L.  A.  The 
building  will  be  erected  on  Manhattan 
Place  between  2nd  and  3rd  streets.  The 
school  will  contain  six  class  rooms 
and  a  chapel  seating  400  people.  Inte- 
lior  of  the  school  and  chapel  will  be 
finished  in  pine  throughout.  The  parish 
house  w^ill  be  finished  in  pine  and 
hardwoods  with  hardwood  floors.  There 
will  be  furnace  heat  and  open  Are 
places.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  both  buildings  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
figures  will   be  called   for  shortly. 

OAKLAND,  CAL.— .School,  2  and  3 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  .Architect.  J.  ,T.  Don- 
ovan, Security  Bank  Bldg.,  Oakland. 
Owners,  City  of  Oakland.  Bids  opened 
on  Tuesday,  January  19th  for  the  con- 
struction of  the  hew  Clawson  School 
show  the  Clinton  Fireprooflng  So.,  S. 
F\,  low  at  $141,350.  .All  bids  were  re- 
fered  to  the  legal  department  for  ad- 
visement. .A  complete  list  of  the  bids 
received  will  be  found  under  the  head- 
ing of  Oakland  and  Alameda  County 
In    this    issue. 

DIXON,  SOLANO  CO.,  CAL. — School, 
2  story  and  base,  brick  and  concrete. 
Cost  not  stated.  -Architect,  Henry  C. 
Smith.  Humboldt  Bank  RIdg.,  S.  F. 
Owners,  Dixon  Union  High  School  Dis- 
trict,    AH   bids  received   for   the  con- 


struction of  this  building  have  been 
rejected  and  new  figures  will  be  called 
foi-    shortly. 

RIO  VISTA,  SOLANO  CO.,  CAL.—  . 
School,  2  story  and  base,  brick  and 
concrete.  Cost  not  stated.  Architect, 
Henry  C.  Smith,  Humboldt  Bank  Bldg., 
."^.  F.  Owners,  Rio  Vista  .loint  Union 
High  School  District.  Figures  re- 
ceived some  time  ago  for  this  work 
have  been  rejected.  Boyd,  Kerr  &  Mc- 
Lean were  low  on  the  work  and  were 
officially  awarded  the  conti-act,  but 
have  withdrawn  at  the  request  of  the 
trustees.  New  figures  are  now  being 
taken  and  will  be  opened  on  February 
5th    at   3   p.   m. 

SE-ATTLE:,  W.ASH. — school,  1  story 
and  base,  reinforced  concrete,  $47,000. 
-Architect,  W.  W.  Hastings,  Commerce 
Bldg.,  Seattle.  Owners,  City  of  Seat- 
tle. The  building  will  contain  eight 
class  rooms,  a  large  assembly  hall  and 
teachers'  rooms.  The  interior  will  be 
finished  in  pine  with  maple  floors  in 
the  class  rooms.  A  central  heating 
system,  probably  steam  heat,  will  be 
installed.  Plans  provide  for  modern 
school  plumbing  and  ventilating.  Ex- 
teiior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being  prepared  and  further  mention 
will  be  made  of  the  work  when  plans 
are    ready    for    figui-es. 

Contracts  Awarded. 

CO.MPTO.N,  LOS  ANGELES  CO.,  CAL. 
— School,  1  story  and  base,  hollow  tile 
construction,  $24,966.  Architects,  Tuttle 
&  -Angel,  Delta  Bldg.,  L.  A.  Owners, 
Compton  Union  High  School  District. 
Contractors,  Lepper  &  Laisy,  Builders' 
Exchange,  L.  .A.  Contract  price,  $24,- 
966. 


SEWERS,  STREET  WORK  &  WATER 
STORES  AND  OFFICES. 


FRESNO,  FRESNO  CO.,  CAL.— Steel 
pipe.  Cost  not  stated.  Engineer,  City 
Engineer,  Fresno.  Ovvners,  City  of 
Fresno.  Bids  are  now  being  taken  for 
furnishing  the  City  of  Fresno  with  a 
considerable  amount  of  lap-welded 
steel  pipe  and  cast  iion  fittings.  Bids 
will  be  opened  on  January  27th.  Full 
particulars  can  be  secured  by  address- 
ing  the  City  Clerk  or  City   Engineer. 

FRESNO,  FRESNO  CO.,  CAL.— Cen- 
trifugal pump.  Cost  not  stated.  En- 
gineer, City  Engineer,  Fresno.  Own- 
ers. City  of  Fresno.  Bids  will  be 
opened  on  January  27th  for  furnishing 
and  installing  one  four-inch  centrifu- 
gal pump  with  motor.  Plans  and 
specifications  can  be  secured  from  the 
City   Engineer. 

A'ALLEJO,  SOLANO  CO.,  CAL.— 
Change  of  grades.  Cost  not  stated. 
Engineer,  City  Engineer,  Vallejo.  Own- 
ers. City  of  A^allejo.  A  resolution  of 
intention  for  the  change  of  grades  of 
the  following  streets  on  which  City 
Engineer  Thompson  has  been  working 
has  been  submitted  to  the  City  Council 
and  will  be  adopted  shortly:  Alabama, 
from  Sacramento  to  Napa  road;  Ten- 
nessee, from  Sacramento  to  El  Dorado; 
Indiana,  from  Sacramento  to  Napa 
road:  Illinois,  from  Sacramento  to 
.Napa  street:  -Marin  from  .Alabama  to 
Illinois:  Sonoma,  from  -Alabama  to 
Illinois:  Sutter,  from  Carolina  to  Ar- 
kansas; Napa,  from  Capitol  to  Illinois; 
El  Dorado,  from  Capitol  to  Tennessee: 
ilranciforte,  from  A'^irginia  to  Tennes- 
see: Santa  Clara,  from  Carolina  to  Ten- 
nessee: Florida,  from  Trinity  to  Santa 
Clara. 
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HUNTINGTON  BEACH.  dKANGE 
CO.,  CMj. — Street  paving.  ro>L  not 
.stated.  Engineer,  City  Ki,..;nieer, 
Huntington  Beacii.  owneis.  Town  of 
Huntington  Beach.  Preparation  are 
now  under  way-  to  pave  .Main  .-street 
and  Seventeenth  street  to  the  city  lim- 
it.s,  a  total  of  three  and  one-hali  miles. 
The  City  Engineer  will  be  dincied  to 
make  the  necessary  preparation.s  to 
have    the    work    done. 

SEATTI^E,  WASH.— Street  paving 
and  lighting,  $235,000.  Engineor,  City 
Engineer,  A.  H.  Dimock,  Seattl.-.  Own- 
ers, City  of  Seattle.  Plans  have  been 
completed  by  City  Engineer  I>iniock 
for  the  paving  and  installation  of  clus- 
ter light.s  on  10th  avenue  et  al,  at  a 
cost  of  about  1235,000.  and  bid.s  will 
be  called  for  in  the  near  future.  This 
will  be  the  largest  street  pavinn  con- 
tract   let    in   the    last   eight   months. 

SAN  FRANCISCO  —  Street  paving, 
$19,000.  Engineer.  City  Engineer.  Tem- 
porary City  Hall.  S.  F.  ■  Owner.s,  City 
and  County  of  San  Franci.sco.  Con- 
tractor. W.  V.  McDonald.  S.  F.  Con- 
tract price  $19,000.  Note:  This  con- 
tract covers  the  paving  on  San  Bruno 
avenue  from  Olmstead  to  Railroad  ave- 
nue. 

Contracts  Awarded. 

LINCOLN,  PLACER  CO.,  CAL.  — 
Sewer  work,  $2,636.  Engineer,  none. 
Owners,  Town  of  Lincoln.  Contrac- 
tor, Frank  Mclntyrt',  Stockton.  Con- 
tract   price,    $2,636. 
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dined  plain.s.  Kxterior  of  the  build- 
ing will  be  faced  with  white  glazed 
terra  cotta.  -Mr.  Ixsew  expects  to  ex- 
pend in  the  neighborhood  of  $400,000 
in   construction. 

SACRAMENTO,  CAL.  —  Theatre,  2 
story  and  base.  Class  C  construction. 
Cost  not  stated.  Architect.  A.  W.  Cor- 
nelius, Merchants'  National  Bank 
BIdg.,  S.  F.  Owners,  Turner  &  Dahn- 
ken  Circuit,  942  .Market  street,  S.  F. 
The  plans  of  Turner  &  Dahnken  to. 
erect  a  $100,000  theatre  building  ad- 
joining the  Pacific  Gas  and"  Electric 
building  on  K  street  have  been  halted 
by  Building  Inspector  W.  B.  Rohl, 
when  he  refused  to  issue  a  permit  for 
the  new  structure.  Rohl  refuses  to 
issue  a  permit  for  erection  until  the 
plans  have  been  revised,  as  he  states 
that  the  building,  according  to  pres- 
ent plans,  is  a  fire- trap.  Rohl  states 
that  the  building  must  be  absolutely 
fireproof  according  to  the  city  ordi- 
nance.s.  The  owners  of  the  proposed 
building  have  been  notified  that  their 
plans  will  remain  at  a  standstill  until 
the  necessary  revisions  are  made  on 
the    plans. 


STORES  AND  OFFICES. 


Contracts  Awarded. 

SEATTLI-;.  WASH. — Stori'S  and  lofts, 
2  story  and  ba.se,  brick  and  frame, 
$50,000.  Aichitect,  Carl  Siebrand.  Ar- 
cade Bldg..  Seattle.  Owners,  Northern 
Life  Insurance  Co.  Contractor,  Neil 
MacDonald,  Northern  Bank  Bldg..  Se- 
attle.    Contract  price.   $50,000. 


THEATRES. 


SAN  FRANCISCO — Theatre  and  of- 
fices. 6  story  and  base.  Class  A  con- 
.•?truction,  $100,000.  .Vrchitect,  H.  Ryan. 
Northern  Bank  Bldg..  Seattle.  Own- 
er, .Marcus  Loew.  Architect  H.  Ryan 
has  been  selected  to  design  the  big 
new  vaudeville  theatre  which  will  be 
erected  in  San  Francisco  by  .Marcus 
Ixjew.  the  New  York  theatre  magnate. 
.Mr.  I»ew  is  now  in  San  Francisco  with 
P.  Schaefer  of  (^hicago  and  .\l.  Kohn 
of  New  York  and  will  approve  the  se- 
lection of  a  site  for  the  new  theatre 
In  this  city  at  once.  Two  locrations 
have  been  under  consideration  for 
some  time,  one  being  the  southeast 
corner  of  .Market  and  Fourth  streets 
and  the  other  on  the  opposite  side  of 
.Market  street  further  w«st.  From  all 
that  can  be  learned  .Mr.  Loew  has  de- 
cided upon  the  Foui  tb  and  .Market  site 
and  will  close  the  deal  this  week.  .\s- 
sociated  with  .\rchitect  Ryan  of  Se- 
attle will  be  a  local  architect  whose 
name  cannot  be  given  out  at  this  time. 
.Xdvlce  from  Seattle  .states  that  the 
new  building  will  a  six-story,  class  A 
structure,  covering  an  area  of  137  by 
162  feet.  Preliminary  plan.s  show 
twelve  stores  besides  the  ihejiire  en- 
trance on  the  first  floor,  a  tola!  of  96 
offices  on  the  uppei-  lloor.s  and  the 
theatr<*  with  a  seating  eapaelty  of- 
3.50(1  people.  l';iitran<-e  and  exits  I'loni 
the   balcony  and   gallery   will   be   by    iii- 


SEALED    PROPOSALS 


ritoi'osAi.s. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
tiii.s  office  between  the  hours  of  'J 
w'oloek  |>.  III.  and  3  o'clock  p.  in.,  on 
\\  cdiicsdny,  the  10th  day  of  February, 
liH."..  for  doing  the  following  work, 
to    wit: 

Furnishing  and  installing  electric 
elevators,  hydraulic  lifts,  etc.,  in  the 
City    Hall. 

Progressive    pa.vments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five 
(5>  calendar  days  from  the  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works  and  completed  within  one 
hundred  and  eighty  (ISO)  calendar 
(hns    thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$12,500.00. 

-All  pioposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate   of   the   proposal. 

Printed  proposal  forms  w-ill  be  fur- 
nislietl  gratuitously  upon  application 
at  file  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
foi-ms. 

The  Board  of  Public  Works  reserves 
the  right   to  reject   any  and   all   bids. 

Bv  order  of  the  Board  of  Public 
Works.  F.    .1.    CHURCHTLL. 

Secretar.v. 
♦ 

riiopos.^Ls. 


Wednesday,      Jan.      27,      1915. 


I  amount  of  bond  for  faithful  per- 
fori  ince  of  contract  has  been  fixed  at 
$2  I,.' 5  0.00. 

.\  i  I  proposals  offered  must  be  accom- 
paiiiid  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  tlie  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  ihe  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  .of  Public  Works  reserves 
the  right  to  reject  any  and  all   bids. 

i:\  order  of  the  Board  of  Public 
Woiks.  F.    .1.    CHURCHILL. 

Secretary. 


NOTICE  TO   CONTR.%CTORS. 


I'\N  \M.V-I*A(IKIC        IXTKI{\ATION.\I< 
K.\.\r(>SITI<>\. 


I'm-  to  the  short  time  that  now  in- 
tervenes until  the  Opening  Day  of  the 
Exposition,  the  Buildings  and  Grounds 
Committee  will  discontinue  the  prac- 
tice of  advertising  for  bids  on  con- 
struction  work. 

In  the  future,  a  notice,  attached  to 
the  plans  and  specifications  on  which 
bids  are  desired,  will  be  posted  on  the 
Bulletin  Board  located  on  the  first 
floor  of  the  Service  Building  near  the 
entrance.  Bids  for  all  work  posted  on 
this  Board  will  be  taken  and  the  con- 
tracts awarded  within  twenty-four 
hours. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM    H.    CROCKER. 

Chairman.    (•) 


IMIOPOSALS    FOR    BUILDING. 


BUILDING,  ETC.— Treasury  Depart- 
ment, Office  of  the  Supervising  Archi- 
tect, Washington,  T^.  C. — Sealed  pro- 
posals will  be  opened  in  this  office  at 
3  p.  III.  February  S7,  IftlS,  for  the  con- 
struction, complete  (including  mechan- 
ical eijuipment,  lighting  fixtures  and 
approaches),  of  a  two-story  and  base- 
ment stone  or  brick-faced  building  of 
6,500  square  feet  ground  area,  fire- 
proof construction  and  composition 
roof  for  the  United  States  post  office 
at  .Miles  City.  Mont.  Draw-ings  and 
specifications  may  be  obtained  from 
the  custodian  at  Miles  City.  Mont.,  or 
at  this  office,  in  the  discretion  of  the 
supervising  architect.  Drawings  and 
specifications  will  be  ready  for  de- 
livery after  January  15,  1915.  O 
WENDE'ROTH,    supervising      architect. 

♦ 

l'ROPO.SAI>S    FOR    EXC.4VATI\G    AND 
CONCRETE    AVORK. 


OFFICE  OF  THF  BOARD  OF  PUB- 
llc  Works  of  the  City  and  County  of 
."san     Franc-lsco. 

Se,-il'-(l  ))roi>osals  will  be  received  at 
this  office  between  the  hours  of  1! 
o'clock  p.  III.  nnfl  3  o'clock  p.  in.,  on 
W'cdiicHiliiy,  the  lOth  diiy  of  Fcbriinry, 
HH.-i.  for  doing  the  following  work  to 
wit : 

General  <-onslruetion  of  the  Aca- 
demic building  of  the  Polyteelinie  High 
.'-'f  liool.  located  on  block  bounded  by 
.\rrrui'l|o  Boulevard.  Frederick,  Carl 
.-Mid    \\  illard    streets. 

Prouri'ssive    payments    will    be    made. 

S^aid  work  must  be  done  in  aec-ord- 
!ince  with  the  sneellieat  ions  on  tile  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reft-rence  Is  hereby  made, 
and  must  be  coiiiineliced  within  five 
(5)  <-aleiid;(r  da.vs  from  the  leeelpl  of 
willten  notice  I'foni  the  Board  of  Pub- 
lie  Works  and  completed  within  one 
Inmdred  iind  twenty  (U'l')  calendar 
days   thereafter, 


EXCAVATION  AND  C  O  N  C  R  F:  T  E 
WORK — Department  of  the  Interior,  U. 
S.  Reclamation  Service,  Washington.  D. 
C. — Sealed  proposals  will  be  received 
at  the  office  of  the  U.  S.  Reclamation 
.Service  at  Provo,  TTtah.  until  2  o'clock 
p.  III.  February-  3,  lOI."?,  for  construction 
involving  158,000  yards  of  excavation, 
7,000  .\-ards  of  concrete  and  other  items. 
The  work  is  located  near  Payson  City, 
Utah,  near  the  .''an  Pedro.  I/Os  Angeles 
and  Salt  Lake  Railroad  and  the  Tintic 
Branch  of  the  Denver  and  Rio  ("Jraiide 
Railroad.  For  particulars  address 
TTnited  States  Reclamation  Service, 
Provo,  Utah,  or  Washington,  D.  C.  A. 
P.   D.WIS,  director  and  chief  engineer. 


IM<Oi>O.SALS    FOR     C.\NAL.    SUPPLIES. 

PANAMA  CIRCULAR  S93— Proposals 
I'oi-  'Plnee  1.000- Yard  .^teel  Dump  Scows. 
—  .'^I'alecl  proposals  will  be  received  at 
the  ofiiee  of  the  gener.-il  purchasing  of- 
lieer.  the  Pan.-iiii;i  ('aii.->l.  Washington. 
1>.  r..  until  I0::t4>  n.  in.  February  10. 
I1M."^.  al  which  time  they  will  be  opened 
ill  public,  for  furnishing  the  above 
intiitioned  articles.  Blanks  and  general 
Information  relating  to  this  circular 
(No.  ,S93)  ma.v  be  obtained  from  this 
office  or  the  oHice  of  the  assistant  pur- 
'hasliig  agent.  10S6  North  Point  street, 
Sjui  I-'iancisco,  ('al.:  alsti  from  the  U. 
S.  engineer  offices  in  the  following 
cities:  Seattle.  Wash.;  Los  .Angeles, 
t'al.  I''.  C  BOGt!.-;,  major,  corps  of  en- 
gineers, IT.  ,S.  jvrmy,  general  purchas- 
ing officer. 


Wednesday.      Jan.       27,      1915. 
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I'ROrOSALS     FOR    CANAL.    SUPPLIES. 

PANAMA  CIRCULAR  891— Proposals 
for  Material  for  the  Pumping-  Plant  of 
Dry  Dock  No.  1,  Balboa  Terminals. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer, the  Panama  Canal,  \\ashington, 
D.  C,  until  10:30  a.  m.  February  24, 
1H15,  at  which  time  they  will  be  opened 
in  public  for  furnishing  the  above 
mentioned  articles.  Blanks  and  gen- 
eral information  relating  to  this  cir- 
cular (No.  891)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent,  1086  North  Point 
street,  San  Francisco,  Cal.;  also  from 
the  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
<-"al.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers, U.  S.  army,  general  purchasing 
officer. 


PROPOSALS    FOR    CANAL    SUPPLIERS. 


PANAMA  CIRCULAR  892— Proposals 
for  Valves  and  Accessories  for  Dry 
Dock  No.  1,  Balboa  Terminals. — Sealed 
proposals  will  be  received  at  the  office 
of  the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C,  until 
11:30  a.  m.  Fel»ruary  24,  1»15,  at  which 
time  they  will  be  opened  in  public,  for 
furnishing  the'  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  892)  may 
be  obtained  from  this  office  or  tlie  of- 
fice of  the  assistant  purchasing  agent, 
1086  North  Point  street,  San  Francisco, 
Ca. ;  also  from  the  U.  S.  engineer  offices 
in  the  following  cities:  Seattle.  Wash.; 
Los  Angeles,  Ca.  F.  C.  BOGGS.  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing  officer. 


NOTICE  TO   CONTRACTORS. 


SEALED  proposals  will  be  received 
at  the  office  of  the  California  Highway 
Commission.  51.5  Forum  Building,  Sac- 
ramento, Cal.,  until  2  o'clock  p.  m.,  on 
February  1,  1015,  at  which  time  they 
will  be  publicly  opened  and  read,  for 
construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
Highway    as    follows: 

Butte  County  from  Nelson  to  Chico 
(in-But-3-C),  •  about  12.6  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

HighT>-ay  E^grineer's   Estimate. 

Item  ],  40,000  cubic  yards  excavation 
without  classification;  2,  264  lineal  feet 
12-inch  corrugated  iron  pipe:  3,  198 
lineal  feet  18-inch  corrugated  iron 
ipe;  4,  72  lineal  feet  24-lnch  corrugated 
iron  pipe;  5,  220  cubic  yards  Class  "B" 
Portland  cement  concrete  (culverts 
and  monuments);  6.  15.950  cubic  yards 
Class  "B"  Portland  cement  concrete 
(pavements);  7.  2,300  lineal  feet  guard 
rail;  8.  121  each,  hauling  and  setting 
monuments. 

The  Commission  will  furnish,  as 
more  explicitely  set  forth  in  the  speci- 
fications, the  following  materials,  viz: 
Pipe  railing  for  culverts,  reinforcing 
steel,  corrugated  iron  pipe.  Portland 
cement,   sand  and  coarse  aggregate. 

The  foregoing  quantities  are  approx- 
imate only,  being  given  as  a  basis  for 
the  comparison  of  bids,  and  the  De- 
partment of  Engineering  does  not  ex- 
pressly or  by  implication  agree  that 
the  actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the  right 
to  increase  or  decrease  the  amount  of 
any  clas.';  or  portion  of  the  work,  as 
may  be  deemed  necessary  or  expedient 
by  the  said  Commission. 

All  bids  are  to  be  compared  on  the 
basis  of  the  Highway  Engineer's  esti- 
mate of  the  quantities  of  work  to  be 
done. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  .at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramen- 
to. San  Francisco.  San  Luis  Obispo. 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called 
to  the  "Notice  to  Contractors"  annexed 
to  the  blank  form  of  proposal,  for  full 


iliiections    as    to    bidding,    quantities    of 
work    to    be   done,    etc. 

The  Department  of     Engineering   re- 
serves   the    right    to    reject   any    or    all 
bids    or    to    accept    the    bid    deemed    for 
I  he  best  interests  of  the  State. 
CHARLES    D.    BLANEY, 
NEWELI..    D.    DARLINGTON. 
CHARLES   F.    STERN. 
California   Higiiway   Commission. 
AUSTIN   ^.   FLETCHER, 

Highway   Engineer. 
WILSON    R.    ELLIS,    Secretary. 


PROPOSALS     FOR     STEEL     TOWERS. 


STEEL  TOWERS — Sealed  proposals, 
indorsed  "Proposals  for  Steel  Towers," 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington, D.  C,  and  at  the  U.  S.  naval 
station.  Cavite,  P.  I.,  until  11  o'clock  a. 
m.  February  27,  1915,  and  then  and 
there  publicly  opened  for  the  construc- 
tion and  erection  of  three  600-foot 
steel  towers  at  each  of  the  following 
naval  stations:  San  Diego,  Cal.;  Pearl 
Harbor.  Hawaii,  and  Cavite.  P.  I. 
Plans  and  specifications  may  be  ob- 
tained on  application  to  the  bureau  or 
at  the  naval  stations  named  upon  de- 
posit of  $25  as  security  for  their  re- 
turn. H.  R.  STANFORD,  chief  of  bu- 
reau. 

NOTICE  INVITING  BIDS. 

NOTICE  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  of 
the  Board  of  Supervisors  of  San  Joa- 
quin County,  California,  at  the  office  of 
said  Board,  in  the  City  of  Stockton, 
until  10  o'clock  a.  ni.  of  Thursday,  Jan- 
uary 28,  1915,  for  furnishing  steel  fur- 
niture and  fixtures  for  the  office  of  the 
Auditor  of  San  Joaquin  County  accord- 
ing to  plans  and  specifications  pre- 
pared by  the  M.  G.  West  Company  and 
adopted  by  said  Board.  December  28, 
1914.  and  to  which  bidders  are  partic- 
ularly referred. 

All  bids  must  be  presented  in  sealed 
envelopes  marked  to  designate  the 
work    bid    for. 

All  proposals  .  must  be  accompanied 
by  United  States  currency  or  certified 
check  made  payable  to  the  Chairman 
of  the  said  Board  of  Supervisors  in 
the  sum  of  10  per  cent  of  the  amount 
of  the  bid  and  a  bond  of  50  per  cent 
of  the  contract  price  will  be  required 
of    the    successful    bidder. 

The  Board  reserves  the  right  to  re- 
ject  any   or  all   bids. 

By  order  of  said  Board  made  Janu- 
ary   4.    1915. 

EUGENE  D.  GRAHAM, 

Clerk. 
By    S.    A.    CARTER, 

Deputy  Clerk. 


STATE    OF    CALIFORNIA. 
DEPARTMENT     OP     ENGINEERING. 


CALIFORNIA   HIGHWAY   COMMISSION 


NOTICE  TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Commission,  515  Forum  Building, 
Sacramento,  Cal.,  until  2  o'clock  P.  M. 
on  February  1,  1915,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  portions  of 
State    Highway    as    follows: 

Butte  County  from  Nelson  to  Chico 
(III-But-3-C).  about  12.6  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specifi- 
cations may  be  obtained  at  the  said 
office,  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacra- 
mento. San  Francisco.  San  Luis  Obispo, 
Fresno,   and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject     any  or     all 


bids   or    to    accept    tlie    bid   deemed    for 
the   best   interests   of   the   State. 
CHARLES    D.    BLANEY, 
NEWELL    D.    DARLINGTON, 
CHARLES   F.   STERN, 
California    Highway    Commission. 
AUSTIN   B.   FLETCHER, 

Highway    Engineer. 
WILSON  R.  ELLIS,  Secretary 
Dated:  December  22,   1914.  (•) 


NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
\V.  F.  McClure.  State  Engineer,  Capitol 
Huilding,  Sacramopto.  California,  up  to 
and  including  12  o'clock,  noon,  Monday, 
February  1,  1915,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  the  Mason  Work,  Structural 
Steel  and  Iron.  Carpenter  Work,  Metal 
Furring,  Lathing  and  Plastering,  Sheet 
Metal  and  Roofing,  Painting  and  Stain- 
ing, Glass  and  Glazing,  Ornamental 
Iron  Work,  Marble  and  "Tile  Work,  and 
Electric  Wiring  of  buildings  to  be 
known  as  "Main  Building"  and  "Gym- 
nasium and  Boiler  House,"  Fresno 
State  Normal  School,  Fresno,  Califor- 
nia," in  accordance  with  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento.   California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department   of    Engineering. 

Cash,  a  biddei's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accomoany    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications;  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Department  of  Engineering,  at 
Sacramento,  California,  In  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid  received. 

All  bids  must  be  addressed  to  W.  P. 
McClure.  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Poposals  for  'Main  Build- 
ing' and  'Gymnasium  and  Boiler 
House.'  Fresno  State  Normal  School. 
Fresno.    California." 

[SIGNED]  W.    F.    McCLURB, 

State    Engineer.   (•) 


NOTICE  TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building.  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Monday, 
I'^ebruary  1,  1915,  said  bids  then  and 
(here  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  to 
complete  the  Plumbing,  Sewers  and 
Gas  Fitting.  Vacuum  Cleaning  system. 
Steam  Heating  and  Fitting  and  Indi- 
rect Heating  and  Ventilating  System 
of  buildings  to  be  known  as  "Main 
Building"  and  "Gymnasium  and  Boiler 
House,"  Fresno  State  Normal  School, 
Fresno.  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering,    Sacramento,    (i!alifornla. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accpmpany    each    bid. 

A  deposit  of  Fifteen  ($15.00)  Dollars 
will  bo  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering,  at  Sacrkmento, 
California,    in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer.  Sacramento, 
California,  and  plainly  marked  on  the 
<»nveloDe:  "Prooosal  for  Plumbing. 
etc.,  for  'Main  Building'  and  'Gymna- 
sium and  Boiler  House.'  Fresno  Nor- 
inal    School.    Fresno,    California. 

[SIGNED]  W.    F.    McCLURE, 

State    Engineer.  (•) 
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Cls^ssiHed  according  tp  I^ocation 


SAN    FRANCISCO. 


RESIDENCE  —  3  story  and  base, 
frame,  J20,000.  San  Francisco,  .\rchl- 
tect,  Willis  Polk.  Hobart  Bids-  .'^.  F. 
Owner,  Joseph  O.  Tobin.  The  dwell- 
ing will  be  erected  at  1969  California 
street  and  will  cover  an  area  of  r!5  by 
T.")  feet.  The  dwelling  sets  well  back 
in  beautiful  grounds  and  when  com- 
plete will  be  among  the  handsomest  of 
San  Francisco's  new  residence.-^.  There 
will  be  fourteen  rooms,  several  baths 
and  sleeping  porches.  Interior  finish 
will  be  of  pine  and  hardwood  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood doors  will  be  used  throughout, 
lans  provide  for  steam  heat  and  a  hot 
water  supply,  vacuum  cleaning  and 
dumb  waiters.  Bath  rooms  will  be 
finished  in  tile  and  equipped  with 
showers.  There  will  be  several  open 
fire  places  and  tile  or  brick  mantels. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
being  taken. 

RESIDENCE  —  2  story  and  base 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  J.  C.  Kirby,  2152A 
Market  street,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  12th 
avenue  north  of  Anza  street  and  has 
been  designed  to  contain  six  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
L.abor.  Materials  are  now  being  pur- 
chased. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,800.  San  P'rancisco.  Archi- 
tect, none.  Owner,  Wilhelmina  Bahrs, 
63.5  17th  avenue.  S.  F.  The  dwelling 
will  be  erected  on  the  east  side  of  17th 
avenue  north  of  Balboa  street  and  has 
been  designed  for  a  six-room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  room 
will  be  finished  in  tile.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  I^iabor.  .Ma- 
terials are   now   being  purchased. 

APAUT.MENT  HOUSE— 3  story  and 
base.  Class  ('  construction.  $43,000. 
San  Francisco.  Architect.  Frederick  H. 
Meyer.  Bankers'  Investment  Bldg.,  S. 
F.  Owner,  A.  Rothberg.  The  building 
will  be  erected  on  the  north  side  of 
Post  street  east  of  I^rkin,  having  a 
frontage  of  63  V4  feet  by  a  depth  of  127 
feet.  There  will  be  a  total  of  21   suites 


of  two  and  three  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  Interiors  will  be  finished 
in  pine  and  elm.  Hardwood  floors  will 
be  used  in  the  lobby  and  dining  rooms. 
Hath  rooms  will  have  tile  wainscot  and 
composition  floors.  Plans  provide  for 
steam  heat,  an  automatic  elevator  and 
hot  water  supply.  Marble  wainscot 
will  be  used  in  the  entrance.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  San  Francisco.  Ar- 
chitects. Rhodes  &  Marisch,  3372  16th 
street,  S.  F.  Owner,  Henry  Sipple.  The 
building  will  be  erected  at  the  north- 
east corner  of  19th  and  Lexington 
streets,  and  has  been  designed  to  con- 
tain nine  suites  of  three  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  elm  panels.  Some  hardwood  floors 
will  be  used.  There  will  be  steam  heat 
and  a  hot  water  system.  All  suites 
will  have  wall  beds.  Bath  rooms  will 
be  finished  in  imitation  tile  with  com- 
position floors.  Tile  wainscot  will  be 
used  in  the  entrance.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for  at 
once. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $10,000.  San  Francisco.  Ar- 
chitect. C.  O.  Clausen.  Phelan  Bldg..  S. 
F.  Owner,  Teresa  Fett.  The  building 
will  be  erected  on  the  north  side  of 
Union  street  west  of  Baker,  covering 
an  area  of  27  >4  feet  by  80  feet.  Inte- 
rior will  contain  six  apartments  of  two 
ar^d  three  rooms.  All  suites  will  have 
wall  beds  and  private  bath  rooms.  In- 
terior finish  will  be  of  pine,  redwood 
and  elm.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floor.  The  basement  will  be 
used  for  a  private  garage.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 

APART.MENT  HOUSE— 3  story  and 
base,  frame.  $7,500.  San  Francisco.  Ar- 
chitects. Rhodes  &  Marisch.  3372  16th 
street.  S.  F.  Owner,  Henry  Sipple.  The 
building  will  be  erected  on  19th  street 
near  I..exington  and  has  been  designed 
to  contain  six-  apartments  of  three 
rooms  and  three  of  two  rooms.  Inte- 
riors will  be  finished  in  pine  and  elm 
panels.  There  will  be  a  hot  water  sup- 
pl.v.  wall  beds  and  jirivate  bath  rooms. 
ICntrance  will  have  tile  wainscot.  Ex- 
terior of  the  building  will  be  covered 
with  shiplap  and  rustic.  Plans  are  be- 
ing   prepared. 

FLATS — 2  story  and  base,  frame. 
$9,000.  San  Francisco.  Architect.  E. 
E.  Young.  2.51  Kearny  street,  S.  F. 
Owner.  Thomas  Scoble.  363  1-lth  ave- 
nue. S.  F.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Palm 
and    Euclid    avenue,    covering    an    area 


<>i  .  by  75V^  feet.  There  will  be  four 
iiidirn  flats.  Interiors  will  be  fin- 
j.-^lii'i  in  pine  with  some  elm  panels. 
11,1  Mi  wood  floors  will  be  used  in  the 
l)riiu  ipal  rooms.  Tliere  will  be  a  cen- 
tial  heating  system  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  wifl  be  finished  in 
tile  with  composition  floors.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  I.Abor.  Materials  are  now  being 
puichased. 

SHED — 2  story,  frame.  Cost  not 
stated.  San  Francisco.  Engineer,  As- 
sistant State  Engineer,  Ferry  Bldg.,  S. 
F.  Owners,  State  of  California.  Bids 
will  be  opened  by  the  State  Board  of 
Haibor  Commissioners  on  January 
2Sth  instead  of  on  January  21st  for 
constructing  the  two-story  frame  shed 
for  the  Wells-Fargo  Express  Co.  on 
dolphin  south  of  the  Ferry  Building. 
Plans  and  specifications  for  this  work 
can  be  secured  from  the  ofBce  of  the 
Assistant  State  Engineer.  Ferry  Bldg. 
The  building  will  be  430  by  110  on  the 
first  floor  and  200  by  110  on  the  sec- 
ond   floor. 

FI-.ATS — 2  story  and  base,  frame, 
$10,9110.  San  Francisco.  Architect.  W. 
O.  Banks.  2325  Larkin  street.  S.'  F. 
Owner,  Lily  Leale,  245S  Vallejo  street, 
S.  F.  The  building  will  be  erected  on 
the  north  side  of  Green  street  west  of 
Broderick  and  will  cover  an  area  of 
30  by  S3>4  feet.  There  will  be  two 
modern  flats  of  six  rooms  each.  Inte- 
lior  will  be  finished  in  pine,  redwood 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  living  rooms,  dining 
rooms  and  reception  halls.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Entrances  will  be  fin- 
ished in  marble  and  tile.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  ure  complete  and  the  work  will 
probably  be  done  by  Contractors  Seth 
and    Oeorge    Walker.    110    Jessie    street. 

FLAT  ALTERATION— 2  story,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect. Albert  L.  I.«ipachet.  110  Sutter 
street.  S.  F.  Owner's  name  not  given. 
The  building  to  be  altered  is  a  large 
old  family  residence  located  on  Eddy 
street  lear  Broderick.  Included  in  the 
work  will  be  interior  finish,  plastering, 
elect  riv-  work,  hardwood  floors,  some 
tile  w  (irk  and  a  little  plumbing.  Ex- 
teiioi-  will  be  covered  with  cement 
plaster  on  metal  lath.  I'lans  are  com- 
plete and   fiTures  are  being  taken. 

I'L.XTS — 2  story  and  base,  frame. 
$3.5iM».  San  Francisco.  Architect.  Ar- 
thur Halstrom.  3146  Divisadero  street, 
S,  K.  Owners,  Halstrom  &  I^acazette. 
ol46  Divisadero  street.  S.  F.  The  build- 
ing will  be  erected  on  the  south  side 
of  Tyombard  street  west  of  Baker,  and 
lias  been  designed  tt>  contain  stores  on 
the    lirst   floor   and   a   six-room   flat   on 


Wednesday.       .tan. 


BUILDING  AND  ENGINEERING  NEWS 


19 


W.   R.    ERODE,   Freo.  LOUIS  R.  HOLM,  Sec.  R.    J.    ERODE,   Vlce-Prea. 

BRODE   IRON   WORKS 

Established  1886 — Incorporated  1913 
Tel.    Kearny    2464. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

OHIO*  *  Works:  31-37  Hawthorne  St..  bet.  Howard  &  Folsom  Sts..    San  Francisco,  Cal. 


the  upper  tlooi'.  Interior  iini.>^h  will  be 
of  pine  and  redwood.  .Some  iiardwood 
floor.';  will  be  used.  There  will  be  an 
open  tire  place  in  the  living  room. 
Mantel  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  room.  Exte- 
rior of  the  building  will  be  covered 
with  ru-^stic  and  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  when  complete  the  work  will  be 
done  by   Day  Labor. 

HOTEL — 5  story  and  base,  rein- 
forced concrete  and  steel,  $35,000.  San 
Francisco.  Architects,       Rhodes       & 

-Marish,  3372  16th  street,  S.  F.  Owner, 
C.  F.  Hornung.  The  building  is  now- 
iinder  construction  on  the  west  side  of 
Valencia  street  south  of  16th,  the  steel 
fiame  being  up  and  a  contract  for  the 
concrete  walls  and  floors  let  to  Ras- 
mussen  &  -Maillard.  Other  parts  of 
the  work  will  be  done  by  Day  Labor. 
The  building  will  contain  a  total  of 
.">S  guest  rooms  and  8  baths  on  the 
upper  floors.  The  ground  floor  will 
contain  the  large  restaurant  and  of- 
fice. Ladies'  parlors  and  lobby  are  lo- 
cated on  a  mezzanine  floor.  Interior 
finish  will  be  of  pine  and  elm.  There 
will  be  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  hot  water 
supply.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  and  Co- 
lii.sa    sandstone. 

SPECIAL  SURGICAL  WARD— 2  story 
and  base,  reinforced  concrete,  $9,406. 
San  Francisco.  Engineer,  Con.<;tructing 
Quartermaster,  Fort  Mason.  Owners, 
I'nited  States  Government.  Bids  open- 
ed for  this  work  show  Lester  H.  Stock, 
12  Geary  street,  S.  F.,  low  at  $9,406.  Xo 
award  has  been  made.  A  complete  list 
of  these  figures  will  be  found  under 
the  heading  of  San  Francisco  in  this 
issue. 

NURSES'  DORMITORY— 2  story  and 
base,  reinforced  concrete,  $14,625.  San 
Francisco.  Engineer,       Constructing 

Quartermaster,  Fort  Mason.  Owners, 
United  States  Government.  Stanley 
.Johnson  Co.  submitted  the  lowest  fig- 
ure for  this  work  at  $14,625.  No  award 
has  been  made.  A  complete  list  of 
these  figures  will  be  found  under  the 
heading  of  San  Francisco  in  this  issue. 

CITY  HALL  ELEVATOR  WORK — 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, Bakewell  &  Brown,  251  Kear- 
ny street,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Plans  have 
been  completed  and  approved  for  the 
elevator  work,  both  electric  and  hy- 
draulic, in  the  new  City  Hall.  Bids 
are  being  taken  and  will  e  opened  by 
the  Board  of  Public  Works  on  Feb- 
ruary lOth.  Plans  and  specifications 
can  be  secured  from  the  City  Depart- 
ment of  Architecture,  Temporary  Citv 
Hall. 

FACTORY  GROUP— 1  and  2  story, 
reinforced  concrete.  Cost  not  stated. 
•San  Francisco.  Engineer,  Engineer- 
ing Department  American  Can  Co., 
Mills  Bldg.,  S.  F.  Owners,  .-\merican 
Can  Co.  Property  in  the  Protero  dis- 
trict has  been  purchased  by  the  Amer- 
ican Can  Co.  through  the  Crocker  Bank. 


This  holding  i.s  one  of  the  largest  in 
the  Potrero  district  and  the  purchase 
price  totals  several  hundred  thousand 
dollars.  The  company  will  build  one 
of  the  largest  can  factories  in  the  west 
on  their  new  property.  In  speaking 
of  the  new  buildings  the  general  man- 
ager of  the  American  Can  Co.  stated 
that  plans  for  these  buildings  would 
be  designed  by  the  company's  engi- 
neering department.  There  will  be 
several  large  structures,  all  of  whiph 
will   be   of  reinforced  concrete   type. 

THEATRE  AND  OFFICES — 6  story 
and  base.  Class  A  construction,  $400,- 
000.  San  Francisco.  Architect,  H. 
Ryan,  Northern  Bank  Bldg.,  Seattle. 
Owner,  Marcus  Loew.  Architect  H. 
Ryan  has  been  selected  to  design  the 
big  new  vaudeville  theatre  which  will 
be  erected  in  San  Francisco  by  ^Marcus 
Loew,  the  New  York  theatre  magnate. 
.Mr.  Loew  is  now  in  San  Francisco  with 
P.  Schaefer  of  Chicago  and  .\f.  Kohn 
of  New  York  and  will  approve  the  se- 
lection of  a  site  for  the  new  theatre  in 
this  city  at  once.  Two  locations  have 
been  under  consideration  for  some 
time,  one  being  southeast  corner  of 
Market  and  Fourth  streets  and  the 
other  on  the  opposite  side  of  Market 
street  further  west.  From  all  that  can 
be  learned,  Mr.  Loew  has  decided  upon 
the  Fourth  and  Market  site  and  will 
close  the  deal  this  week.  Associated 
with  Architect  Ryan  of  Seattle  will 
be  a  local  architect  whose  name  can 
not  be  given  out  at  this  time.  Advice 
from  Seattle  states  that  the  new  build- 
ing will  be  a  six-sory.  Class  A  struc- 
ture, covering  an  area  of  137  by  163 
feet.  Preliminary  plans  show  twelve 
stores  besides  the  theatre  entrance  on 
the  first  floor,  a  total  of  96  offices  on 
the  upper  floors  and  the  theatre  with 
a  seating  capacity  of  3,500  people.  En- 
trance and  exits  from  the  balcony  and 
gallery  will  be  by  inclined  plains.  Ex- 
terior of  the  building  will  be  faced 
with  white  glazed  terra  cotta.  Mr. 
Loew  expects  to  expend  in  the  neigh- 
borhood  of   $400,000   in   construction. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco,  Archi- 
tect, none.  Owners,  C.  .1.  and  W.  .T. 
Keenan,  Hayes  and  Central  avenue,  S. 
F.  The  dwelling  will  be  erected  on  the 
north  side  of  California  street  east  of 
20th  avenue.  The  dwelling  will  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor. 

SCHOOL  COMPLETION  —  4  story. 
Class  .\  construction,  $85,000.  San 
Francisco.  Architect,  City  Department 
of  Architecture,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.     Plans  for  the  general  com- 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 

European  Plan  Rates  $1 .50  up. 


Management, 


Chester  W.  Kelley 


pletion  of  the  Academic  Building  of 
the  Polytechnic  High  School  group 
have  been  completed  and  are  now  out 
for  figures.  This  work  will  include 
practically  all  of  the  carpentry  work 
and  cabinet  work,  floors,  sash  and  door 
work  and  special  fixtures.  Bids  will 
be  opened  by  the  Board  of  Public 
Works  on  February  10th.  Plans  and 
specifications  can  be  secured  from  the 
City  Department  of  Architecture.  An 
official  proposal  appears  in  another 
column   of  this   issue. 

EXPOSITION  CO.  NOTICE  —  San 
Francisco.  The  building  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Co.  has  sent  out 
formal  notice,  a  copy  of  which  appears 
under  the  heading  of  Sealed  Proposals 
in  this  issue,  stating  that  due  to  the 
short  time  now  remaining  before  the 
oflicial  opening  of  the  Exposition  that 
the  committee  w-ill  discontinue  the 
practice  of  advertising  work  to  be 
done  on  the  grounds.  In  the  future  a 
twenty-four  hour  notice  will  be  posted 
on  the  Bulletin  Board  at  the  Service 
Building,    Exposition    Grounds. 

APART.MENT  HOUSE— 5  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Engineer, 
Pierre  Zucco.  166  Geary  street,  S.  F. 
Owners,  Whittell  Estate,  166  Geary 
street,  S.  F.  The  building  will  be 
erected  on  California  street  near  Jones 
and  has  been  designed  to  contain  four 
large  apartments  ranging  from  eight 
to  nine  rooms,  each  with  several  baths, 
private  halls  and  entrances.  The  en- 
tire top  floor  will  be  given  over  to 
servants'  quarters.  Interiors  will  be 
finished  to  suit  the  tenants.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal   rooms.      Plans    provide    for    steam 
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heat,  elevator  service,  vacuum  clean- 
ing, a  hot  water  supply  and  dumb 
waiters.  Kath  rooms  will  be  imlshed 
in  tile.  Marble  and  tile  wain  cot  will 
be  used  in  the  lobby  and  etitr.iiue.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  art-  com- 
plete, but  ti«:ure.s  will  not  be  taken 
until    spring. 

GARAGK— 2  story  and  ba.-i  .  reijy 
forced  concrete,  $40,000.  San  1  i.iticisco. 
Architect,  .Maxwell  Hugbee,  Li<  k  Bldg., 
S.  R  f)wner,  Charles  S.  Hanlon.  The 
building  will  be  erected  on  Bu.^h  street 
at  the  corner  of  St.  George  Place  and 
will  be  one  of  the  largest  commercial 
garages  in  the  city.  Construction  Will 
be  fireproof  throughout  with  rein- 
forced concrete  floors,  walls  and  roof 
slabs.  Interior  finish  will  be  of  pine. 
There  will  be  metal  window  .^ash  and 
frames.  Special  gasoline  storage  tanks 
will  be  installed.  A  part  of  the  build- 
ing will  be  designed  for  a  large  and 
completely  equipped  machine  shop. 
Kxterior  will  be  faced  with  cement 
pla.ster.  Plans  are  complete  and  fig- 
ures  will    be  called   for   shortly- 

SUB-POWER  STATION— 1  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  San  Francisco.  Architect, 
Chief  Draughtsman  W.  B.  Farlow,  Hol- 
brook  Bldg.,  S.  F.  Owners,  United  Rail- 
roads Co.  The  building  will  be  erect- 
ed on  the  west  side  of  Eighth  avenue 
17,")  feet  south  of  Geary,  and  has  been 
designed  to  house  the  company's  sub- 
power  plant  in  the  Richmond  District. 
Construction  will  be  fireproof.  Interior 
finish  will  be  of  pine.  Metal  window 
sash  and  frames  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being  prepared  and  will  shortly  be 
out   for   figures. 

Contracts  Awardea. 

RESIDENCE  —  2  story  and  base, 
frame,  $7,500.  San  Francisco.  Archi- 
tects, Falch  &  Knoll,  Hearst  Bldg.,  S. 
P.  Owner,  Martin  Raggett.  Contrac- 
tors, Higginson  Co.,  Humboldt  Bank 
Bldg.,  general  construction,  $,'),982: 
Wetzel  Co.,  plumbing,  $540,  and  P. 
Johnson,    painting,    $465. 

PHOTO  DISPLAY  BOOTH  —  Frame 
.-onstruction,  $5,500.  San  Francisco. 
Ai-chitect,  none.  Owners,  Cardinell- 
Vincent  Co.,  579  Market  street,  S.  F. 
Contractor,  L.  A.  Hinson,  180  Jessie 
street,  S.  F.     Contract  price,  $5,500. 

HOTEI..  COMPLETION— 7  stories  and 
base,  steel  and  brick,  $60,000.  San 
Francisco.  Architect,  Norman  R.  Coul- 
ter, 4  6  Kearny  street,  S.  F.  Owner, 
Jo.seph  Kowalsky.  Contractor,  W.  D. 
Henderson,  Monadnock  Bldg.  Contract 
price,    $60,000. 

STREET  PAVING  —  $19,000.  San 
Francisco.  Engineer,  City  Engineer, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Contractor,  W.  V.  McDonald,  S.  F.  Con- 
tract price.  $19,000.  Note:  This  con- 
tract covers  the  paving  on  .'^an  Bruno 
avenue  from  Olmstead  to  Railroad  ave- 
nue. 

WAREHOUSE— 2  story  and  base,  re- 
inforced concrete,  $80,000.  .San  Fran- 
cisco. Architect,  George  Wagner,  S.  F. 
Owners,  Sperry  Flour  Co.  Contractors, 
Clinton  I-'ireproofing  Co.,  Mutual  Bank 
Bldg.,    S.    F.      Contract    price,    $30,000. 
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Lettermen  Hospital 
Figures  Presented. 

>laiiy    Local    ('oiitraotor.>«    liitereMted    in 

Two   Xew   .4ddUionM    to   bo    .Made   at 

the    l.etterman   General   Hospital. 


A  large  number  of  bidders  <<ubniitted 
figures  to  the  Constructing  Quarter- 
master at  Fort  Mason  for  constructing 
two  additions  to  the  Letterman  General 
Hospital  at  the  Presidio  of  San  Fran- 
cisco. Both  buildings  will  be  two 
stories  high  and  of  the  reinforced  con- 
crete   type    of    construction. 

Stanley  Johnson  Co.  was  low  on  the 
Female  Nurses*  Dormitory  at  $14,625 
wiih  Frank  M.  Garden  second  low  at 
$14,848.  Lester  H.  Stock  presented 
the  low  figure  for  the  ward  for  special 
surgical  cases  at  $9,406.  Frank  M. 
Garden  was  second  low  at  $10,098.  No 
award  was  made. 

Ward    For    Special    .Surgical    Cases. 

Bids  for  this  work  wei'e  submitted  in 
the  following  manner;  (a)  general 
construction;  (b)  extra  flooring;  (c) 
omit  cementing;  (d)  plumbing:  (e) 
drains;  (f)  wiring;  (g)  li^ht  fixtures; 
(h)    heating;    (i)    building   complete. 

R.  Ehrhart  (a)  $11,300;  (b)  $225;  (c) 
$300. 

Burnham  Plumbing  Co.  (d)  $2,179: 
(e)    $176;    (h)    $645. 

M.  Fisher  (a)  $12,846;  (b)  $200;  (c) 
$400. 

W.  N.  Concannon  (b)  $170;  (c)  $726; 
(d)  $2,364;  (e)  $95;  (f)  $1,325;  (g)  $245; 
(h)    $596;    (i)    $19,877. 

W.  A.  Newsom  (a)  $10,826;  (b)  $250; 
(c)  $300;  (G)  $2,464;  (e)  $258;  (f)  $1,- 
265;     (g>    $176;    (h)    $544;    (i)    $15,275. 

F.   J.    Klimm    (d)    $2,296. 

Turner  Co.  (b)  $275,  (c)  $4L'0;  (e) 
$235;  (i>  $15,395. 

Stanley  Johnson  Co.  (a)  $10,225;  (b) 
$350;  (c)  $200. 

E.  A.  .Mantell  (f)  $1,103;  (g)  $143. 
Lester  H.  Stock  (a)  $9,406;  (b)  $385; 

(c)  $295;  (d)  $2,24(T;  (e)  $125;  (f)  $200; 

(g)  $220;  (h)  $495;  (i)  $12,643. 

Frank      .M.    Garden      Co.       (a)       $10,093; 

(b)  $135;    (c)    $386. 

Georare   A.    Bos    (a)    $10,450;    (b)    $258; 

(c)  $370;    (d)    $1,960;    (e)   $140;    (f)    $1000 
(g)    $160;    (h)    $500;    (i)    $14,070. 

Arnold  &  Rodw  ick  (a)  $10,380:  (b) 
$343;    (c)    $290. 

Pringle,  Dunn  &  Co.  (a)  $10,545;  (b) 
$200;    (c)    $300. 

Female    Nurses'    Dormitory. 

Bids  fcr  this  work  were  submitted 
in  the  following  mannei-:  (a)  genei'al 
con.struction:  (b)  omit  cementing;  (c) 
plumbing;  (d)  drains;  (e)  wiring;  (f) 
light  fixtures;  (g)  heating;  (h)  build- 
ing complete. 

R.    Ehrhart    (a)    $17,700;    (b)    $520. 

Burnham    Plumbing    Co.     (c)       $2,469; 

(d)  $105;    (g)    $977. 

.M.    Fisher    (a)    $18,850;    (b)    $650. 

Robert  Trost  (a)  $15,357;  (b)  $475; 
(c)  $3,949;  (d)  $315;  (e)  $617;  (f)  $314; 
(g)    $1,349;    (h)    $21,586. 

W.  N.  Concanon  Co.  (b)  $740;  (c) 
$3,197;  (d)  $75;  (e)  $1,163;  (f)  $223;  (g) 
$927;    (h)    $28,699. 

W.  A.  Newsom  (a)  $16,278;  (b)  $410; 
(c)  $2,450;  (d)  $200;  (e)  $490;  (f)  $308; 
(g)    $957;    (h)    $20,254. 

J.  Collins  (a)  $15,696;  (b)  $510;  (e) 
$620;    (f)   $430. 

F.  J.    Klimm    (c)    $2,798. 

Turner  Co.  (b)  $495;  (d)  $180;  (h) 
$21,780. 


Wednesday,       Jan.       ?7,       1915. 

iilcy,   Johnson   Co.    (a)    $14,625;    (b) 
I-  ' 

A.    -Mantell    (e)    $635;    (f)    $315. 

!>•  ster  H.  Stock  (a)  $15,151;  (b)  $625; 
(c)  $2,770;  (d)  $125;  (e)  $600;  (f)  $270; 
(g)    1870;   (h)   $19,749. 

I  rank  M.  Garden  &  Co.  (a)  $14,648; 
(bi    $487. 

r.rorge  A.  Bos  (a)  $15,666;  (b)  $400; 
ir.  42,350;  (d)  $170;  (e)  $550;  (f)  $280; 
(t;)    $900;    (h)    $19,746. 

]'.  E.  Davis  &  Son  (a)  $17,824;  (b) 
.$:;i'-.. 

W .    P.   Scott    (c)    $2,777;    (d)    $125;    (g) 

.\inold  &  Rodwick  (a)  $16,699;  (b) 
$1011. 

I'ringle,   Dunn   &  Co.    (a)    $16,945;    (b) 

$3s.-.. 


Convention   Held   At 
Columbus. 


.\  A'llONAL    ASSOCiATIOX    OF    BUILD- 

KHS'        KXCHA.NGES        TO        OPEN' 

ANNLAl.    COIVVEXTION. 


(iKMOIlAI..    CONTRACTORS'    ASSOCIA- 
TION   TO    BE    REPRESENTED. 


The  Annual  Convention  of  the  Na- 
tional Association  of  Builders'  Ex- 
changes is  to  be  held  this  year  at 
Columbus.  Ohio,  and  the  General  Con- 
tractors' Association  of  this  city,  who 
arc  members  of  that  body,  are  sending 
Mr.  ]■:.  T.  Thurston,  Jr.,  as  its  delegate 
to    th«.'    Convention. 

Mr.  Thurston  left  town  last  week 
and  will  spend  two  weeks  traveling  in 
the  East  visiting  the  various  larger 
cities  and  investigating  building  con- 
ditions. He  will  return  to  Columbus  in 
time  for  the  Annual  Convention,  which 
is  to  be  held  on  January  26,   27  and  28. 

The  main  question  to  come  before 
the  .Annual  Convention  of  the  National 
.\sso('iation  of  Builders'  Exchanges 
this  year  will  be  that  of  a  standard 
form  of  contract  and  articles  of  agree 
menl.  The  American  Institute  of  Archi- 
tects at  its  Annual  Convention  in  De- 
cember, 1913,  adopted  what  were  known 
as  tbf  "63  .\rticles  of  Agreement"  over 
the  strong  objection  and  protest  of  the 
N.  A.  of  B.  E.  This  opposition  of  the 
contractors  through  their  National  As- 
sociation became  so  pronounced  after 
the  adoption  of  the  63  .\rticles  that  the 
-American  Institute  of  .Architects  finally 
coii.-;onled  to  a  meeting  of  their  con- 
tiact  forms  committee  with  a  similar 
cnmiiiittee  of  contractors  appointed  by 
the  N.  A.  Of  B.  E.  This  meeting  took 
place  in  Philadelphia  in  September, 
1911.  and  in  the  meantime  the  archi- 
tects took  no  action  in  promulgating 
the    objectionable    63    -Articles. 

The  result  of  the  meeting  between 
the  two  committees  is  said  to  have 
been  satisfactory  and  a  form  of 
agreement  and  contract  was  agreed 
upon  and  referred  to  the  .Annual  Con- 
vention of  each  body  for  rejection  or 
ralilieation. 

It  is  reported  that  the  membership  of 
the  National  Association  of  Builders" 
Exchanges  will  be  increased  by  lOOri 
at  this  .Annual  Convention  and  this 
body  l)ids  fair  to  take  a  leading  and 
active  part  in  suggesting  and  introduc- 
ing uniform  methods  of  conducting  the 
l>uilding  business  throughout  the 
country   as   far  as  possible. 

Such   a   national   body   has   long  been 
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needed  by  the  building-  business  and 
the  General  Contractors'  Association 
of  this  city  in  supporting-  it  during  the 
last  three  years  has  done  so  in  the 
hope  that  the  body  will  continue  to 
grow  and  increase  in  influence.  A 
business  taking  in  so  many  divei'silied 
Interests  as  does  the  building  business 
and  a  business  so  universally  followed 
should  certainly  have  a  national 
medium  of  expressing  its  wants  to  the 
public    in   general. 

It  is  proposed  that  one  week  of  the 
Fair  period  shall  be  set  aside  to  be 
known  as  "American  Builders'  ^Yeek" 
and  the  Annual  Convention  of  the  Na- 
tional body  is  to  be  asked  to  set  a 
time  when  this  "Week"  shall  be  held. 
Mr.  James  A.  Barr,  Director  of  Con- 
gresses of  the  P.  P.  I.  E.  has  already 
been  in  touch  with  the  General  Con- 
tractors' Association  and  the  Builders' 
Exchange  in  reference  to  this  matter 
and  it  seems  likely  \hat  the  two  bodies 
may  decide  to  co-operate  during 
"American  Builders'  Week"  in  extend- 
ing the  glad  hand  of  fellowship  to  the 
contractors  who  will  visit  our  Fair 
City  during  the   "Week." 


Baildlng'  Contracts   Awarded. 


San  Francisco 


Owner J.      Chas.    Green      Co.,      273 

Valencia,  San  Francisco. 
Architect  ...None.  ' 
Day's   work.  COST,    $3000 


Proposed  Amendments  To 
Tenement  House  Act. 


Important  HoarinK  to  be  Held  by  Senate 

Coiiiniittee  at   Sacramento  on  Tues- 

(la.v,   January   20th. 


The  Senate  Committee  on  Public 
Health  and  Quarantine  will  hold  a 
public  hearing  on  proposed  amendments 
to  the  State  Tenement  House  Act  next 
Tuesday  night,  January  26th,  at  the 
State  Capitol  at  Sacramento. 

The  proposed  amendments  are  of 
great  impiirtance  and  all  interested 
should   take   notice  of  the   hearing. 


Name  Architects 

For  Competition. 

Many    of    San    Francisco's    Best    Known 

Architects    Invited   to   Conipete    For 

Nov    Hospital    Addition. 


The  Board  of  Consulting  Architects, 
John  Reid,  Jr.,  John  Galen  Howard  and 
Frederick  H.  Meyer,  has  completed  the 
program  for  the  competition  to  be  held 
to  secure  plans  for  the  new  southeast 
addition  to  the  San  Francisco  Hospital. 
This  building  will  cost  about  $400,000. 

A  jury  of  tliree  men,  two  selected  by 
the  Board  of  Public  Works,  one  of 
■whom  will  be  an  architect  practicing 
outside  the  state  and  the  other  a 
physician  or  iiospital  expert.  The  third 
member  of  the  jury  will  be  selected  by 
the  other  two.  The  a-svard  will  be 
made  on  April   15th. 

Tlie  following  architects  have  been 
i-nvited   to  compete: 

Bakewell  &  Brown,  Herman  Barth, 
John  Baur,  L.  B.  Dutton,  W.  C.  Hays, 
August  Headman,  L.  P.  Hobart,  G.  W. 
Kelham,  Krafft  &  Sons,  H.  H.  Meyers, 
B.  R.  Maybeck,  L.  C.  Mullgardt,  Wil- 
liam Newman,  Perso  Righetti,  Hough- 
ton Sawyer,  Ward  &  Blohme  and  C.  P. 
Weeks. 


165 
166 
167 
168 
169 
170 
171 
172 
173 
174 
175 
176 
177 
178 
179 
180 
181 
182 
183 
184 
185 
186 
187' 
188 
189 
190 
191 
192 
193 
194 
195 
196 
197 
198 
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200 
201 
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203 
204 
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207 
208 
209 
210 
211 
212 
213 
214 
215 
216 
217 
218 
219 
220 


Woolfrey    Woolfrey 

Cleese     Cleese 

Green     Green 

Hayes   Pk   Lndry.  .Flaherty 

Green     Green 

Johnson     Johnson 

Mission    Cons    RIty....Band 

Bricca     Rosina 

Westgate     Armistead 

Clinton     Sartorio 

Same      Linden 

Edison     -. Moren 

Langendorf     Onward 

Resnick     Resnick 

Vickery    Home   Mfg 

Rothchild     Urfer 

Burns     Cunningham 

Smith     Parkside 

^lahoney     Mahoney 

Buskey    Buskey 

Allen      Allen 

Heyman Heyman 

Bahrs     Bahrs 

Garibaldi     Garibaldi 

Finkelstein     Wengard 

Rayhill      Nilson 

Cal    Raisin    Commary 

Leale     Walker 

Hornung     Rasmussen 

Rothberg    Am   Cone 

Willett     Stockholm 

Del    Prete    Francesconi 

Clinton     Linden 

Same     Sartorio 

Shell   Co Western   Pipe 

Alpha     Elvin 

Cuneo     Cuneo 

Peyret     L«garnd 

Armand     Halstrom 

Wafer     Wafer 

Scoble     Scoble 

Donaldson     Donaldson 

Lacazette     Halstrom 

Farrell      Farrell 

Montgomery     Owner 

Compton     Compton 

Kirby      Kirby 

Prescott      Campbell 

Robinson     Wilson 

San    Francisco. McClenahan 

Young     Sinnott 

Czerney    New    Era 

Emanuel  Ch    Koenig 

AVestern  TJn  .  .  ..  .  Strehlow 
Langendorf  ..Central  Iron 
Huber    Leonard 


1500 

2800 

475 

400 

3000 

2500 

960 

145Q 

933 

1000 

11350 

2500 

41450 

400 

450 

400 

1000 

400 

400 

700 

6000 

1500 

2600 

400 

1490 

7375 

3845 

10900 

1800 

2948 

2046 

1035 

11350 

1000 

5800 

3500 

1400 
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FRAME  DWELLING 

(165)      W  NIAGARA  89  N  Mission.     One 
story  and  basement  frame  dwelling. 

Owner Roberts     &  Woolfrey      557 

Dolores,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 


FRAME    DWELLING 

(166)  E  TWENTY-FOURTH  AVE  175 
S  Anza.  Two-story  and  basement 
frame  dwelling. 

Owner Geo.    F.    and    Lucy    Cleese, 

524    27th   Ave.,   S.   F. 
Architect  .  .  .None. 

Contractor.  .George  F.   Cleese,   524    27th 
Ave.,    San    Francisco. 

COST.   $2800 


ROOF    SIGN 

(167)      SE     THIRD     AND    TOWNSEND. 
Illuminating    roof   sign. 

Owner J.      Chas.    Green      Co.,      273 

Valencia,  San  Francisco. 
Architect  .  .  .None. 
Days  work.  .        COST,    $475 


ALTERATIONS 

(168)  NO.      17   CAYUGA.        Raise      and 
alter  dwelling. 

Owner Hayes  Park  Laundry,  Prem 

Architect  . .  .None. 

Contractor.  .W.   W.    Flaherty,    126    Hill- 
crest    Drive,    Daly    City. 

COST.    $400 

ROOF  SIGN 

(169)  SE      FOURTH    AND      MARKET. 
Erect   roof   sign. 


FRAME    DWELLING 

(170)      E    TWENTY-FIRST    AVE    100    S 

Geary.         Two-story    and       basement 

frame   dwelling. 

Owner Johnson      &      Johnson,    818 

19th,  San  Francisco. 
Architect  .  .  .Nono. 
Day's  work.  COST,    $2500 


WATER  PIPES,  ETC. 
(171)  N  SEVENTEENTH  130  E  How- 
ard N  ]50xE  50-6;  E  Howard  150  N 
17th  E  180-6  N  200  W  98-6  S  37-6  W 
82  S  162-6;  E  Howard  170  S  16th  E 
180-6xX  70;  SE  16th  and  Howard  E 
127-6xS  100;  SW  16th  and  Shotwell 
W  127- 6xS  100;  NW  16th  and  Howard 
N  150xW  95;  SW  Howard  and  16th 
W  175-6  S  90  E  75-6  N  2-6  E  100  N 
87-6;  NW  16th  and  Shotwell  W  120x 
N  110.  All  work  for  furnishing  and 
setting  water  pipes  and  conduits  in 
streets    and    pumping   plant. 

Owner Mission     C  o  n  s  o  1  i  da  ted 

Realty    Company. 
Architect  ..  .J.     R.     Miller,     Lick     Bldg., 

San    Francisco. 
Contractor.  .S.     W.     Band,       318       Ellis, 

San   Francisco. 

Filed  Jan.   18,  '15.     Dated  Jan.  15,  '15. 

As      work      progresses      monthly 

payments    of     75% 

Usual     35     days 25% 

TOTAL  COST,  $960 
Bond,  $960.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  as  fast  as  re- 
quired. Forfeit,  none.  Plans  and 
specifications   filed. 


EXHIBIT    BOOTH 

(172)  EXPOSITION  SITE.  All  work 
except  painting  for  booth  in  Palace 
of    Food    Products. 

Owner Paganini    &    Bricca    Co. 

Architect  .  .  .Louis    Mastropasqua,       58Q 

Washington,    S.    F. 
Contractor .  .C.    Rosina. 
Filed  Jan.  18,  '15.     Dated  Jan.     5,  '15. 
Plaster    work    artd    mill    work    in 

place     $500 

Completed    and    accepted 550 

Usual     35    days.... 400 

TOTAL  COST,  $1450 
Bond,  none.  Limit,  Feb.  15,  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 


SIDEWALKS 

(173)  ST.  FRANCIS  WOOD  on  Mon- 
terey Boulevard  between  .St.  Francis 
Wood  and  Balboa  Terrace;  also  on  E 
side  of  Junipero  Serra  Blvd;  also 
on  extension  of  Portola  Drive,  bet. 
Westside  and  Junipero  .Serra  Blv<J 
and  tracks  of  U.  R.  R.  at  Sloat  Blvd; 
also  on  Lots  8  and  9  BIk  11,  St. 
Francis  Wood.  Concrete  and  brick 
sidewalks. 

Owner Westgate    Park    Company. 

Engineer  ..  .Geo.    B.    Sturgeon. 

Contractor .  .Armistead    &    Co. 

Filed  Jan.   18,  '15.     Dated  Jan.   14,  '15. 

Monthly    payments    of 75-% 

3«    days    after 25% 

TOTAL    COST,    $933.40 

Bond.  $500.     Surety,  A.  J.  Myers.  Limit, 

60    days.       Forfeit,       $10.       Plans      and 

sptcilications    tiled. 


CONCRETE    WORK,    ETC. 
(174)      SW    CALIFORNIA      &      STOCK- 
ton  S  68-9xW  117-6.     Concrete  work, 
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cribbing,  excavatinK  of  trenches, 
.steel  bar.s  and  reinforcing  pame  for 
three-story  and  ha.'^ement  frame 
apartment    building. 

Owner Delmar    .'^inith    Clinton. 

Architect  ...Rou.sseau  &  Rousseau, 
Monadnock    Uldg.,  S.   F. 

t'ontractor .  .C.  Sartorio,  .3126-A  La- 
guna,    San    I'ranci.sco. 

Filed    .Jan.    IS,    "l.i.      Hated    Jan.    18,    "IS. 

On    1st   of   each    month 75% 

On    completion     25% 

TOTAI,   COST,    $1000 

Bond,    none.       Tjimit,    a.«    .soon    as    pos- 

.<ible.     Forfeit,   none.     Plan.s  and  .opeci- 

ilcations    filed. 


Contractor.  .Home    Mfg.    Co.,    543    Br;.i 
nan,   San   Francisco. 

COST,   $1 


(IT.i)      H'MRKR,    MILL,    CARPEJNTKR. 
rough,    hardware,    etc.,    on    above. 

c;ontractor.  .  Wm.      Linden,    110      .lesaie, 
San    Francisco. 

Filed  .Ian.   18,  'IS.     Dated  .Ian.   IS,  '15. 

2nd    story   joists    up $1753.12 

Roof    on     1753.12 

Heady     for    lathing 1753.13 

Standing     trim     on 1753.13 

Completed    and    accepted 1500.00 

Usual     3.".     days 2837.50 

TOTAL  COST,   $11,350.00 

Bond,   none.      Limit,    lOU  days.      Forfeit, 

none.      Plans   and    specifications    filed. 

A  LTK  RATIONS 


(170)  W  POWELL,  bet.  Eddy  &  Ellii?. 
All  work  except  electric  work  for 
alterations  and  additions  to  lobby, 
etc.,   of  theatre. 

Owner Edison    Moving    Picture   Co 

.Architect  ..  .Milton      Lichtenstein,       111 

Ellis,   San   Francisco. 
Contractor.  .Geo.    G.    .Moren,    125    Falcon 

Ave.,    San    Francisco. 
Filed  .Ian.   18,  '15.     Dated  Jan.   18,  '15. 

Ready     for     plaster $625 

White      coated    and      ornamental 

moulds    set    625 

Completed     and     accepted 625 

Usual     35    days 625 

TOTAL  COST,  $2500 
Bond,  $1250.  Surety,  Globe  Indemnity 
Co.  Limit,  March  1,  1915.  Forfeit, 
none.      Plans   and    specitieations    Hied. 

BRICK    &    STEEL    BAKERY 

1177)  X  McAllister  144-6  E  Fin- 
more  E  55-6  X  137-G  E  19-6  M  137-6 
W  27  S  137-6  W  48  S  137-6  W  A  303. 
All  work  for  two-story  brick  and 
steel  bakery. 

Owner Bernard     Langendorf,     87S 

McAllister,   S.    F. 

Architect  ..  .David  C.  Coleman,  Mer- 
chant.s'  National  Bank 
Bldg..    San    Francisco. 

Contractor.  .Onward     Investment     Co. 

Filed   Jan.    18,   '15.      Dated   Jan.    14, '15. 
Brick   walls  up  to   2nd   floor.  .$7771.25 

Roof    boards    on 7771.25 

Inside    walls    brown    coated..    7771.25 

Completed    and    accepted 7771.25 

:m     da.VK     nftor 10356.00 

TOTAL  COST,    $41,450.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

$2.".       Plans    and    speoilications    filed. 

ALTERATIONS 

(178)  NO.  9(12  SILVER.     Alter  laundry 

Owner 11.   Resnick.   Premises. 

Architect  ..  ..M.    Resnick,    Premises. 
Day's    work.  COST,     $4  00 

ALTERATIONS 

(179)  NO.  550  SUTTER.  Alter  work 
.«lu)p. 

•'«••"'' N'ickery,    Atkin    &    Torrey, 

Preml.ses. 
Architect  .  .  .None. 


ALTERATIONS 

(180)      NO.   241    GEARY.     Alter  front 

Owner J.   M.   Rotchild,   Mills   Bldi.;.. 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,     $40*^ 


NEW    FRONT 

(LSI)      NO.      560      DIVISADERO.        Neu 
front. 

Owner Patrick    Burns    Estate,    nTiO 

Divisadero,    San    FrancLsco. 
Architect  ...None. 

Contractor.  .C.      W.     Cunningham,      2:^2 
Grove,  San   Francisco. 

COST,    $I0(Mi 


FRA.ME   GARAGE 

(182)      NO.     69    PARKER    AVE.       On   - 
story  frame  grarage. 

Owner M.    Smith,    Premises. 

-Architect  . .  .None. 

Contractor.  .Parkside    Home    Bldg.    Co., 
408   Crocker   Bldg.,   S.   F. 

COST,   $400 


ALTERATIONS 

(1S3)      W    ELEVENTH    70    SE    Folsom. 
Alter   and    add    to  junk    shop. 

Owner Miss  Agnes  Mahoney. 

Architect  ..  .Ernest  Essmann,  3805   24th 

San    Francisco. 
Day'.«    work.  COST,    $4  00 


FRAME     DWELLING 

(1S4)      E     SARATOGA     75     N     Woolsey. 
One-story  and   basement  frame  dwlg. 

Owner M.     Buskey.     15     Saratoga, 

San   Francisco. 
-Architect  . .  .None. 
Day's    work.  COST,    $700 


FRA-ME   RESIDENCE 

(185)  W  EIGHTH  AVE  175^  N  -Mor- 
aga.  Two-story  and  basement  frame 
residence. 

Owner L.    D.   and   H.    B.    Allen,    12S 

Sutter,  San  Francisco. 
-Architect  ..  .Dolliver     &     Swain,   Royal 

In.-^urance   Bldg.,   S.   F. 
Day's   work.  COST,    $6000 


FRA.ME    DWELLING 

(186)      XE    LIEBIG    300    SE    San    Jose. 
One-story  and  basement  frame  dwlg. 

Owner Oscar   Heyman   &   Bro.,   Inc 

742   Market.   San   Francisco. 
-Architect  .  .^None. 
Day's   work.  COST,   $1500 


FRAME    DWELLIXG 

(187)  E  SEVENTEENTH  AVE  50  N 
Balboa.  Two-story  and  basement 
fi'ame    dwelling. 

Owner Wilhelmia    Bahrs,    635    17th 

Ave.,    .«;an    Francisco. 
Architect  .  .  .None. 

Contractor.  .W.     Bahrs,    635     17th    Ave, 
.San    Francisco. 

COST,     $2600 

ALTERATIONS 

(ISS.)      S  CHESTNUT  197-3  W  Van  Ne.^s 

Ave.      Raise  store  building, 
"wner D.    Garibaldi,    1331      Chest- 
nut,  San    Francisco. 
.Architect  .  .  .  .None. 
Diiy's    work.  COST,    $4  00 


FRA.ME    STORES 

I  189)      S     LO.MBARD     220-6     W     Baker. 

All    work    for  one-.^tory    frame    biiiKl- 

Ing    (stores). 


Owner Dora   Finkelstein  and   Sam 

Kantrow,    1134    Scott,    S.    F. 
-Architect  ..  .-Milton      Lichtenstein,      111 

Ellis,  San  Francisco. 
Contractor.  .C.  Wengard,  1286  48th  Ave. 

San  Francisco. 
Filed  Jan.  19,  '15.     Dated  Jan.   18,  '15. 

Frame   up   and   sheathed $315 

Brown   coated    400 

Completed   and   accepted 400 

Usual    35   days 375 

TOTAL  COST,  $1490 
Bond,  $750.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Feb.  18, 
1915.  Forfeit,  $5.  Plans  and  specifica- 
tions  filed. 


ALTERATIONS 

(190)  NO.  627  H-AIGHT.  Alterations 
and  additions  of  stable  building  into 
garage. 

Owner Wm.    Rayhill,    627    Haight, 

."^an    Francisco. 

Architect  ...  Philipp  Schwerdt,   726   Cle- 
ment, San  Francisco. 

Contractor ..  Nilson    &    Arras. 

Filed  Jan.   20,  '15.     Dated  Jan.   19,  '15. 
Foundation   done  and   steel   work 

erected     $2500 

Main    floor  completed    1500 

Completed   and   accepted 1525 

Usual    35   days 1850 

TOTAL   COST,    $7375 

Bond,  $370('.  Sureties,  Edw.  Mooney  and 

Philip     O'Donnell.         Limit,     90       days. 

Forfeit,  none.     Plans  and   specifications 

filed. 


EXHU^IT    BOOTH 

(191)  EXPOSITION  SITE.  All  work 
for  exhibit  booth  in  Palace  of  Horti- 
culture. 

Owner California       Associated 

Raisin     Company. 

Architect  . .  .None. 

Contractor.  .Commary-  Peterson         Co., 
Inc.,    742   Market,   S.    F. 

Filed  Jan.   20,  '15.     Dated  Jan.   14,  "15. 

-As    work    progresses 75% 

On    completion Balance 

TOTAL   COST,    $3845.90 

Bond,    none.      Limit,    24    days.      Forfeit, 

plans  and  specifications,  none. 


FRAME    RESIDENCE 
(192)      X  GREEX,     bet.  Broderick     and 
and  Baker.     .All  work  for  three-story 
Irame  lesidence. 

Owner Lily     Leale,     E45S     Vallejo, 

San  Francisco. 
Architect  .  ..W.  O.    Bank.s,   2325   I-Arkin, 

San    Francisco. 
Contractor.  .George  H.  &  Seth   Walker, 

110   Jessie,   San   Francisco. 
Filed  Jan.  20,  '15.     Dated  Jan.   15,  '15. 

Frame    up    $2025 

Brown    coated    2050 

\\hite    coated     2050 

-Accepted     2050 

Usual     35    days 2025 

TOTAL.  COST,  $10,900 
Bond,  none.  Limit,  120  days.  Forfeit, 
plans   and   specifications,   none. 


HOTEL 

(193)  W  VALENCIA  122  S  1  Bth  S  30 
xW  SS.  Concrete  work,  walls,  piers, 
beams,  etc..  for  five-story  and  base- 
ment steel  and  reinforced  concrete 
hotel   building. 

Owner C.  F.  Hornung.  422  Church, 

San    Francisco. 
Architect  ..  .Rhodes     &     .Marisch,     3372 

16th.  San   Francisco. 
Contractor.  . -A.    Uasmussen    &    A.    Mail- 
lard. 
Filed  Jan.  20,  '15.     Dated  Jan.  14,  '.' -, 


■U'ednesday.       Jan.       27,       \\.1\o. 

I'nd    story    poured    to    top    of    3rd 

noor     $50(1 

4th    story    poured    to    top    of    5th 

floor     400 

5th    story    poured    to    top    of    fire 

walls     4. "id 

Usual   33  days 4r.(l 

TOTAL  COST,  JISOO 
Bond,  $900.  Surety.  Fidelity  &  De- 
po.sit  Co.  of  Maryland.  Limit,  as  soon 
as  possible.  Forfeit,  none.  Plans  and 
specificafion.s,    none. 

CLASS  "C  APARTMENTJ5 
(194)  N  POST  137-6  E  Larkin  E  63-7 
X  137-6.  Excavating,  concrete  foun- 
dations, concrete  floors  and  rat 
prooflng  three-story  and  basement 
Class   "C"   apartment  house. 

Owner A.      Rothberg,    130      Geary, 

San   Francisco. 
Architect ..  .Frederick    H.     Meyer,       437 
Bankers    Investment    Bldg-., 
San   Francisco. 
Contractor.  .American    Concrete    Co. 
Filed  Jan.  20,  '15.     Dated  Jan.  20,  '15. 

On   1st  of  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2948 
Bond,  $1474.  Sureties,  P.  Barale  and 
Felice  Rocca.  Limit,  40  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


EXHIBIT    BOOTH 

(195)      EXPOSITION    SITE.       All    work 
for  booth  in  Liberal  Arts  Building-. 

Owner W.  M.  Willett,  133  1st,  S.  F 

Architect.  .  .Willis    Polk    &    Co.,    Hobart 
Bldg.,    San    Francisco. 

Contractor.  .Stockholm     &     Allyn,      180 
Jessie,  San  Francisco. 

Filed  Jan.  20,  '15.     Dated  Jan.  19,  '15. 

On    15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL   COST,    $2046 

Bond,  $1023.  Sureties,  D.  O.  DrufCel  and 

C.    W.    Reguart.      Limit,    Feb.    19,      1915. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


FRAME    BUILDING 

(196)  S  LOMBARD  75  W  Scott  22-8x 
100.  All  work  except  foundations  and 
sewers,  concrete  work,  painting,  ce- 
ment work.  side  walk  trap  door, 
hardware,  gas  fixtures  and  window 
shades  for  two-story  and  basement 
frame    building. 

Owner Ansano    Del       Perte,      2419 

Lombard,    San    Francisco. 

Architect.  .  .A.    Fraschina,     9     Imperial, 
San  Francisco. 

Contractor.  .Domenico  Francesconi,   151 
Pixley,  San  Francisco. 

Filed  Jan.   20,  '15.     Dated  Jan.   19.  '15. 

Frame   up   and   roof   on $300 

Finished    and    accepted 400 

Usual     33    days 333 

TOTAL   COST,    $1035 

Bond,    none.      Limit,    45    days.      Forfeit, 

none.      Plans    and    specifications,    none. 


APARTMENTS 

(197)  SW  CALIFORNIA  &  STOCKTON 
S  68-9xW  117-6.  Lumber,  mill,  car- 
penter, labor,  rough  hardware,  etc., 
for  three-story  and  basement  frame 
apartment  building. 

•^Jwner Delmar  S.   Clinton. 

Architect.  .  .Rousseau   &   Rousseau,   Mo- 
nadnock  Bldg.,  S.  F. 

Contractor.  .\Vm.     Linden,     110     Jessie, 
San  Francisco. 

Filed  Jan.  20,  '15.     Dated  Jan.  19,  '15. 

2nd    story    joists    laid $1753.12 

Roof"  on    1753.12 


BUILDLNG  AND  K.XCxlNEERING  NEWS 

Ready    for    lathing 1753.13 

Standing   trim    on 1753.13 

Completed    and    accepted 1500.00 

Usual     35     days.' 2837.50 

TOTAL  COST.  $11,350.00 
Bond,  none.  Limit.  100  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


(19S)  CONCRETE  WORK,  CRIBBING 
for  same,  excavation  of  all  trencnes 
for  concrete  work,  steel  bars,  rein- 
forcing and  placing  of  same  on  above 

Contractor.  .C.       Sartorio,     3126-A      La- 
guna.  San  Francisco. 

Filed  Jan.   20.  '15.     Dated  Jan.   19,  '13. 
1st   of   every   week   as   work   pro- 
gresses           73% 

When    completed 25% 

TOTAL    COST,    $1000 

Bond,  none.     Limit,  as  soon  as  possible. 

Forfeit,  none.      Plans  and  specifications 

filed. 

STORAGE    TANK,    ETC. 
(199)      LOT    125x200    at    South    end    Blk 
402,  Potrero.     All  work  for  one  steel 
storage    tank,    15,000    barrel    capacity. 
Owner Shell    Company   of   Califor- 
nia.   343    Sansome,    S.   F. 
Architect  .  .  .None. 

Contractor.  .Western    Pipe    &    Steel    Co. 
of    California,    444    Market, 
San   Francisco. 
Filed  Jan.  21,  '15.     Dated  Jan.  14,  '15. 
30%  of   contract  price   on   arrival 

of  material  on  ground    

On    completion    25% 

Usual    35    days 25% 

TOTAL  COST,  $5800 
Bond.  $2900.  Surety,  Guardian  Casu- 
alty &  Guaranty  Co.  Limit,  March  15, 
1915.  Forfeit,  $3.  Plans  and  specifi- 
cations   filed. 


FRAME    STORE 

(200)  SE  CHESTNUT  &  FILLMORE 
62-6  on  Fillmore  and  87-6  on  Chest- 
nut. All  work  for  one-story  frame 
store   building. 

Owner Alpha    Realty     &     Holding 

Company. 
Architect  ..  .Heiman     &     Schwartz,  Ne- 
vada   Bank    Bldg.,    S.    F. 
Contractor.  .Arthur    Elvin^    425    Casten- 

ada  Ave.,   San   Francisco. 
Filed  Jan.  21,  '15.     Dated  Jan.  21,  '15. 
Rough  frame  up  and  roof  boards 

on     $875 

Roof    on    and    beaver    board    and 

battens    on    875 

Completed    and    accepted 875 

Usual    35    days 875 

TOTAL  COST,  $3500 
Bond,  $1750.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  20 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


FRAME    DWELLING     • 

(201)  SE  MADRID  175  NE  Peru.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner J.    Cuneo   et   al,    40    Martha 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $1400 

FRAME    DWELLING 

(202)  W     YORK     130     N     24th.       One- 
•    story  and  basement  frame  dwelling. 
Owner Mrs.      Maria      Peyret,        11 

Chenery,  San  Francisco. 
Architect  .  .^.None. 
Contractor.  .Chas.  Legrand,   11   Chenery 

San   Francisco. 

COST,    $1000 
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FRAME    STORE 

(203)      NO.       3224     SCOTT.         One-story 
frame    store. 

Owner C.    Armand,    2390    Lombard, 

San   Francisco. 
Architect.  .  .None. 

Contractor .  .Arthur   Halstrom,    3146    Di- 
visadero,    San    Francisco. 

COST.    $400 


ALTERATIONS 

(204)      NO.    318    DIVISADERO.      Altera- 
tions. 

Owner Mrs.    J.    Wafer.    470    Page, 

San    Francisco. 
Architect  ...None.   • 
Day's    work.  COST,    $800 


FRAME   FLATS  .. 

(205)  NW  PALM  AVE  &  EUCLID. 
Two-story  and  basement  frame  (4) 
flats. 

Owner Thos.  Scoble,  363   14th  Ave. 

San   Francisco. 
Architect  ..  .E.    E.    Young,    231    Kearny, 

San    Francisco. 
Day's    work.  COST,    $9000 

FRAME    STORE    AND    DWELLING 
(.206)      NE    De    MONTFORD    AND    MIR- 

amar.      One-story      frame    store      and 

dwelling. 

Owner Wesley        Donaldson,        267 

.Miramai'   Ave.,   S.   F. 
Architect  .  .  .None. 
Day's    work.  COST,    $93(1 


FRAME    FLATS    AND    STORE 
(207)      S      LOMBARD       138    W       Baker. 
Two-story    and    basement    frame    (4) 
flats  and  store. 

Owner Halstrom  &  Lacazette,  3146 

Divisadero,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Arthur        Halstrom.        3146 

Divisadero,    San    Francisco. 

COST,  $3000 


ADDITION 

(208)      NO.    77    NORTON.      Aid    2    rooms. 

Owner Margaret    Farrell,    Prem. 

Architect  .  .  .None. 

Day's    work.  COST,    $300 


FRAME    DWELLING 

(209)      NO.     1318     BROADWAY     (rear.) 
One-story  and   basement  frame  dwlg. 

Owner E.    J.    Montgomery,    Prem. 

Architect  . .  .None. 

Day's    woik.  COST,    $800 


ALTERATIONS 

(210)      NO.     8     KEAIiXV.       Alter     lunch 
room. 

"wner C.         A.         Compton,         218 

Chronicle  Bldg..  S.  F. 
Architect  .  .  .  None. 
Day's    work.  COST.     $800 


FRAME    DWELLING 

(211)      W    TWELFTH    AVE    75    N    Anza. 
Two-story  and  basement  frame  dwlg. 

Owner 1.  C.  Kirby.  2152-A  Market 

San    Francisco. 
Architect  .  .  .None. 
Day's    woik.  COST,    $300(1 


FiiAME    APARTMENTS 
(212)      W    SCOTT    37%      S    Sacramento. 
Three-story  and  basement  frame  (12) 
apartments. 
Owner: 1.    V.    Campbell,    1040    Bry- 
ant   and    Leon    E.    Prescott. 
120   Palm  Ave.,  S.  F. 
Architect  .  .  .None. 

Contractor.  .J.    V.    Campbell,    1040    Bry- 
ant, San  Francisco. 

COST,   $18,000 


u 


fifMLDING  AND  ENGINEERING  NF    VS 


Wednesday,       Jan.       27,       \'.)M 


.SL'U-DIVIDE    }j.\si..mi:nt 
(213)      NO.    36    FARNiJ  WORTH.        Sub- 
divide   basement    for    rooms. 

Owner A.    A.    Robinson,    Premises. 

Architect  .  .  .Xone. 

Contractor.  .J.    R.       WiLson,       Too    Pine, 
San    Franc ij;oo. 

COST.    l-iOO 


<  Ml    ;.sl  ul'  cacli   nionlli 

L'sual    '.'>')    days - 

TOTAL  COST,  $.^  ' 
Bond,  $2745.  Surety,  Pacific  Coa-i 
Casualty  Co.  Limit,  Feb.  20,  1915.  Fcr- 
feit,  $20.     Plans  and  specifications  ni>  .i. 


POWER   STATION 

(214)      NE    LARK  IN      c^     McALLlSTER. 
Power   station. 

Owner City    and    County   of   S.    F. 

Architect  .  .  .None. 

Contractor.  .T.    W.    Mct.'lenahan    &   Co. 
COST,    $10,800 


FRAME    RESTAURANT 

(215)      EXPOSITION    SITE.       All    work 
for  one-story   frame   lestauranl   bldg. 

Owner Jas.    W.    Young. 

.Architect  ..  .Wm.     Hea.^ley,     127     Mont- 
gomer.v,    San    Francisco. 

Contractor.  .Richard         Sinnott,         1323 
Guerrero,   San   Francisco. 

Filed   .Ian.   22,  '15.      Dated   Dec.    28,   '14. 

Frame     up     $609.37  »4 

Enclosed     609. 37V^ 

Plastered      609. 37J/^ 

Completed    and    accepted....    609.371/^ 

Csual    35    days 812.50 

TOTAL    COST,    $3250.00 

Pond,   none.     Limit,   45  days  after  Dec. 

21.    1914.      Forfeit,    none.        Plans       and 

.'specifications    filed. 


IMtA.MK    RESIDENCE 

(216)  E  PRENTISS  125  N  .larboe  25x 
70;  Lot  827  Gift  -Map  No.  2.  All  work 
for  one  and  one-half-story  frame 
residence. 

t)wner Anna      .^^.    and      Chas.       E. 

Czorney. 

.Xrchiiecl  .  .  .None. 

(Vintrat'Lor .  .New     Era     Rids.    Co.,    Inc.. 
3289  Mission,  .San  Francisco 

Filed  .Ian.  22,  '1.5.      Dated  Jan.  20,  '15. 

Uouph    frame    up $540 

1st    coat    plaster    on 540 

Completed     540 

:M)    «1.i j m    nfter 540 

TOTAL     COST.     $2160 

l^ond,    none.         Limit,    without      delay. 

I'^orfeit,   none.     Plans  and  specifications 

(lied. 


FRAME    FLATS 

(217)  S\V  NINETEENTH  AND  CAPP 
W  104-6xS  65.  All  work  for  two- 
story    frame    flats. 

Owner The  Trustees  of  the  Eman- 
uel   Church    of    the    Evan- 
K:elical    Association. 
Architect  ..    Falili       .fe       Knoll,    Hearst 

Bld>?.,    San    Franci.sco. 
Contractor.  .LudwiK       15.     G.       Koenig, 

3525    19th,  San  Francisco. 
Filed  Jan.  22.  '15.     Dated  Jan.  20,  '15. 

Frame    up    $1368 

Lrown    coated     1369 

Completed    and    accepted 1369 

I'sual    35   days 1369 

TOTAL  COST.  $5475 
Pond,  $2750.  Sureties.  \Vm.  A.  Newsom 
and  Wm.  Koenip.  Limit,  75  days.  For- 
feit,  $.1.      Plans  a.id   .«!p»(incations   filed. 

ICXIIII'.ITION     BUILDINt", 

(218)  EXPOSITION  SITE.  All  work 
for  exhibition  buildine:. 

Owner Western     I'nion    Telegraph 

Company. 

Architect  ..  .Wm.  Wolls  Hosworth, 
Harriman  Bank  Bldg..  N.  Y. 

Contr.'ictor.  .Strehlow,  Freese  &  Peter- 
son.  Exposition  Site,  S.  F. 

Kilfd  .Ian.   23.  '15.      Dated  Jan.   23.  '15. 


STEEL  AND  CAST  IRON  WORK 

(219)  N  MCALLISTER  about  144-G  ii: 
Fillmore.  Structural  steel  and  cn?t 
iron  bases  for  building  known  as 
Langendorf  Baking  Co. 

Owner Bernard     Langendorf.      S7S 

McAllister,    S.    F. 

Architect -.  .D.   C.   Coleman,    Merchants' 
National  Bank  Bldg.,  S.  F. 

Engineer  ...W.  W.  Breite,  Clunie  Bldt?. 
San   Francisco. 

(Contractor.  .Onward    Investment    Co. 

Sub-Contractor.  .Central      Iron    Works, 
651   Florida,  San  Francisco. 

Filed  Jan.  23,  "15.     Dated  Jan.   23.  '15. 
On    1st  and    15th  of  each   month     75% 

Usual    35    days 2^7o 

TOTAL  COST.   $75  per  ton   not   to  ex- 
ceed  $5800 

Bond,    none.      Limit,    40    days.      Forfeit. 

$50.       Plans    and    specifications    filed. 


FRA.ME   COTTAGE 

(220)  E  LA  PLAYA  (49th  Ave)  275  S 
Irving  (I)  S  25xE  120.  All  work  for 
one-stoiy    frame    cottage. 

Owner Mrs.  J.   Huber. 

.'Vrchitect  ..  .Plans    by    Contractor. 

Conti-actor.  .  Peter     M.      Leonard.      1247 
45th  Ave..  San  Francisco. 

Filed  Jan.   23.  '15.     Dated  Jan.  23.  '25. 

Rafters    in    place $210 

Rough   plumbing     in  and     brown 

coated     210 

Completed     210 

Usual    35   days 215 

TOTAL    COST.    $845 

Bond,    none.      Limit,    45    days.      Forfeit. 

$1.      Plans    and    specifications    filed. 
—^ 

INTOHPORATIONS 

New  .Speed  Carburater  Co.  To  deal 
in  vario-.is  kinds  of  motion  engines 
and  carturators.  Capital  Stock,  $100,- 
000:  100,000  shares  at  $1  each:  amount 
subscribed,  $5.  Place  of  business, 
San  Francisco.  Directors — L.  W.  San- 
born, \V.  J.  Girard,  J.  L.  Moulthrop, 
C.  L.  Stinett  and  C.  B.  Smith,  1  share 
each. 

Mains  &  Welsh  Company.  To  re- 
pair and  improve  booths  for  exhibits 
at  P.  P.  I.  E.  Capital  Stock,  $10,000; 
10,000  shares  at  $1  each;  amount  sub- 
scribed, $3.  Place  of  business,  San 
Francisco.  Directors — J.  H.  ^^■elsh,  H. 
L.  Mains  and  J.  W.  Henderson,  1  share 
each. 

W.  L  Porter  Fuel  Co.  To  deal  in 
wholesale  and  retail  all  kinds  of  fuel 
and  hay  and  grain.  Capital  Stock, 
$25,000;  250  shares  at  $100  each: 
amount  subscribed,  $300.  Place  of 
business,  .San  Francisco.  Directors — 
W.  L  Porter,  I.,.  P.  Portr""  E.  M.  Ship- 
ley,   1    share  each. 

Municipal  Utilities  Company.  Gen- 
eral brokerage  business  on  stocks  and 
bonds.  Capital  Stock,  $1000;  Kioo 
shares  at  $1  each;  amount  subscribed, 
$3.  Place  of  business,  San  Francisco. 
Director.^ — L.  Langstroth,  .M.  Langs- 
troth  and  .S.  T.  Langstroth,  1  share  each 

Simmons  Manufacturing  Company. 
Cert.  Copy.  (lenoral  manufaeturmg 
business.  Capital  Stock,  $10,000;  1000 
shares  at  $100  each;  amount  subscribed 
$10,000.  Place  of  business,  Wilming- 
ton,    Del.       Directors — C.    D.    Barnes,    8 


shares;  J.  P.  LalTey  and  C.  R.  MuUge, 
9   shares  each. 

Melville  Clarke  Piano  Company. 
Cert.  Copy.  To  deal  in  musical  in- 
struments and  accessories.  Capital 
Stock,  $100,000;  1000  shares  at  $100 
each;  amount  subscribed,  $95,000. 
Place  of  business.  Chicago.  111.  Di- 
rectors— A.  G.  Gulbrausey,  E.  Mueller, 
H.  S.  Clark,  C.  O.  Baughman  and  .Mel- 
ville   Clarke. 

Columbia  .Mines  Company.  General 
mining  and  milling  business.  Capital 
Stock,  $750,000;  750,000  shares  at  $1,001 
each;  amount  subscribed.  $5.  Place  of 
business,  San  Francisco.  Directors — •' 
R.  H.  Genung,  H.  L.  Car.son,  H.  L.  Clay- 
berg.  C.  Clement  and  W.  H.  Kountz  1 
share   each. 

LEASES 


Jan.  18.  1915— S  CHESTNUT  179-3  EJ 
Pierce  E  27xS  137-6.  Lessee  agrees  to 
erect  building  to  cost  not  less  than 
$750).  Paolo  Grasso  to  T  W  Mc- 
Clenahan,  1  year,  $960  with  option 
to  renew:  Vs  interest  assigned  to  J 
W   Clarke   and   Jas   J    Burke. 

Jan.  18,  1915— S  CHESTNUT  137-6  B, 
Pierce  E  41-9xS  137-6.  (Lessee 
agrees  to  erect  building  to  cost  not 
less  than  $750).  C  de  Grassi  to  T  W 
McClenahan  and  James  J  Burke,  1 
year  with  option  to  renew.  $1500.  >-» 
interest    assigned    to    J    W    Clark. 

Jan.  20.  1915— W  FILLMORE  29  S 
Chestnut.  Store  space  for  restau- 
rant in  building  in  course  of  con- 
struction. .M  B  Mergen  and  O  .M 
Preston  to  Joe  Stein,  1  year  12  days. 
$1984. 

Jan.  16,  1915— SW  FILLMORE  ANI>( 
Chestnut  W  1 10  S  90  E  30  N  50  E  8(>i 
N  40.  Owl  Drug  Co  to  .M  B  Morgen 
and  O  M  Preston,  13  months.  $4550. 

Jan.  20,  1915— NO.  1193  McALLlSTER 
SE  Cor.  Fillmore.  Sheehan  Inv  Co, 
to  Richard  Jlohr  and  George  G.  Welz 
Dec.    31.    1920.      $3600. 

Jan.  21,  1915 — NO.  239  SIXTH.  J  Under- 
wood Hall  and  Grace  Spencer  Hall  to> 
Annie  L  Patterson  and  Chas  Daw- 
son.    1  year  7  months,  $50  per  month, 

Jan.  19,  1915— NO.  1519  HAIGHT.  Fred 
S  Davis  to  Alexander  Raffo.  ^^ ; 
Victor  Croce  and  Adolph  Bottaro,  %, 
5  years.     $4650. 

Jan.  19,  1915— SW  FILLMORE  AND* 
Chestnut  S  29  W  30  N  29  E  30  being 
ptn  of  SW  Fillmore  and  Chestnut  W 
110  S  90  E  30  N  50  E  80  N  40.  M  B 
Mergen  and  O  M  Preston  to  Joseph 
Hertzberg.    1    year    12    days.      $7749. 

Jan.  19.  1915— NO.  850  E  DEVISADERG 
25  S  McAllister.  Katherine  A  Rivers 
and  Marie  .Adam  Musto  to  A  Kohn, , 
A  Marini  and  A  Biagi.  3  years.  $110i 
per  month,  etc..  with  option  t"  renew 


XtvnCE)    OP    NON-HESPOXSIBILITY, 


Jan.  19.  1915— SE  CHESTNUT  AND 
Franklin  S  137-6  E  137-6  N  50  W 
25  N  87-6  S  112-6.  D  Samuels 
Realty  Co  as  to  improvements  on 
leased  property    ■ 

Jan.  19.  1915— N  GEARY  S0-7>i4  E 
Grant  .\ve  E  39-4"'!i  N  62-6  E  15  N 
60  to  S  .Manila  (L'nion  Square  Ave) 
W  75  S  62-6  g  20-7^  S  60.  Whit- 
tell  Realty  Co  as  to  improvements 
on    leased    property 

Jan.  19.  1915— W  POWELL  69-1  %  S 
O'Farrell  S  68-4  ^xW  137-6.  Mary 
T  Emerson  as  to   improvemeAts  on 


Wednesday,      Jan.       27,      1915. 

leased    property     

Jan.  20.  1915— N\V  MISSION  AND 
Fifth  N  S.ixE  7)0.  Catherine  Dunne 
Co  and  John  M  Foge  as  to  improve- 
ments  on    lea.sed    property.... 

Jan.  21,  1915— SE  CHESTNUT  AND 
Fillmore  E  87-6xS  62-6.  Jas  P 
Sweeney  as  to  improviements  on 
leased    property    

Jan.     23.     I!)lo— E     FILLMORE     55     S 

Broadway    S    20xE    25.      Carl   G   and 

Clara  Louise  Ede  Wilson  as  to  im- 

proveiTient.s    on    leased    property... 

♦ 

t  NOTICE  OK  XON-MABILITY. 

^an.  IS.  1915— SW  FILLMORE  AND 
Chestnut  W  1 10  S  90  B  30  N  50  E 
SO    N    40.      John    and    Mary    A    Mul- 

I     hern  as  to  improvements  on  leased 

;     propei'ty     

Jan.    19.    1915— NW    VAN    NESS    AVE 

provements    on    leased    property... 

and    Willow    N    50x\V    109-9.      Mary 

A    and    Ellen    T    Martin    as    to    im- 

« 

FIGURING   NEW    RIO    VISTA   SCHOOL, 


Itio  Vista  Joint  Union  High  School 
bids  will  be  received  up  to  February 
5th  at  3  P.  M. 


COMPLETION   NOTICES. 


San  Francisco 


Jan.  15.  1915— N  TONQUIN  100  E 
Steiner  S  llOOxW  581.25.  Panama- 
Pacific  International  Exposition  Co 
to  Strehlow.  Freese  &  Petersen.. 
Jan.    14.    1915 

Jan.  15.  1915— E  EUREKA  125  S  18th 
S  25xE  125.  Sallie  Clot  to  Wm  L 
Terry Jan.    5.    1915 

Jan.    15,    1915 EXPOSITION    SITE. 

Panama-Pacific     International     Ex- 
position Co   to   McSheehy  Bros 

Jan.    4,    1915 

Jan.  15.  1915— SE  GREEN  &  FILL- 
more  S  86-6xE  70-5.  Bertha  Ober- 
feld  to  Al  Leaf,  Cramer  Bros. 
Henry  Kelly,  Collonan  Elec  Mfg 
Co  &  California  Mill  Co.. Jan.  5,  1915 

Jan.  15,  1915— S  PACIFIC  AVE  32-6 
E  Walnut  E  llOxS  127-8^4-  Kath- 
erine  P  Hooker  to  C  W  Farrow.. 
Jan.    15,    1915 

Jan.  15,  1915— N  EDINBURGH  AND 
Peru  (India  Ave)  NW  25xNE  100. 
Catherine  Amrhein  to  New  Era 
BIdg   Co Dec.    15,    191€ 

Jan.  16.  1915- SW  GALVEZ  AVE  100 
NW  Mendell  NW  50xSW  100  ptn 
Lot  28  Blk  139  Central  Park  Hd 
Ass'n.  Remy  and  Marie  Laplace  to 
J  Pedeupe  and  Emilie  Leveque.... 
Jan.    14.    1915 

Jan.  16.  1915 — N  LAKE  90  W  19th 
Ave  W  30xN  100.  Milton  Ellis  to 
Roberts   &   Woolfrey .  . .  .  Jan.    15.    1915 

Jan.  16.  1915— SW  FOOTE  AVE  25 
SE  Elling-ton  (Porter)  Ave  SE  25x 
SW  80  ptn  Lot  1  Blk  24  West  End 
Map  No.  2.  Thomas  J  Emery  to 
Charles   Anderson Jan.    7.    1915 

Jan.  16.  1915— SE  GEARY  &  TAYLOR 
S  137-6xE  87-6.  Clift  Realty  Co  to 
Clinton  Fireprooflng  Co  of  Cali- 
fornia  .Tan.    6,    1915 

Jan.    18,     1915— W    SIXTH    AVE    175    S 
Geary  S  25xW   120.     Agnes  Sullivan 
to   Roberts   &   Woolfrey .  .Jan.    1.    1915 

Jan.  18.  1915— N  FILBERT,  bet.  Ma- 
son and  Columbus  Ave.  S  Tocci 
and  Maria  Tocci  fwife)  to  Drago 
Novello    &    Mariano.  ..  ..Jan.    13,    1915 

Jan.    18,    1915— THAT    PTN    OF   VAL- 


BUILDING  AND  BNCHNBBRINO  NBW« 

lejo  extending  from  W  Taylor  W 
to  and  including  E  Jones.  Vallejo 
Street    Property    Owners    to    F    Ro- 

landi Jan.     14,     1915 

Jan.  18,  1915— NW  UPPER  TERRACE 
and  Ashbury  Terrace,  Lot  28  Lyon 
&  Hoag  Sub  Ashbury  Terrace. 
William    Koenlg    to    whom    it    may 

concern Jan.     11,     1915 

Jan.  18,  1915— LOT  7  BLK  6  Crocker 
Amazon  Tract.     Louis  B  Harder  to 

John    B    Woolfrey.. Jan.    14.    1915 

Jan.  18,  1915— Lot  22  BLK  "A"  Mis- 
sion Terrace.  Paul  and  Katherine 
Gulrich    to   Wm   and   Francis   Smith 

Completed    

Jan.  18.  1915— BLOCK  BDED  BY 
Grove.  Larkin.  Hayes  and  Polk. 
Panama-Pacific  .International  Ex- 
position Co  to  Newbery-Bendheim 
Klec  Co.  Jan.  14;  Atlas  Heating  & 
Ventilating   Co,    Jan.    14;    Frederick 

W    Snook Jan.    14,    1915 

Jan.  18,  1915— W  DELAWARE  154  S 
22nd  (Sierra)  S  279xW  200.  Pacific 
Gas  &  Electric  Co  to  Schaw- 
Batcher  Co  Pipe  Works. Jan.  13,  1915 
Jan.  19.  1915— E  FOURTH  AVE  341- 
4  13-16  S  Cabrillo  S  34  m  or  1  NE 
120  m  orl  N  20  m  or  1  W  120.     Lillie 

Schroeder    to    E    E    Etherton 

Jan.    14.    1915 

Jan.  19.  1915— SW  BAY  &  STEINER 
N  lOOxW  1870  m  or  ].  Panama- 
Pacific  International  Exposition  Co 
to   Strehlow,    Freese   &    Petersen... 

Jan.     16,     1915 

Jan.  19.  1915— EXPOSITION  SITE. 
Iowa  Commission  to  Panama-Pacific 
International    Exposition    to    James 

H    Pinkerton Jan.    15,   1915 

Jan.  19.  1915— S  JACKSON  195  E 
Firimore  E  25xl27-8V4.     S  Arrlllaga 

to  V'Filippis .Jan.    18,    1915 

Jan.  19.  1915— S  HUGO  62  W  Second 
Ave   S  35xW   35.     Rose  Campion   to 

Michael    Brueck Jan.    18,    1915 

•fan.  19.  191.5— E  TWENTY-SECOND 
Ave  150  N  California  N  25xE  120. 
George  L  Compton  to  Jas  Welsh.  . . 

Jan.    13.    1915 

Jar..  19,  1915— E  TWENTY-SECOND 
Ave  175  N  California  N  25xE  120. 
James  Welsh  to  James  Welsh  &  Co 

Jan.  11,  1915 

•Jan.  20.  1915— NW  POLK  AND  CALI- 
fornia  W  56-3  N  87-6  W  25  N  25  E 
81 -3  S  112-6.  Bradbury  Estate  In- 
vestment Co  and  Mary  M  Bradbury 
to  Malott  &  Peterson.  .  .Jan.  11,  1915 
Jan.  20,  1915— E  SIXTH  AVE  566  N 
Lake  E  parallel  with  N  Lake  120 
N  84-9  m  or  1  to  S  line  Government 
Reservation  SW  194-4  to  a  point 
on  a  line  which  if  extended  N  would 
be  W  line  of  6th  Ave  and  dist 
thereon  608-5%  N  Lake  S  27-11/2  to 
a  point  the  E  70-1^4  m  or  1  to  E 
6th  Ave  at  a  pt  577-4  N  Lake  S 
11-4.      Elise    A    Drexler    to    Herman 

Lawson Jan.     13,     1915 

Jan.  20.  1915— SW  EDDY  &  TAYLOR 
W  137-6XS  137-6.  Morris.  Joseph 
and  Julia  Hyman.  Theresa  Stone. 
Emilie  Baruch  and  Henry  W  Hy- 
man Estate  Co  to  Forderer  Cornice 

^^'orks Jan.     18,     1915 

Jan.  20,  1915- S  PACIFIC  AVE  112 
W  Larkin  W  27-6xS  127-8%.  Sus- 
anna   Knipper    to    E    Ichters   and    P 

('lell Jan.    12,    191o 

Jan.  20,  1915— N  CALIFORNIA  25  W 
Leavenworth  W  25xN  75.  Gerard 
Investment      Co    to    whom    it      may 

concern Jan.     19,     1915 

•Ian.  20,  1915— EXPOSITION  SITE. 
Republic    of     Bolivia     to     William 
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.Martin Jan.      19,     1915 

Jan.  21.  1915— W  TWELFTH  AVE 
100  X  Anza  N  25xW  120.  Joseph 
C    Kirby    to    whom    it    may   concern 

Jan.    21,    1915 

Jan.  21,  1915— BDED  BY  HUMBOLDT, 
23rd,  Georgia  and  Louisiana  known 
as  P  N  Blk  464.  Pacific  Gas  & 
Elec  Co  to  Forderer  Cornice  Works 

Jan.    15,    19)5 

Jan.  21.  1915— E  EIGHTEENTH  AVE 
150  N  Balboa.  Maik  Manning  or 
-Mark  J  Manning  to  Byron  J  Hooper 

Jan.    — ,    1915 

Jan.  21,  1915— NW  JACKSON  AND 
Scott  N  127-8>4xW  137-6.  Academy 
of    the    Sacred      Heart    to      Martin 

Peterson Jan.     18,     1915 

Jan.  22,  1915— E  BRYANT  93-4  N 
26th    N    23xE    100.        Eliza    Clifford 

to  whom  it  may  concern 

Jan.    20.    1915 

Jan.  22.  1915— LOTS  4  AND  5  BLK 
3  Crocker  Amazon  Tract.  Vittorio 
Boicelli    to   J    I   Mitrovich    Bldg   Co. 

Jan.    22.    1913 

Jan.  22,  1915 — N  WASHINGTON 
137-6  W  Octavia  W  1376x225-4 'A. 
Mary  Louise  Phelan  to  Central  Iron 

Works Jan.     19,     1915 

Jan.  22,  1915— S  TWENTY-SIXTH 
204-7  E  Diamond  E  49x114.  Wm 
and  Mary  A  Bergk  to  whom  it  may 

concern Jan.    20,    1915 

Jan.  22,  1915— S  GRATTAN  203-7%  E 
Shrader    E    25xS    125.      Hans    Brett 

to  Wm  Lemser  and  F  A  Piske 

Jan.    21,    1915 

Jan.  22.  1915— SW  HOWARD  AND 
Rausch  SW  56xSE  100.  EH  Gates 
vs  Edmund  H  and  Margaret  V 
Coleman.    Daniel    G    Coleman,    Wm 

R    Bell    and    Chas    Alsop $1525 

Jan.  22,  1915— N  O'FARRELL  74  W 
Larkin  W  63-6xN  120.  Hauptman 
Lumber  Co,  $273.09;  Hauptman 
Lumber  Co,  $70,69  vs  A  Sundberg, 
Maria  Schumacher,  H  W  Ludemann 
Hermine     Ludemann     and     Richard 

Sinnott     

Jan.  22,  1915— NW  CLARENDON  AVE 
150  m  or  1  SW  from  S  Carmel  W 
parallel  with-^S  Carmel  along  N 
line  lands  of  Spring  Valley  Water 
Co  26-0%  N  parallel  with  Cole  31-9 
E  parallel  with  S  Carmel  and  dist 
100  S  therefrom  48  m  or  1  SW  38 
m  or   1.      Gas  Appliance  Sales  Co  of 

America  vs  Mary  A  Carmody $52 

Jan.  22,  1915— NW  CLARENDON  AVE 
150  m  or  1  SW  frm  S  Carmel  W 
parallel  with  Carmel  26-0%  N 
parallel  with  Cole  31-9  E  parallel 
with  Carmel  and  dist  100  S  there- 
from 48  m  or  1.  Morris  Stulsaft  & 
Co  vs  Joseph  Deasy,  J  W  Woolfrey, 
L  J    Roberts,    W   G   McDiarmld   and 

Mary    O    Carmody $301.42 

Jan.  22,  1915— EXPOSITION  SITE.  L 
A   Rose   vs   Neptune   Amusement  Co 

$3542.46' 

♦ — 

LIENS   FILED 

SAN    FRANCISCO    COUNTY. 

Jan.  16,  1915— W  TWENTY-THIRD 
Ave  215  S  Uloa  S  25xW  120.  M 
Bertolino  vs  J  H  Claussen,  Isadora 
Claussen   and   J    H   Haner $330 

Jan.  16,  1915— E  EUREKA  150  S  18th 
S  108-6xE  120.  J  S  Guerin  &  Co  vs 
Beulah  Real  Estate  Co.  A  E  Olsen 
and    A    .^undberg $292.75 

.Ian.  16.  1915 — NW  TWENTY-FIRST 
and  Hampshire  N  n3xW  25.  Loop 
Lumber  Co  vs  A   Fijipini $115.84 

Jan.    16,    1915— W    NINTH    AVE  125    S 
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Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 

Telephone  Sutter  1675  San  Francisco 


structural  Steel 
^Iffili         contractors 

[W^. 

i                WorKs  at 

HARRISON  ST., 
bet.  8tti  &  9th 

•c#'»rr»r«/ 

San  F'ranclsco 
Teleptione   IVfarket  337 

(leaiy  ri  2Jx\\'  J:;i».  L.oop  Lumber 
Co    vs    A    Filipini $70.45 

.Ian.  18,  1!»15 — PTN  OF  LAND  BDED 
on  W  by  Illinois;  S  by  20th;  N 
by  19th;  E  by  Bay  of  San  Fran- 
cisco. Frank  Morsi:  Spencer  (a.s 
Spencer  Elevator  Co),  $S25;  Frank 
I'  Doe  Co.  |3.'53:!..1G;  I'aclfic  Bnild- 
inj?  .Malerlal.s  Co,  %l?,i  vs  Union 
Iron  Works  and  Tho.s  II  Day's  Sons 

Jan.  18.  191. ■)—>,•  HEARST  AVE  123 
W  Genessee  W  25x.\  112-6.  L  A 
Hufschmldt  Mfs;  Co  vs  H  H  Wendt 
185.25 

Jan.  20.  1915— S\V  CAPP  AND  26TH 
W  25xS  100  m  or  1  NK  87-9  to  beg. 
Robert  McLelland  vs  Marie  or 
-Mary  Revilli  or  Marie  Antoinette 
Kevilll     $1200 

Jan.  20,  191.-I— SW  CAPP  AND  26TH 
W  25  S  1(10  m  or  1  NE  87-9  m  or  1. 
Robert  McLelland,  Ine  vs  Marie  or 
•Mary  Itevilll  or  .Marie  Antoinette 
J't'villi     $1648.78 

.Ian.  21.  i;il.-.— SW  STElNEIt  AND 
(•rfenwicli  S  2.")xW  liiii.  Fihrestone 
&  UoddnR  Co  V.4  IJ  Morlslo,  O 
.Ale.Mslo    and    1'    Pra.s.so |,-,r. 

.i.iri,  :'i,  191.-.— s  .McAllister  ."..•.  w 


(Jouph  W  .■).">xS  137-6.  Petersen- 
.lames  Co  vs  Ruben  Cohn  and  B  O 
Smith     $88.75 

Jan.  21,  1915— SW  TWENTY-SIXTH 
and  Capp  W  25  m  or  1  S  100  m  or  1 
to  NW  Serpentine  Ave  NE  31  m  or 
1  N  87-9  m  or  I.  A  and  D  Ratto  (as 
U.itlo  &  Uatto)  vs  Maria  RiveMi.. 
$4742.60 

.la II.  L'l.  191.-,— NW  MARKET  AND  W 
The  Embarcadero  NW  along  W 
line  The  Embarcadero  to  a  point 
formed  by  Intersection  of  W  The 
Embarcadero  and  S  Commercial  W 
along:  Commercial  to  a  pt  481-8  E 
Drumm  S  59-9  E  45-8  S  59-9  to  a 
pt  on  N  Sacramento  527-4  E  Drumm 
N  to  beg.  Pacific  .Mfg.  Co  vs  Tho.s. 
M    Day'.s   Sons   and      Henry      Covvell 

Lime    &    CcnuMit    Co $2942.92 

^ 

KELKAHK  OF  LIENS 

SAX     KKANCISCO    COUNTY. 


.Ian.  11,  1915— SW  MASON  &  JACK- 
son  W  .■>7-6xS  24.  C  Hloom  to  A 
Ilrl.fa,  (1  Volpi  and  Antone  Sani- 
blK-U      


I 


Jan.  12,  1915— N  PAGE  100  E  Fill- 
more. Gas  &  Electric  Appliance  Co, 
Inc   to   .Margaret  and   Anna  Carey.. 

Jan.  IS,  1915— SW  Tl'ItK  &  POLK  S 
12(1  W  97-6  N  parallel  with  Polk 
30  E  30  N  90  E  67-6.  A  E  Hornlein 
to  John  Gallwey  and  Chas  W 
Slack,  extrs  Estate  Reuben  II 
Lloyd,    dec'd 

Jan.  20,  1915— E  EUREKA  150  S 
ISth  S  108-6XE  120.  J  S  Guerin  & 
Co  to  A  E  Olson,  Beulah  Real  Est 
Co   and    A    .Sundberg 

Jan.  21,  1915— S  LAKE  32-6  W  18th 
Ave  W  25xS  100.  W  R  Kinney  Co 
to  Emma  Clinton  Rose,  C  C  Turney 
O   E   Evans  and  A   Davis 


OAKLAND  AND  ALAMEDA  COUNTY.  I 

Ui:sil)i:.\CE  —  2  .story  and  ba.se, 
frame,  $?<,000.  Oakland.  Cal.  .\rchi- 
tect,  Charles  W.  .McCall,  Central  Bank 
Hldg.,  Oaklana.  Ownei''s  name  with- 
held. The  dwelling;  will  be  erected  in 
Crocker  Highlands  and  has  been  de- 
.signed  to  contain  eight  rooms,  two 
baths  and  sleeping  poiches.  Interior 
will  be  finished  in  pine  and  hardwoods. 
\N'hite  enamel  will  be  used  in  the  bed 
looms.  Hardwood  floors  will  be  used 
throughout.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. An  automatic  water  heater  will 
be  installed.  lOxterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

BUNGALOW- 1  story  and  base, 
frame.  $2,500.  Berkeley.  Alameda  Co., 
Cal.  .Architects,  Elite  Planners,  1844 
5th  avenue,  Oakland.  Owner,  E.  A. 
.lanssen.  Hearst  Hldg.,  S.  F.  The  dwell- 
ing will  be  erected  in  Northbrae  and 
ha.s  been  designed  for  a  five-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Bath  room  will  have 
tile  wainscot.  .An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

HOSPITAL  REFRIGERATLXG  WORK 
— Cost  not  stated.  Berkeley,  .Alameda 
Co.,  Cal.  .Architect.  State  Architect 
George  B.  McDougall,  Sacramento. 
Owners,  State  of  California.  Bids 
opened  for  furnishing  and  installing  a 
refrigerating  system  in  the  Berkeley 
institute  for  the  Deaf  and  Blind  show 
the  United  Iron  Works,  Oakland,  low 
at  $2,086.  They  will  probably  be  award- 
ed the  contract.  .A  complete  list  of 
the  figures  received  will  be  found  un- 
der the  heading  of  Oakland  and  Ala- 
meda  County   in   this  issue. 

SCHOOI., — 2  and  3  story  and  base,  re- 
niforced  concrete.  Cost  not  stated. 
Oakland,  Cal.  .Architect,  J.  J.  Donovan. 
Security  Bank  BIdg..  Oakland.  Own- 
ors.  City  of  Oakland.  Bids  opened  on 
Tuesd.iy.  January  l!>lh  for  the  con- 
..itruction  of  the  Clawson  ."School  show 
the  I'linton  l-^ireprooling  (^o.,  .<;an  Fran- 
cisco low  at  $141,350.  All  bids  were  re- 
fered  to  the  legal  department  for  ad- 
visement. .A  complete  list  of  the  bids 
received  will  be  found  under  the  head- 
ing of  San    I-'ranclsco   in   tliis   issiie. 

(JARAtHi- 1    story,    brick    and    steel, 


il 


Wednesday,       Jan.       27,       1915. 

$5,000.  Oakland.  Cal.  Architect,  none. 
Owner,  Joseph  L,.  Pelithomme,  E.  lltli 
street  and  I'Oth  avenue,  Oakland.  The 
biiildins  has  been  designed  for  a  small 
commercial  garage  and  will  be  erected 
at  the  .southwest  corner  of  East  llth 
street  and  I'Uth  avenue.  There  will  he 
a  cement  lloor  and  metal  window  sash 
and  frames.  No  interior  Hnish  i.s 
specified.  Exterior  of  the  building  will 
be  faced  with  stock  brick  or  cement 
plaster.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day  Laboi-. 

Ct>L.L.EGE       CL,A.SS  ROOMS       ANI> 

AUDITORIU.M —  4  story  and  base.  Class 
A  construction,  |SO0,O00.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  John 
Galen  Howard,  BO-}  Mission  street,  S.  F. 
Owners,  Regents  of  the  University  of 
California.  Working'  drawings  have 
been  started  for  the  big  class  room 
and  auditorium  building-  which  is  to 
be  erected  on  the  University  of  Cali- 
fornia Campus  at  Herkeley.  The  build- 
ing is  to  be  erected  out  of  the  proceeds 
of  the  recent  bond  election.  Prelim- 
inary studies  show  a  four-story  struc- 
ture of  steel  and  granite  which  will 
cost  about  $800,000.  The  auditorium 
will  have  a  seating  capacity  of  1.500 
people,  while  the  class  rooms  will  ac- 
commodate iJ.'iOO  students.  The  new 
building  will  replace  the  Old  North 
Hall. 

BOAT  HOUSE — 1  story,  reinforced 
:oncrete,  $10,000.  Oakland,  Cal.  Ar- 
:hitect,  Walter  Reed,  Oakland  Bank 
3f  Savings,  Oakland.  Owners,  City  of 
ii'akland.  This  building  will  be  elect- 
ed on"  I^ake  -Vlerritt  and  has  been  de- 
signed for  the  storage  of  canoes.  Plans 
ire  also  being  prepared  by  the  same 
irchitect  for  a  water  pavilion  costing 
f2,000,  which  will  be  erected  at  Inde- 
pendence Park.  Plans  for  both  of 
these  jobs  will  be  completed  within  a 
week  and  figures  will  be  taken.  No- 
tice will  be  given  in  these  columns 
when  the  official  advertisement  ap- 
peals. 

GARAGE  ALTERATION  —  2  story, 
brick.  $r),000.  Oakland,  Cal.  Architect, 
Walter  D.  Reed,  Oakland  Bank  of  Sav- 
ings, Oakland.  Owners,  Edoff  Co.  The 
t)uilding  to  be  altered  was  formerly 
used  as  the  City  Hall  Annex  and  is 
located  at  172S  Broadway.  Alterations 
ivill  consist  of  new  Moors,  electric  work 
md  special  gasoline  storage  tanks. 
Plans  are   being  prepared. 

RESIDENCE  ALTERATIONS  —  Cost 
:iot  stated.  Oakland,  Cal.  Architect, 
Sidney  B.  Newsom,  Nevada  Bank  Bldg., 
5.  F.  Owner,  E.  J.  Gridley.  This  work 
ivill  consist  of  the  construction  of  a 
large  addition  in  the  rear,  two  new 
sleeping  poiches  and  some  other  minor 
jxterior  alterations.  Interior  will  be 
(inished  in  pine  an^  some  new  hard- 
ivood  floors  laid.  Plumbing  and  elec- 
tric work  are  also  included  in  the 
ivork.      Plans    are    being    prepared. 

Contracts  Awarded. 

RESIDENCE  —  2  .story,  attic  and 
3ase,  frame,  $20,000.  Oakland,  Cal. 
Architect,  Sidney  B.  Newsom,  Nevada 
Bank  Bldg.,  S.  F.  Owners,  Mr.  and 
Mrs.  H.  \V.  Harrold.  Contractor,  Al- 
'red  Peterson,  1201  19th  street,  Oak- 
and.      Contract   price,    $20,000. 


BUILDING  AND  ENGINEERING  NEWS 

Bids  For  Clawson 
School  Are  Opened. 

l''uiir(o<>ii       S«'ts    of       llids    Hcooivcd      By 
Oiikliinil    Ititaril   of    Kdiication.   Clin- 
ton   ■'"irt-prootinKT  Co.   Lo>v   on  Job. 

Fouiteen  sets  of  figures  were  opened 
Tuesday  by  the  Oakland  Board  of 
!<Mucation  for  the  construction  of  the 
Clawson  School,  a  two  and  three-story 
reinforced  concrete  building,  designed 
by  Supervising  Architect  J.  J.  Donovan 
of  Oakland.  The  lowest  bid  was  sub- 
mitted by  the  Clinton  Flreprooflng  Co. 
of  San  Francisco  at  $141,3.50.  All  bids 
wei-e  referred  to  the  legal  department 
for  a  report.  Following  is  a  complete 
list  of  the  figures  received  except  the 
alternate   propositions: 

ClawHon     School. 

Bert    T.    Owsley $157,475 

Van   Sant-Houghton   Co 148,659 

Clinton    Fireproofing    Co....    141,350 

J.    D.    Hannah 159,573 

Sound   Constr.   &    Eng.   Co...    156,812 

.John    J.    Leonard 151,128 

William    O.    Griffith 152,600 

Carnahan    &    Mulford  .  .  .  .  .  .    151,489 

Foster- Vogt    Co 160,887 

R.    VV.    .\loller 147,973 

R.    VV.    Littlefield 155,000 

Oliver   Duval   &   Son 152,900 

McLeran    &    Peterson 155,000 

William   A.   Newsom 167,716 

Bids  For  Cold 

Storage  Equipment 

L'uitcd    Iron      WorkM      Submit      Lowest 

Fisures    For    Cold     Storage    Ilooniii 

in   Kerkele.v  Institute  for  Blind. 


(By  Special  Wire.) 
SACRAMENTO.  CAL.,  January  20th. 
1915. — Seven  sets  of  figures  were  re- 
ceived by  the  State  Board  of  Control 
for  furnishing  and  installing  cold  stor- 
age rooms  in  the  present  kitchen 
building  at  the  California  Institute  of 
the  Deaf  and  Blind  at  Berkeley.  The 
lowest  bid  was  received  from  the 
United  Iron  Works  at  $2,086.  They  will 
probably    be    awarded    the    contract. 

Following    is    a    list    of    the    bids    re- 
ceived: 

Cold    .StoraK'c    Koonis. 

United     Iron     \Vork.-< $2,086 

H.   W.   Johns-.Manville   Co......    2,195 

De  Laval   Dairy  Supply  Co 2,196 

F£ank    Gallagher     2,245 

York   California   Constr.   Co...    2,342 

Cyclops     Iron     Works 2,390 

Vulcan     Iron     NV'orks 2,422 


Buildings  erected  in  Phoenix  -ind 
suburbs  in  1914  <iost  approximately  one 
million  doll.-ir.s.  In  Tucson  the  expen- 
liture  for  new   buildings  was  $.?SS,117. 


Building  Contracts   Awarded. 
Oakland. 

No.  Owner                      Contractor  Amt. 

81      Cox     Cox  500 

83  Jenkins     .  .  .  .Sommarstrom  7500 

84  Abrahamson     Kulchar  850 

85  Cavanagh     Rollins  4000 

86  Anderson     Anderson  2500 

87  Larson     Larson  2500 

89  Costa     Boga  1500 

90  Strang     Strang  1500 

91  NeLson      Chapin  500 

•*.-„     I/ee     Buckland  700 

93      Palmer     Seaman  400 

,•^4      Butler     Butler  2000 

00     Coit    • Coit  2000 

Xi      'Donovan    Gates  ISOO 

103     Scott     Nat'l    Rfg  450 
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1 04  Faust      Faust  2350 

105  Petithomme     Owrer  3000 

106  Crowder     Kurtz  1800 

107  Govia     Santos  800 

108  De   Sosa    De    Sosa  1500 

109  Coburn     Smith  2000 

111  Harrold     Peterson  15249 

112  Kessler     Kessler  500 

113  Drochetz     Lydiksen  500 

114  May     Barnet  1178 

115  Hudson     Hudson  1000 

116  Edoff     EdofE  5000 

117  Western    Pacific Hyde  1295 

DWELLING 

(SI-  E  THIRTEENTH  AVE  60  N  E- 
20th,  Oakland.  .  One-story  3-room 
dwelling. 

Owner Mrs.    E.    N.    Cox,    6476    Val- 

lejo,   San   Francisco. 
Aichitect  .  .  .None. 

Contractor.  .L.  W.  Cox,  6476  Vallejo, 
San   Francisco. 

COST,    $500 

FLATS 

(83)  E  I!U(K)K  200  S  Broadway,  Oak- 
land.     Two-story    16-room    flats. 

Owner Elosa   Jenkins,    S.    F. 

Architect  .  .  .None. 

Contractor .  .Sommarstrom  Bros.,  202 
E-12th,   Oakland. 

COST.    $7500 

ALTERATIONS 

(84)  SE  THIRTEENTH  AND  CLAY, 
Oakland.      Alterations. 

Owner ..Abrahamson    Bros.,    13th    & 

Washington,   Oakland. 

Architect  ..  .C.  W.  Dickey,  Central 
Bank    Bldg.,    Oakland. 

Contractor.  ..S.  Kulchar  &  Co.,  518  4th, 
Oakland. 

COST,  $850 

DWELLING 

(85)  W  H ADDON  ROAD  123  N  Brook- 
lyn, Oakland.  Two-story  eight-room 
dwelling. 

Owner Delia  Cavanagh  and  Mar- 
garet M.  Rollins,  357  Athol 
Ave.,    Oakland. 

ArchitJ'jt  .  .  .None. 

Contractor.  .E.  E.  Rollins,  357  Athol 
A\G.,  Oakland. 

COST,   $1000 

DWELLING 

(86)  N  E-SIXTEENTH  50  E  Seventh 
Ave.,  Oakland.  One-story  G-rooni 
dwelling. 

*^^vvnei- Mrs.    C.    Anderson,    624     E- 

16th.    Oakland. 
Architect  .  .  .None. 
Contractor.  .C.  A.  Anderson,  624  E-16th, 

Oakland. 

COST,   $2500 


DWELLING 

(87)      W    EIGHTH    AVE    35    S    E-24th. 
Oakland.     One-story  6-room  dwelling. 

Owner B.  G.  Larson,  2425   Wallace, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $2500 

DWELLING 

(89)      W    106TH   AVE    2u0   S    Biggerean, 
Oakland.      One-story    5-room    dwig. 

Owner Jos.    P.    Costa,    Oakland. 

Architect  . .  .None. 

Contractor.  .J.   M.   Boga,   San   Leandro. 
COST,    $1500 


DWELLING 

(90)      W    ELSTON    AVE    285    S    E-3Sth, 
Oakland.     One-story  3-room  dwelling 

Owner V.    N.       Strang,     1521       9th, 

Alamed.n. 
.'Architect  .  .  ..N'ono. 
Oay's    work.  COST,    $1500 
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ALTERATIONS 

(91)      NO.    2819   SEMINAKV    AVE..  Oak- 
land.    Alterations. 

Owner H.    S.    Nel.-on,    Premises. 

Architect  . .  .None. 

Contractor.  .L.   E.   Chapin,   Security  Bk. 
Bldg.,     Oakland. 

COST,    $500 


ALTERATIONS 

(92)      S\V       TWENTY-FOURTH       AND 
Broadway,    vlakland.       Alterations. 

Owner Cuyler    Lee,    Premises. 

Architect  .  .  .None. 

Contractor.  .P.  G.   L.   Buckland,  Box  88, 
Ross.  COST,    J700 


BUILDINU  AND  ENGINEERING  NEW.- 

DWELLING 

(107)  W  PORTWOOD  AVE  100  N 
E-Sth,  Oakland.  One-story  ■4-rooiu 
dwelling. 

Owner August       Govia,     718       23rd 

Ave.,  Oakland. 
Architect  .  .    None. 

Contractor.  .Louis    Santos,    1820    E-12th. 
Oakland. 

COST,    ISiMi 


Wednesday,      Jan. 


27,       1915. 
57    Brook- 


ALTERATIONS 

(93)      NO.     1521       JACK.SON,       Oakland. 
Alterations. 

Owner W.  S.  Palmer,  Premises. 

Architect  ...None. 

Contractor.  ..\.   \V.   Seaman.   4372   Mont- 
g'omery,   Oakland. 

COST,    $400 


DWELLING 

(94)      K    BROADWAY    75    N   Kales   Ave., 
t)akland.       One-story    6-room    dwlg. 

Owner H.    S.    Butler,    5349    Manila 

Ave.,    Oakland. 
.\rchitect  .  .  .None. 
Day's   work.  COST,   $2000 


DWELLING 

(100)      S   FORTY-SECOND    100    E   West, 
Oakland.      One-story    5- room    dwlg. 

t:)wner C.   B.  Coit,  306   14th,  Okd. 

Architect  •  •  -None, 

Contractor.    Roger  Colt,  306  14th,  Okd. 
COST,    $2000 


DWELLING 

(101)      N  NORTH  300   E  Telegraph   Ave 
Oakland.     One-story  5 -room  dwlg. 

Owner Miss     Mae    Donovan,     527 

Alcatraz   Ave.,    Oakland. 
-Architect  .  .  .None. 

Contractor.  .L.  Gates  and  W.  Sherwood, 
527   nth,  Oakland. 

COST,    $1800 


ROOF    REPAIRS 

(103)      SE    TWELFTH    AND    JACKSON, 
Oakland.     Roof  repairs. 

Owner Geo.   A.   Scott,   Oakland. 

Architect  . .  .None. 

Contractor.  .National         Roofing        Co., 
Plaza    Bldg.,    Oakland. 

COST,   $450 


DWELLING 

(104)  E  RANDOLPH  AVE  25.5  S 
Hampel,  Oakland.  One-story  5-room 
dwelling. 

Owner A.  H.  Faust,  3884   Brighton 

Ave.,  Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $2350 

BRICK    GARAGE 

(105)  SW  E-FOURTEENTH  AND 
20th  Ave.,  Oakland.  One-story  brick 
garage. 

Owner Joseph        L.        Petithomme, 

Premises. 
Architect  .  .  .None. 
Day's    work.  COST,    $3000 

DWELLING 

(106)  E  .YIANILA  AVK  360  S  iind, 
Oakland.      One-story    5-room    dwlg. 

Owner .Mrs.    C.     A.    Crowder,    4139 

Filbert,   Oakland. 
Architect  .  .  .None, 
ronfrnctor.  .  F.  A.   Kuriz,  .No.  L'O  Knclnal 

,\ pa r( men l.'i,    < >n k land. 

COST.    $1800 


DWELLING 

(108)      NO.    2242   HIGH,   Oakland.      Ono- 

story   5-room  dwelling. 
Owner W.  A.  De  Sosa,  2929  Broad- 
way,   Oakland. 
Architect  .  .  .  None. 
Day's  work.  COST,   $1''00 


DWELLING 

(109)      NW       WALNUT       AND       LILAC, 

Oakland.       One-story     6-room    dwlg. 
Owner Emma    Cobui-n,    4417    Wal- 
nut Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .O.    G.    Smith,    4411    Walnut 
Ave.,   Oakland. 

COST,    I'JiHio 


DWELLING   AND   GARAGE 

(111)  SW  ASHMOUNT  AVE  A.ND 
Mandana  Blvd.,  being  Lots  55  and  56 
and  part  Lot  54  Map  Crocker  High- 
lands, Oakland.  All  work  except 
heating  system,  hot  water  heater, 
wall  coverings  and  tinting  for  two- 
story,  attic  and  basement  brick 
veneer  dwelling  and  garage. 

Owner H.    H.    Harrold    and    .Made- 
leine Clay  Harrold. 
Architect  ...Sidney  B.  Newsom,  Nevada 

Bank    Bldg.,   S.   F. 
Contractor. .Alfred   Peterson,    1201    19th 

Oakland. 
Filed  Jan.   22,  '15.     Dated  Jan.   19,  '15. 

Frame    up     $3812.00 

Rough    plastered    3812.00 

Completed    and    accepted 3812.00 

Usual    35    days 3813.50 

TOTAL  COST,  $15,249.50 
Bond,  $7625.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  120  days.  For- 
feit,  $10.     Plans  and  specifications  filed 

ALTERATIONS 

(112)  NO.  723  TENTH.  Oakland.  Al- 
terations. 

Owner H.  Kessler,  Premises. 

Architect  . .  .None. 

Contractor.  . I.    Kessler,      1137      Linden, 
Oakland. 

COST,   $500 

REPAIRS 

(113)  NO.  1942  CHESTNUT.  Oakland. 
Repairs. 

Owner Ben    Drochetz. 

Architect  .  .  .None. 

Contractor.  .Geo.      H.      Lydiksen,      1244 
29th  Ave.,  Oakland. 

COST,   $500 


ADDITION 

(114)      NO.    1227    SEVENTH,      Oakland. 
-■\dd   to  brick  garage. 

'^wner John  J.   May,   1225  Seven>h. 

Oakland. 
-Architect  .  .  .None. 

Contractor.  .L    S.    Barnet,    824    Isabella 
Oakland. 

COST.  $11  7S 


l>Wi:!,MN(; 

111.-,)      .<<    HIJOOKDAM.:    150    W    Per.slm 

nion.   Oakland,     Oiic-ptory   four-roon 

dwelling, 


Owner Chas.    Hudson, 

lyn    Ave.,    Oakland. 
-Architect  .  .  .None, 
iniy's  work.  Co.^T,   $1000 

ALTERATIONS 

(116.      NO.    1728    BROADWAY,   Oakland. 
Alter  old  City  Hall  annex  to  garage. 

Owner Edoft   Co. 

Architect  .  .  .Walter    D. 

Bank      of 

Oakland. 
Day's    work. 


Reed,    Oakland 
Savings      Bldg., 


COST.    $5000 


DRIVE    NEW    PILES,    F:TC. 

(117)  OAKLAND  PIER,  Oakland.  Re- 
move broken  piles  and  drive  new 
piles. 

Owner We.stern    I'acitic    Railway. 

Architect  .  .  .None. 

Contractor .  .Hyde,    Harjes    &     Co.,     110 
Market,  San   Francisco. 

Filed  Jan.  22,  '15.     Dated  Jan.   19,  '15. 

Completed    and    accepted 75% 

'.Hi    ila.vM    after 25% 

TOTAL  COST,   $1295.70 

Bond,      $650.        Surety,      Massachusetts 

■Bonding    &     Insurance    Co.       Limit,     15 

days.       Forfeit,    none.  Specifications 

only  tiled. 


Building  Contracts   Awarded. 
Berkeley. 


Xo.  O^vner                      Contractor  Amt. 

79  Bain      Bain  400 

80  Zerwer     Zerwer  1200 

82     Houghtaling     Welsh  1450 

88     Union   Invst    Owner  900 

98  Grebs     Grebs  1000 

99  Park     ..! Buskirk  400 

102     Dutra Button  4200 

110     Fairer     Osborn  400 


ALTERATIONS 

(79)      E    REGENT    150    N    Russell,    Ber- 
keley.    Alterations. 

Owner -Mrs.   C.   Bain,    2833   Regent. 

Berkeley. 
Architect  . .  .None. 
Day's    work.  COSS',    $400 


DWELLING 

(80)     S    TYLER     135     E     Lowell,     Ber- 
keley.     One-story    4-room    dwelling. 
Owner Fred     Zerwer,     1717     Dela- 
ware,   Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,   $1200 


DWELLING 

(82)  W  CALIFORNIA  110  N  Fair- 
view,  Berkeley.  One-story  five-room 
dwelling. 

Owner Ida    S.    Houghtaling,      1543 

Fairview,    Berkeley. 
Architect  .  .  .None. 

Contractor.  Welsh  &  Rogers,  3603 
Kinssloy  and  1629  Grove, 
Oakland. 

COST.   $1450 


BRICK   STORES 

(88)   W  SAN  PABLO  AVE  150  S  Dwlght 

Way,  Berkeley.     One-story  two-room 

brick   stores. 

Owner Union  Investment  Co..  2516 

San    Pablo    Ave.,    Oakland. 
.\rchitfct  .  .    None. 
Days    work.  COST.    $900 


DWELLLINC. 

(9S)      N    FU-\NClSCO   70    E   Grant.    Ber- 
keley.   One-story     4-room    dwelling. 

Owner E.    Grebs,     1212    Tamalpais 

Road,    Berkeley. 
.Vl'chitect  .  .  .  None, 
Day's   .vork.  COST,  $1000 


Wedne-^day.       Jan. 


1 ')  I  ; 


IJAKAGK 

(99)      E    CLAREMONT    200    S    Uplands, 
Berkeley.     Garage. 

Owner J.   M.   Park,   Premises. 

Archiloct  -  .    None. 

Contractor.  .J.        W.        Buskirk,         3535 
Meadow,   Oakland. 

COST,    $400 


DWELLING 

(102)      \V    SPRUCE    150    S    Cedar,    Ber- 
keley.     Two-story    7-room   dwelling. 

Owner Frank  J.   Dutra. 

Architect  ..  .James    W.    Plachek,    Ache- 
son  ,  Bldg-.,    Berkeley. 
Contractor .  .Frank    Button,    1625    Shat- 
tuck  Ave.,  Berkeley. 

COST,   $4200 


GARAGE 

(110)      NO.     2961        BENVENUE        AVE., 
Berkeley.     Garage. 

Owner C.    A.    Fairer,    Premises. 

Architect.  .  .W.      H.    RatclifE    Jr.,    First 
I  National   Bank  Bldg.,   Bkly. 

;      Contractor .  .A',     Osborn,     1224     Spruce, 
Berkeley. 

COST,  $100 


Building    Contracts    Aivarded 


Aliinieda. 

No.        Ovrner  Contractor     Amt. 

95  Christensen     Owner         600 

96  Heydenaber     Owner         900 

97  Same     Same         900 

ALTERATIONS 

(95)   NO.    1201   PARK,   Alameda.     Alter- 
ations. 

Owner T.    Christensen,    Premises. 

Architect  .  .  .None. 

Contractor.  .A.    Christensen,    Premises. 

COST,    $600 


DWELLING 

(96)     NO.   832  LINCOLN  AVE,  Alameda 
One-story    4-room   dwelling. 

Owner A.    Heydenaber,    Ross,    Cal. 

Architect  .  .  .None. 

Day's  work.  COST,  $900 


DWELLING 

(97)      NO.  830  LINCOLN  AVE.,  Alameda 
One-story    4-room   dwelling. 

(Jwner A.    Heydenaber,    Ross,    Cal. 

Architect  ...None. 

Day's  work.  COST,  $900 


COMPLETION  NOTICES. 


ALAMEDA  COUNTY 


Jan.  S,  1915— N  W^ARD  60  E  Califor- 
nia E  30x90,  Bkly.  Reta  M  Madison 
to    C    Texdahl Dec.    31,    1914 

Jan.    8,    1915— S    FORTY-SECOND    35 

E     40xS     88.30,     Okd.       E     L 

Higgins  to  whom  it  may  concern.. 
Jan.     8,     1915 

Jan.  11,  1915 — LOT  8  Map  Morseland 
Heights,  Okd.  H  L  Small  to  whom 
it   may   concern Jan.    7.    1915 

Jan.  11,  1915— NO.  3827  BEAUMONT 
Ave.,  Okd.  James  McGuinness  to 
whom    it   may   concern .  .Jan.    11,    1915 

Jan.  11,  1915— N  BROOKDALE  AVE 
181.23  E  Courtland  J^\e.  being  Lot 
17    Blk    6,   Brookdale   Terrace,    Okd. 

Robert    Davies    to    O    G    Smith 

Jan.    9,    1915 

Jan.  12,  1915— LOT  24  BLK  "C"  Map 
Kenwood    Park,    Okd.        Lewis      & 

Mitchell,  Inc  to  O  G  Smith 

Completed    

Jan.    12,      1915— LOT      26      BLK      "C" 


BUILDING  AXD  E.XGINEERLNG  NEWS 

Westmoreland    Park,     Bkly.       F    B 
and    Anna    B    Errington    to    United 

Home    Bldrs Dec.    30,    1914 

Jan.  12,  1915 — LOT  1  Map  Albany 
Terrace,  Albany.  Emma  Westwood 
by    Charles    Westwood      to    Charles 

Westwood    Jan.    11.    1915 

Jan.  12,  1915— SE  GREENBANK  AND 
Rose  Aves  45x102,  Piedmont.  W  F 
Eschbacher  to  H  P  Nelson. Jan.  4,  '15 
Jan.  13,  1915— PTN  LOT  17  BLK  "B' 
Southern  Ptn  of  Blake  Est,  Bkly. 
Celia  A  White  to  F  R  Peake  Co.  .  . 

Jan.    2,    1915 

Jan.  13,  1915— E  NINTH  484.98  N 
Buena  Vista  Ave  N  35xE  127,  Ala. 
Mark  T  Cole  to  whom  it  may  con- 
cern  Jan.     11,     1915 

Jan.  15,  1915— N  42  LOTS  7  AND  8 
-Blk  21  Map  Northbrae,  Bkly.  C  E 
Sinclair  to  whom  it  may  concern.. 

Jan.    14.    1915 

Jan.  15.  1915 — SE  TELEGRAPH  AND 
Durant  Aves  90x110,  Bkly.  J  A 
Elston  and  George  Clark  to  A  J 
Webb,  Gaspard  &  Hammond,  The 
Capitol  Elec  Co,  W  P  Fuller  &  Co, 
C  W  Watts,  D  Zelinsky.  W'm  Makin 
A  M  Poulsen,  Thomas  H  Price  Co, 
Walter    Mork    and    Oakland    Mantel 

&   Tile    Co Dec.    13.    1914 

Jan.  16.  1915— SE  TWENTY-FIFTH 
and  Grove  S  60xE  90.  Okd.  St. 
George  Hall  Ass'n  to  Charles  Trow 

■ Jan.    15,    1915 

Jan.     18,    1915 — LOT    9    Map    Dimond 

Vista,  Oakland.     Paul  E  Woodburn 

to  whom  it  may  concern.  .Jan.  16,  '15 

Jan.    18,    1915 — NW      OXFORD      AND 

Eunice,    Bkly.    Caroline    M   Snell    to 

Porter    Bros ..Jan.    18,    1915 

Jan.  18,  1915— LOT  12  BLK!  "C"  Grand 
Ave  Heights,  Okd.     W  P  Rhode  to 

G   B   Hollenbeck Jan.    14.    1915 

Jan.  18,  1915— SW  MONTGOMERY 
and  Ridgeway  Ave,  Okd.  Ada  E 
McWilliams    to    R    A    McWilliama.. 

Jan.    16.    1915 

Jan.  18.  1915— S  20  LOT  4  BLK  1 
Map  Thermall  Hill  and  N  20  Lot  3 
Blk  9,  Plan  of  Howe  Tract,  Okd. 
August  Schwall   to  M   E   Hopper   & 

Sons Jan.     2.     1915 

Jan.  19.  1915 — W  CASTRO  (if  extend- 
ed S)  80  S  First  W  456.03  S  300. 
Okd.     Pacific  Gas  &   Electric  Co   to 

Schaw,   Batcher  Pipe  Works 

Jan.    13,    1915 

.Ian.  19,  1915 — LOT  27  Redwood  Glen 
Tract,  Okd.  A  M  Werum  by  A  F 
Werum  to  W  C  Brown.. Jan.  19,  1915 
Jan.  19,  1915 — W  GRANT  93  S  Ber- 
keley Way  S  32  E  95.40  N  32.02  W 
to  pt  beg,  Bkly.  E  A  Janssen  by 
J  W  Saba  to  whom  it  may  concern 

Jan.    11,    1915 

Jan.  19,  1915— N  PARKER  80  W  Mc- 
Gee  Ave  W  40xN  100,  Bkly.  Gustaf 
Johanson   to  whom   it  may  concern 

Jan.    18,    1915 

Jan.  19.  1915— S  WENT  WORTH  AVE 
160  W  Fairfax  Ave  W^  41.17  SW 
115  SE  81.08  NE  143.40,  Okd.  G  W 
and  Belle  Adarnson  to  whom  it  may 

concern Jan.    18,    1915 

Jan.  19,  1915— N  BROOKDALE  AVE 
84.24  W  Renwick,  being  Lot  15  Blk 
2.  Brookdale  Terrace,  Okd.  J  E 
Settles   and   Robert   Davies   to   R   E 

Moore Dec.    16,    1914 

Jan.  20,  1915— W  WEBSTER  356  N 
14th  N  150xW  150.  Okd.  Y  W  0  A 
to  D  B  Farquharson.  .  .  .  Jan.  15,  1915 
Jan.  20,  1915— SE  LAKE  AVE  and  NE 
Nace  SE  108.93  NE  115  NW  108.79 
SW  115,  Piedmont.  Rosalie  S 
Hewitt  to  W  M  Greuner.Jan.  12,  1915 
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•Ian.  20,  192.5— W  DUTTON  AVE  150 
S  Bancroft,  San  Leandro.  G  S 
and  Ruth  Tarbell  Strout  to  Edwin 
C   Graff Jan.    18,    1915 

Jan.  20,  1915— LOTS  1  AND  2  BLK  N 
East  Piedmont  Heights  being  NE 
Calmar  and  Palonia  Aves  E  124.13 
N   123.99   W   102.27   S  123,  Okd.     Mrs 

A  F   Alberger  to  J   C  Nielsen 

Ian.    9,    1915 

Jan.  20,  •1915--E  TELEGRAPH  AVE 
and  W  Broadway  N  108.83  NW 
36.86  S  104  SE  8.70,  Okd.  Federal 
Realty  Co  to  Rudgear  Merle  Co.  . .  . 
Dec.    23,    1914 

Jan.  21,  1915 — LOT  1  BLK  18  Clare- 
mont  Park,  Bkly.  E  A  Nickerson 
to  W  Sorensen Jan.   20,   1915 

Jan.  21,  1915— LOTS  7  AND  8  Blake 
Tract  No.  3,  Bkly.  Frank  M  Wil- 
son and  John  Muldoon  to  The  Ber- 
keley  Cornice   Works... Dec.    20,    1914 

Jan.  21,  1915— LOT  1  BLK  18  Clare- 
mont  Park,  Bkly.  E  A  Nickerson 
to  D  Zelinsky Jan.   20,   1915 


LIENS  FILED. 


ALAMEDA    COUNTY. 


Jan.  11,  1915- NE  TAYLOR  AVE  & 
Caroline  B  53-9xN  122.24,  Alameda 
Frank  Vigno   Co  vs   Clara  T   Hess- 

man   and   —   Mitchell $130 

Jan.  11,  1915— E  NORTHSIDE  AVE 
281  N  HopTcins,  Bkly.  Frank  K 
Cann  vs  C  A  &  Honora  Doyle ..  $1 1.58 
Jan.  9,  1915 — LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  John  A 
Johnson  vs  Cyril  A  Legris  and  J  A 

Pilliod      $62 

Jan.  12,  1915— E  CAROLINE  36  N 
Taylor  Ave  N  30xE  53-9,  Alameda. 
Frank  Vignolo  vs  Clara  T  Hessman 

and   —    Mitchell    $130 

Jan.  12,  1915— LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  O  B 
Lawrence    vs    Cyril    A    Legris    and 

J    A    Pilliod $55 

Jan.  13,  1915— SE  LAUREL  AVE  50 
SW  Kansas  SW  50xSE  125,  Okd. 
E   L  Blackman  Co  vs  John  Iverson 

and    E    M    Williamson $239.10 

Jan.  13,  1915— LOT  22  Map  Ridge- 
wood,  Okd.  A  Dalgleish  vs  Ferdin- 
and Erpf  and  H  H  W^eider ....  $54.50 
Jan.  18,  191.5— LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  Panama 
Lumber  &  Mill  Co  vs  Cyril  A  Legris 

and   J    A   Pilliod    $332.78 

Jan.  19.  1915— S  CENTRAL  AVE  100 
W  Palm  W  145xS  300.  Ala.  E  K 
W^ood  Lumber  Co  vs  Alameda 
Venice  &  Swimming  Baths.  F  N 
Dodii.    Wm    R   Geary.    A   P   Johnson 

and   Harold    Everhard $843.1 7 

Jan.  20,  1915 — LOT  8  BLK  "E"  Map 
Berkeley  Hmd,  Bkly.  F  W  Foss 
Co  vs  H  F  J  Sattin,  Kate  and  L  W 
Forester   &   Annie    Forester   Barron 

$380.58 

Jan.  21,  1915— SW  BUENA  VISTA 
Ave  and  Hibbart  W  35xS  100,  Ala. 
Herman   H   Bergfeld  vs  T   B   Henry 

$75 

Jan.  22,  1915— LOT  4  BLK  9  Map 
Claremont,  Bkly.  Bay  City  Bldg 
Co    vs    J    C    and    Helena    Catherine 

Bowman     $5256 

♦ 

RELEASE  OF  LIENS 


ALAMEDA    COUNTY. 


Jan.  8,  1915— E  FRANKLIN  256  N 
14th  N  65xE  150.  Okd.  Atlas  Mortar 
Co    to    T    S   Williams $71.50 

Jan.     11.       ,915— S       THIRTY-NINTH 
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I'SO.TO  \V  .Market  \V  lu  S  116.97  NE 
41.65  N  105.35,  Okd.  Sunset  Lumber 
Co  to   Dilly   Ahtys  et   ;tl $585.93 

Jan.  12,  1915— SE  Vi  1.<>T  30  BLK  16 
Map  Blvd  Park,  Okd.  L  E  Dobon, 
154.40;  The  Californi:i  Door  Co, 
$137.55;  George  C  Ambrose,  $14.80; 
G  H  Andrews.  $37.30  M  Scares  & 
Co  by  .M  J  Ferna tides,  $207.50; 
Rhodes  Jamieson  &  i"o  (1)  $54,25, 
Ci)  $70.70;  R  F  jMnix.  $115  to  Ada 
F    Simpson    and    O    U    Bullock 

Jan.  IS,  1915— SE  LArUEL.  AVE  50 
SW  Kansas  SW  oOxSB  125,  Okd. 
E  L  Blackman  Co  to  lohn  Iverson 
and    K    M    William.^on $239.10 


nriLDIXG  AND  ENGINEERING  NEU 
BL'ILDLNG  tO>TKACTS 


Wednesday 
Architect 


Jan. 


1913. 


SAN  JOSE  AND  THE  SANTA  CLARA 
VALLEY. 


RE.'^IDENCE  ALTERATIONS  — 
frame.  Cost  not  stated.  Redwood  City, 
San  Mateo  Co.,  Cal.  Architect.  Hough- 
ton Sawyer,  Shreve  Bldp.,  S.  F.  Own- 
er, Mr.  Heller.  Thi.s  work  will  be  done 
at  the  country  home  of  Mr.  Heller  and 
will  include  concrete  work,  carpentry, 
plumbing,  electric  work,  painting  and 
plastering.  Plans  are  complete  and 
figures  are  being  taken. 

PARISH  HOUSE — 2  story  and  base, 
frame,  $10,000.  Colma,  San  Mateo  Co.. 
Cal.  Architect,  John  J.  Foley,  46 
Kearny  street,  S.  F.  Owner,  Rev. 
Father  .M.  Clifford.  The  house  will  be 
erected  on  property  adjoining  the 
church  and  has  been  designed  to  con- 
tain fourteen  room.s,  three  baths  and 
a  large  hall.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  ii\  the  living  room,  study 
and  dining  room.  Plans  provide  for 
steam  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
rooms  will  be  finished  in  tile.  A  hot 
water  circulating  system  will  also  be 
installed.  Exterioi-  of  the  dwelling 
will  be  covered  with  .shiplap  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 

BUNGAI..OW — 1  Vi  story  and  base, 
frame.  $2..'>00.  ,San  Jose,  Santa  Clara 
Co..  Cal.  .Architect,  none.  Owner.  S. 
G.  Pelton.  445  South  3rd  street,  San 
Jose.  The  dwelling  has  been  designed 
for  a  six- room  house  with  bath  and 
.sleeping  porch  and  will  be  erected  on 
South  sth  street  near  Martha.  Interior 
finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  a  large  open  fire  place 
In  the  living  room  with  a  brick  mantel. 
Bath  room  will  have  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with  ru.stic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

Hn.N'OALOSV— H^  story  and  base, 
flame,  $2,000.  San  Jose.  Santa  Clara 
(N>..  Cal.  Architect,  none.  Owner. 
Frank  Peres,  680  South  Ninth  street, 
San  Jose.  The  dwelling  has  been  de- 
signed for  a  six-room  hou.'jc  with  bath. 
InttTlor  tini.sh  will  be  of  pint?  and  red- 
wood. Hardwood  lloors  will  be  used 
in  the  living  and  dining  room.  There 
will  be  an  open  i\r(;  place  and  tile  or 
brick  mantel.  Tile  wainscot  will  be 
UMi'd  in  the  bath  room  and  kitchen. 
ICxterlor  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  II, »•  work  will 
be  done  by  Day  Labor. 


S.%.\T.\   CL.AU.\  COUNTY. 


COTTAGE 

S-EIGHTH  near  Martha,  San  Jose,  si a 
room  cottage. 

Owner S.   G.   Pelton,   445   S-3rd   .=  t 

San  Jose. 
Architect  . .  .None. 
Day's    work.  COST,    $2:.nr 


COTTAGE 

NO.  680  S-NINTH  ST.,  San  Jose.     Five- 
room  cottage. 

Owner Frank    Peres,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $20nn 


STUDIO 

P'OURTEENTH    &    WASHINGTON   STS., 
San   Jose.      Studio. 

Owner W.    E.    Woodhams,    Ryland 

Bldg.,   San  Jose. 
Architect  .  .  .None. 
Day's  work.  COST,  $8:.0 


COTTAGE 

NO.    312   W-SAN   SALVADOR,   San   Jose. 
Three-room    cottage. 

Owner T.   A.   Turner,   Premises. 

Architect  . .  .None. 

r:)ay's    work.  COST,    $600 


ADDITION 

NO.    513    W-WILLIAM      ST.,    San      Jose. 
Addition. 

Owner Mrs.    A.    Kollar,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $100 


BUILDING  CONTRACTS. 


S.4iN    .MATEO   COUNTY. 


FRAME   .STORE   AND   RESIDENCE 
LOT    43    BLK    3,    Crocker    Estate   Tract, 

r)aly    City.      All    work    for    one-story 

frame  store  with   residence. 

Owner Morris      Wolfe    and      Wm. 

Weiss,   Daly   City. 
Designer  ..  .R.    M.   Carlyon,   S.    F. 
Contractor .  .L.   Muderick. 
Filed  Jan.   20,  '15.     Dated  Jan.   12,  '15. 

.As    materials    are    furnished    and 

work    completed     

TOTAL  COST,  $1130 
Bond,  $565.  Surety,  S.  Steinberg. 
Limit,  60  days  (extension  of  14  days). 
Forfeit,  none.  Plans  and  specifications 
filed. 


SECOND    SECTION    OF    GARDEN 
HILLSBORO,     "Carolands."       All     work 
for   second    section    of   garden. 

Owner Harriett    Pullman    Carolon, 

Hillsboro. 
Architect  ..  .Willis   I'olk   &   Co.,   Hobart 
Bldg.,    S.    F.   &    A.    Duchene, 
Paris,    France. 
Contractor .  .Clinton    Fireprooflng      Co., 

.Mutual   Bank  Bldg..   S.   F. 
Filed   Jan.   9.   '15.      Dated   Dec.    14,   '15. 

.As     work     progresses 75% 

I'sual    35    days 25% 

TOTAL  COST,  $10,663 
Hond,  $5350.  Sureties,  L.  A.  Norrls 
and  W.  B.  Binker.  Limit,  Feb.  1,  1915. 
I'orfcil.  $10  per  day.  Plans  and  speci- 
licatiotis   filed. 

.MOVING    HOUSE.    ETC. 

BERESFORD.  .Moving  former  profes- 
sionals' house  and  building  Club 
House    motor    shed. 

Owner The       Beresford       Country 

Club,    Beresford. 


Sylvain   Schnaittacher,    233 
Post,  San  Francisco. 
Contractor.  .Donnelly    &    Waller,    Red- 
wood City. 
Filed  Jan.  20,  '15.     Dated  Jan.   16,  '15. 

All    work   completed $n2."> 

I'.sual     35    days 375 

TOTAL  COST,  $150a 
Bond,  $750.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  25  days.  For- 
feit, $10  per  day.  Plans  and  specifica- 
tions   filed. 


COMPLETION   NOTICES 


SAN     MATEO     COUNTY. 

RECORDED  ACCEPTED 

Jan.  9,  191.')— LOT  12  BLK  117,  South 
San    Francisco    Plot    No.    1.      Henry 

Scampini     to    Ed    Jorgensen 

. . .- Jan.    1,    1915 

Jan.  11,  1915— LOT  11  BLK  35  Easton 
Addition  to  Burlingame  No.  2.  Mary 

Ward  to  Thompson  &  Doyal 

Jan.    1,    1915 

•Ian.  13,  1915— BAYWOOD  AVE., 
Hillsborough.  Henry  Dernham  to 
James  T  Johnson,  John  E  Branagh 
and  Thos   A  Cuthbertson . Jan.   7,   1915 

Jan.  13,  1915— BELLEVUE  AVE  in 
Town  of  Hillsborough.  Mrs  H  S 
Kiersted   to  Jlonson   Bros.. Jan.   4,  '15 

Jan.  19,  1915— LOT  19  BLK  44  Easton 
Addition  to  Burlingame.  Alma  D 
and  Wm  S  Wollner  to  Ruegg  Bros 
Jan.    12,    1915 

Jan.  20,  1915— I^T  4  VALPARAISO 
Park  Tract,  Menlo  Park.  Academy 
of  the  Sacred  Heart  to  Martin 
Peterson    Jan.   14,   1915 


LIENS   FILED 


.SAX    MATEO   COUNTY. 


RECORDED                                        AMOUNT 
Jan.  16,  1915— LOT  31  BLK  6,  Crocker 
Estate  Tract  Sub   No.   1,  Daly  City. 
A    L   Stockton    Lumber    Co    vs    J    F 
Boulbard     $110.77 


RELEASE    OF    LIENS 


SAN   M.\TEO  COUNTY. 


RECORDED                                      AMOUNT 
Jan.   14,    1915 — LOT   4   BLK   24    Map  of 
Redwood    Highlands.      J    H    Bailey 
to  Laura  ^IcCann  Bennett  and  Wra 
P    Bennett    $305.10 


MARIN,     CON  IRA     COSTA     AND 
SONOMA  COUNTIES. 


CHANGE  OF  GRADES— Cost  not 
stated.  Vallejo,  Solano  Co.,  Cal.  En- 
gineer. City  Engineer.  Vallejo.  Own- 
ers. City  of  Vallejo.  A  resolution  of 
intention  for  the  change  of  grades  of 
the  following  streets  on  which  City 
Engineer  Thompson  has  been  working 
has  been  submitted  to  the  City  Council 
and  will  be  adopted  shortly;  Alabama, 
from  Sacramento  to  Napa  road:  Ten- 
nessee, from  Sacramento  to  El  I>orado; 
Indiana,  from  Sacramento  to  Napa 
road:  Illinois.  from  Sacramento  to 
Napa  strict;  .Marin,  from  .Alabama  to 
Illinois;  Sononia.  from  Alabama  to 
Illinois:  .*>utter.  from  Tarolina  to  Ar- 
kansas: Napa,  from  Capitol  to  Illinois: 
El  Dorado,  from  Capitol  to  Tennessee; 
Branciforte.  from  Virginia  to  Tennes- 
see; Santa  Clara,  from  Carolina  to  Ten- 
nessee; Florida,  from  Trinity  to  Santa 
Clara. 


k'eflnesday.       Jan. 


1915. 


DREDGING — Cost  not  staled.  Rich- 
md,  Contra  Costa  Co.,  Cal.  Engineer, 
;y  Engfineer  Chapman,  Richmond, 
mers.  City  of  Richmond.  Three  bid.s 
re  received  by  the  City  Council  lor 
J  dredging  of  the  south  channel  of 
i  San  Pablo  Canal.  The  bidders 
re  as  follows:  San  Francisco  Bridge 
.,  dredge  to  a  six-foot  depth  for  28 
its  per  cubic  yard   and  for  dredging 

a  seven-foot  depth  22  cents  per 
bic  yard.  Standard  American  Dredg- 
j  Company,  dredging  for  liVz  cent.s 
r  cubic  yard  to  a  seven-foot  depth, 
chmond  Dredging  Company  to  a 
pth  of  six  feet  12i/i  cents  per  cubic 
rd  and  9>^  cents  to  a  depth  of  seven 
;t.  All  bids  were  referred  to  City 
igineer  Chapman  who  will  submit  a 
9ort  on  all   bids  at  the  next  meeting 

the  Council. 
HOSPITAI. — 1  story,  frame.  Cost  not 
ited.  Richmond,  Contra  Costa  Co., 
1.  Architect,  none.  Owners,  Stand- 
A  Oil  Co.,  S.  F.  Reports  from  Rich- 
)nd  state  that  the  Standard  Oil  Com- 
ny  will  erect  a  first  a'id  hospital  at 
eir  plant.  Work  will  commence  im- 
jdiately  on  the  stiucture  and  will  be 
mpleted  in  about  three  months.  The 
;e  selected  for  the  building  is  on  the 
wn  front  of  the  present  building, 
ecial  hospital  equipment  will  be  in- 
lUed. 

SCHOOL — 2  story  and  base,  brick 
id  concrete.  Cost  not  stated.  Dixon, 
lano  Co.,  Cal.  Architect,  Henry  C. 
fiith,  Humboldt  Bank  Bldg.,  S.  F. 
vners,  Dixon  Union  High  School  Dis- 
ict.  All  bids  received  for  the  con- 
ruction  of  this  building  have  been 
Jected  and  new  figures  will  be 
lied  for  shortly. 

SCHOOL — 2  story  and  base,  brick 
id  concrete.  Cost  not  stated.  Rio 
Ista,  Solano  Co.,  Cal.  Architect,  Henry 

Smith,  Humboldt  Bank  Bldg.,  S.  F. 
ivners,  Rio  Vista  Joint  Union  High 
:hool  District.  Figures  received 
•me  time  ago  for  this  work  have  been 
ijected.  Boyd,  Kerr  &  McLean  were 
•w  on  the  work  and  were  ofBclally 
ivarded  the  contract  but  have  with- 
:awn  at  the  request  of  the  trustees, 
ew  figures  are  now  being  taken  and 
ill    be   opened    on    February    5th    at    3 

m. 


BUILDING  AND  ENGINEERING  NEWS 

Rafael.       Elvira    Nelson    to    whom 

it   may   concern Jan.    18,   1915 

Jan.    22,    1915— SAN    RAFAEL.      M    J 
Curtin  to  J   B  Faggiano. Jan.   22,   1915 


BUILDING   CONTRACT^ 


MARIN    COUNTY. 


LTERATIONS 

AN  RAFAEL,  Marin  Co.     All  work  for 
alterations  and  additions. 

wner E.    Ciocca. 

rchltect  .  .  .L.     Mastropasqua,     Colum- 
bus Savings  Bank,  S.  F. 
ontractor .  .  J.      A.      Kappenman,      San 

Rafael, 
'lied  Jan.  15,  "15.     Dated  Jan.  11,  '15. 

As    work     progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $1500 
!ond,  none.  Limit,  30  working  days, 
'orfeit,  none.  Plans  and  specifications 
led. 


COMPLETION  NOTICES. 


MARIN   COUNTY. 


ItECORDED  ACCEPTED 

ran.    18,    1915— SAN  ANSELMO,   Marin 
Co.  Trustees  of  San  Anselmo  School 

District  to  L  A  Rose Jan.   10,  1915 

Fan.    19,    1915— MOUND    TRACT,    San 


COMPLETION   NOTICES 

CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 
Jan.    16,    1915— LOTS    S    AND    9    BLK 
25,    City    of    Richmond.        F    A    and 
Edward    Golds    to    M    B    Roberts... 
Jan.    15     1915 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA. 

STEEL  PIPE  —  Cost  not  stated. 
Fresno,  Fresno  Co.,  Cal.  Engineer, 
City  Engineer,  Fresno.  Owners,  City 
of  Fiesno.  Bids  are  now  being  taken 
for  furnishing  the  city  of  Fresno  with 
a  considerable  amount  of  lap-welded 
steel  pipe  and  cast  iron  Ittings.  Bids 
will  be  opened  on  January  27th.  Full 
particulars  can  be  secured  by  address- 
ing the  City  Clerk  or  City  Engineer. 

CENTRIFUGAL  PUMP  —  Cost  not 
stated.  Fresno,  Fresno,  Fresno  Co., 
Cal.  Engineer,  City  Engineer,  Fresno. 
Owners,  City  of  Fresno.  Bids  will  be 
opened  on  January  27th  for  furnishing 
and  installing  one  four-inch  centrif- 
ugal pump  with  motor.  Plans  .and 
.-specifications  can  be  secured  from  the 
City    Engineer. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Fresno,  Fresno  Co.,  Cal. 
Engineer,  City  Engineer  of  Fresno. 
Owners,  City  of  Fresno.  The  bridge 
will  be  erected  over  Dry  Creek  on 
Coast  avenue.  Plans  are  complete  and 
figures  are  now  being  taken.  Bids  will 
be  opened  on  February  1st.  Plans  and 
complete  information  can  be  secured 
from   the   City   Engineer. 

HOSPITAL  AND  GARAGE— 1  story 
and  base,  brick,  $5,000.  Fresno,  Fres- 
no Co.,  Cal.  Engineer,  Cronkite,  Fres- 
no. Owners,  City  of  Fresno.  The 
building  will  be  erected  in  the  rear  of 
the  City  Hall  and  has  been  designed 
for  an  emergency  hospital  and  garage. 
The  hospital  will  contain  four  rooms 
and  the  office.  Interior  finish  will  be 
of  pine  and  redwood.  Special  hospital 
plumbing  will  be  used.  Exterior  of 
the  building  will  be  faced  with  stock 
brjck.      Plans   are   being  prepared. 
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HEATING    &    VENTILATING    SYSTEM 
BLOCK    8,    Lisenby   Tract,    Fresno.      All 
work      for    installing      heating      and 
ventilating  system   in  school. 

Owner Fresno  City  School  District 

Fresno. 
Architect  ..  .Coates   &   Traver,   Fresno. 
Contractor.  .Robert  Dalziel,   218   1st  St., 

San   Francisco. 
Filed  Jan.   20,  '15.     Dated  Jan.   13,  '15. 
Boiler,   fan   and   motors,   air  washer 
vents,  oil   tank  and   ducts  in.... $2000 

When    completed     1111 

Usual    :!.')   days 1037 

TOTAL  COST,  $4148 
Bond.  none.  Limit,  100  working  days. 
Forfeit,  $20  per  day.  Plans  and  speci- 
fications  filed. 


BUILDING   COMTRACTfi 


FRESNO   COUNTY. 


HEATING    &    VENTILATING    SYSTEM 

BLOCK  29,  Hazelwood  Tract,  Fresno. 
All  work  for  installing  heating  and 
ventilating  system  in  school. 

f)wner Fresno  City  School  District 

Fresno. 

Architect  ...Coates   &  Traver,   Fresno. 

Contractor.  .Kutner-G  o  I  d  s  t  e  i  n      Co., 
Fresno.         * 

Filed  Jan.   20,  '15.     Dated  Jan.   6,  '15. 
Boilers,  motors,  heaters  and  water 

tanks    in    $1600 

Fans,  air  washer  &  oil   tanks  in   1600 

When    completed    1600 

Usual    35   days : 1600 

TOTAL  COST,   $6400 

Bond,    $3200.      Sureties,    E.    E.    Manhelm 
and     L.    M.     Mendelsohn.      jLimit,     206 

calendar    days.      Forfeit,    $20    per    day. 

Plans   and   specifications    filed. 


SACRAMENTO,      STOCKTON      AND 
NORTHERN   CALIFORNIA. 

FLATS — 2  story  and  base,  frame, 
$6,000.  Sacramento,  Cal.  Architect, 
none.  Owner,  W.  D.  McKoy,  3029  E 
street,  Sacramento.  The  building  will 
be  erected  on  H  street  between  23rd 
and  24th  streets,  and  has  been  de- 
signed to  contain  four  modern  flats  of 
four  looms  each.  Intel-ior  finish  will 
be  of  pine  and  redwood  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  a  central  heating  system.  Bach 
living  room  will  have  an  open  fire 
place  and  tile  or  brick  mantel.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials  are  now   being  purchased. 

RAILROAD  RECONSTRUCTION  — 
Cost  not  stated.  Castella,  Shasta  Co., 
Cal.  Engineer,  none.  Owners,  Burns, 
Lumber  Co.,  Castella.  The  Burns 
Lumber  Company,  which  has  a  narrow 
gauge  railroad  extending  into  the 
woods  nearly  to  the  Trinity  County 
line,  has  decided  to  broad  gauge  the 
entire  line,  which,  with  branches,  is 
about  thirty  miles  in  length. 

THEATRE — 2  story  and  base.  Class 
C  construction.  Cost  not  stated.  Sac- 
ramento. Gal.  Architect,  A.  W.  Cor- 
nelius, Merchants'  National  Bank  Bldg., 
S.  F.  Owners,  Turner  &  Dahnken  Cir- 
cuit, 942  Market  street,  S.  F.  The 
plans  of  Turner  &  Dahnken  to  erect  a 
$100,000  theatre  building  adjoining  the 
Pacific  Gas  and  Electric  Building  on 
K  street  have  been  halted  by  Building 
Inspector  W.  B.  Rohl,  when  he  refused 
to  issue  a  permit  for  the  new  struc- 
ture. Rohl  refuses  to  issue  a  permit 
for  erection  until  the  plans  have  been 
revised,  as  he  states  that  the  building 
according  to  the  present  plans  is  a  fire- 
trap.  Rohl  states  that  the  building 
must  be  absolutely  fireproof  according 
to  the  city  ordinances.  The  owners  of 
the  proposed  building  have  been  noti- 
fied that  their  plans  will  remain  at  a 
standstill  until  the  necessary  revisions 
are   made   on   the   plans. 


BUILDING   CONTRACTS 


SACRAMENTO    COUNTY. 


FLAT    BUILDING 

NOS.  2312-2314   H  ST.,  on  E   14  Lot  2,  H, 

I,     23rd    and     24th    Sts.,    Sacramento. 

Four   flat   building. 
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Owner VV.    J).    .\l(  Koy.    3029    E    St., 

Sacramento. 
Ai'chitect  .  .  .None. 
Day's    work.  COST,    $6000 


ADDITION 

NO.  1010  TENTH  ST,  on  ptn  Lot  4,  J, 
K,  9th  and  10th  Sts.,  Sacramento. 
Uuild  an  addition.il  story  on  store 
and  tenement  house  making  6  apart- 
nient.>5,   22   room.s,   :;  .stores. 

Owner Marie    Htllmer    et    al,    2021 

I   St.,  S.'itramento. 
Architect  ...None. 

Coiitratior.  .Theiber    &     Bender,    North 
Sacramento. 

COST,    15000 


rU'lLDlNG  AND  ENGINEERING  M  WS 

laOFAIK   liKSIDENCK 

NO.  2605  K  ST.,  on  E  »^  of  S  Vz  <•'  'Ot 
8,  J,  K,  26th  and  27th  Sts.,  ^^^.  ra- 
mento.  Repair  fire  damage  to  i  <  si- 
dence. 

Owner E.       .S.       Austin,       Meiium 

.-»partment.s,     iSacramerio. 
Architect  .  .  .None. 

Contractor.  .John     M.     E.     Morrill.     :i)09 
Yale,    Sacramento. 

COST.  $:)000 


Wedne.sday, 


Jan. 


Mi; 


UESIDENCE 

FIRST  AVE.,  bet.  21.st  and  24th  on  Lot 
15  West  Curtis  Oaks,  Sacramento. 
Two-story   S-room   residence. 

Owner Alta    Rowe,    3116    4th    Ave., 

Sacramento. 
Architect  .  .  .None. 
Contractor ..  R.       II.    Uuiter,    2715       2nd 

Ave.,   Saei-anicnto. 
Filed  .Ian.   16,  '15.     Dated  .Ian.   14,  '15. 

COST,    13500 
RE.MODEL 

NO.  225  .1  ST..  on  N  GO  feet  of  W  20 
feet  Lot  5,  I,  .1,  2nd  and  3rd  Sts., 
Sacramento.  Remodel  and  improve 
brick   store. 

Owner Chas.  Calcum,  Mills  Station 

Sacramento. 
Architect  . .  .None. 

Contiactor.  .F.    A.    Stanford    Foule,    422 

Ochsner    Bldg.,    Sacramento 

COST,   $600 


FRAME    RESIDENCE 
NO.    912   thirtieth"  ST.,   on   S    %    Lot 
4,    I.    .1,    29th    and    30th    Sts.,    Sacra- 
mento.  One-.story   6-room  frame  resi- 
dence, 
"wner Emigh       Winchell       Hard- 
ware Co.,   310  J  St.,  3acra- 
mento. 
Architect  .  .  .None. 

Contractor.  .Harry     Goldman,     926     6th 
St.,    Sacramento. 

COST,    $2000 


WAREHOUSE    AND    STABLE 

NO.  316  W  ST.,  on  \.  i^  of  Lot  3,  W, 
X,  3rd  and  4th  St.s.,  Sacramento.  One 
.story    frame    warehouse    and    stable. 

Owner G.   Costa. 

-Architect  . .  .None. 

Contiactor .. I).    Tatti, 
ramento. 


2116    O    St.,    Sac- 
COST,    $900 


GAIJAGK,    ETC. 

NO.  1707  D  ST..  on  K  27  feet  of  S  80 
feet  of  Lot  8.  C.  I).  17th  and  18th  Sts., 
Sacramento.  Kuild  rear  porch  on 
residence  and  one-.story  frame  private 
gurage. 

"wner S.     B.    Coon.    417     15th    St., 

Sacramento. 
Architect  .  .  .None. 

>'<>niiaci..r.  .T.     .John.son,     2921     W     St., 
.Sacramento. 

COST,    $200 

RESIDENCE 

WALNUT  AVE,  I.ot  i.  pleasant  View 
Tract,  Sacramento.  I'^ive-room  resi- 
dence. 

"wner W.    F.    Tovelle.    2S14    P    St., 

Sacr.'imento. 
.Architect  .  .  .None. 

Contractor.  .  W.    Davis.    3634    Park    Ave.. 
Sacramonto. 

COST,    $1S00 


LOS     A?f<^ELES     A\D     SOUTHERN 
CALIFORMA. 


PACKING  HOUSE — 2  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Fontana,  Cal.  Architect,  William  Ciir- 
letl  &  .>^on.  Title  Insurance  Bldg..  L.  A. 
Owners,  Torrance-.Marshall  Co.  The 
building  will  be  80  by  100  feet  and 
entirely  of  reinforced  concrete  con- 
struction with  steel  roof  trusses  and 
concrete  roof  slabs.  The  Llewellyn 
Iron  Works  has  the  contract  for  the 
structural  steel  work,  and  the  South- 
ern California  Hardware  and  Steel  Co. 
the  contract  for  the  reinforcing  steel. 
Plans  are  also  being  prepared  for  a 
number  of  concrete  residences,  freight 
and  passenger  depots,  and  business 
buildings  to  be  erected  for  the  same 
company. 

STREET  PAVING— Cost  not  stated. 
Huntington  Beach,  Orange  Co.,  Cal. 
Engineer,  City  Engineer,  Huntington 
Beach.  Owners,  Town  of  Huntington 
I'.each.  Preparations  are  now  under 
way  to  pave  Main  street  and  Seven- 
teenth street  to  the  city  limits,  a  total 
of  three  and  one-half  miles.  The  City 
Engineer  will  be  directed  to  make  the 
necessary  preparations  to  have  the 
work   done. 

WAREHOUSE— 4  story  and  base,  re- 
inforced concrete,  $100,000.  Los  An- 
geles. Architect,  AV.  J.  Dodd,  Marsh- 
Strong  Bldg.,  L.  A.  Owners,  H.  R. 
Boynton  Co.  The  building  will  be 
erected  on  Bay  street  and  will  cover 
a  large  ground  area.  Construction  will 
be  fireproof  with  reinforced  concrete 
walls,  floor.s  and  roof  slabs.  Metal 
window  frames  and  sash  and  fireproof 
doors  are  specified.  No  interior  finish 
will  be  used  except  in  the  front  por- 
tion of  the  building,  which  will  be 
used  for  offices.  Plans  provide  for 
steam  heat,  elevators,  modern  plumb- 
ing. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
now   being  prepared. 

LIBRARY — 1  story  and  base,  brick 
and  steel,  $35,000.  Los  Angeles,  Cal. 
.Architects,  Kysor  &  Biggar.  AVright 
and  Callender  Bldg..  L.  A.  Owners. 
City  of  Los  Angele.s.  The  building  will 
be  erected  at  the  corner  of  Central 
avenue  and  54th  street,  covering  an 
area  of  48  feet  by  100  feet.  The  de- 
sign is  in  the  classic  style.  There  will 
he  two  main  reading  rooms,  stack 
room,  office  for  the  attendants  and  a 
lecture  hall  in  the  basement.  Interior 
will  be  finished  Jn  pine  and  hardwood 
with  maple  oors.  Metal  book  stacks 
are  specified.  Plans  provide  for  mod- 
ern plumbing  and  a  plenum  system  of 
heatiiiK.  Exterior  of  the  building  will 
be  faced  with  ruffled  brick  trimmed 
with  artificial  stone.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids  will  be  opened  on  February  2nd. 
Separate  figures  are  being  taken  for  the 
general  contract,  heating  and  venti- 
lating, plumbing  and  electric  work. 
SCHOOL — 2   story   and   base.      Class  C 


construction,  $l(iO,000.  Los  AngeU 
Cal.  Architect,  Charles  H.  Russel 
Story  Bldg..  L.  A.  Owners,  City  of 
Angeles.  The  building  will  be  erecte' 
at  the  corner  of  Ivy  and  14th  street 
and  will  cover  a  large  ground  are* 
Plans  will  be  arranged  for  a  total  <a 
36  class  rooms,  but  the  first  unit  to  t 
erected  will  contain  but  20  rooms.  TKi 
completed  building  will  cost  $175,001 
The  building  has  been  designed  in  th 
shape  of  the  letter  U.  Interior  finis 
will  be  of  pine  with  maple  floors  in  th 
class  rooms.  Platis  provide  for  steal 
heat,  modern  school  plumbing,  vacuur 
cleaning  and  program  clocks.  Ext6 
rior  will  be  faced  with  pressed  brici 
Plans  are  now   being  prepared. 

SCHOOL — 2  story  and  base,  brlcl 
$75,000.  Ix)s  Angeles,  Cal.  Architect! 
Morgan,  AValls  &  Morgan.  Van  Nuy 
Bldg.,  L.  A.  Owners,  City  of  Los  An 
geles.  The  building  will  be  erected  O) 
East  Seventh  street  near  Mateo  stre« 
and  has  been  designed  to  contain  six 
teen  class  rooms  and  a  large  auditb 
rium.  Interior  will  be  finished  in  )iin 
with  maple  floors  in  the  class  roiui; 
Plans  provide  for  steam  heat,  mcnl.  r 
school  plumbing.  vacuum  cleamn 
system  and  program  clocks.  Exti  i  id 
will  be  faced  with  pressed  bi  lo 
trimmed  with  terra  cotta.  Plans  ar 
now    being   prepared. 

SCHOOL — 1  and  2  story  and  has. 
fireproof  construction,  $135,000.  lie 
dondo  Beach,  Los  Angeles  Co..  Cal.  Ar 
chitect,  -A.  Burnside  Sturges.  .^tni- 
Bldg.,  L.  .\.  Owners.  Redondo  !:«  n- 
City  High  School  District.  The  n 
chitect  has  just  been  commissicme 
to  prepare  these  plans  and  detail-  d 
the  construction,  size  of  the  build  iti 
and  general  description  cannot  b 
given  at  this  time.  Further  metiiio 
will  be  made  of  the  work. 

SCHOOL — 1  story  and  base.  holIo\ 
tile  construction.  $50,000.  Los  Angele- 
Cal.  Architect,  Robert  M.  Ta\  loi 
•Marsh -Strong  Bldg.,  L.  A.  Owmrj 
Cienega  School  District.  The  build  in, 
will  be  erected  at  the  corner  of  17t! 
and  Coleta  streets,  covering  an  are 
of  150  by  171  feet.  Interior  has  b.  o: 
arranged  for  eight  class  rooms,  aiulito 
rium,  library,  departments  of  mamia 
training  and  domestic  science.  Intei  io 
finish  will  be  of  pine  with  maple  lldor 
in  the  class  rooms.  Plans  provide  (o 
steam  heat,  a  vacuum  cleaning  systen 
program  clocks  and  modern  selioo 
plumbing.  Exterior  of  the  build  in! 
will  be  faced  with  cement  plastei 
Plans  are  complete  and  out  for  figure? 
Bids  will  be  opened  on  February  tUI- 
Plans  and  specifications  can  be  so 
cured    from    the   architect. 

MAUSOLEU.M  —  1  story,  reinforee. 
concrete  and  granite,  $60,000.  Ontaric 
San  Bernardino  Co.,  Cal.  Archito.  t' 
name  not  given.  Owjiers.  Graiiit 
.Mausoleum  Co.,  L.  A.  The  building  wi? 
be  erected  in  Bellevue  Cemetery,  an 
has  been  designed  in  the  classic  st>lt 
The  building  will  cover  an  area  of  :; 
by  119  feet  and  will  be  25  feet  hii,'l- 
Interior  will  be  finished  in  marble  .tii. 
ornamental  bronze.  .Art  glass  win 
dows  will  be  installed.  Exterior  of  tli 
building  will  be  faced  with  granit< 
Plans  are  complete  and  in  the  hand 
of   the  owners. 

EXPERI.MENTAL  STATION  —  Bi  iel 
and  concrete,  $200,000.  Riverside.  Riv 
erside  Co..  Cal.  Architect,  Lester  H 
Hibbard,  Marsh-Strong  Bldg.,  L.  A 
Owners,    Regents    of    the    University    o 
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E.  H.  Williams 


Ghahner  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Gases 

Telephone  Sutter   4622 

615  Phfllan  Building,        San  Francisc 


^alilornia.  The  .sum  of  $200,000  wa.^^ 
ippropiiated  by  the  State  leg-i.slaturtj 
or  the  building-  and  site.  About  $12."),- 
•00  will  be  expended  upon  the  build- 
ng:s.  Only  preliminary  plans  have 
>een  prepared. 

SCHOOL  AND  CHAPEL  AND  PAR- 
SH  HOUSE — 2  story  and  base,  frame, 
'ost  not  stated.  Los  Angeles,  Cal. 
Vi'chitect,  Edward  J.  Borgmeyer,  Stim- 
:on  Hldg.,  L.  A.  Owners,  Roman  Cath- 
ilic  Church,  Father  B^ord,  pastor,  L.  A. 
rhe  building-  will  be  erected  on  Man- 
lattan  Place  between  2nd  and  3rd 
itreets.  The  school  will  contain  six 
ilass  rooms  and  a  chapel  seating  400 
►eople.  Interior  of  the  school  and 
ihapel  will  be  finished  in  pine  through- 
lUt.  The  pari.sh  house  will  be  finished 
n  pine  and  hardwoods  with  hardwood 
loor.s.  There  will  be  furnace  heat  and 
ipen  fire  places.  Bath  rooms  will  have 
ile  wainscot  and  composition  floors. 
Sxterior  of  both  buildings  will  be 
overed  with  cement  plaster  on  metal 
ath.  Plans  are  being  prepared  and  fig- 
ires  will   be  called  for  shortly. 

Contracts  Awarded. 

SCHOOL— 1  stoiy  and  base,  hollow 
ile  construction,  $2-I,l)()6.  Compton, 
^os  Angeles  Co..  Cal.  Architects, 
ruttle  &  Angel,  Delta  Bldg.,  L.  A. 
)wnei-s,  Compton  Union  High  School 
)istrict.  Contractors,  Lepper  &  Laisy, 
Juildcrs'  Exchange,  L.  A.  Contract 
irice,    $21,966. 

BREWERY  ADDITION— 1  story  and 
lase,  reinforced  concrete,  $19,100.  Los 
ingeles,  Cal.  Architects,  Mayberry  & 
'ai-ker,  Pacific  Electric  Bldg.,  L.  A. 
)wners,  Los  Angeles  Brewing  Co.  Con- 
ractors.  National  Fireproofing  Co., 
Jentral  15Idg.,  L.  A.  Contract  price, 
19,100. 


Ut-e.   V.  S.  Pat.  Office 

Veneered  Panels  that 
ARE  good — order 
today  from 


Ask  your  Archifect 
about  Wybro  Panels 

Ask  your  Architect  or  your  Builder 
about  the  WYBRO  QUALITY  PANELS 
— ask  any  of  their  users  whether  they 
know   of  a   belter   made   panel. 

WYBRO  PANELS  have  made  thous- 
ands of  friends  because  of  their  un- 
surpassed qualities — you  will  be  de- 
lighted with   them  once  you  try  them. 

Over    200    varieties    to    choose    from. 


Wliite  Bpotlieps 


5th  and  Brannan  Streets 


San  Francisco 


PORTLAND  AND  OREGON 


GRAIN  ELEVATOR — Reinforced  con- 
crete and  steel,  $500,000.  Portland,  Ore. 
Engineer,  G.  B.  Hegardt,  Portland. 
Owners,  City  of  Portland.  At  a  meet- 
ing of  the  Commission  of  Public  Docks 
a  decision  was  reached  whereby  the 
City  Council  will  be  requested  to  sub- 
mit a  proposed  bond  issue  in  the  form 
of  a  charter  amendment  at  the  next 
election  for  the  purpose  of  erecting  a 
large  grain  elevator.  The  proposed 
.structui-e  will  cost  $.">00,000.  Together 
with  the  cost  of  the  site  and  appurte- 
nances $900,000  will  be  required  to 
complete  the  project. 


SEATTLE  AND  WASHINGTON 

STREET  PAVING  AND  LIGHTING— 
$235,000.  Seattle,  Wash.  Engineer, 
City  Engineer,  A.  H.  Dimock,  Seattle. 
Owners,  City  of  Seattle.  Plans  have 
been  completed  by  the  City  Engineer 
for  the  paving  and  installation  of 
clu»tei-  lights  on  10th  avenue  et  al.  at  a 
cost  of  about  $235,000,  and  bids  will  be 
called  for  in  the  near  future.  This 
will  be  the  largest  street  paving  con- 
tract   let   in   the   last   eight   months. 

DIKING — $350,000.  Tacoma,  Wash. 
Engineer,  D.  B.  Roben,  Tacoma.  Own- 
'^rs,  Hylebos  Creek  Protection  District. 
Field  work  has  been  started  for  the 
proposed  Hylebos  Creek  diking  work 
to  cost  $350,000  on  the  tide  flats  here 
and  plans  will  be  ready  for  figures 
about  March  l.st.  The  proposed  channel 
will  be  'IVz  miles  long  and  200  feet 
wide.  Dike  and  bulkheads  will  be 
built    alon^-    both    .sides    of    the    channel 


and  tide  flat.s  tilled.  Chester  Thome  is 
chaiiman  of  the  Ijiking  Commission, 
.John  Buffelman  is  secretary  and  L.  A. 
Nicholsen    is    engineer. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $47,000.  Seattle,  Wash. 
.Architect,  W.  W.  Hastings,  Commeice 
Bldg.,  Seattle.  Owners,  City  of  Seattle. 
The  fjuilding  will'  contain  eight  class 
rooms,  a  large  assembly  hall  and 
tenchers'  rooms.  The  interior  -will  be 
finished  in  pine  with  maple  floors  in 
the  class  rooms.  A  central  heating- 
system,  probably  steam  heat  will  bo 
installed.  Plans  provide  for  modern 
.school  plumbing  and  ventilating.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being  prepared  and  further  mention 
will  be  made  of  the  work  when  plans 
are  ready  for   figures. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $105,000.  Seattle, 
Wash.  Architect,  J.  O.  Taft,  2331  10th 
avenue.  North  Seattle.  Owners,  Mod- 
ern Woodmen  of  the  Woild.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  Pine  and  Minor  sti-eets,  and 
will  be  erected  for  investment  pur- 
poses. There  will  be  five  stores  on  the 
-Minor  street  frontage.  Upper-  floors 
will  contain  a  total  of  72  suites  of  twd 
and  three  roor-n  apartments.  Interior- 
finish  will  be  of  pine  and  redwood. 
Hardwood  fioor-s  will  be  used  in  the 
living  rooms  and  halls.  Plans  pro- 
vide for-  steam  heat,  elevator  service, 
a  hot  water  system  and  vacuum  clean- 
ing. All  suites  will  have  private  bath 
rooms  and  wall  beds.  Bath  rooms  will 
have  tile  Hoor-s  and  wainscot.  En- 
trance   will    be    finished    in    marble    and 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  1  ast 

DOUBLE  your-  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making-  it  Sanitary.  Take  clothes  off  any  part  of  line 
without    removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around    the   pulleys,    thereby   using   both    lines. 

BY  using  three  pulleys,  the  lines  are  spr-ead  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily;  nothing  complicated  to  get  out  of  order-. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with  cloth-strips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the  clothes  out  of  the  pins  as 
they  ar-e  held  in  a  spring  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter-. 


1V<>    .SIMtlXGS    TO    I'RK.SS     OK     SQIIKKZK 

to  get  the  clothes  in  or  out.  .lust  slip  clothes  in  slot 
and  pull  down.  \VH..f.  hold  the  daintiest  fabrics  oi- 
the  heaviest  blanket.     i:t4<>  Miissiwn    St.    Phono  Mkt.  44M».s. 


THIS     OITKIT    <0>SISTS     OK    :t     n4»XK\ 

."sanitary.     Stronghold.     Clothes      Pins,       :!      Conll 
Clothes    Line   Pulleys  and    1    Pair-   Line   .'-Spliceis. 
I'riee.    $:i.«0   per    Set. 
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tile.  Exterior  of  the  building  will  be 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Plans  are  noarly  complete 
and  flgure.s  will  be  called  for  by  Feb- 
ruary   l.)th. 

Contracts  Awarded. 

APARTMENT  HOUSE — 5  story  and 
base,  reinforced  concrete,  $85,000.  Se- 
attle, Wash.  Architects.  Bebb  &  Gould, 
Denny  Bldgr.,  Seattle.  Owners.  Fischer 
Building  Co.  Contractors,  W.  T.  Butler 
Contracting  Co.,  Central  Bldg.,  Seattle. 
Contract  price,  |S5,o00.  Note:  This 
buildingr  will  be  in  the  nature  of  an 
addition  to  the  present  Fischer  Build- 
ing on  3rd  avenue  between  Pike  and 
Pine   streets. 

STORES  AND  I>OFTS — :;  story  and 
base,  brick  and  frame.  $50,000.  Seattle, 
Wash.  Architect,  Carl  Siebrand,  Ar- 
cade BIdg.,  Seattle.  Owners,  Northern 
Life  Insurance  Co.  Contractor,  Neil 
MacDonald,  Northern  Bank  Bldg.,  Se- 
attle.    Contract  price,   $50,000. 


CONSTRUCTION  WORK  ABROAD. 

BOLIVIA. 
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Department  of  La  Paz.  Surveys  I  - 
been  made  by  the  Bolivia  Railwa.\  '■ 
and  by  the  Public  Works  Oflict.  d 
the  work  is  to  be  carried  out  in  - 
cordance  with  their  surveys  and  plans. 
This  may  prove  a  very  fine  oppoit\i- 
nity  for  large  American  electric  works 
to  obtain  the  order  for  material,  and  if 
interested  enough  they  may  also  h.ive 
an  opportunity  to  effect  arrangements 
with  the  Government  to  allow  thet..  to 
construct  the  road  on  their  own 
count. 


Wednesday, 


.Tan. 


27, 


191SJ 


[.\merican  Minister  .John  D.  O'Rear.  La 

Paz,   Nov.    ?>.] 

Kleotrlcal   Tramway   Planned. 

The  rtpre.sentalion  from  the  Depart- 
ment of  La  Paz  to  the  Chamber  of 
Deputies  has  submitted  to  the  consid- 
eration of  that  body  a  project  of  law 
for  the  construction  of  an  electrical 
tramway  from  the  city  of  La  Paz  to 
the  Yungas  Districts  of  this  Depart- 
ment. This  project  has  been  reported 
on  favorably  by  the  Committees  on 
Highways  and  Finance,  and  it  is  al- 
most a  certainty  that  it  will  be  voted 
on  favorably  by  a  very  large  major- 
ity. Although  it  will  be  some  time  be- 
fore it  is  is  passed  on  by  the  lower 
House  and  sent  to  the  upper  House  for 
consideration,  I  am  forwarding  here- 
with a  translation  of  the  project  for 
the  benefit  of  probable  interested  capi- 
talists in  the  United  States.  [A  copy 
may  be  had  on  application  to  the  Bu- 
reau of  Foreign  and  Domestic  Com- 
merce or  its  branches.]  It  may  be 
finally  passed  by  Congress  as  present- 
ed, but  it  is  probable  that  amendments 
may  he  made  to  it;  but  I  am  assured 
that  the  base  of  it  will  not  be  changed. 

The  district  through  which  the  pro- 
posed line  Is  to  pass  is  probably  the 
richest  agricultural  part  of  the  De- 
partment of  La  Paz  under  actual  culti- 
vation, producing  very  large  quanti- 
ties-of  cocoa  leaves,  fine  woods,  coffee, 
cocoa,  sugar  cane,  and  many  other  val- 
uable crops,  besides  bein«  very  wealthy 
In  minerals.  The  i-oad.«  leading  from 
Ka  Paz  to  this  district  are  good,  and 
from  a  short  distance  from  the  city 
to  the  farthest  distances  traveled 
enormous  water  power  is  to  be  found 
to  supply  not  only  the  proposed  rail- 
way, but  any  number  of  Industries. 
In  fact,  so  much  water  power  is  avail- 
able In  this  section  that  I  doubt  if  use 
could  be  made  of  more  than  a  small 
fraction  of  it.  It  is  almost  certain  that 
an  electric  tramway,  once  constructed, 
would  cost  very  little  to  operate,  and 
as  the  freight  from  and  to  said  dis- 
trict is  considerable,  it  promises  to  be 
a   well-pnying   Investment. 

The  maximum  cost  of  tlie  lino  Is  cal- 
culated at  $2, 500. (too  United  States  cur- 
rency, and  th«>  work  is  to  be  directed 
by  the  Public  Works  Department  of 
the  Bolivian  (Jovei'nnieiit,  its  cost  be- 
ing (1(  frnyed  from  the  Treasury  of  the 
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Buildings,  for  which  permits  were 
issued  in  Pakcrsfield  during  1914.  ag- 
gregated $UOO,000  in  value,  less  than 
two-lifths  the  value  of  1913  permits, 
which  came  to  $760,000.  The  largest 
.•'.mount  of  buildings  permits  in  any 
month  was  $56,579  in  August;  the 
smallest,   $5,030,   in  July. — Ex. 


MOW      VOUK'S     WEALTHIEST     LAND 
OWNER. 

The  assessed  valuation  of  the  land 
holdings  of  municipality  of  New  York 
City  is  $1,447,547,689  making  the  city 
the  wealthiest  land  owner  in  the  lim- 
its of  the  city  jurisdiction. 


HFJAVIEST      OFFICE      BUILDING      IN 
THE  WORLD. 


The  Equitable  building,  now  under 
construction  in  New  York  City,  will  be 
the  heaviest  office  building  In  the 
world,  as  well  as  one  of  the  highest, 
the  weight  of  the  steel  alone  being 
about  33,000  tons.  The  building  covers 
a  ground  area  of  160  by  312  feet.  When 
completed  it  will  tower  500  feet  above 
the  street  and  will  extend  about  65 
feet  below  street  level  at  its  lowest 
point.  It  will  contain  36  stories  and 
in  addition  to  this  there  will  be  two 
mezzanine  floors.  The  steel  erection 
was  made  particularly  difficult  by  the 
network  of  timber  bracing  that  it  was 
necessary  to  put  in  to  hold  the  base- 
ment retaining  walls  until  steelwork 
could  be  installed  to  take  Its  place. 
The  heaviest  piece  of  steel  to  be 
handled  was  a  column  weighing  3'-' 
tons. — Western  Canada  Contractor  and 
Builder. 


EMERGENCY      CURRENCY      OUT- 
STANDING. 


Emergency  currency  amounting  to 
$126,039,010,  was  outstanding  J&nuary 
9,  according  to  announcement  by 
Comptroller  of  the  Currency  Williams. 
Since  the  first  of  that  currency  was 
taken  out  shortly  after  the  outbreak  of 
the  war  $258,440,000  has  been  retired. 
Of  the  outstanding  amount  Texas 
banks  have  the  most.  $16,689,000;  New 
York  Is  second  with  $12,277,000,  and 
California  third  with  $9,687,000.  In 
Ihe  South  there  Is  outstanding  $53,209,- 
OOn;  in  the  Middle  States,  $27,74  7,000.— 
I.os  Angeles  FlnanciaJ  News. 


WAR     REFORMS. 

It  takes  wai-  foi-  quick  reform.  The 
anti-sla"'.M-y  sentiment  f>f  the  United 
St.'ites  developed  more  rapidly  in  one 
year  of  war  than  it  had  In  two  gener- 
ations of  peace.  The  present  era  of 
unlversjil  war  has  producer  two  re- 
foini.x  (*o  midden  ns  to  he  quite  as  rev- 
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oluiionary  as  the  abolition  of  slave 
in  America.  Russia  abolished  vodk 
in  a  day  and  recovered  in  that  da', 
from  two  thousand  years  of  drunken 
ness.  Now  comes  Carranza  in  .Mexic 
and  abolishes-  gambling  with  on 
sweep  of  the  pen.  Leave  gamblin 
and  cock-fighting  out  of  Mexico  an 
vodka  out  of  Russia,  and  you  hav 
countries  no  longer  recognizable  a 
Russia    or    .Mexico. 

However,  there  is  this  difference 
In  Russia  the  military  rule  is  very  rea 
and  when  the  Czar  decrees  temper-? 
ance,  temperance  at  once  follows.  But 
in  Mexico,  if  Carranza,  or  whoever  els 
may  for  the  moment  call  himself  pres 
ident,  orders  gambling  stopped  and  th 
people  nevertheless  do  gamble,  what 
is  the  dictator  to  do  about  it?  Without 
government,  without  law,  without 
courts,  without  police,  and  without 
any  single  authority  which  can  reach 
beyond  gunshot  of  the  scattered  camps, 
nothing  is  enforceable  in  Mexico.  Pro- 
hibition in  Russia  prohibits;  prohibi- 
tion in  Mexico  is  an  interesting  rhe- 
torical exercise.— Fresno  Republican, 
the  north  side  of  Union  street  west  of 
Baker  for  Teresa  Fett.  The  building 
will  have  a  frontage  of  27  V^  feet  and  a 
depth  of  SO  feet  and  will  contain  six 
modern  suites.  Interiors  will  be  finish- 
ed in  pine  with  some  elm  panels  and 
hardwood  floors.  There  will  be  a  cen- 
tral heating  system  and  a  hot  water 
supply.  Bath  rooms  will  be  finished  in 
tile  with  composition  floors.  Marble 
wainscot  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  cover- 
ed with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  now  out  for 
figures.  The  work  is  estimated  to 
cost   $10,000. 


TELEPHONE        SYSTEM 
CHANGSHA. 


AT 


[Condensed  from  an  article  in  the  Far 
Eastern  Review,  transmitted  by  Con- 
sul General  Julean  H.  Arnold,  Han- 
kow, China.  Oct.  16.] 
That  the  telephone  Industry  in  China 
is  developing  rapidly  is  indicated  by 
several  modern  telephone  installations 
that  have  been  recently  completed  In 
various  cities.  The  Chinese  have  real- 
ized the  advantages  of  the  telephone 
for  Government  as  well  as  commercial 
uses  and  are  beginning  to  recognize 
that  telephone  systems,  properly  de- 
signed and  managed,  will  yield  profits. 
At  Changsha  a  new  and  modern  sys- 
tem was  opened  last  July  with  Ameri- 
can equipment  of  the  central-battery 
type,  with  lamp  signals.  It  has  a  pres- 
ent capacity  of  1,000  local  lines  and  40 
toll  or  long-distance  lines,  and  Is  ar- 
ranged for  an  ultimate  capacity  of  3,- 
000  lines,  equipment  for  which  may  be 
added  as  desired.  The  new  system  re- 
places a  system  of  the  magneto  type, 
equipped  for  30  lines.  The  central 
offlce  is  housed  in  a  modern  brick 
building. 

Switclibonrdn,  I>o%vcr  Appnrntua,  Etc. 
The  switchboard  consists  of  three  6- 
panel  sections,  each  section  having  a 
capacity  for  480  answering  jacks  with 
lamps  and  3,000  multiple  jacks.  Each 
section  is  arranged  for  thi-ee  operators' 
positions  and  each  oper.ator's  position 
is  equipped  with  one  pair  of  cords  and 
plugs.  One  position  of  the  switchboard 
is  ('quipped  witli  toll-switching  trunks 
for  making  connections  between  toll 
lines  and  local  lines.  The  switch- 
board Is  .so  arranged  that  sect  loos  may 
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be  added  as  the  number  of  subscrib- 
ers   increases. 

In  addition  to  the  main  switch- 
board there  is  a  single  position  desk- 
type  toll  .switchboard  with  equipment 
for  40  toll  lines.  The*  telephone  com- 
pany intends  to  in!?tall  toll  lines  into 
the  surrounding-  country.  One  such 
line  has  already  been  erected — from 
Changsha  to  Siangtan,  a  distance  of 
about    30    miles. 

The  power  apparatus  and  terminal 
racks  and  frames  are  located  in  a  room 
directly  beneath  the  switchboard.  Wir- 
ing between  the  switchboard  and  the 
frames  is  contained  in  cable  placed  on 
steel  racks.  These  racks  are  designci 
to  accommodate  the  amount  of  cabling 
that  will   be  required  for  3,000  lines. 

On  the  relay  rack  are  mounted  the 
line  and  cut-off  relays  that  control  the 
lamp  signals  of  the  subscribers*  lines 
in  the  switchboard.  To  the  left  of  the 
relay  rack  is  located  the  fuse  board 
on  which  are  mounted  the  fuses  for 
protecting  against  heavy  currents  the 
various  circuits  of  the  switchboard. 
The  fuse  board,  relay  rack,  and  dis- 
tributing frame  are  arranged  for  fu- 
ture   growth. 

Sources    of    Electric    Current — Cables — 
Receivers. 

Kiectric  current  for  operating  the 
switchboard  and  subscribers'  tele- 
phones is  obtained  from  a  battery  of 
storage  cells  located  in  a  small  room 
adjacent  to  the  terminal  room.  This 
battery  consists  of  11  chloride-type 
cells  and  has  a  capacity  at  present  of 
50  amperes,  which  may  be  increased  to 
100  amperes  by  the  addition  of  battery 
plates.  There  is  also  a  smaller  bat- 
tery of  11  cells  for  increasing  the  volt- 
age of  the  talking  current  on  subscrib- 
ers' lines  when  connected  with  long- 
distance   lines. 

Current  for  charging  the  storage 
batteries  is  obtained  from  a  motor- 
generator  set  operating  from  the  city's 
electi'ic       current        supply.  Another 

charging  outfit,  consisting  of  a  gener- 
ator belted  to  a  gasoline  engine,  is  in- 
tended for  use  only  in  case  there  is  an 
interruption    in    the    municipal    supply. 

The  lines  from  the  central  office  to 
the  subscribers'  telephones  are  carried 
in  cable  to  various  distribution  points 
at  which  are  located  cable  terminals. 
The  cable  for  this  purpose  is  steel- 
armored,  lead-covered,  paper-insulat- 
ed telephone  cable,  is  installed  in  sizes 
of  300-pair,  200-pair,  and  50-pair,  and 
is  laid  directly  in  the  ground. 

The  subscribers'  telephones  are  fur- 
nished in  wall  and  desk  styles,  and  are 
of  the  metal-case  type  with  black  en- 
amel finish.  As  is  usual  in  China,  these 
telephones  are  equipped  with  a  micro- 
telephone  which  combines  receiver  and 
transmitter  in   a  hand   set. 

The  new  system  is  under  the  con- 
trol and  operation  of  the  Hunan  Pro- 
vincial  Government. 


STATE    CIA^II,    SERVICE    COMMISSIOX 

OF     C.4I>IFORXIA     EXAMINATION 

ANNOUNCEMENT. 


The  State  Civil  Service  Commission 
of  California  announces  that  the  fol- 
lowing examinations  have  been 
scheduled  for  the  month  of  February, 
1915. 

Application  blanks  and  further  infor- 
mation may  be  secured  upon  applica- 
tion to  the  State  Civil  Service  Com- 
piission,  State  Capitol,  Sacramento. 


ClVIti    ENGINEER,    GitADE    II. 
February   19-20. 

To  fill  positions  with  the  Highway 
Commi-ssion,  Department  of  Engineer- 
ing, State  Harbor  Commission  and  all 
other  positions  of  the  same  class  and 
grade.  Salaries  range  from  $1200  to 
$1800  per  annum.  Practically  all  the 
successful  applicants  of  former  ex- 
aminations are  now  employed  in  the 
various  departments  of  the  State. 
CONSTRUCTION  ENGINEER. 
February     19-20. 

To    fill    position    with    Highway    Com- 
mission,     Department   of      Engineering. 
Salary   $1800   to   $2400  per  annum. 
ENGINEERING        DRAFTSMAN        AND 
.MECHANICAL,       ENGINEERING 
DRAFTS.MAN. 
February     a<i-27. 

Tb  fill  positions  with  the  Highway 
Commission,  Department  of  Engineer- 
ing, State  Harbor  Commission  and  all 
other  positions  of  the  same  class  and 
grade.  Salaries  range  from  $1200  to 
$1800  per  annum.  The  successful  ap- 
plicants of  former  examinations  are 
practically  all  now  working  for  the 
State. 


STREET     CONTRACT     LET. 

BAKERSPIELD,  Kern  Co.,  Cal.  — 
Thompson  Bros,  were  the  low  bidders 
and  were  awarded  the  contract  for  im- 
proving eight  blocks  of  alleys  in  the 
business  section  at  14.75  cents  per 
square  foot  for  paving,  15  cents  per 
square  foot  for  gutters  and  40  cents 
per  lineal  foot  for  curbing.  The  same 
company  was  awarded  a  contract  at 
$679  for  the  construction  of  cross  gut- 
ters on  K  street. 


WILL   CONSTRCT   ROAD. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Preparations  are  now  under  way  for 
a  highway  along-  the  marine  front  run- 
ning from  the  ocean  near  the  Richmond 
Navigation  Company,  out  to  the  Los 
.\ngeles  Brick  Company.  This  road 
will  be  part  of  the  proposed  scenic 
highway  which  will  meet  parts  of 
Point  Richmond,  which  are  as  yet  un- 
developed. City  Engineer  Chapman, 
who  is  preparing  the  plans,  states  that 
it  will   be  a  thirty-foot  road. 


PAVING  CONTRACT  AWARDED. 

FRESNO.  Fresno  Co.,  Cal. — The  Cali- 
fornia Road  and  Street  Improvement 
Company  of  Fresno,  has  been  awarded 
a  contract  at  $41,724.47  for  grading  and 
asphalt  paving,  and  construction  of  ce- 
ment curb  and  gutter,  corrugated  iron 
culverts  and  manholes  in  K  street  from 
Inyo  to  Isabella  streets.  Other  bidders 
on  the  work  were:  Federal  Constr. 
Co.,  Thompson  Bros.,  and  Worswick 
Street  Paving  Company.  B.  E.  Cron- 
kite   is   the  city   engineer. 


OF   INTEREST  TO  CALIFORNIA   BUSI- 
NESS MEN. 


CONSULAR      TRADE      CONFERENCES. 


Consul  General  Edwin  S.  Cunning- 
ham, who  has  been  stationed  at  Singa- 
pore, Straits  Settlements,  is  now  in  the 
United  States  on  leave.  He  has  been 
appointed  as  consul  general  at  Hankow, 
China,  to  succeed  Mr.  .lulean  H.  .Arnold, 
who  goes  to  Peking  as  commercial 
attache  for  the  Bureau  of  Foreign  and 
Domestic      Commerce    at      Washington. 


Mr.  Cunningham  will  be  at  the  San 
Francisco,  Cal.,  oIFice  of  the  bureau  on 
February  25,  where  he  will  be  glad  to 
hold  conferences  with  business  men 
who  are  interested  in  trade  with  China 
and    -Malaysia. 


BREAKWATER     AT     MONTEREY. 


SACRAMENTO,  Cal. — Reports  from 
this  city  state  that  Assemblyman 
Boyce  of  Monterey  will  ask  the  Legis- 
lature for  an  appropriation  of  $200,000 
for  the  construction  of  a  bi-eakwater 
at  Monterey.  Four  yeai's  ago  the 
Legislature  appropriated  the  sum  for 
the  purpose,  which  was  made  contin- 
gent upon  the  Federal  Government  ap- 
propriating $600,000.  Certain  stipula- 
tions of  the  department  were  not  car- 
ried out  and  the  State  appropriation 
reverted  to  the  Stato  Treasury. 


CAR    LINE   EXTENSION. 


BAKERSFIELD,  Kern  Co.,  Cal.— An 
extension  of  the  Chester  avenue  car 
line  through  West  Park  and  south  on 
C  street  to  the  south  limit  of  the  city 
is  a  possibility  and  the  property  own- 
ers In  that  section  have  taken  the 
matter  up  with  E.  A.  Wishon  of  the 
San  Joaquin  Power  Company.  Wishon 
approves  of  the  plan  and  states  that 
it  could  be  done,  provided  the  property 
owners  would  give  a  bonus.  Wishon 
is  now  in  Fresno,  but  will  return  to 
Bakersfield  immediately  to  take  up  the 
extension   matter. 


CONDUIT      AND      CABLE      WORK 
AWARDED. 


TULARE,  Tulare  Co.,  Cal.— The 
Board  of  City  Trustees  have  awarded 
a  contract  for  the  installing  of  conduit 
and  cable  for  the  proposed  electrolier 
system,  to  light  seventeen  blocks  in 
the  central  portion  of  the  city,  to  the 
D.  S.  McEwan  Electric  Company  of 
Ocean  Park,  Los  Angeles  county,  on 
their  bid  of  31  cents  per  foot,  or  a 
total  of  about  $4,300  for  the  14,000 
feet   of  cable   to   be   used. 


TRE.>STLE     BIDS     WANTED. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Bids  will  be  received  by  the 
Board  of  Supervisors  up  to  February" 
1st  for  the  construction  of  a  four  span 
timber  tiestle  on  the  Colma  to  Edge- 
mar  road.  Route  2,  Division  ],  Section 
1'  of  the  San  Mateo  County  Highways. 
For  further  particulars  address  the 
County    Surveyor,    Redwood    City. 


FOUNDRY     CONTRACT     A>VARDED. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
The  Judson  Iron  Works  of  West  Ber- 
keley, has  been  awarded  the  contract 
for  furnishing  castings  and  foundry 
work  for  the  Santa  Fe  shops  at  Rich- 
mond. The  Enterprise  B'oundiy  Com- 
pany of  Richmonc"  ^vas  the  only  other 
bidder. 


MILLIONS    FOR    ROAD    WORK. 


Many     States     Have     Lar^e     Appropria- 
tions  for   Present   Year. 

Michigan  has  appropriated  $4,183,972 
for  good  roads  during  1914  and  stands 
fifth  in  the  roll  of  the  st.ntes  setting 
aside  money  for  road   work.     Compila- 
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lion  made  by  the  American  Highway 
Association  and  tian.«mitted  to  Secre- 
tary Geoise  F.  Ballon  of  the  As.sociat- 
ed  lloads  Organization  of  Chicago 
sho\v.s  that  twenty-five  of  the  states 
have  appropriated  a  total  of  $62,201,- 
OIK.  and  Iowa  lead.s  tho  states  with 
$7,310,000  set  aside,  while  New  York 
state  comes  second  with  $6,000,000, 
Minnesota  third  with  $.'),672,254,  North 
Carolina  fourth  with  $."), 000,000  and 
.Michigan   lifth    with   |4.1  .s;i.972. 

The  state  of  Maryland  has  set  aside 
$;;, 700,000  and  Ohio  $3, .".00,000,  while 
Pennsylvania  has  set  aside  $3, .".00,000 
also.  Other  states  that  have  made 
noteworthy  appropriations  include  Ore- 
gon, $3,280,000:  Massachusetts,  $2,440,- 
:M5:  West  Virginia,  $2,286,000;  North 
Dakota,  $2,36.5,000:  Virginia,  $2,000,- 
000:  .Mississippi,  $1,720,000:  Illinois, 
♦  1,300,000,  and  others,  including  New 
Jersey,  Alabama,  Arizona,  New  Mexico, 
Colorado,  Idaho,  Wisconsin,  Delaware 
and  Kentucky,  less  than  $1,000,000.  The 
last  named  state  has  set  aside  but  $23,- 
000  for  road  work. 

The  Post  Office  Department  has  be- 
come intimately  identified  with  the 
good  roads  movement  through  the  fact 
that  it  employs  43,000  rural  free  deliv- 
ery carriers,  and  these  carriers  travel 
a   total   of  about   300,000  miles. 

MILLIU.\S     FOR     AVIKE    AXD     STEEL. 


Six  million  dollars  worth  of  trench- 
ing tools,  galvanized  sheets,  wire  and 
projectile  steel  have  been  bought  in 
Pittsburgh  for  the  European  belllge- 
eients  in  the  past  two  months.  An 
order  was  given  this  week  for  65,000 
tons  of  high  carbonized  steel  rounds 
to  be  used  for  making  sharpnel  shells, 
the  oi-der  coming  from  France  and 
Uussia. — 1..0S  .\ngeles  Financial  News. 
4 

I.AVIXG    SPUR    TRACK. 

.MARTINEZ,  Contra  Costa  Co.,  Cal.— 
.Materials  are  now  on  the  ground  and 
a  crew  of  surveyors  and  road  work*irs 
havtf  started  work  on  laying  the  spur 
track  for  the  Southern  Pacific  Com- 
pany through  the  Shell  Oil  property. 
The  work  will  be  completed  In  about 
two    months, 

RKMOVAI.    KOTICB. 
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G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  »heet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal   Stamp 

&    Corr.    Co. 

Crude  OH  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed    Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
tefriaJ     Co. 

Cassarretto,     John 

City    Supply    Co. 

McMullin,    A.    L. 

Slmon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Fox,    John   L. 
Keene  Co.,R.  E.  G. 
Religle    &     Jamel- 

son 
Taylor.   L.    A. 
Whittier  -  Coburn 

Company. 


Door    Opener    and 
Closer. 

Rlschmulier.     Geo. 

EUeetxlo    Fixture*. 

City   Electric   Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Electric  Wiring  A 
Kaulpment. 

American  Elect. 
Eng.   Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Klrsten,   W.    H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elec.    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley.   A.    E.    B 

Rochdale    Elec.Co 

Schimetschek.    M. 

Turner    Co..     The 

VItt    Elec.    Co. 

W^eldenthal  -  Go.s- 
liner    Elec.    Cr, 

Welcl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Emon   Eleva- 
tor Co. 

Katlmator. 

Dillon,    BL 


8t 

Morser.    B_^  J- 
Peterson,   P.  O. 
Prlddle,    Arthur 
Walker,     J.     M- 
Church 

Floora,      Compo"*- 

tlOB. 

ArtoUth     MfK.    Co. 
Binder    R&P-    Co., 

J.    W.  _     „ 

D-wan    Co..    J-    ^■ 
Flbrestone     « 

Roonng    Co. 
FUh«rty    R.    &■    ^■ 

Co.,    K-    H. 
Malott    fc  Peterson 

pu*n.    Har«T»»«« 

Hardwood   U't.   Co 
Inlaid   Floor  Co^ 
pac.    Floor     Sand- 
ing Co. 

G.lTa.l-e*       iro" 

Bak«r     fc     Hamll- 

BeV°g"er    Mfg.     Co. 
Gaa  FIxtare. 

Day    Co..    Thomas 

G«a    HeatinK    Sy«- 
teina. 

[R,ator    System 
Gas     Heating  Co 

CMUM>1I«*   Tmnlui    * 
P«ro»". 

l[a°l"deirMchy.Co. 
GI*«a    *     Gla«lnK. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

FulUr    Co..    W     f'. 

Grostllcht  &  Dln- 
nlene 

Habenlcht  <= 

Hewlett 

Mlwlon  Plate  & 
Window  Giaas 
Co.  o 

Pioneer  Pl^^e  * 
Window       Glass 

gchwar*  &  aott- 
lUb 

Qrmdlng. 

Branlck.    J.    P- 
Carlln  Bros. 
Ca*8aretto     John 
Dtvlncenzl    *    ^-o- 

Dillon         Teaming 

Co.  - 

Federal      Transfer 

oioriri  Co..  a 

Hartnett    3.  p- 
Harbor     View 

Contract    Co. 
qule   Co.   B.    M. 
Leanon   Co..    J     >i^- 
Leffler.    Fred 
UcOUncihey  * 

Monohan 
Montague   Co^  »;■ 
n-Dar    Co..    Dan  1 
^.Donnell.     PhlUp 
Powers.    Ch»e.    J 
llbley    Grading    » 

Teaming    Co. 
Btar  Con.  Co. 
Wright    Cr       I     H 

Graham        Granite 

Co.  _ 

Leed    Granite    Co.. 

paclfl''  Granite  Co 
Tronoff.   .John 
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Wood  Luntiiber  Co.. 

E.    K. 
Hd'Tvare,    Dealers. 

Backer     &     Hamil- 
ton 
Bennett   Bros. 
Kruse.     J.     H. 
Joost    Bros. 
Meyer.    Adoph 
Norman     &     Sons. 

F.  G. 
Palace   Hd' ware  Co 
g     F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Ueatlus   *    Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan  &  O'Brien 
Hur'.ey     Co.,    J.    C. 
L.awson.    Herman 
Looney  Co.,   J- 
Mangrum   &   Otter 
Bnook       &      ^o- 

B>ed    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co.,   The 
Wilson.    Robt.    M. 

House     Movers     A 
Ra4sors. 

Hatch.  H.  L.„ 
Pearson.  N.  H. 
Sullivan,    D.    J.&T. 

HolstlnB     Bngl- 
ne«r< 

Le  Clair.  S.   D. 


UBbtlns    Fixtures 

Day   Co..   Thomas 
Mohillte  Co. 

Lime      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Mme  & 
Cement  Co. 

Guerln  &  Co..  J.  S. 

Lennon  Co..  J.   c^- 

tPacinc  Portland 
Cement  Co. 

Western  Lime  * 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co.  ,    c 

Doe  Co..  Frank  F. 

Excelsior  «•<»- 

wood    Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman       Lum- 

Kruse  Co.,  J.  a.- 
Hooper*  Lumber  CO 
HlggJns     Lum-ber 

Co..  J.  B- 
Loop  Lumber  Lo. 
MacDonald      Lum- 


Inlald     Floors. 

Hardwood        Inte- 
rior  Co. 

Inlaid   Floor  Co. 

Pac.     Floor     Sand- 
ing   Co. 

Inteo-locltin*      Tile 
Blocks. 

California        Denl- 
son   Block   Co. 
Iron  Foundry. 

Stelger      fc    J^*"' 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 
Baker     &     Hamil- 
ton 
Dawson   *   Noyes 
.Tudson    Mfg.    Co. 
Pacific  Coasi  Steel 

Company. 
Trussed     Concrefte 
Steel    Companyi 
Woods  &  Huddart 


OraTel. 

Bar    Devel.    Co. 
Cal    Building  Ma- 
'  terlal    Co. 
Cassaretto,       John 
CItv  Supply  Co. 
■tandard    Crushed 

Rock  Co. 
Stsr       Contracting 

Company. 
Bton*  Co..   F.   B    * 

A.    T. 
Hardwood       »•■>- 

Inlaid     Floor    Co^ 
Hardwood        Inte- 
rior  ^o         ^ 
Union  Floor  Co. 


Iron  Works. 

Brode   Iron   Wks. 
Dyer    Bros. 
Eureka    Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllard   Co..  C.   J. 
Kell    Iron    Works 
Michel    &    Pfeffor 
Monarch         Iron 

Works  .^, 

Paclflc   Iron    Wks. 
Pacific     Structural 

Iron   Works. 
Ralston  Iron 

Works 
g.   F.  Iron  Works 

Sartorlus   Co.       

f»<hraeder  s       Iron 

Works 
Stelger      *    ^^^^ 
Stove     &     Foun- 
dry Co. 
Vulcan   Iron   Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  si  t  e  r  n      Iron 

Works 
JoUt     liangWrs     A 

Post     Oap». 
Falls   Mfg.   Co. 
'ac.     Bldg.    Mate- 
rials  Co. 
Roman   Co..   C. 
Waterhoune  » 

Price    Co. 
iWestern         'BldTa 

Supply   Co. 
I.attarra,    Wood    fc 

Metal. 
Balzke.     Robt. 
Bdwiirda,    C    H. 
Havdcn.    Fred 
Kaiser.    Jos. 
McABee.    B.   T. 
Raymond.   Wm.   H. 
Snell.   Ralph  I* 


ber  Co.   _,,  . 

Moore      Mill      and 
Lumber  Co. 

gts^J^'^'.-Mahoay 

Lumber   Co. 
Peterson,   D.  T. 
pope  &  Talbot 
Relnhart    Mill      A 

Lumber  Co. 
Ryan.    GtOTf 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

g    F.  Lumber  Co. 
Schouten  A  Co.,  J. 

W 
Sunset  Lumber  Co. 
Tlerman*  Beronlo 
Van    Arsdale-Har- 

rls  Lumber  Ca 
Wilson    Bros.fcoo. 
Wood  Lumber  Co., 

Wright.     Jr..    Wm. 
Masaeslte    Floor- 


VVaierhouse  * 

Western    Builders 
Supply  Co. 

Metal    StamyloB 

s'    F    Metal  Stamp - 
■  ing   &   Corr.    Co 

Notary  Public. 

Duncan,    A.    M. 
Oils    and    Greases. 

Standard  Oil  Co 
Union    Oil    Co. 

Ornamental     Plae- 
terlng. 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson.   O.   F. 
Llpp  &  Co..  J.  1- 

Palnters   aud  U«» 
orators. 

Baker   Co..    W.   T. 
Bell.  Wm.  J. 
Bernstein.    Wm. 
Blum.    Louis 
Brown,  J-  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlln.   J.  J- 
Copnlck,   T.   W. 
Dahl.  T.  H. 
Donovan,    v.    J. 
Hansen,     Elblng  A 
Johnson.    C. 
Kissel,    Isldor 
Miller,    L. 
Miller,   J.   A. 
McCubbln.    James 
Manning.    John 
Neal,   L.   J. 
Progressive 

Painting  Co. 
Quandt  &   Son 
Ruderman.  I- 
Simon   Nellson    Co 
Smith.  J.  S. 
Sovlg.   C.   B. 
Trost.    C    R. 
Walk,    Mayer 
Wagner.  Fred 
Wagner    Bros. 
Zellnsky,  R- 


San  Mateo  Plan- 
ing Mill         „   , 

Santa  Clara  Val- 
ley MUl  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plasterers. 

Bosch.    Herman 
Bradley&  O'Reilly 
Brennan,    James 
Campbell.   Chajs 
Campbell   &   Will- 
iams ,     „ 
Connel  Co.,   J.    e- 
Daly,  J.  H. 

Duthle.    Chas. 
Gllmour.    W.  G. 

Jones.   Francis 

Kaiser,   Jos. 

Leaf,  Al. 

MaoGruer    &    Co. 

Mellon,    Thos. 

Modlca,  S. 

Mowat    Donald 

Philbln,    J.    J- 

Sexton.    T.   X>. 

Terranova   Bros. 

Wagner.  James  A. 

Plumblns  and  Gas 
Fitting. 


ArtoUth    Mfg.    Co. 

Render  R-fcP- ,^2' 
Dwan  *  Co..  J.  ■• 
Flbrestone     & 

Roofing    Co-„  „„ 
Flaherty     R.&PCo 

R.    H. 
Goodmanson,    A.  Jv 
MaHott     &     Peter- 
son 
Watsonlte    Co. 

Mantels.     Tiles     * 
Orates 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum    ft    Otter 
peerless    Agencies 

Co. 

Marble  and  Mosaic 
Work. 

General      Building 

Work  Co. 
Gnecco.   M.    H. 
Grassl   ft   Co..   P 
Mission       Co^jcre^e 

*   Mosaic  Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

fcConcrete    Co 
Teltz,    Francis   B. 
Tomagnlnl    &    Co.. 

Ci 
Vermont       Mlarhle 

Co 
Metal    l.ath. 


Atlantic        Flre- 

prooflng   Co. 
Berrer  Mfg.   Co 
Holloway       M)et«l 
Lath    Company. 


Paints.  Oils  Varn- 
ishes. Bte. 

Clark  &  P*°^"0" 
Cohn  &  Co..  Mar- 
lon D.  _  „ 
Fuller  Co.,  W.  P- 
O'Brien.  J.  S-  . 
Paint  Products 

Corporation 
Parafhne  Paint  Co 
Pratt   &  Lambert 
■Wlhlttler  -  Coburn 

Co. 
Patent     Chimneys. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes,   H.    J. 

Pile      Drlvinir. 

I>amburth.    C.     E. 

Pavfng    Brick, 

Cal   Brick    Co. 

rlnnlns    Mill". 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill    Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
ra.l     Planing    Ml}.. 
Emanuel,    L.    &E. 

(InC* 
Empire        Planing 

Mill 
Hart    &    Burmels- 

ter 
Hermann,    A. 
Herring's  Mill 
Holden    -    Deuprey 

Co. 
Lorden     Mill      Co.. 

J.  P. 
Main     St.     Plan  ng 
Preniu.s         PlanlnR 

Mill 
Relnhart     Lumber 

A  Planing  Mill 
Ryan,    aeorgo 


Band.  S.  W. 

Bernard.  Geo.  F. 

Dunn.   Neil   H. 

G08S.    Wm.    P. 

Grundy,   Ed. 

Houston,    J.    J. 

Kara,  F.  K-   ,„  .    „ 

Klernan  &  O'Brien 

Lacey,   E.  V. 

Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney     Co.,    J 
May,    Gus 
McLeod,    J.    J- 
Penkerton.    J-    H. 
Skelly,  Thomos 
Snook       &       Co., 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   &   Co.,W. 


Plumbers   Supplies 

Kinney  Co..  R.  W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co.. 

H. 
Nelson  Mfg.   Co. 
Pac   Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radiators. 

American      Radia- 
tor Co. 

Railway   Materials 

Orensteln      -      Ar- 
thur Koppel  Co. 

Rigging. 

Lamburth.    C.    E. 

Kooflng,   Gravel   fc 
Composition.) 

Bender   Roofing   & 

Paving   Co. 
Cantley   &  Co..  J- 
Enterprl&e      Roof- 
ing Co. 
Flaherty.  R-  «;  ^ 
Keene  Co..R.   E.G. 
Lawson        Roofing 

Co 
Lewis.  "^  •   S. 
Malott    fcPeterson 
RaiKheld       Rooting 
Co.  ,^    _. 

Samuel   Co..   H.    D 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 
Refining    Co. 

Hoofing     (SInte     A 
Tlle.> 


Roofing    MaterlaU. 

Johns     -    ManvlUe 

Co.,  H.  W. 
Paramne  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel.   Eltc. 

Bay    Develop.    Co. 

Cal.  Building  Ma- 
Material    Co. 

McMullln   Bros. 

Stone  Co..  E.  B.  4 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Saultary     Garbage 
Chutes. 

Bill   &   Jacobsen 
Sand  Blasting. 

McDermott.    W. 

Sheet    Metal    Wks. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works 
Atlas    Heating    fc 
Ventilating  Wks 
Capitol       Sheet 

M!etal  Works 
Comyns  &  Nygren 
Cronan,   Wm. 
Crown       Cornice 

Works 
Elite    Sheet    Metal 

Works 
Forderer      Cornice 

Works 
G.     &    M.    Sheet 

Metal    Works. 
Gullfoy         Cornice 
Hlbernla     Sheet 

Metal    Works 
Hughes.   H.   J. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
3.   F.   Metal   Stam- 
Ing   &    Corr.    Co. 
U.  a   Metal   Prod- 
ucts Co. 
WeiEtern     Furnace 
A  Cornice  Co. 


Graham.  R-  Q. 
whito.     lOd      A- 
Flbrestone    * 
Roofing  Co. 


Sldevralk       Lights. 

Jackson   Co.,    P.  H 
Dwan  &  Co..  J.  B. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Builders. 

Bishop    &    Peralno 
Boiler.  John 
Jacobsen.   J. 
Porter.  W.  F. 
Stewart.  J.   K. 

Stationery. 

Foster   &  Short 

Wright.   J.    H. 
steel    Bars. 

Baker     &     Hamil- 
ton 

Dawson   fc   Noyes 

Woods      &      Hud- 
dart. 

Pacific         Coast 

Steel    Co. 
8oule    Co. 

Steel    Erector. 
SchGuer.    Fred    C. 
Pioneer     Con.    Co 
Williams        C  o  n  - 
structlon    Co 
store  Fronts 
Kawneer  Mfg.  Co 
Structural         Steel 

Contractors. 
Central    Iron    Wks 
Dyer    Bros, 
.ludson    Mfg.    Co. 
Pacific     Structural 

Iron   Works 
Pac.    Rolling  Mills 
Schraeder's       Iron 

Works. 
S.    F.    Iron    Works 
Western  Iron  Sup- 
ply Co. 

Stovss. 
Mangrum    fc  Ottor 
Stelger    *    Kerr 


BUILDING  AND  ENGINEERING  NEWS 


89 


Strmctorml         St<r*l 
Contra  ctora, 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan   Iron    Wks. 

Sarvey«r«. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Ghas  E 

Teamlns    &    Grad- 
ing- 

Branlck.  J.  P. 
Blanchlnl,   G. 


Federal      Transfer 

&    Draylng   Co. 
Carlln    iBros, 
Devencenzl    &    Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylng   Co. 
Harbor        View 

Contract   Co. 
Huie  Co..  E.  M. 
Lennon  Co..   J.   E. 
Lefner,  Fred 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,  D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

Tlllne- 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttP» 
Peerless  Agencl*-- 
Co. 

Vaciiinii     <  ' 

Bill    &    Ja.-i-- 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens    Co., Frank 

A. 


Hyd©    Henry    C. 
United    Elec     Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/OTks. 

WbitewashioK 

Brickley,    P.    J. 
Relgle  &  Jamelson 
Taylor,    L.    A. 

Window   Cleaning. 

American   Window 
Cleanins    Co. 

AVlndOTTB.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS   AND   DIRECTORS. 

^resident.    H.    Maundrell.  ^'"?"?,*^'    ^J^^^^^^r^- .^'r.^-^'^-    Schenck. 

Vice-President.   E.   J.   Brandon.  Ass  t  Secretary.  W.  J    Carberry. 

Treasurer,   C.    W.    Withlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    Maundrell 
E.  J.  Brandon 
C.    W.    Withlngton 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.  Chisholm 
Robert  Dewar 
Alexander    MennI* 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


lf£IifBEB8. 


Architectural    Iron 
W^orks 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron   Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kell   Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.     Structural 

Iron    Wo!  k.<. 
Hlllard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'■"^hoenlx    Iron  Wks 
'lalston  Iron  Wks 
Lorenz  Schafter  & 

Co. 
icnrader  Trr» 

Works. 
6t.      Francis     Orn. 

Iron    Works 
itelger      &      /Cerr 

Stove    *     f^oun- 

dTy    C->. 
/uloan    Iron   Wks. 
Western  Iron  Wks 
Withlngton.  C.  W. 

Art  Glass. 

Ingerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Klelber 

Bonds. 

Costelio    &    Cutler 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
Uaiu,  M.   A. 
Hlllman    &  Son.J.R 
Jones,    Edward   M. 
Lawton,   A.   F. 
Lloyd    &    Spengler 
MecMeans.    H.    V. 
National        Surety 

Co. 
Pacinc   Coast    Sas- 

ualty    Co. 
Perley,   A.   E. 
Smith,   Leo  J. 
Un\l«ted       States 

Metal     Products 

Co. 
United      States 

Fidelity        end 

Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.   Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    &, 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BuUdlug    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Co. 

J.  E.  Lennon. 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafflne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldrp' 

Supply   Co. 


Cement     Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard.  Jr.,  J.  L 

Meyer,   A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^^tandard  Portland 
nemont   Co. 

Clay   Products. 

Cal   Brick  Co. 
Stanquist,  Edward 


Concrete. 

Chase,    Silas   A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster  &   Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualetti.  J. 

Petersen,   H.  L. 

Sartorio,    Charles 

Stanqutst    & 

Forbes 

Zimmerman.  L.   M. 

Concrete      Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractors  & 
Builders. 

Allen,   Alex.    M. 
Anderson,   W.   W. 
.\rthur,   L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.   A. 
Braunton  Bros. 
Burdick,    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh,    Thos. 

A. 
Chisholm,     R.     A. 
Cobby,   J.   W^. 
Coburn,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conrad,   H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  F. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardiser,    Florenf. 
Greig,   Robt. 
Hansbrough    Eros. 
Healey     -     Tlbbits 

Con   Co. 
Hlnson,  L.   A. 
Hill,    J.    A. 
Holm   &   Son. 
Howkins,   A. 
Ingerson.   C.    A. 
lacks,  H. 
Jones,   Paul 
Jones,   W.   G. 
Kent,   S.   H. 
Knowles  i^  Reioh- 

l»v. 
Leiter,      E.      T.      & 

Sons. 
Lynch,  M.  C. 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBain,  J. 

McKilllcan,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.  B.&  Son 

Owsley,  B.  T. 

Penny,   Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  .\1- 
lyn. 

Terrlll,   G.   C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Coi-iilce  Works. 

Amsler,   C.   S. 
Berger  Mfg.   Co. 
Capitol  Sheet  Mtl. 

Works. 
Comyns    &    Chlld- 

ers. 
Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &  Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&   Cornice   Wks. 

Contracting 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &   Dennis 
Raymond,  W.   H. 
Cnrblns.      Granite. 
McLenegan,     S.     B. 

Damp   Proofers. 

Brickley.    P.    J. 
Reigle   &    Jamison 

Door   Openers. 

Rischmuller.  Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Worka. 


Central  Electric 
Co. 

City    Electric    Co. 

Decker  ElectrlcCo 

Globe  Elec.   Co. 

Levy    Elec.    Co. 

National  Elec.  Co. 
E^levators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

FMbre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doors. 

Norrls.   L.    A. 

Floor  Sanding 

Inlaid   Floor   Co. 
Pacific    Floor 
Sanding   Co. 
GrIU   AVork. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 
Withlngton,  C.   W. 
Gen.      Contractors. 
Andrus,    R.   C. 
Brigham,    H.    B. 
Brockhage,   Foley 

&    Green 
Caldwell   &  Co. 
Cereghino    &    Son, 

Louis 
Currle   &   Currle 
Dempniak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasier   &    Fresler 
Graham.    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
'Hannah    &    Co.  J.S. 
Hayes,    W.   W. 
Jackson.    A. 
Kuykendall,    J.    O. 
.Mallfy,    Edward. 
Matthies,     Henry 
Peacock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

grift 

Glass   and   Glazlns 

Cal.  Plate  &  Win- 
dow   Ga.ss    Co. 

Cohen,   L 

Cobbledick-Kibby 
Glass  Co. 

Friedman    Bros. 

Fuller.  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

Grading    A    Team- 
ing. 

Church,    D.   O.,    Co. 
Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.   J. 
McCiure.   H.   N. 
Wilhelm,   A.  H. 
Wllkle  Co.,   A. 
Williams,  F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.    B. 

Granite. 
Bradbury,    Thos. 
Cal.   Granite  Co, 
De  Lano  &  Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond    Granite 

Co. 

HardT»'are. 

Joost  Bros. 
Kruse,  J.  H. 
Lorenz,      Sdhffaer' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Ught. 
Pacific      Gas     and 

Electric    Co. 

Heating    A    Venti 
latlng. 

Burnham  Plumb- 
ing &  H«atlnr. 
Inc. 

Cronan,   Wm. 

Mangrum    &   Otter 

Montague.  W.  W. 
&  Co. 


House     IMovIng     Jt 
Raising. 

Blume  Cont'g  Oo. 

Pearson,    K.    K. 

Sullivan.  D.  J. AT 
Inlaid   Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    C: 

Pacific  Floor 
Sanding  Co. 

Iron  Works. 

■L-ojenz,      Sc!hffa»r 

&  Co. 
Michaels    tt    Pfsf- 

fer 
Monarch      Iron 

Worka. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iro« 

Works. 
Joint     Hangers     « 

Post  Caps. 

Kortlck  -  Fall* 

M.ts  Co. 
Lilley   &   Thurston 

Co. 
Lorenz  Schaffer  & 

Co. 
•Vestern    Bulldar*" 

•Supply    Co. 

Ka^neer  System 
Store    Fronts. 

Falls    Mfg.    Co. 
Lilley   &  Thurston 
Co. 

Light    and    Povrer 

City    Electric    Co. 
Pac.    Gas    A    Elsc- 
trlc   Co. 

Lime,    Cement,  Bts 

Acme  C  e  m  t!  n  » 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  Sk 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  «r 
Cement  Co. 

Lennon,    Jas.    E. 

Lucas.   W.    E 

Pacific  Bldg.  Ma^ 
terlal   Co. 

Pac  Lime  &  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cr 

Western  Llmo  A 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  J  umber 
Co. 

Kruse,  J.  H. 

Loop   Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van  Arsdale-Har- 
rls   Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

>vood.) 

Dieckmann    &    Co. 

Howard.  E.  A.  & 
<  ■'•- 

Niehaus,  Ed.  F.  & 
Co. 

White    Bros. 

S.    F.    Lumber    Co. 
Machinery. 

Harron,  Hlckard 
ft  MeCono. 
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Alexander,    R. 
Allen,   C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Reck.     A. 
Brady,   M.    V. 
Brady,    O.    E.&Son 
Brandon.    E    J 
Brennan,    J.    E. 
Brlgham.    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Bvron,    D.    J.  &Sod 
Campbell     Bros. 
Carr.     T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale,   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbtolns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog-berg     &     Lud 

Larsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Najrel,    W.   T.. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlnprose,     R.&Son 
Scott,   W.   S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson,    Jamps    A. 
Wypant,    J.    H. 

Mnrble. 

American  Marble 
&   Mosaic  Co. 

Columbia  Marblo 
Co. 

_.rassl.    Peter,    Co. 
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Hunt.    Andrew   T. 

Malno,    F.  L.   &  Co. 

Mustn    &    Sons,  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

Mantels,    Tllea 
Gnitea. 

Ginsberg&Co.,  S. 

Klrwln  &  Dono- 
van. 

Manprrum   &   Otter 

Montague    &Co.,W 

Peprless     Anenoies 

Metal     FurrlDK     & 
I.athiiiK. 

H  0  1  1  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynrh.    H.    T. 

National  Lathing 
rnd    Furrlngr 

Northwestern  Ex- 
panded Metal 
C.J 

Metal   AVIndOTV 
AVorka. 
Dwan.   J.   E. 
Mortar. 

Atlas  Motar  Co. 
Moaalc. 

Amer.  Marble  & 
Mo.salc    Co. 

Mai  no.  F.  L.  &  Co. 
Office  Flxtarea. 

Bateman,    Wm. 

Forbes   &   Son, A.J. 

Fink  ,t  Schlndler 
Co. 

Slmmpn.    John 

Ornamental 

Plaaterera 

Larson,   O.   F. 

Woods.  J.  P. 
Painters. 

DanieLs.    Gus    V. 

Donovan,   V.   J. 

Eraser.    J.    P. 

Kuss.    P.    N. 

Lewellyn,    J. 

Maiindrell,    H. 

Spark,    J.    H.    . 

Nenl.    r.  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 


Palnta,    OUa.    Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Helining  tc 
Roofing 

Parafflne    Paint  Co 

Whittier  -  Coburo 
Co 

Patent     Chlmneya. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.    Pottery   Co. 

Pavlns  Brick. 

Cal  Brick  Co. 
PlaninK   Mill*. 

Anderson  Bros. 
Burnham     -    Stan- 
ford  Co. 
Ca..    Door    Co. 
Cal.    Milline   Co. 

Elklng»ton       & 

Hucke 
Herring    Mill(Inc) 
Kendall,  A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore     Mill  & 

Lumber    Co. 
National     Mill      & 

Lumber    Co. 
Pacinc  Mfg.   Co. 
Reinhart     Lumber 

&    Planing     Mill 

Co. 
Reilly,   P.   F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Mateo     Plan- 
ing   Mill. 
Searle    &    Hayman 
Taylor  &  Co. 

Plaaterera. 

Blnner,    Theo. 
Bradley   &   ReJlly 
Carrick,    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark.  D.   Ross. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johr 

Felt,    R.   I/. 

Floodberg  &  Mc- 
Caffery. 

Eraser,   Simon 

Gregg    &    Clute 

Gllmour,    Wm.   G. 

Jacobsen,    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,    A. 

Lyden   &   Bickel 

MacGruer    &     Co. 

Mennie.    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane   &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   T. 

Plaater     o*     Pari*. 

Lucas.   W.   E. 

Plumbing     &     Gaa 
FlttinK. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gllley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  Co.,   The 

Iteal  Estate. 

Williamson    Co.,H. 
Wittman   -   Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

RlKgrera. 

Blume       Contract- 
ing   Co. 
Pioneer  Const.  Co. 


Crashed  Ttoca.. 

(olland.   J.   P. 

-.  F.  Bay  Imp.  Co. 

stone,    E.    B.&A.L. 

iloollBB     Compoal- 

tlon. 

\rtolith     Mfg.    Co. 

'Sender,  J.  W., 
Roof  Co. 

Plbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

.Magnesia  Asbes- 
tos Supply  Co. 

.\lalott    &  Peterson 

Johns  -  Manville 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

Parafllne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag'.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     John 
Holland,  J.   P. 

Sanitary  FloortnR. 

ArtoUth     Mfg.     Co. 

jjtone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

<ildewalk       LlKhts. 

Jackson,    P.  H.&Co 

McGulgan,    John 
Stair  Bnildern. 

Bishop,    Wm.    T. 

Stewart,  J.  K. 

Roof  Repairing   A 

Paint. 

Street    Work. 

Fay,   S.   J. 

Steel        Rolling 
Doom. 

Pacific     Building 
Material  Co. 


Stone   Contractors. 

De    Lano    A    Sons, 

I.    L. 
Blan^hard,    W.    W. 
Hunt,   Andrew  T. 
McGilvray       Store 

Co. 
Raymond    Granite 

Co. 

Stone     Qnarrlea. 

Keystone    Sand  Co 
Raymond     Granite 
Co. 

Teaming. 

Dillon.    D. 
Eureka      Teaming 

Co. 
Holland,   J.   P. 
McClure,   H.   N. 
Monarch    Teamlp 

Co. 
McLenegan,  S.  1 

Terra  Cotta. 

Clark   &   Sons,  N. 
G'adding.    McBean 

&   Co. 
Stelger        Terra 

Cotta  Co. 

Tlllns. 

Artollth    Mfg.    Co. 

Ventilators. 

Waterhouse    t 

Price    Co. 

Whltewanhera. 

Relgle    &    Jamison 
Brlckley.    P.    J. 

H^'lre  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

W'ater  Co. 

Sp  ring  Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

Payable  in  advance 


190 


1  year    -   $3.00 

2  years    -    5.00 
5  years-    10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for years  and  I 

will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


Street  and  No. 

City       

State 


15    Cents    Pep    Copy 
$3.00    Per    Year 


I'liblished      every     Wednesday 
Fifteenth  Year  No.  5 


Publication    Ofiloe 
SCO  Mission   St. 


San  Francisco   Cal.,  February  -3,  1915.  Telephones  oougias  ^ 


2371 
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Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  Inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Successors  to  JOHN  WOOD  MFG.  CO. 
218-21  Pacific  BIdg.   447-49  E.  3rd  St.   331 -SStt  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Tslephone  Market  1935 


Fine  and  Sanitary 
PLUMBING 


Frank  J.  Klimm 

PLUMBER 

221  OAK  STREET 


Bet.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


1 


Telephone  Franklin  4130 


. 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
2 1  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Zte  Turntable 
and  go  "FORWARD  ALWAYS". 

Costs  less  than  the  cement  it  saves. 

Dellamore  Turntable  Co. 


Phone  Oalcland  7906 


335  Eiglith  St.,  Oalcland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALP    HOTEL,    Geary     nr    Taylor. 
Rig-hetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.     Color  effects  with  Imperial 

Pigments. 


TEMPORARY   CITY   HALL,    San   FranclBC* 

Wright.    Rushford    b    CahlU,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.    W.    Dickey,    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work  treated  with  Imperial  Water  Proofing  f»r 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8^9-84  1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrass  ma  by  phona  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  594  1 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17SS 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

F'lre     Sets,    Andlrona, 
Fender   Portable    Basketa 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mui«««r 
RaiidMK*  PKona,  Oakluid  4t«t 


YOX'R    BRE.4KFAST 

how   was   it  cooked   this   morninc"? 

And    your    dinner    last    night? 

And   all   the  meals   at   your  home? 
Don't    be     satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   fire 
g'oing    all     day    whether    you     are    using    it    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOrR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSTEIVf 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive  booklet,    "The   Aero-Gas    Plant." 

Utility' Gas  Generator  Co. 

Tel.    Doiijflas    3400    or    Garfield    2057. 
340  Sansome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phones:  Market  3950,     Pisdmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  <intil  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALK  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An  Air  Cushion  Check,  woriting    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
ever  door,  when  Bracket  will  be  sent  to  fit. 


Duplicate  Parts  in  Stock 


FRANK  D.  MORRELL 


278  Natoma  Street,  near  4tii 


San  Frandsoo 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afler  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  Bldg.,  San  Francisco 


January  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Quick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between   Geary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEiVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F:  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Pacific  Building  Nlaterials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  WeLsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear."  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"'  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve''  Anti-Pluvlus  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"   Drawer  Slides. 

"Home''    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"rhoenlx"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  ( lothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window''  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Ciirtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building  Papers,  Deadening  Felts,   etc., 
of  all  kinds. 
"All-Metal"  Doors,  Windows  and  Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"Ciraphilatum"   for   Roofs. 
"Herringbone"    Expanded   Steel   and    Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keone's  (.^ement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"\\'halebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterprooflng  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's''   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"'    Ready    Roofing. 

The  Ruberoid  Roofing. 

"Re.vtile"    Rubber    Shingles. 

"Diamond"  Ball  bearing  Door  Hangers 

".Metiihrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors   and    partitions. 

Venitian   Blinds. 

"Wliite    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  <&  PRICE  CO. 

THE  LILLEY  6  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F, 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  February  3,  1915 


Fifteenth  Year,  No  5 


Devoted  to  the  Architectural,  Engi- 
neering-, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific   Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAY 

L.   A.   LARSEN, 

Publisher   and   Proprietor. 

S.AN   FRANCISCO    OFFICE 

S60  Mission   Street. 
Telephone — Douglas,    2372. 

OAKLAND    OFFICE 
1011    Franklin    St..     Builders'    Exchange. 
Telephone    Oakland.    790 

AdvertlslnB  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be   given.    . 

Subscription  Rates — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Editorial  Comment, 

The  legislature  closes  the  first  half 
of  its  ses.sion  today.  While  the  main 
policies  of  the  administration  has  been 
constructive,  the  general  work  of  the 
legislative  body  has  been  to  round  off 
and  perfect  the  reforms  that  have  al- 
ready been  put  into  operation.  The 
making  of  the  offices  of  state  govern- 
ment non-partisan  as  is  the  city  and 
county  is  something  that  should  be  ac- 
complished. For  what  has  the  state 
government  to  do  with  national 
politics?  How  does  It  help  the  admini- 
stration of  local  affairs  what  the  ideas 
of  the  Governor  are  on  the  national 
tariff?  Whenever  the  people  realize 
that  they  are  electing  men  to  run  the 
affaiis  of  the  State  of  California  in  an 
efficient  maniier  and  on  a  business- 
like basis  rather  than  thfe  fact  that  he 
belongs  to  the  same  political  faith  as 
our   grandfather. 

TIIK    CASE    OF   RUMANIA. 

Uuniania  is  a  klngaom  of  7  million  in- 
habitants hemmed  in  between  Russia, 
Hungary  and  Bulgaria.  Its  people  are 
of  a  Latin  stock  and  speak  a  language 
akin  to  the  Latin  tongues  of  Europe.  So 
they  are  sharply  cut  off  from  the 
Slavic  and  Hungarian  peoples  about 
them. 

.\cioss  the  Hungarian  line  live  3 
million  more  Rumanians,  subjects  of 
the  Hungarian  government.  Out  of 
this  situation  has  arisen  one  of  the 
problems  that  tend  to  complicate  the 
war.  For  the  Rumanian  government 
has  always  looked  forward  to  gather- 
ing into  its  dominion  the  Rumanians 
of  the  "unredeemed"  lands  of  Hungary. 

In  recent  years  Austria-Hungary  has 
been  beset  by  two  kindred  problems  on 
the  east  and  south.  One  has  been  the 
rise  of  Servia,  with  its  threat  to  the 
south  Slavs  living  under  the  dual  mon- 
archy. The  other  has  been  the  rise  of 
Rumania,  with  the  danger  of  a  seces- 
sion of  the  Rumanian  districts  of  Hun- 
gary  to    the   Rumanian   kingdom. 

It  was  the  problem  of  Servia  and  the 
south  Slavs  that  precipitated  the  war. 
Meanwhile  Rumania  preserved  its  neu- 
trality, awaiting  developments.  But  the 
Teutonic  allies  have  known  all  along 
that  the  Rumanian  interests  tempted  it 
into  support  of  Russia,  with  the  chance 
of  increasing  its  population  by  half.  Up 
to  this  time  caution  has  been  the  ani- 
mating policy  of  the  government  at 
Bucharest.  It  has  been  watching  to  see 
whether  the  German  military  machine 
would  smash  Russia,  what  Turkey 
might  do,  and  what  the  altitude  of 
lUilgaria   would   be. 

In  the  event  of  disaster  to  the  Allies, 
Uuman-a  would  still  be  neutral.  But  if 
the  opportunity  offered  and  circum- 
.-:t;in<i  s     iooked     favorable,     there    has 


always  been  a  chance  that  Rumania 
would  join  Russia  in  the  hope  of  get- 
ting territory  from  Hungary  with  3 
million  Rumanians  as  a  prize  of  war. 

These  are  the  considerations  that  are 
now  being  weighed  in  the  balance  at 
Bucharest.  If  they  should  finally  bring 
Rumania  into  the  conflict  it  would 
mean  the  addition  of  perhaps  three 
hundred  thousand  soldiers  to  the  line 
that  is  now  pressing  in  on  Hungary. — 
Kansas  City  Star. 


Thr  present  war  in  Europe  is  likely 
to  have  far  reaching  effects  upon  the 
life  of  ihe  Turkish  nation.  And  Con- 
stantinople, the  one  stronghold  of  the 
-Mohammedan  in  Europe  is  likely  to 
pass  ■  to  Christian  nations  whatever 
may  be  the  outcome  of  the  war.  The 
December  number  of  the  National  Geo- 
graphic Magazine  has  an  interesting 
article  upon  this  city  of  the  Golden 
Horn  and  there  are  numerous  illustra- 
tions of  the  architecture  of  the  place. 
I'or  this  city  contains  the  great 
mosques  of  the  Mohammedan,  notably 
that  of  the  Sultan  Ahmed,  which  is  the 
highest  achievement  of  Moslem  art  and 
side  by  side  the  mosque  of  Santa 
Sophia,  the  greatest  monument  of 
Christian  architecture.  The  great 
church  of  St.  Sophia  dwarfs  even  St. 
Peter's  of  Rome.  The  priceless  marbles 
and  the  prodigal  employment  of  gold 
and  silver  in  its  ornamentation  made 
a  cost  of  construction  amounting  to  64 
million  dollars.  And  this  great  pile  has 
been  in  the  hands  of  the  Moslems 
since  1463  for  the  reason  that  the 
nations  of  Euiope  were  afraid  to  let 
any  country  get  control  of  the  outlet 
of  the  narrow  passage  through  the 
-Mediterranean  sea.  Perhaps  many  of 
these  great  monuments  of  architecture 
will  be  demolished  before  the  war  is 
over.  But  in  any  event  the  Turk  is 
likely  to  leave  Europe,  and  the  part  he 
has  played  in  European  diplomacy  will 
no  doubt  be  lessened  to  a  very  great 
degree. 


According  to  the  report  uf  the 
Foreign  Trades  Department  of  the 
■■^an  Francisco  Chamber  of  Commerce, 
the  grand  total  of  tonnage  passing 
through  the  Panama  Canal  during  the 
month  of  December,  1914,  amounted  to 
J"il,024  tons,  an  increase  of  5758  tons 
over  the  month  of  November.  These 
reports  show  a  consistent  and  constant 
increase.  This  total  tonnage  was 
made  up  of  196,156  tons  from  the  Paci- 
fic Coast  to  Europe  and  the  Atlantic 
seaboard  ports,  131,933  tons  from  the 
the  Atlantic  coast  ports  to  the  Pacific 
coast  and  the  Orient.  Altogether  the 
traffic  each  way  was  about  equal  al- 
though the  balance  was  in  fav.or  of  the 
Pacific  coast  ports  as  against  the  At- 
lantic, showing  that  the  waterway  is 
furnishing  a  market   for  our  products. 
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Tlie  Horticultural  Exhibit  At  the  Exposition 
IVIost  Complete  Ever  Shown. 


While  the  Pananiii-PaeHic  Interna- 
tional Kxpo.>iition  which  opens  in  San 
Francisco.  February  20,  has  neglected 
no  department  of  human  activity  in 
her  array  of  60,000  contemporaneous 
exhibits,  it  is  believed  that  in  the  line 
of  horticultural  and  farm  products  she 
has  achieved  a  record  over  all  pre- 
vious world  expositions.  First  there 
are  65  acres  devoted  to  the  first  con- 
tinuous live  stock  show  ever  held, 
with  half  a  million  dollars  to  be  ex- 
pended in  prizes,  then  come  the  two 
palaces  of  Agriculture  and  Food  Prod- 
ucts, with  a  floor  area  of  twelve  acres; 
and  overflow  agricultural  machinery 
and  forestry  exhibits  covering  three 
acres  out  of  doors:  a  wonderland  of 
landscape  gardening  possible  nowhere 
else  in  America  outside  of  sunny  Cal- 
ifornia, its  limit.s  practically  co-exten- 
sive with  the  borders  of  the  square 
mile  of  exposition  grounds:  and  final- 
ly, over  ten  acres  of  exhibits  in  the 
Department    of    Horticulture. 

Half  the  horticultural  exhibits — the 
gardens — are  out  of  door.s.  and  the 
other  half,  five  acres,  under  the  glass 
roof  and  domes  of  the  crystal  Palace 
of  Horticulture,  the  largest  and  most 
beautiful  structure  ever  devoted  to 
such  a  purpose  at  any  exposition. 
About  three  acres  within  the  building 
are  devoted  to  commercial  horticul- 
ture and  pomology,  mostly  working 
exhibits  of  an  educational  character 
covering  the  practical  processes  of 
growing,  grading,  packing,  canning, 
and  processing  the  man.v  fruits  and 
other  horticultural  products:  and 
about  two  acres,  under  the  domes,  are 
given  over  to  a  display  of  wonderful 
tropical  and  sub-tropical  fruit  and  or- 
namental trees  and  plants.  Chief 
among  the  last  named  exhibits  is  that 
of  the  Republic  of  Cuba,  which  has 
brought  34  carloads  of  trees  and 
plants — some  of  them  80  feet  high — 
from  her  jungles  and  orchards.  These 
occup.v  the  place  of  honoi'  beneath  the 
largest  glass  dome  in  the  world,  cov- 
ering an   area   of   fully  an   acre. 

C'ubn    Spending    Over    ICiOO.OOO. 

That  Cuba  i.<  expending  her  appro- 
priation of  over  $300,1100  at  the  expo- 
sition in  a  way  to  attract  the  atten- 
tion of  the  world  to  her  resources  and 
to  her  progress  in  the  lines  not  only 
of  horticulture,  but  of  hygiene,  educa- 
tion and  agriculture,  is  apparent  from 
an  inspection  of  the  exhibits  now  be- 
ing installed  in  various  departments. 
During  .January  she  shipped  in  about 
i!4  carloads  of  rare  tropic  plants  and 
fruit  tiees,  in  addition  to  the  eleven 
carloads  already  in  place  In  the  Pal- 
ace of  Horticulture.  These  are  being 
set  in  circles  around  the  kaleidoscopic 
light  well  under  the  big  dome.  They 
Include  about  20  tall  Royal  Palms,  the 
most  beautiful  members  of  the  palm 
family  in  the  world,  four  of  these 
trees  being  SO  feet  in  height:  (-ocoanut 
palms  bearing  nuts:  large  specimens 
of  banana,  mango,  jackfriilt.  bread- 
fruit, avocado  ("nlllgator  pear"),  sn- 
pota,  tnammes  apple,  anona  and  guan- 


abana  trees,  all  pr<iducer.s  ol  deliciou.s 
tropic  fruits,  the  latter  being  the 
source  of  a  most  delicious  soft  drink, 
in  great  demand  around  the  parque 
cential    of    Havana. 

Cuba's  plant  exhibit  includes  also 
rare  bottle-shaped  palms  2^  feet  tall, 
hundreds  of  gorgeous  tree  coleus  and 
other  foliage  plants  with  leaves  all 
colors  of  the  rainbow,  tropic  vines 
which  are  being  used  to  conceal  the 
pillars  and  trusses,  and  two  specimens 
of  a  rare  sort  of  tree  fern,  the  Myro- 
cyeus,  said  to  be  nearly  twice  as  old 
as  the  two  8,000  arbor  vitae  trees,  now 
in  the  .Japanese  Garden  at  the  Exposi- 
tion, and  which  are  said  to  be  nearly 
1,000  years  old,  and  only  seven  feet 
tall.  Cuba  is  also  making  an  exten- 
sive exhibit  of  her  fruits  and  garden 
food  products  in  the  commercial  sec- 
tion of  this  palace.  While  the  ex- 
pense of  assembling  and  bringing  the 
Cuban  exhibits  to  the  Exposition  was 
fully  J2.i,000,  it  is  estimated  by  Chief 
George  A.  Dennison  of  the  horticul- 
tural department  that  her  tree  and 
plant  exhibit  represents  a  cash  value 
of  over  a   quarter  of   a   million   dollars. 

Hawaii  also  makes  a  splendid  show- 
ing of  ti-opical  trees  and  plants  includ- 
ing SO  varieties  of  Hibiscus,  eight  dif- 
ferent varieties  of  banana  trees  and 
man.v  aquatics.  Other  complete  aquatic 
exhibits — each  occupying  a  large  cir- 
cular pool  under  the  two  secondary 
domes,  by  Wm.  Dreer  of  Philadelphia 
and  Wm.  Walker  of  New  Jersey,  are 
installed  and  growing  lustily.  Japan's 
exhibit  in  addition  to  fruits  and 
shrubs,  includes  two  large  pools  of 
gold  lish,  on  either  side  of  the  main 
entrance. 

Handling    Fruit    Products. 

The  three  acres  of  commeicial  fruit 
and  fruit  products  exhibits  in  the  west- 
ern portion  of  this  palace,  made  up 
largely  of  factories  and  packing  plants 
in  actual  operations,  are  highly  edu- 
cational in  character.  From  the  big 
log  pavilion  of  Oregon,  and  the  olive 
oil  mill  and  pickling  plant  to  the  com- 
plete laboratory  and  scientific  canning 
factory  of  the  National  Canners'  Asso- 
ciation. Rach  of  the  exhibits  is  shown 
in  a  special  building,  kiosk  or  pavilion 
of  its  own,  making  a  veritable  village 
within  the  great  palace:  a  village  full 
of  vocational  school  houses,  as  it  were. 

The  keynote  of  the  working  exhibit.^ 
is  struck  by  the  one  last  named.  This 
has  been  installed  by  the  national  or- 
ganization of  fruit  and  vegetable  can- 
ners. purely  as  an  educational  exhibit, 
with  no  commercial  features,  and  occu- 
pies 6,000  square  feet.  I'nder  the  per- 
sonal supervision  of  two  of  America's 
foiemost  pomological  experts.  Dr.  and 
.Mrs.  A.  W.  Bitting,  from  the  V.  S.  Gov- 
ernment laboratories,  who  have  spent 
eighteen  months  on  the  preliminary 
work,  a  complete  working  chemical 
laboratory  and  cannery  will  be  in  oper- 
ation throughout  the  exposition  period. 
The  cans  for  this  factory  will  be  man- 
ufactured In  the  I'alace  of  Machinery, 
and     tilled    and    sealed    by     up-to-date 


iiiarhineiy,  after  the  fie.xh  fruit  has 
pa-^j.-^ed  through  all  of  the  processes, 
in.^pection,  analysis,  grading,  steaming, 
peeling,  and  preserving,  in  full  view  of 
vi.<iiors.  The  equipment  is  entirely  of 
white  enamelled  ware,  and  among 
other  features  will  be  processes  of 
pickling  and  making  jams,  jellies  and 
other  products,  with  a  display  of  in- 
sect pests  and  methods  of  combatting 
them. 

California   Bxitibit   tlie   Largeat. 

The  largest  of  the  exhibits,  and  the 
most  varied  will  be  that  of  California, 
occupying  one-fourth  of  an  acre  in 
the  center  of  the  palace.  This  is  a  $55,- 
OQii  exhibit,  the  installation  alone  cost- 
ing over  $10,000  and  it  will  cover  the 
entire  range  of  California   products. 

Next  in  size  is  the  exhibit  of  the 
State  of  Washington— devoted  largely 
to  the  grading  and  handling  of  apples 
and  other  orchard  fruits,  with  a  huge 
Wenatchee  apple  big  enough  to  en- 
close a  dinner  party  as  one  of  its  novel 
features.  Like  the  California  exhibit, 
this  is  housed  in  a  booth  of  green  and 
white  lattice  work.  In  contrast  to  the 
Oregon  booth,  which  is  constructed  of 
huge  logs,  nearly  two  feet  in  diameter, 
to  give  the  effect  of  forest  isles,  within 
which  are  shown  ferns  and  shrubs. 
The  Oregon  exhibits  of  fruits  of  all 
sorts  will  be  one  of  the  marvels  of  the 
exposition.  These  booths  are  practi- 
cally complete,  as  is  that  of  Idaho, 
which  extends  half  way  across  the  east 
end  of  the  great  hall.  In  addition  to 
honey,  fruits  and  berries,  Idaho  will 
show  a  beautiful  grape  juice  fountain, 
the  red  wine  being  shown  oozing  from 
a  huge  bunch  of  grapes.  Utah,  with 
three  experts  on  the  job,  is  installing 
a  combined  horticultural  and  agricul- 
tural exhibit. 

New  York  State  is  erecting  a  lofty 
pagoda,  which  among  other  exhibits 
will  house  a  large  number  of  refrig- 
erator cases  of  fruits  and  frozen  flow- 
ers. Missouri  and  Arkansas,  each  with 
3, 500  square  feet  of  floor  space,  are 
nearly  ready  to  install  their  exhibits 
of  orchard  and  garden  products.  Ar- 
gentina, across  the  aisle  from  Califor- 
nia. Japan,  with  her  background  of 
Fujiyama  and  Cuba,  at  the  west  en- 
trances, with  her  beautiful  terraced 
Spanish  garden  full  of  tropic  fruit,  and 
China,  each  will  be  a  center  of  horti- 
cultural   novelties. 

The  Sutton  Seed  Company  of  Ix)n- 
(liin.  England,  one  of  the  largest  In  the 
woild,  has  an  exhibit  near  those  of 
local  seeds  men.  one  of  which  will 
sliow  the  processes  of  seed-growing 
and  seed  packing,  inside  a  bower  of 
constantly  blooming  flowers.  Another 
important  working  exhibit  is  the  olive 
mill  and  olive  pickling  and  packing 
di.-iplay.  Next  to  this  is  the  orange 
Ki.uler  running  at  full  blast,  with 
orange  brushing,  wrapping,  packing, 
and  box  nailing  machinery  at  work. 

M  i<ie    open    our    HoorM    ^^  ith    lionpltnllty, 
\    ttariii   »ci«-oiiie   to  all  tiie   \>orld. 


Wednesday,       Feb.       3, 
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MIX        CONCRETE 
THOHOl  <illl,V. 


It  is  probably  nearly  an  accepted 
principle  among  constructors  that  the 
order  of  placing  concrete  material  in  a 
mixer  is  of  no  importance.  Occasion- 
ally a  specification  is  written  and  more 
rarely  followed  under  which  it  is  re- 
quired that  the  component  parl.><  of  the 
conciete  be  placed  in  the  mixer  in 
some  prescribed  order,  but  the  general 
practice  is  to  throw  in  the  cement,  ag- 
gregate and  water  in  any  convenient 
order,  or,  in  case  a  measuring  iiopper 
is  employed,  all  at  once.  In  hand  mix- 
ing, of  course,  the  old  practice  of  first 
mixing  the  dry  sand  and  cement  still 
prevails,  but  that  is  because  when  all 
the  materials  are  thrown  on  the  board 
together  and  doused  with  water  it  is 
difficult  to  get  men  to  turn  over  the 
mass  of  wet  concrete  long  enough  to 
insure  a  well-mixed  mortar.  The 
stronger  and  more  efficient  machine  is 
thought   to   remove   this   difficulty. 

Some  pressure  tests  on  concrete  pipe 
were  recently  made  by  a  company  at- 
tributing the  density  of  the  concrete 
obtained,  first,  to  its  richness— a 
1:1%:2^  mix  is  used — and,  second,  to 
the  method  of  mixing  in  which  e.^pecial 
attention  is  paid  to  the  order  of  plac- 
ing the   materials   in   the   mixer. 

According  to  the  method  u.sed  the 
mixer  is  first  charged  with  the  proper 
amount  of  water  (established  by  ex- 
perience and  observation),  and  into 
that  the  cement  is  dumped:  the  mixer 
is  then  turned  until  a  well-mixed  grout 
results.  Into  this  is  then  dumped  the 
stone  and  after  this  has  been  turned 
sufficiently  to  insure  the  coating  of  all 
the  stone  particles  the  sand  is  put  in 
and  the  turning  continued  until  the 
sand  particles  are  well  covered  and 
have  apparently  filled  all  the  voids  in 
the    cement-coated    stone. 

It  may.  be  that  the  users  of  this 
method  are  correct  in  their  assump- 
tion that  the  order  of  placiAfi-  is  re- 
sponsible for  the  exceptionally  dense 
concrete  which  they  achieve,  but  to 
others  it  seems  that  the  effectivenes.'i 
of  the  method  is  due  not  so  much  to 
the  order  of  placing  of  the  materials 
as  to  the  length  of  time  taken  between 
placing  of  the  separate  components, 
which  added  together  make  the  total 
length  of  time  of  mixing  somewhat 
longer  than  the  normal  mixing  cf  con- 
crete. 

This  naturally  leads  to  the  query  "Is 
enough  attention  paid  to  the  length  of 
time  of  mixing  in  machine-mixed  con- 
crete?" Are  not  most  contractors  too 
hasty  in  getting  the  batch  out  of  the 
mixer?  A  piece  of  western  construc- 
tion is  reported  in  which  it  is  stated 
that  2,150  cubic  yards  of  concrete  were 
mixed  in  an  eight-hour  day  in  four 
one-yard  mixers.  This  is  somewhat 
more  than  a  mix  a  minute  per  machine. 
Regardless  of  the  type  of  machine 
used,  would  not  a  two-minute  period 
have  given  a  concrete  enough  better  to 
warrant  the  use  of  more  machines  with 
their  additional  cost  of  purchase  and 
operation? 

As  construction  is  now  generally 
carried  on  the  time  of  mixing  i.s  gov- 
erned entirely  by  the  observing  eye  of 
an  inspector  or  superintendent,  ^^'hen 
to  him  the  various  parts  that  go  to 
make  up  the  concrete  seem  to  have 
reached  a  proper  intermingling  the 
batch   is  dumped.     If  it    Is  3    fact   that 


after  a  certain  amount  of  mixing, 
easily  determined  by  the  expert  eye, 
the  component  parts  of  the  coiicrete 
become  so  thoroughly  intermixed  that 
no  perceptible  increase  in  quality  of 
the  conci-ete  will  result  from  further 
mixing,  this  method  of  ocular  inspec- 
tion is  correct  enough,  but  if  it  is  prob- 
able that  an  increase,  even  slight,  in 
future  strength  may  result  from  mix- 
ing the  concrete  beyond  the  time  when 
it  seems  to  be  thoroughly  mixed,  then 
in  the  scientific  development  of  con- 
crete construction  such  time  should  be 
ascertained. 

We  believe  that  some  tests  have  been 
carried  on  to  investigate  the  proper 
time  of  mixing  concrete,  but  these  tests 
have  not  been  so  conclusive  nor  have 
they  had  such  wide  publicity  as  to  be 
of  much  value.  There  is  a  field  here 
for  future  investigation,  which  some 
testing  laboratories  should  soon  take 
up.  Undoubtedly  most  of  the  concrete 
which  is  made  is  mixed  in  too  short  a 
period.  I  by  adding  to  that  period  we 
can  increase  the  density  of  the  con- 
crete and  thus  improve  its  water-re- 
sisting qualities  or  prolong  its  future 
life,  we  are  certainly  justified  in  the 
additional  expense  of  extra  mixing.  It 
may  be  difficult  to  estimate  precisely 
the  effect  of  this  additional  mixing,  but 
unless  there  is  absolute  certainty  that 
it  does  no  good  it  would  be  at  least  a 
good  insurance.  The  difficulty,  of 
course,  is  not  in  determining  whether 
additional  mixing  is  desirable,  but  in 
ascertaining  some  method  by  which  ihe 
exact  time  of  increased  mixing  may  be 
rationally  determined,  and  that  is  the 
field  of  the  testing  engineer. — Concrete 
Age. 


HISTOItV 


OF      AHCHITECTIU.VI. 
nitAWING. 


Coniplctf    Kiiilding   I'lans    Date    Only    to 
.-►<IO   A.   D. 

Some  very  interesting  comments  re- 
garding the  history  of  architectural 
drawings  are  contiibuted  by  an  Eng- 
lish writer  to  one  of  our  foreign  con- 
tempoi-aries  and  from  what  he  has  to 
say  on  the  subject  we  extract  the  fol- 
lowing: "Did  the  Gieeks  and  Romans, 
our  master.*!  in  architecture,  make 
drawings  of  the  edifices  they  designed? 
Was  the  ait  of  architectural  drawing 
in  existence  among  them?  The  ques- 
tion is  one  which  we  have  no  means 
of  satisfactorily  answering,  but  the  re- 
searches of  the  most  competent  au- 
thorities make  it  clear  that  the  an- 
cients followed  some  different  practice 
from  the  uses  of  modern  architects  in 
this  matter.  It  can  only  be  conjec- 
tured what  their  method  was.  It  ap- 
pears probable  that  drawing  was  not 
practiced,  and  that  instead  of  that  it 
was  the  custom  of  the  architect  to 
make  a  model  of  each  edifice  he  de- 
signed. The  actual  construction  was 
carried  out  under  the  designer's  own 
direction,  he  being  present  and  him- 
self prescribing  every  detail  of  the 
work,  the  measurements  and  the  pro- 
file, to  the  operative  masons  and  sculp- 
tors, and  often  executing  portions  of 
the   work   with    his  own   hand. 

"We  have,  however,  proof  that  the 
art  of  drawing  plans  was  not  altogeth- 
er unknown  to  the  Roman.  Paper,  in 
the  modern  sense  of  the  term,  did  not 
exist,  but  in  place  of  it  plates  of  mar- 
ble  were   probably  employed.     The   re- 


mains of  at  least  one  ancient  sketch 
has,  in  fact,  been  preserved  to  us.  We 
refer  to  the  fragments  of  the  plan  of 
the  ancient  city  of  Rome,  which  are 
built  into  the  wall  upon  the  staircase 
of  the  Capitoline  Museum,  and  to  an- 
other tablet  lately  discovered.  The  age 
of  these  fragments  cannot  be  placed 
later  than  the  times  of  the  Emperor 
.Severus  or  Antoninus.  The  relics  are 
moreover,  of  value,  as  they  make 
known  to  us  the  existence  of  certairt 
buildings  of  which  we  otherwise  have 
no  trace. 

"The  next  oldest  relic  of  a  similar 
kind  which  has  come  down  to  us  is 
that  of  the  Abbey  of  St.  Gallen.  This 
contains  on  parchment  the  drawing  in 
simple  lines  of  the  normal  plan  of  the 
monastery,  with  all  the  buildings  be- 
longing to  it.  The  age  of  this  document 
is  not  later  than  the  fifth  or  sixth  cen- 
tury, and  it  was  produced  at  the  court 
of  the  Frankish  kings.  After  this,  we 
find  in  the  regulations  of  the  lodges 
of  mediaeval  times  certain  directions 
enjoining  upon  builders  the  duty  of 
exactly  following  the  sketches  of  the 
edifices  they  are  engaged  upon.  An- 
other section  prescribes  that  the  rules 
for  tracing  and  laying  out  of  carved 
wood,  etc.,  are  to  be  kept  strictly  se- 
cret. On  the  other  hand,  within  the 
lodge,  it  is  recommended  that  the  full- 
est possible  instruction  should  be  im- 
parted. By  a  very  fortunate  accident 
the  old  working  drawings  of  the  tow- 
eis  of  the  cathedrals  of  Cologne  and 
Ulm  have  .been  preserved.  They  are 
believed  to  date  from  the  year  1350  A. 
D.,  and  are  now  kept  at  Cologne.  They 
were  discovered  by  Herr  Holler,  who 
published    facsimiles   of   them. 

"It  is  not  before  the  age  of  the  Ren- 
aissance that  we  have  any  architec- 
tuial  plans  in  extenso.  Belonging  to 
this  period  are  the  collection  of  hand- 
drawings  in  the  Uffizi  at  Florence, 
irately,  too,  the  architect.  Von  Gey- 
muller,  has  published  the  plans  of 
Bramante  and  Racaelle  for  St.  Peter's 
at  Rome.  These  documents  are  drawn 
with  a  pen  in  simple  outlines  on  parch- 
ment or  paper.  From  the  sixteenth 
century  the  drawings  which  have  come  , 
down  to  us  are  more  frequent,  and 
they  are  more  complete  in  their  style 
of  representation.  With  regard  to  the 
masters  of  the  late  Renaissance,  w^e 
have  a  number  of  plans  by  Palladio 
and  others.  In  the  Musco  Civico  of 
Vicenzi,  Palladio's  native  city,  there  is 
a  rich  collection  of  his  drawings  pre- 
served. They  are  on  rough  paper,  and 
boldly  drawn  with  the  pen  in  sepia, 
and  show  a  little  shading.  In  the 
Church  of  St.  Petronio  at  Bologna,  at 
the  end  of  the  southern  side  aisle, 
there  is  a  room  with  about  thirty 
plans,  by  celebrated  architects  of  the 
fifteenth  to  the  seventeenth  centuries, 
for  a  facade  for  that  church.  The 
style  is  mostly  Gothic,  a  style  which, 
however,  was  not  understood  by  Pe- 
ruzzi,  Giulio,  Romano  and  other  mas- 
ters of  the  late  Renaissance.  The  non- 
Gothic  drawings  of  Palladio  and  Al- 
bert! are  better.  Possibly  there  may 
be  plenty  of  other  old  drawings  scat- 
tered in  different  collections.  In  those 
mentioned,  all  that  is  attempted  is  the 
representation  of  the  ground  plan  and 
facade.  The  style  of  representation  is 
very  simple,  being  <)nly  linear.  The 
instruments  and  other  aids  to  the 
draughtsman  were,  in  the  times  we 
have  spoken  of,  of  a  very  limited  and 
imperfect  description.     It  is  only  from 


the  sixteenth  century  onwards,  after 
the  invention  of  printing  and  wood  en- 
graving had  rendered  possible  the  piib- 
lication  of  the  worlis  of  Alberti,  Vig- 
nola  and  Palladio  by  Scamozzi  and 
others,  that  complete  architectural 
drawings  date.  It  was  only  after  the 
doctrine  of  projection  had  been  worked 
out  that  architectural  draughtsman- 
ship was  able  to  attain  the  perfection 
it  presents  in   the  present  day." 
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shares;  G.  M.  O'Hara.  100  shares;  M 
T.  Torniey,  50  shares;  C.  W.  Schmackn 
1   share. 


"•Vednesday,       Feb.       3,       1915. 

<»I,<>MBIA.\      KOKKKiN      TUADE     OP- 
IMUITI  .VITIKS. 


LEASES 

.Jan.  -ll,  1915— Matthew  Nunan  to  A 
Pomlencznski.  1250  Market  N  line  bet 
8th   and   9th   streets,   5   years.    $9750. 

Jan.  ri,  1915— N.  I.  Braunstein  and 
.Jacob  Kessler  to  Lena  Kdwards— 
:i.3:!0  IMllmore,  E  F^illmore  107-6  N 
Ix)mbard  N  25x100,  Dec.  15.  1915, 
$100  per  month. 

.Jan.  22,  1915— Iteinhold  J  and  Pauline 
W  Spahr  to  J  H  Greuly  and  Rudolph 
Landmann— 327  "B"  street,  5  years 
$60    per    month. 

.Jan.  23,  1915 — Mrs  Pauline  Weiss,  Mrs 
M  Rinne,  Mrs  A  Bueher  and  Estate 
Franz  Dietz  to  Geo  RezofE  and  Thos 
Stevenson  (as  Rezoff  &  Stevenson) — 
280  Golden  Gate  Ave,  3  years,  $50 
per   month    with   option   to   renew. 

Jan.  26.  1915— NO.  614  KEARNEY,  10 
on  Kearny  by  17  SE  Cor.  Commer- 
cial. Vise  Bakis  to  I  Diris  Kanush. 
35    months.      $1575. 

Jan.  25.  1915— SE  SIXTH  &  SHIPLEY. 
Thos  Lundy  to  Romain  Aymard.  5 
rears.      $390   per   month. 

Jan.  29.  1915— SE  VAN  NESS  AVE  & 
Francisco  S  37-6xE  98.  Bothin  Real 
Estate  Co  to  W  L  Glimm  and  E  C 
Hemphill.     11   month.s,   15  days.  $1725. 


INCOKPORATIONS 

"Phi  Omega  Segma  Sorority."  Social 
No  Capital  Stock.  Place  of  business. 
San    Francisco.      3    directors. 

National  Deposit  &  Mortgage  Com- 
pany. To  deal  in  mining  claims,  rights 
and  oil  wells.  Capital  Stock.  $500,000; 
500,000  shares  at  $1  each;  amount  sub- 
scribed, $90.  Place  of  business,  San 
Francisco.     9  directors. 

Lced  Granite  Company.  To  operate 
granite  quarries.  Capital  Stock,  $10,- 
000:  10,000  shares  as  $1  each;  amount 
subscribed.  $10,000.  Place  of  business, 
San  Francisco.  Directors — Werner 
l.,eed,  9985  shares;  H.  Graham,  C.  More- 
hou.se  and  O.  C.  Wil.son  5  shares  each. 

Spencer  Improvement  Co.  General 
real  estate  business.  Capital  Stock, 
$10,000;  10,000  shares  at  $1  each; 
amount  sub.scribed,  $30.  Place  of  busi- 
ness, San  Franci.sco.  Directors — G.  C. 
Spencer,  T.  G.  Farr  and  J.  A.  Sanford. 
10  shares  each. 

Universal  Mfg.  Agency  Co.  General 
manufacturers'  agency  business.  Capi- 
tal Stock,  $50<iO;  500  .shares  at  $10  each; 
amount  subscribed,  $30.  Place  of  busi- 
ness, San  Francisco.  Directors — J.  K. 
Antonowit.sch,  J.  B.  Antonowitsch  and 
K.    M.    Gahnn    1    share   each. 

Honston  Dredging  &  Hydraulic  Co. 
General  dredging  business.  Capital 
Stock,  $1,000,000;  1.000,000  shares  at  $1 
each;  amount  subscribed,  $7000.  Place 
of  business.  Snn    Francisco.    7  directors. 

Delta  Manufacturing  and  Supply  Co. 
To  manufacture  and  deal  in  products 
of  steel.  Capital  Stock.  $10,000;  1000 
shnres  nt  $10  each;  amount  subscribed 
$(i51(».  Place  of  business.  San  Frnn- 
clBCo.         Directors— J.    FX    O'Hnra,    500 


\«TICE    TO    THE    PLIILIC. 


Office  of  the  Collector  of  Internal  Rev- 
nue, 

Fiist    District   of  California. 
San    Francisco,    Cal.,    Jan.    22,    1915. 
To   All   Conceined: 

You  are  advised  that  on  or  before 
March  1,  1915,  a  return  of  income  must 
be  filed  by  every  individual  with  a  net 
income  of  $3,000  or  over,  and  by  every 
corporation,  whether  that  corporation 
had  income  or  not  foi-  the  year  1914. 
It  is  of  the  utmost  Importance  that 
this  final  date  when  a  return  can  be 
accepted  without  penalty  be  under- 
stood by  the  public.  The  law  requires 
that  returns  be  in  the  hands  of  the 
Collector  not  later  than  March  1st.  It 
will  not  be  regarded  as  obedience  to 
the  law,  therefore,  that  they  be  mailed 
on  March  1st;  they  must  be  mailed  in 
time  to  reach  this  office  in  the  ordinary 
course  of  the  mails  not  later  than 
-March  1st.  Failure  to  file  a  return 
within  the  prescribed  time  will  sub- 
ject the  delinquent  taxpayer  to  an  ad- 
ditional tax  of  50  per  cent  and  liability 
to  a  penalty  of  not  less  than  $20  nor 
more    than    $1,000. 

Those  liable  to  make  return  are 
urged  to  do  so  at  the  earliest  possible 
date  and  not  to  wait  until  the  last 
day  when,  through  inadvertence  or 
oversight,  they  may  fail  to  file  their 
returns  and  thus  subject  themselves 
to  additional    taxes  and   penalties. 

If  any  person  does  not  understand 
the  requirements  of  the  Federal  In- 
come Tax  Law  he  should  at  once  write 
to  the  Collector  of  Internal  Revenue 
at  San  Francisco  for  information  and 
his  letter  will  receive  prompt  atten- 
tion. 

Every  person  with  a  net  income  of 
$3,000  or  over  must  make  return 
whether  he  or  she  be  single  or  mar- 
ried. In  this  return  a  single  person 
may  claim  exemption  to  the  amount 
of  $3,000  and  a  married  person  living 
with  a  wife  or  husband  to  the  amount 
of  $4,000.  It  is  possible,  therefore, 
that  certain  married  persons  will  be 
required  to  make  returns  even  though 
they  may  not  be  subject  to  the  tax. 

This  office  will  do  everything  possi- 
ble to  inform  the  public  in  order  that 
taxpayers  may  not  subject  themselves 
to  penalties.  I,  therefore,  strongly 
urge  all  who  do  not  thoroughly  un- 
derstand the  requirements  of  the  law 
to  submit  their  requests  for  informa- 
tion without  delay.  The  proper  forms 
on  which  leturns  must  be  made  will 
b«>  mailed  tipon  application  from  Divi- 
sion Deputy  Collectors  at  Oakland. 
Sacramento.  San  Jose.  Fresno.  Santa 
Uosa.  lOureka.  Stockton  and  Chico. 
•  'alifornia.  and  at  Reno,  Nevada.  The 
penalties  provided  in  the  Income  Tax 
Law  for  failure  of  a  person  with  suf- 
llcicnt  income  to  make  him  liable  to 
(lie  return  are  severe.  It  is.  there- 
fore, urged  that  the  public  co-operate 
with  this  ofHce  to  the  end  that  the 
law  shall  be  uniformly  administered 
and  complied  witli. 
Ucspectively, 

JOSEPH    J.    SCOTT, 

Collector. 


1  Consul  Ross  Hazeltine,  Cartagena.] 
A  number  of  inquiries  are  received 
;n  this  consulate  from  American  im- 
porters and  manufacturers  regarding 
the  exports  of  certain  unmanufactured 
products  of  Colombia  that  are  useful 
and  necessary  to  the  manufacturing 
interests  of  the  United  States.  It  is 
planned  to  refer  all  such  inquiries  to 
the  leading  local  newspapers,  to  be 
published  as  Colombian  foreign  trade 
opportunities  similar  to  those  pub- 
li.shed  for  American  exporters  in  Com- 
merce Reports.  The  names  and  ad- 
dresses of  the  American  inquirers  will 
be  suppressed,  and  interested  persons 
will  be  referred  to  the  American  con- 
sulate  for  full   information. 


i'O    DEMOXSTRATE     AGRICILTIHAL 
IMIM>EMEXTS. 


[Commercial    Agent      Garrard      Harris, 
Guatemala    City.] 

One  of  the  largest  dealers  in  hard- 
ware and  farm  equipment  in  Guate- 
mala City  suggests  that  it  would  be 
an  excellent  idea  for  some  of  the  man- 
ufacturers of  a  line  of  farm  and  gar- 
den machinery  of  the  simpler  sorts  to 
send  a  line  of  the  goods  to  Guatemala 
in  charge  of  a  competent  man  who  can 
speak  Spanish,  and  who  knows  the 
practical  operation  of  the  contrivances, 
and  give  demonstrations.  Every  year 
there  is  a  big  fiesta  and  exhibition  at 
the  Hippodrome  at  Guatemala  City  and 
at  other  places  in  the  Republic,  the 
date  of  which  can  be  ascertained.  In- 
deed, merely  to  announce  an  exhibi- 
tion in  the  papers  and  by  hand  bills 
in  other  places  will  be  sure  to  attract 
a  crowd.  Then  a  practical  demon- 
stration of  how  the  plows  and  other 
machinery  work  will  do  much  to  in- 
duce   their   purchase. 

The  dealer  mentioned  states  tl.at  for 
a  year  or  two  he  carried  a  line  of  this 
sort  of  machinery  and  sold  almost 
none  of  it.  Efforts  to  sell  invariably 
met  the  answer  that  the  prospective 
purchaser  did  not  know  how  to  oper- 
ate the  plow,  or  hand  plow,  or  corn 
sheller,  or  whatever  it  happened  to  be. 
They  wanted  to  see  the  things  worked 
and  learn.  The  merchant,  of  course, 
could  not  undertake  this  sort  of  dem- 
onstration and  naturally  did  not  sell 
any.  But  from  long  and  Intimate 
knowledge  of  the  class  buying  farm 
equipment,  he  is  positive  that  a  cam- 
paign of  education  in  the  use  of  the 
.-simpler  and  more  inexpensive  farm 
appliances  will  result  in  a  ready  re- 
sponse on  the  part  of  the  Guatemalan 
people. 
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SEWER    ri.ANS    ADOPTED. 

RICH.MOND.  Contra  Costa  Co.,  Cal.— 
City  Engineer  Chapman's  plans  for  the 
new  sewers  in  the  .Meeker  and  Her- 
man additions  have  been  adopted .  by 
the  City  Council.  Plans  and  specifi- 
cations were  also  adopted  for  the  sewer 
in  the  Bay  View  Tract  District.  Bids 
for  this  work  will  be  advertised  at  an 
early  date. 


REMOVAI,    NOTICE. 

THE  OAKLAND  ARTIFICIAL  STONE 
.Nc  MANTEL  CO.  have  removed  their 
place  of  business  to  4012  Hopkins  St., 
where  they  will  bo  pleased  to  meet 
their   friend.s  ond   patrons.  (tf) 


NVedne.sdr.y.        Feb. 


mis. 


fitriLGING  AND'^NGINfiERING  NEWS 


ADVANCE  NEWS 


APARTMENT  HOUSES. 


SAN  FRANCISCO — Apartment  house, 
4  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  F.  Own- 
er, W.  Props.  The  building  will  be 
erected  on  the  .south  side  of  Post  street 
170  west  of  Laikin,  and  will  contain 
a  number  of  two,  three  and  four  room 
suites.  Interior  finish  will  be  of  pine, 
redwood  and  white  enamel.  Some  hard- 
wood floors  will  be  used.  There  will 
be  wall  beds  and  private  baths.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position doors.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Maible  wainscot  will  be 
used  in  the  entrance.  Exterioi-  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete  and    figures  are   being   taken. 

SAN  FRANCISCO— Apartment  house, 
4  story  and  base,  brick  and  steel,  $32,- 
000.  Architect.  Earl  B.  Scott,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  Pine  street,  and  has  been  designed 
to  contain  a.  total  of  30  suites  of  two 
and  three  rooms  with  private  baths. 
Interiors  will  be  finished  in  pine,  red- 
wood and  elm  panels.  Plans  provide 
for  steam  heat,  an  automatic  elevator 
and  hot  water  supply.  All  suites  will 
have  wall  beds.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Marble  wainscot  will  be  used  in  the 
lobby.  Exterior  of  the  building  will 
be  faced  with  Diamond  red  pressed 
brick.  Plans  are  complete  and  a  con- 
tract will  be  awarded  within  a  few 
days. 

SAN  FRANCISCO— Apartment  house, 
6  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  Theo.  A.  Rulfs.  The  building 
will  be  erected  on  .Jones  street  near 
Pine,  and  has  been  designed  to  contain 
a  large  number  of  two,  three  and  four 
room  apartments.  Interior  flni.sh  will 
be  of  pine,  elm  and  red  gum.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  room.s.  Plans  provide  for 
steam  heat,  elevator  service,  a  hot 
water  supply  and  vacuum  cleaning. 
All  apartments  will  have  private  baths 
which  will  be  finished  in  tile  with  com- 
position floors.  Wall  beds  are  speci- 
fied. Entrance  will  be  finished  In 
marble.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  complete 
and   figures  are  being  taken. 

CHICO,  BUTTE  CO.,  eAU— Apart- 
ment house  and  stores,  2  story  and 
base,  brick.  $2.5,000.  Architect,  none. 
Owner,  F.  W.  Miller,  Chico.  The  build- 
ing will  be  erected  at  the  corner  of 
Third  and  Salem  streets,  and  will  cov- 
er a  large  ground  area.  The  entire 
fiist  floor  will  be  given  over  to  stores. 
Upper  floor  will  be  arranged  for  a 
number  of  two  and  three  room  suites 
with  wall  beds  and  private  baths.  In- 
terior finish  will  be  of  pine  and  red- 
wood.     There    will   be    steam   heat   and 


H  hot  water  supply.  Kalh  rooms  will 
have  tile  wainscot  and  composition 
Moors.  Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  taken  by 
the    owner. 

OAKLAND,  CAL.— Apartment  house, 
4  story  and  base.  Class  C  construc- 
.  tion,  $70,000.  Architect,  Clay  N.  Eur- 
rell,  Albany  Block,  Oakland.  Owner, 
.).  Meyers.  The  building  will  be  erect- 
ed on  Alice  street,  and  has  been  de- 
signed to  contain  a  total  of  33  suites 
of  two,  three  and  four  rooms.  All 
apartments  will  have  private  bath 
looms.  Interior  of  the  building  will 
be  finished  in  pine,  redwood  and  hard- 
wood. Some  hardwood  floors  will  be 
used.  Plans  provide  for  steam  heat, 
elevator  service,  a  hot  water  supply 
and  vacuum  cleaning  system.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  All  suites  will  be 
equipped  with  wall  beds.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  in  the  hands  of  the 
owner,  who  is  now  letting  .subcontracts 
lor   the    work. 

SAN  FRA_NClSCO— Apartment  house, 
3  story  and  base,  frame,  $20,000.  Ar- 
chitect, C.  E.  Gottchalk,  Phelan  Bldg., 
S.  F.  Owner,  Charles  Farrell.  This 
building  will  be  erected  on  the  north 
side  of  Filbert  street  west  of  Polk, 
and  has  been  designed  to  contain  a 
number  of  two  and  three  room  spites. 
Interior  will  be  finished  in  pine  and 
elm  panels.  There  will  be  a  hot  water 
system  and  wall  beds.  All  suites  will 
have  privte  bath  rooms.  Tile  wain- 
.'■cot  and  composition  floors  will  be 
used  in  the  bath  rooms.  Marble  and 
tile  wainscot  is  specified  for  the  en- 
trance. Exterior  of  the  building  will 
be  covered  with  shiplap  and  cement 
plaster  on  metal  lath.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
at   once. 

SAN  FRANCISCO— Apartment  house 
and  stores,  3  story  and  base,  brick  and 
frame,  $20,000.  Architect,  Charles  E. 
.1.  Rogers,  24  California  street,  S.  F. 
Owner's  name  withheld.  The  building- 
will  be  erected  on  Mission  street  near 
17th,  and  has  been  designed  to  contain 
stores  on  the  first  floor  and  a  number 
of  two  and  three  room  suites  on  the 
second  and  third  floors.  Interiors  will 
be  finished  in  pine  and  redwood.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Tile  wain- 
scot will  be  used  in  the  baths.  Patent 
store  fronts  are  specified.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  and  pressed  brick  ve- 
neer. Plans  are  complete  aiid  figures 
will    be    taken    shortly. 

OAKLAND,  CAL.— Apartment  house 
alteration,  frame  construction,  $3,000. 
Architect,  none.  Owner.  C.  M.  Mac- 
Gregor,  4  70  13th  street,  Oakland.  The 
present  three-story  flat  building  on  the 
west  side  of  Fallon  street,  12.")  feet 
north    of    9th,    will    be    altered    into    a 


inodt  in  upartiueiit  house.  Included  in 
Uie  work  will  be  new  interior  partit- 
ions, plumbing,  painting,  electric  work, 
plastering  and  interior  finish.  No  ex- 
terior alteration  is  contemplated. 
I'lans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor. 

SAN  MATEO.  SAN  MATEO  CO.,  CAL. 
— Apartment  house.  3  story  and  base, 
frame,  $18,000.  Architect,  G.  B.  Hol- 
lenbeck,  Thomson  Bldg.,  Oakland. 
Owner's  name  withheld.  The  building 
will  contain  six  suites  of  three  rooms, 
two  suites  of  four  looms  and  four 
suites  of  two  rooms.  Interiors  will  be 
finished  in  pine  and  redwood  with  some 
hardwood  floors.  Plans  provide  for 
steam  heat  and  a  hot  water  supply. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Tile  wainscot 
and  composition  floors  will  be  used  in 
the  bath  rooms.  Marble  and  tile  wain- 
scot will  be  used  in  the  lobby.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  direc- 
tion   of    the    architect. 

SAN  FRANCISCO— Apartment  house 
and  store,  3  story  and  base,  frame. 
Cost  not  stated.  Architects,  Fabre  & 
Bearwald,  Merchants'  National  Bank 
Bldg.,  S.  F.  Owner.  Mr.  Arnaud.  The 
building  will  be  erected  on  Lombard 
street  west  of  Scott.  There  will  be 
one  store  on  the  ground  floor  and  four 
suites  of  three  rooms  each  on  the 
upper  floors.  All  apartments  will  have 
wall  beds  and  private  baths.  Interior 
finish  will  be  of  pine  and  redwood.  A 
hot  water  system  will  be  installed. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Marble  and 
tile  wainscot  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken. 


BONDS. 

PORTERVILLE.  TULARE  CO.,  CAL. 
— By  accepting  a  compromise  offer  of 
the  State  Highway  Commission  for  a 
change  in  the  location  of  the  State 
road  through  Tulare  County,  the  Su- 
pervisors have  ended  a  controversy 
which  has  been  standing  for  two  years 
and  closes  the  last  gap  in  the  road 
through   the  San   Joaquin  Valley. 

The  county  agrees  to  construct  the 
bridges  over  the  line,  provide  the  nec- 
essary right  of  way  and  finance  ihe 
sale  of  approximately  $47."), 000  of  State 
Highway  bonds  in  consideration  of  a 
change  in  the  road  which  makes  it  run 
past  Mooney  Grove,  situated  midway 
between  Tulare  and  Visalia.  Each  of 
the  Supervisors  agreed  to  secure  the 
rights  of  way  in  his  district.  About 
$12.5,000  will  be  appropriated  for  the 
construction   of  bridges. 

AUBURN,  PLACER  CO.,  CAL.— At  a 
recent  session  of  the  Board  of  Super- 
visors, Auburn's  school  bond  issue  was 
sold  to  the  N.  W.  Halsey  Co.  of  San 
Francisco  at  par. 
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IMCHMOND.  CONTKA  COSTA  CO.. 
CAL,. — The  Kichmond  Industrial  Com- 
mission and  the  Kichmond  Water  Dis- 
trict Commissioners  are  now  consid'?r- 
inp  the  calling  of  a  hond  election  to 
bond   the  city   for  water. 

Two  pievious  elections  were  held  last 
year  to  bond  the  city  for  $2,.i00.000  to 
bring  Sacramento  River  water  here. 
The  first  lost  by  67  votes,  and  the  sec- 
ond was  oveiw  helminsiy  defeated,  al- 
though only  one  month  separated  the 
time  between  elections. 

Among  the  proposed  water  supplies 
which  will  be  considered  are  the  .San 
Pablo  Creek  project,  several  well  proj- 
ects, and  a  second  Sacramento  River 
filtration  project. 

REDI.ANDS,  SAN  BERNARDINO  CO., 
CAL.— The  County  Highway  Commis- 
sion has  received  assurance  that  the 
good  roads  bonds  and  the  county  his- 
pital  bonds,  aggregating  ?I,7.')n,oO0. 
will  be  purchased  at  a  fair  rate  of  in- 
terest. The  bonds  are  to  be  sold  on 
February  15,  that  being  the  date  set 
by  the  Supervisors  for  the  opening  of 
the  bids.  From  information  given  the 
Highway  Commission  there  serm.s  to 
be  no  doubt  but  that  the  bonds  will 
meet  with  a  ready  sale. 

KINGSBURG.  FRESNO  CO.,  CAU— 
The  Board  of  Trustees  of  the  Kings- 
burg  .Joint  Union  High  School  District 
have  decided  to  issue  the  expected  call 
for  a  bond  election  for  the  purpose  of 
voting  on  the  question  of  issuing  $40,- 
0<»0  in  bonds  for  the  construction  of  a 
new  building  for  the  district.  The  bond 
election  will  be  held  Saturday,  Febru- 
ary   13,    1915. 

The  proposition  to  be  voted  on  is, 
Shall  the  district  issue  bonds  to  the 
amount  of  $40,000  for  the  purpose  of 
building  one  or  more  high  school 
buildings  to  be  located  on  the  ten- 
acre  tract  purchased  for  use  as  a  high 
school  site. 

MALTA,  .VIONT.— Bids  will  be  re- 
ceived by  I.  L.  Murphy,  Clerk  of  School 
Di-strict  No.  2,  Valley  County,  until 
February  loth  for  the  purchase  of 
bonds  in  the  sum  of  $24,000.  When  sold 
plans  for  a  new  building  will  he  or- 
dered   prepared. 

BlTFtLEY,  IDAHO.— At  the  next  gen- 
eral meeting  of  the  School  Board  steps 
will  be  taken  toward  the  calling  of  a 
bond  election  to  vote  on  the  issuance 
of  $80,000  bonds  for  the  erection  of  a 
new    school    building. 

PORTLAND,  ORE.— The  Multnomah 
C^ounty  Commissioners  have  endorsed 
the  plan  of  .John  B.  Yeon,  roadmasier, 
to  call  a  special  election  for  the  con- 
templated road  bond  issue  to  be  ex- 
pended on  trunk  roads  in  Multnomah 
County. 

The  amount  of  the  bond  issue  has 
not  been  determined,  but  it  will  be 
probably  $1,000,000  or  $1,120,000.  With 
the  Issue,  G.t  miles  of  trunk  i<»ads 
would    he    hard-surfaced. 

If  the  bond  election  carries,  It  will 
be  the  plan  of  the  Board  to  hard-sur- 
face, first,  the  present  macadamized 
trunk  lines  leading  into  Portland,  in- 
cluding the  Base  Line  and  Linnton 
londs,  leaving  the  Columbia  River 
Highway   beyond   Sandy   till   the   last. 

.Mr.  Yeon  will  proceed  at  once  with 
the  petitions  to  secure  the  necessary 
2,.">00  names. 

BILLIN(;S.  .MONT.— The  County  Com- 
misBloners  have  sold  both  bond  Issues, 
providing  for  two  new  bridges  across 
the       Yellowstone       River;       one       IsHue 
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amounting    to   |;!:.(iiiii   and    the   other    to 
$)."), 000. 

.\SIIL.\ND.  ORE. — Ijocal  men  formed 
a  syndicate  to  take  over  Ashland's 
auxiliary  water  bonds  on  .January  26 
at  par  and  accrued  interest  to  date  of 
delivery,  if  no  acceptable  outside  bid 
is  received.  The  bond.-^  lun  45  years, 
bear  .J  per  cent  interest  and  aggregate 
$175,000.  The  proceeds  will  be  used  to 
develope  a  number  of  mineral  .springs 
and  improve  the  park  with  a  view  of 
developing  a  watering  resort  along  the 
lines  of  Carlsbad  and  Kissengen,  Aus- 
tria. A  new  $150,000  tourist  hotel  is 
assured  among  the  other  improvements. 

SEATTLE,  W.^SH.  —  The  Finance 
Committee  of  the  City  Council  has  rec- 
ommended for  passage  an  ordinance 
calling  tor  the  submission  to  the  vot- 
ers at  the  March  elections  the  question 
of  issuing  bonds  in  the  sum  of  $545,- 
000  for  the  construction  of  a  bridge 
over  the  I^ake  Washington  Canal  at 
Eastlake  avenue  and  10th  avenue  NE. 
to  serve  the  Latona  district,  and  the 
construction  of  a  temporary  bridge 
costing  $200,000  on  perman.^nt  piers  at 
Oth   avenue. 

LINCOLN  SCHOOL  DISTRICT,  SAN- 
TA CLARA  CO.,  CAL.— An  election  will 
be  held  en  February  13th  in  the  Lin- 
coln School  District  to  vote  on  the 
question  of  issuing  and  selling  bonds 
in   the  sum  of  $10,000. 

Should  the  election  carry  the  pro- 
ceeds of  the  sale  of  bonds  will  be  used 
in  the  constiuction  of  a  school  building. 

.Morgan  .lohnson,  H.  O.  Shelley  and  A. 
Hansen  are  members  of  the  Board  of 
Trustees. 

PORTLA.XD,  ORE.— If  a  request 
made  by  the  Public  Docks  Commission 
to  the  City  Council  is  granted,  the 
Council  will  submit  to  the  voters  at 
the  June  election  the  question  of  au' 
thorizing  the  issuance  of  $900,000  in 
bonds  to  pay  for  the  construction  of 
Kiain  elevators  on  the  waterfront  to 
handle  wheat  cargoes  in  bulk  instead 
of  in  sacks,  as  at  present. 

EL  PASO,  TEX. — The  County  Com- 
missioners have  accepted  the  bid  of 
James  M.  Wright  &  Co.  of  Denver, 
Colo.,  for  the  purchase  of  $65,000 
woi-th   of  Concordia   school   bonds. 

OCEA.NSIDE,  S.AN  DIEGO  CO.,  CAL. 
— The  City  Trustees  of  Occanside  will 
call  a  tpecial  election  within  a  few 
weeks  for  the  voting  of  bonds  in  the 
.-^um  of  $29,000  for  municipal  improve- 
ments, which  will  include  a  pavilion, 
city  hall,  improvements  on  pier  and  ad- 
ditions  to   the   present    water  system. 

IM'ENTE  I'.MON  HIGH  SCHOOL.  LOS 
ANGELES  CO..  C.\L. — At  a  meeting  of 
the  E^oard  of  .'Supervisors,  bids  for 
bonds  of  the  Puente  High  School  in 
the  sum  of  $65,000  were  opened  and 
taken  under  advisement  Bids  for  the 
bonds  of  the  Pacoima  .School  District 
in  tjie  sum  of  $15,000  were  opened  at 
the  same  meeting  and  the  purchase 
was  awarded  to  the  Blyf he- Witter  Co. 
Bids  for  the  bonds  of  the  Gallatin 
School  Di.-strict  were  also  oi)cned  and 
taken    under    advisement. 

WHITTIER,  LOS  A.NGELES  CO., 
CAL. — The  Lowell  Joint  .School  Dis- 
trict will  soon  call  an  election  to  vote 
on  the  issuing  and  selling  of  bonds  In 
the  sum  of  $30,000.  Should  the  Issue 
carry  the  proceeds  of  the  sale  will  be 
.  used  In  the  construrtion  of  a  modern 
school    building. 

LOS  A.NGELES,  CAL.— By  the  sale  of 
$75,000  worth  of  city  high  school  bonds 
to    William    W.    Gordon,    the    Board    of 
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liliKation  is  enabled  to  close  a  deal 
loi  the  purchase  of  the  proposed  high 
.schdol  site,  located  at  Hopper,  Comp- 
lon   and   38th   streets. 

KI.A.MATH  FALLS,  ORE.— Klamath' 
LodKe  No.  1247,  B.  P.  O.  E.,  will  imme-J 
diat.'ly  commence  the  erection  of  a  new 
club  house  building  on  3id  and  Main 
.streets.  This  was  decided  by  the  lodge 
when  it  was  decided  to  issue  bonds,  in 
the  value  of  $40,000  to  pay  for  the 
structure;  $30,000  worth  of  the  bonds 
have  already  been  sold  to  members  of 
the  lodge  and  it  is  thought  that  the  re- 
mainder will   find  a   ready  market. 

C.  .S.  Moore,  ("has.  .Stone,  J.  E.  Bodge, 
W.  ().  Smith  and  E.  B.  Hall  are  mem- 
bers of  the  Building  Committee,  who 
will   submit  plans  for  the  building. 

P.AKERSFIELD,  KERN  CO.,  CAU— 
The  Board  of  Trustees  of  the  Panama 
.School  District  has  decided  to  call  a 
special  election  to  vote  bonds  for  the 
erection  of  a  new  school  building  which 
will  co.st  from   $5,000  to  $S,000. 

EL  PASO,  TEX.— Tl^  County  Com- 
missioners have  completed  the  sale  of 
$360,000  bond  issue  voted  for  the  pur- 
pose of  erecting  a  new  county  court 
house  and  jail  building  at  El  Paso. 
The  old  site  will  be  used  and  the  en- 
tire $360,000  will  be  available  for  the 
rew    building. 

PUESCOTT,  .\R1Z. — The  Board  of  Su- 
pervisors of  Yavapai  County  is  read- 
vertising  the  sale  of  the  $250,000  bond 
issue  recently  voted  for  the  erection 
of  a  new  county  court  house  at  Prea- 
cott.  The  Board  has  a  bid  for  the 
bonds,  but  it  cannot  be  accepted  with- 
out advertising.  The  bids  are  to  be 
opened  on  March  Sth.  The  Board  will 
also  readvertise  for  competitive  ar- 
chitectural plans  for  the  new   building. 

SANTA  BARBARA,  SANTA  BARBA- 
RA CO.,  CAL. — The  Board  of  Educa- 
tion of  Santa  Barbara  is  considering 
the  question  of  calling  a  special  elec- 
tion to  vote  bonds  for  the  erection  of 
additional  high  school  buildings.  The 
present  high  school  buildings  are  en- 
liiely   Inadequate. 

NAPA,  NAPA  CO..  CAI  — The  Super- 
visors of  Napa  County  have  sold  t"he 
$125,000  worth  of  State  Highway  bonds 
for  $117,763  and  accrued  Interest  to 
date  of  delivery. 

The  purchaser  was  the  Anglo  and 
Lond(jn-Paris  National  Bank  of  San 
Francisco,  the  highest  of  the  several 
bidders. 

STAFFORD,  ARIZ.— Bonds  in  the 
sum  of  $40,000  have  been  voted  and 
sold  for  the  erection  of  a  new  high 
school    building. 

NTEVO  SCHOOL  DISTRICT,  RIVER- 
SIDE CO.,  CAL.— A  special  election 
will  he  held  in  the  Nuevo  School  DIs- 
tri<t.  Riverside  County,  on  February 
15th  to  vote  bonds  in  the  sum  of  $2,900 
for  the  erection  of  a  new  school  build- 
ing. 

VISALIA,  TFLARE  CO.,  CAL.— The 
r.oard  of  Supervisors  of  Tulare  County 
has  agreed  to  puri-hase  sufficient  State 
Highway  bonds  to  insure  the  construc- 
tion of  the  State  Highway  through  Tu- 
lare County.  The  county  will  also 
build  the  necessary  bridges.  The  total 
cost  of  the  work  is  estimated  at  about 
$600,000. 

SAN  FERNANDO.  LOS  ANGELES 
("(V.  CAJ^ — The  Board  of  Trustees  will 
call  a  special  election  to  vote  bonds  m 
the  sum  of  $73,000  for  pvirchasing  and 
improving  the  local  water  system.  The 
cost  of  the  present  system  will  be 
about  $32,000,  and  it  will  require  a  aim- 
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ilar  amount  for  Improvements  and  ex- 
tensions. The  sum  of  $8,000  will  be 
used  for  the  purcha.se  of  fire  equip- 
ment. 

WII..LOWS  GLENN  CO..  CAL.— The 
Rev.  J.  H.  von  Renner  of  Germantown 
is  circulating  a  petition  to  call  an 
election  to  vote  on  issuing  and  selling 
bonds  to  build  a  $10,000  grammar 
school    building   at   Germantown. 

From  the  number  of  signatures  al- 
ready secured  it  is  thought  that  the 
issue  will   carry. 


BRIDGES  AND  DAMS. 


OAKLAND,  CAL. — Boat  house.  1 
story,  reinforced  concrete,  $10,000.  Ar- 
chitect, W.  D.  Reed,  Oakland  Bank  of 
Savings,  Oakland.  Owners,  City  of 
Oakland.  This  building  has  been  men- 
tioned here  before  when  plans  were 
first  started.  Bids  are  now  being 
taken  and  will  be  opened  by  the  Park 
Commission  on  February  3rd.  The 
building  has  been  designed  to  accom- 
modate canoes  exclusively.  Interior 
finish  will  be  of  pine.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  A  clay  tile  roof  will  be  used. 
Bids  will  be  opened  at  the  same  meet- 
ing for  a  frame  tower  to  be  erected 
for  the  Park  Commission.  Plans  can 
be  secured  from  the  office  of  the  ar- 
chitect or  from  the  Secretary  of  the 
Park   Commission. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Municipal  whai'f,  timber  pile 
construction.  Cost  not  stated.  Engi- 
neeis,  Haviland  &  Tibbitts,  Alaska- 
commercial  BIdg.,  S.  F.  Owner.^,  City 
of  Richmond.  Revised  plans  for  the 
construction  of  Municipal  Whaif  No. 
1  have  been  completed  and  are  now 
out  for  figures.  The  revisions  do  not 
affect  the  length  or  width  of  the  struc- 
ture as  it  was  at  first  contemplated, 
but  include  the  following  substitu- 
tions: Timber  for  sheet  piling,  asphalt 
macadam  for  wood  block  paving,  sim- 
pler cornice  work,  cluster  for  single 
piling  and  rock  fill  behind  the  bulk- 
head. Bids  will  be  opened  on  February 
l.Tth  at  8  p.  m.  Plans  and  specifica- 
tions can  be  secured  from  the  engi- 
neers. 

WASCO,  KERN  CO..  CAL.— Bridges, 
timber  construction.  Cost  not  stated. 
Engineer,  County  Surveyor,  Eakers- 
field.  Owners,  Kern  County.  Plons 
for  constiucting  a  number  of  pile  and 
timber  bridges  and  for  grading  about 
three  miles  along  the  Wasco-Lost  Hills 
road  have  been  completed.  Plans  are 
now  out  for  figures  and  bids  will  be 
opened  on  February  Sth.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  County  Surveyor,  Bakers- 
field. 

FAMOSA,  KERN  CO^  CAL.— Bridge, 
reinforced  concrete.  Cost  not  stated. 
Engineer,  County  Surveyor,  Baker- 
sfield.  Owners,  Kern  County.  Plans 
are  complete  for  the  construction  of 
a  reinforced  concrete  bridge  over  Poso 
Creek  at  Famosa.  The  bridge  will  be 
110  feet  long  with  four  spans.  Plans 
can  be  secured  from  the  County  Sur- 
veyor's office.  Bids  will  be  opened  on 
February   10th. 

PORTLAND,  ORE.— Bridges,  3,  re- 
inforced concrete.  Cost  not  stated. 
Engineer,  State  Highway  Commis- 
sioner H.  L.  Bowlby,  Portland.  Own- 
ers, Multnomah  County.  Plans  and 
specifications  have  been  completed  and 
bids    are    now    being    received    by    the 


.Multnomah  County  Commissioners,  W. 
L.  Lightner,  chairman,  for  the  con- 
stiuction  of  three  reinforced  concrete 
bridges  to  be  erected  on  the  Columbia 
Highway  between  Warrendale  and 
Bonneville.  The  date  set  for  the  open- 
ing of  the  proposals  is '  1 0  a.  m.  Feb- 
ruary 17th.  Plans  for  the  structures, 
which  were  prepared  under  the  super- 
vision of  H.  L.  Bowlby,  State  High- 
way Engineer,  are  to  span  Pierce, 
-Moffett  and  Tanner  Creeks  in  the  east 
ern  end  of  the  county.  The  first 
named  will  be  a  girder  bridge  65  feet 
high  with  9  spans  of  40  feet  each,  mak- 
ing a  total  of  360  feet;  the  Moffett 
bridge  will  be  a  single  arch  structure 
75  feet  high  and  the  other  will  be  60 
feet   in   length. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAI^. — Harbor  improvement.  Cost  not 
stated.  Engineer,  Picto,  Redwood  City. 
Owners,  Redwood  City.  Engineer  Pic- 
to, who  is  in  charge  of  the  harbor  work 
at  Redwood  City,  has  prepared  plans 
for  additional  work,  which  includes 
dredging  and  the  construction  of  con- 
siderable retaining  wall.  Bids  will  be 
called  for  as  soon  as  the  engineer's 
plans  are  approved  by  the  City  Trus- 
tees. 


CHURCHES. 


STOCKTON.  SAN  .lOAQUIN  CO.. 
CAL. — Church,  2  story  and  base,  brick 
and  frame,  $25,000.  Architect,  .lohn  J. 
Foley,  46  Kearny  street,  S.  F.  Own- 
ers. St.  Gertrude's  Parish.  The  build- 
ing has  been  designed  in  the  classic 
style  and  will  contain  besides  the 
main  auditorium,  Sunday  school  rooms 
and  a  large  hall.  Interior  will  be  fin- 
ished in  pine  and  ornamental  plaster. 
Plans  provide  for  a  central  heating 
system.  Considerable  marble,  tile  and 
art  glass  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  veneer.  Plans  are  complete  and 
figures   are   being   taken. 


FACTORIES  AND  WAREHOUSES. 

OAKLAND,  CAL. — Factory.  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  Edward  Mc- 
Manus,  Herberts'  Hotel,  S.  F.  Own- 
ers, Marchant  Calculating  Machine  Co., 
Syndicate  BIdg.,  Oakland.  This,  the 
first  unit  of  a  large  plant,  which  has 
been  designed  in  three  units,  will  be 
erected  on  Stanford  avenue  and  will 
cover  a  ground  area  of  300  by  40  feet. 
There  will  be  a  cement  floor.  Interior 
fifinish  will  be  of  pine.  Metal  window 
sash  and  frames  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Bids  are  now  being 
taken  on  this  unit  by  R.  H.  Marchant, 
Syndicate  BIdg.,  Oakland.  Further 
mention  will  be  made  of  the  other 
units   as   bids   are  called. 

LOS  ANGELES,  CAL. — Warehouse,  1 
story,  reinforced  concrete,  $15,000.  Ar- 
chitect, Houghton  Sawyer,  Shreve 
BIdg.,  S.  F.  Owners,  General  Chemical 
Co.  The  building  will  cover  an  area 
of  80  by  100  feet,  and  will  be  of  fire- 
proof construction  with  reinforced 
concrete  floor,  walls  and  roof  slabs. 
Metal  window  sash  and  frames  ^nd 
steel  rolling  doors  are  specified.  Inte- 
rior will  be  finished  in  pine.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures  are  being  taken. 


Contracts  Awarded. 

.-^AN  FUANCISCO— Express  shed.  2 
story,  frame.  Cost  not  stated.  Engi- 
neer. Assistant  State  Engineer  New- 
man. Ferry  BIdg.,  S.  F.  Owners,  State 
of  California.  Contractor,  Fred  L.  Han- 
son, S.  F.  Contract  price,  $38,946. 
Twenty-four  bids  in  all  were  presented 
for  this  work.  A  complete  list  of 
these  figures  appears  under  the  head- 
ing of  San   Francisco   in   this  issue. 


FIRE  HOUSES  AND  JAILS. 

SAN  FRANCISCO — Fire  house,  2 
story  and  base.  Class  B  construction, 
$40,000.  Architect,  City  Department  of 
Architecture,  Temporary  City  Hall.  S. 
F.  Owners.  City  and  County  of  San 
Francisco.  This  new  fire  house  will 
be  erected  on  Powell  street.  The  main 
floor  will  house  four  pieces  of  appa- 
ratus, while  the  upper  floor  will  con- 
lain  living  quarters  for  the  men  and 
electric  room  and  social  room.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. There  will  be  special  electrical 
equipment,  shower  baths  and  steam 
heat.  Ornamental  iron  and  bronze  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  have  been  ordered 
prepared. 

SACRAMENTO.  CAL.— Fire  house,  1 
•story,  frame.  Cost  not  stated.  Archi- 
tect's name  not  given.  Owners,  City  of 
Sacramento.  Plans  have  been  com- 
pleted for  a  one-story  frame  fire  house 
to  be  erected  in  Oak  Park  District. 
The  building  will  house  two  pieces  of 
apparatus.  Interior  will  be  finished  in 
pine  and  redwood.  A  cement  floor  will 
be  used.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Bids  will  be  opened  on 
February  4th.  Plans  can  be  secured 
from    the   City   Clerk's   office. 


FLATS. 


SAN  FRANCISCO— Flat  alteration  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Albert  Lapachet.  110 
Sutter  street.  S.  F.  Owner's  name 
withheld.  The  present  old  fashioned 
residence  at  the  corner  of  Broderick 
and  Eddy  streets  will  be  altered  into 
a  modern  flat  building,  containing  two 
flats  of  six  rooms  each.  Included  in 
the  work  will  be  new  plumbing,  paint- 
ing, interior  finish,  electric  work  and 
plastering.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Flats,  2  story  and  base,  frame,  $6,000. 
Architect,  none.  Owner,  Olaf  .lohnson, 
1811  Rose  street,  Berkeley.  The  build- 
ing will  be  erected  at  the  northwest 
corner  of  Rose  and  .losephine  streets, 
and  has  been  designed  to  contain  six- 
teen rooms,  which  will  be  arranged 
in  four  and  six  room  flats.  Interior 
finish  will  be  of  pine,  redwood  and  elm. 
Some  hardwood  floors  will  be  used. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  A 
hot  water  circulating  system  will  be 
installed.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 
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GOVEH>ME>T  »OKK  &  SUPPLIES. 

San  KraiiclMfo.  <  al..  Triplex   Tump.  Ktc. 

As  previously  reported,  the  contract 
lOr  the  installation  of  motor-driven 
triplex  pump.  fuel-oil  regulator,  oil 
burner.s  etc..  in  the  V.  S.  mint,  San 
Francisco.  Cal..  was  awarded  to  S.  T. 
Johnson  Co..  San  Francisco.  Cal..  who 
will  use  fixtures  and  material  manu- 
factured by  the  following:  firms  in  the 
prosecution  of  the  work:  .Motor-driven 
triplex  pump.  Deane  Steam  Pump  Co.: 
electric  motor  for  pump.  General  Elec- 
tric Co.:  armature  resistance  for  mo- 
tor, do:  fuel-oil  regulator.  Goodwin  & 
Dawson:  oil  burner.^,  S.  T.  .Johnson  Co.; 


I'roMpeotlve    Bidders. 

Specifications  for  work  under  the  of- 
fice of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in   the.-e  columns: 

Miles    «'it>-,    -Mont..    CoiiNtriiotioii,    l>b- 
ruary   '27. 

George  \V.  Stiles  Construction  Co., 
Uookery   Building,  Chicago.  111. 

The  Gray  Construction  Co.,  Water- 
town,   S.   D. 

Sound  Construction  and  Kngineering 
Co.,   Seattle,   Wash. 

John.«on  Construction  Co.,  624  Ply- 
mouth   Building.   >[inneapoiis.   Minn. 

.1.  H.  Wiese.  1301  City  National  Bank 
Building.    Omaha.    Neb. 

Daniel  T.  .McCarthy.  411  Walnut 
street.    Philadelphia,   Pa. 

J.  W.  Miller,  St.  Paul,  Minn. 

King  Lumber  Co.,  Charlottesville,   Va. 

Wm.  O'Neil  &  Son  Co.,  O'Neil  Build- 
ing,   Faribault.    Minn. 

F.  'S\.  Chandler,  Union  Trust  Build- 
ing.   Washington.    D.    C. 

Stebinger    Bios.,    Portland,    Ore. 

.John    Lauritzen,    Fergus    Falls,    Minn. 

William  G.  Reed  &  Co.,  Dillon,  Mont. 

Reynolds  &  Sypher.  84-S5  Owsley 
Block.    Butte.    Mont. 
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lype;  60  primary  cut-outs:  700  lbs  var- 
nished cambric  type:  «50  feet  water- 
proof single  leather  belting;  100  feet 
<>-pl.v,  S-inch  lubber  belting:  .i,000 
light  corn  brooms:  l..'>00  heavy  corn 
brooms:  230  high-grade  rattan  switch 
blooms:  2,000  lbs  stearic  acid  candles: 
:;-"»o  garbage  can  covers:  ."J.'i.OOo  feet  B. 
.M..  white  oak  lumber:  4,000  feet,  B.  M.. 
poplar  lumber:  100  gallons  muriatic 
.icid.  in  .")-gallon  carboys:  250  gallons 
aluminum  liquid  paint:  2JS  gallons  aqua 
ammonia:  l.OOo  lbs  dry  lampblack:  3.- 
•'•00  lbs  dry  chrome  green:  1.000  !bs 
chrome  yellow,  in  oil:  20  gallons  gold 
size  drier,  in  japan:  .500  gallons  green 
inside  cab  paint  enamel:  100,000  lbs 
white  lead,  in  oil:  4,000  gallons  boiled 
linseed  oil;  10,000  lbs  putty,  in  oil:  100 
gallons  liquid  paint  and  varnish  re- 
mover, in  5-gallon  tins:  3.000  lbs  rock 
.-alt.  for  stable  use:  2,000  lbs  orange 
gum  shellac;  1,000  lbs  burnt  sienna,  in 
oil:  2,000  lbs  caustic  soda;  2,000  lbs 
sal  soda:  .300  gallons  rubbing  varnish: 
400  gallons  interior  varnish;  1,000  lbs 
dry  white  zinc:  50,000  lbs  white  zinc, 
in  oil:  10,000  lbs  salt  water  soap:  100 
lbs  large  sponges:  5,000  cross-ties;  500 
lbs  solid  rubber  tires;  300  lbs  cotton 
sail  twine.  A  quantity  of  carriage, 
machine,  and  stove  bolts  and  nuts.  144 
ship  augur  bits;  120  spur  augur  bits: 
3  blacksmiths'  anvils,  250  lbs  each: 
21.600  hacksaw  blades:  48  carpenters' 
ratohet  braces;  600  machinists'  cold 
chisels:  300  half-round  second-cut  files: 
180  square  bastard  files:  144  second- 
cut  three-square  files;  3,900  slim  taper 
double-cut  files:  180  standard  taper  pin 
reamers;  247  taper  bridge  reamers;  1,- 
150  taper  bridge  high-speed  reamers: 
72  hand  saws;  24  hand  rip  saws;  24 
sets  stocks  and  dies:  240  machinists' 
right-hand  taps;  6  machinists'  left- 
hand   taps:    144    machinists"   screw    taps. 
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Yarda    and    Doeiis. 

Specifications  for  work  under  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, have  been  furnished  to  the 
following  frm.s  in  addition  to  those 
previously  mentioned  in  these  col- 
umns: 
ilndio    TowerM,    Fel»ruary    117 — .Speelflca- 

tion  ::i:to. 

-Mlantic.  Gulf  and  Pacific  Co.,  Park 
Itow    Building.    New   York   City. 

Milwaukee  Bridge  Co.,  Milwaukee, 
Wis. 

r.  S.  Steel  Products  Co.,  30  Church 
street.   New   York  City. 

Independent  Bridge  Co.,  Pittsburgh, 
Pa. 

American  Bridge  Co.,  Continental 
Building.    Baltimore,    Md. 

Bonn    Bridge   Co.,   Beaver   Falls,   Pa. 

Pittsburgh- Pes  Moines  Steel  Co., 
Curry    Building,    Pittsburgh,    Pa. 

Henry    .Monk,   Pensacola.   Fla. 

Pacific  Constiuction  Co..  San  Franr 
Cisco,  Cal. 


Canal    lletiuiMitionH. 

The  purchasing  oHicer  of  the  i'.m- 
ama  Canal  will  soon  call  for  bids  for 
furnisning  the  following  supplies  and 
material :  1,200  memo  books,  not  In- 
dexed; 50.000  sheets  manila  tag  paper; 
A  quantity  of  repair  parts  for  cars, 
consisting  of  buffers,  chains  and  hooks, 
truck  lever  connections,  dogs,  pedes- 
tals, pine,  plates,  springs,  washers,  etc. 
'  ■■    cable    end    bells,    vertical,    -edgewise 


i'ugot     Sound.    AVafth.,    AVard    I'nvilions. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Depaitment,  Washington, 
D.  C,  for  ward  pavilion  at  the  naval 
hospital  reservation,  Puget  Sound, 
Wash.: 

Item  1.  net  price  for  work.  Com- 
plete, in  accordance  with  the  drawings 
and  specifications,  not  including  fence; 
item  2.  amount  to  be  added  to  net 
price  under  item  1  if  ceilings  in  ward 
pavilions  A  and  <2  be  treated  the  same 
as  the  walls  with  painted,  built-up 
wall  covering  as  specified  in_  para- 
giaphs  45,  74  and  75,  if  ceilings  are 
used  the  roof  framing  and  roof  sheath- 
ing will  not  be  painted,  nailing  pieces 
for  built-up  coverings  shall  be  in- 
stalled 16  inches  on  centers  or  as  re- 
quired by  the  material  used,  openings 
under  ventilators  shall  be  screened  as 
in  pavilion  B:  item  3.  net  price  for  in- 
stalling fence  in  accordance  with 
drawings  and  specifications.  para- 
graphs 132  to  13S.  inclusive:  item  4, 
amount  for  pavilion  to  be  added  to  net 
price  under  item  1,  after  the  addition 
of  item  No.  2.  if  ceilings  and  interior 
walls  and  partitions  of  ward  pavilions 
.\  or  C  or  both  ho  finished  with  an  ap- 
proved prepared  fabric;  the  fabric 
shall  be  a  closely  woven  cotton  cloth 
suitably  siztd  and  painted  two  coats 
of  white  lead  and  linseed  oil  lightly 
sandpapeied  after  each  coat;  the  fabric 
shall  be  approximately  75  inches  wide 
and  shall  be  hung  with  fresh  stiff  Hour 
paste  with  or  without  glue;  the  walls 
shall    be   sized    before    the    fabric    is   ap- 


piieil.  painting  specified  under  para- 
giaph  45  shall  be  omitted:  the  wall 
fabric,  after  it  has  thoioughly  dried  in 
place,  shall  be  given  one  coat  of  flat 
white  lead  and  linseed  oil  paint  and 
one  coat  of  enamel  paint;  paint  shall 
he  tinted  as  directed:  quarter-round 
moldings  set  in  white  lead  shall  be  in- 
stalled at  all  interior  angles;  item  3, 
amount  to  be  added  to  net  price  under 
item  1  if  walls  and  ceilings  of  ward 
pavilion  B  be  treated  as  specified  un- 
der item  4:  item  6,  amount  to  be  de- 
ducted from  net  price  under  item  1  if 
all  heating,  electric,  and  plumbing 
work  beyond  5  feet  outside  of  building 
lines  be  omitted;  item  7,  amount  to  be 
deducted  from  net  price  under  item  1 
if  ward  pavilion  C  be  omitted;  plumb- 
ing, heating,  and  electric  lines  north- 
east of  ward  pavilion  B  shall  be  omit- 
ted except  main  water  supply  line, 
which  shall  remain  as  indicated;  con- 
nections shall  be  provided  for  future 
ward   pavilion  as  directed: 

Fleines  &  Dahl,  Seattle,  W'ash.,  item 
1.  $14,769:  2,  $300;  3,  $375;  4,  $480;  5, 
$1S0;    6,    $970;    7,    $4,300. 

Carlson  &  Son,  Seattle,  Wash.,  item 
1.  $13,348;  2.  $242;  3,  $158;  4,  $120;  5. 
$130;   6,  $490;   7,   $4,035. 

L.  L.  Lent,  Bremerton,  Wash.,  item 
1,  $13,227;  2,  $246:  3,  $546:  4,  $373;  5, 
$:;!)2;    6,   $486;    7.    $3,960. 

Harry  H.  Cotton,  Port  Angeles, 
Wash.,   item    1.    $16,643:    2,   $100:    3,    $225; 

4.  $110:    5,   $145;    6,    $1,781;    7,    $4,612. 
Hansen  &  Co.,  Seattle,  Wash.,  item   1, 

$15,900;  2,  $153.50;  3,  $350;  4,  $153;  5, 
$172;   6.   $1,032;   7,   $1,984. 

Gutleben  Bros.,  San  Francisco,  Cal., 
item  1.  $14,980;  2,  $100;  $3,  $300;  4,  $120. 
.">.   $120;   6.   $425;    7,   $4,750. 

Calling  &  Hoburg,  Seattle,  Wash., 
item  1.  $12,382;  2,  $253:  3,  $259;  4,  $496; 
.".,   $263;   6,   $937;   7,   $3,688. 

Wm.  Wills,  Seattle,  Wash.,  item  1, 
$14,543;  2,  $250;  3,  $281:  4,  $410;  5, 
$300:    6.   $950;   7,    $4,700. 

Satley  Matthese,  Seattle.  Wash.,  item 
1.    $12,996.50:    2.    $218;    3.    $493;    4.    $347; 

5.  $376;  6.  $463;  7,  $4,124;  if  brick  piers 
are  used  instead  of  concrete,  deduct 
$200. 

.1.  L.  Murphy  &  Sons,  Tacoma,  Wash., 
item  1.  $13,824;  2,  $226;  3,  $275;  4.  $190; 
."..  $190:  6.  $800;   7,  $4,044. 

N.  T.  Barnes,  Kent,  Wash.,  item  1, 
$12,722;  2,  $100:  3,  $100;  4,  $120;  5, 
$120;    6,    $849.50;    7.    $3,756.60. 

Charles  H.  Schaar,  Seattle,  Wash., 
item  1,  $13,450:  2,  $432:  3,  $298.50;  4. 
$246;    5,   $253;   6,   $599;   7,   $3,630. 

Kckman  &  Mowat,  Seattle,  Wash., 
item  1,  $13,200;  deduct  by  telegram 
$475;  2.  $500;  6,  $700;  7,  $4,275;  deduct 
by    telegram    $100. 

Lomark  &  Herydal.  Tacoma,  Wash., 
item  1.  $12,657:  2.  $30:  3.  $375:  4.  $710; 
.").   $H»0;  6,   $820;   7,   $3,906. 

Balch  &  Arnold,  Seattle,   Wash.,   item 

1.  $12,859.70;  2,  $325;  3.  $272;  4,  $15.S; 
•'.    $170:   6,    $785;    7,    $4,015. 

.M.  A.  Benbennick,  Bremerton.  Wash., 
item  1,  $14,304;  2,  $14,604;  3,  $400;  4, 
$14,904;  5,  $14,504;  6,  $14,004;  7.  $10.- 
066. 

Bert  Ward.  Seattle.  Wash.,  item  1, 
$11,366.75.    add    for    compo    board    $200; 

2.  $S6,  add  for  compo  board  $80;  3, 
$174,20;  4,  $240;  5,  $255;  6,  $550;  7.  $3,- 
500. 

B.  .1.  Krizkson.  Seattle.  Wash.,  item 
1.  $12,183.45.  deduct  for  beaver  board 
$i:)9:  2.  $12,693.4  5,  deduct  for  beaver 
board  $400;  3,  $250:  4,  $150;  5,  $165;  6, 
$,-.40;    7,    $3,850. 
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Oakland   Harbor,   (Jal.,   Ure(Ig;liig. 

The  contract  for  dredging  in  Oak- 
land Harbor,  Cal.,  has  been  divided  as 
follows;  Thomas  Carlin  Sons  Co., 
Pittsburgh,  Ta.,  $3,530,  and  R.  A. 
Perry,   Oakland,   Cal.,    $45,520. 


Owners,  St.  Joseph's  Home.  Contrac- 
tor, James  Mulcahy,  Stockton.  Con- 
tract  price,    $100,000. 


Hoist    for    Roller. 

The  Secretary  of  the  Interior  has 
authorized  the  reclamation  service  to 
award  contract  to  the  Link  Belt  Co.,  of 
Chicagro,  111.,  for  the  hoist  for  the  60- 
foot  roller  for  the  diversion  dam  of  the 
Grand  Valley  irrigation  project,  Colo- 
rado. This  hoist  will  weigh  44  tons. 
The  roller  forms  a  portion  of  the  mov- 
able crest  for  the  Grand  River  diver- 
sion dam.     The  contract  price  is  $1,600. 

.Sun   Franc-iMco,   Cal.,  Furniture. 

The  contract  for  furnishing  and  in- 
stalling furniture  in  the  U.  S.  post  of- 
tice  and  court  house  at  San  Francisco, 
Cal.,  has  been  awarded  to  J.  G.  Klemm 
at    $515. 

Lime     Kiln     Light,     Converting     lluo}'». 

The  following  bid  was  received  by 
the  light-house  inspector,  ITth  district, 
Portland,  Ore.,  for  converting  4  No. 
914  Wilson  buoys  to  high-pressure 
acetylene  type  for  Lime  Kiln  light  and 
Lower  Sands   light: 

American  Gasaccumulator  Co.,  Phil- 
adelphia,   Pa.,    $3,980;    accepted. 


HALLS   AND   SOCIETY   BUILDINGS. 


AUBURN,  PLACER  CO.,  CAL.— Lodge 
Hall  and  stores,  3  story  and  base,  re- 
inforced concrete,  $37,000.  Architect, 
A.  D.  Fellows,  Auburn.  Owners,  Au- 
buin  Alasonic  Hall  Association.  The 
building  has  been  designed  for  stores 
on  the  first  lloor  and  lodg:e  rooms  and 
offices  on  the  upper  two  floors.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  maple  lloors  in  the  lodge 
rooms.  There  will  be  steam  heat  and 
vacuum  cleaning.  Some  tile  and  orna- 
mental plaster  will  be  used.  Patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  being  prepared 
and    figures   will   be   called    for   shortly. 

Contracts  Awarded. 

TACO.MA,  WASH.— Lodge  building,  4 
story  and  base,  reinforced  concrete, 
$100,000.  Architect,  C.  Frere  Champ- 
ney,  Henry  Bldg.,  Seattle.  Owners, 
Elks'  Hall  Association,  Tacoma.  Con- 
tractors, Cornell  Bros.,  Savage-Scho- 
tield  Bldg.,  Tacoma.  Contract  price, 
$100,000. 


HOSPITALS. 


SAN  FRANCISCO— Hospital  altera- 
tion, frame  construction,  $7,500.  Ar- 
chitect, Afred  I.  Coffey,  Humboldt 
Bank  Bldg.,  S.  F.  Owners,  St.  Francis 
Hospital.  The  front  portion  of  the 
main  floor  of  the  St.  Francis  Hospital 
will  be  altered  and  a  large  waiting 
and  reception  room  will  be  installed. 
Included  in  the  work  is  caen  .stone 
wainscoting,  electric  work,  plumbing, 
ornamental  plastering,  painting,  art 
glass  skylights  and  tile  work.  Plans 
are  complete  and  the  work  wi!l  be  done 
by  Day  Labor.  Materials  are  now  be- 
ing   purchased. 

Contraots  Awarded 

STOCKTOX,  SAN  JOAQUIN'  CO., 
CAI... — Ho.spital,  2  story  and  base,  re- 
forced  concrete,  $l(iO,000.  Architect, 
Walter    King,    Elks'      Bldg,,    Stockton, 


HOTELS. 

SAN  FRANCISCO — Hotel  and  stores, 
3  story  and  base,  frame,  $15,000.  Ar- 
chitect, Charles  C.  Frye,  20  Montgom- 
ery street,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  in 
the  di.strict  south  of  Market  street 
and  has  been  leased  to  a  well  known 
.lapanese  hotel  proprietor.  There  will 
be  thirty  rooms,  six  baths  and  a  barber 
shop.  The  first  floor  will  contain 
stores  and  the  lobby.  Interior  will  be 
fini.shed  in  pine  throughout.  Compo- 
sition floors  will  be  used  in  the  bath 
rooms.  Plans  provide  for  a  hot  water 
system.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being   taken. 

LIBRARIES. 


SAN  FRANCISCO— Library,  2  story 
and  base,  brick  and  teria  cotta.  Cost 
not  stated.  Architect,  G.  Albert  Lans- 
burgh,  709  Mission  street,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  for  the  construction  of  the  Mis- 
sion Branch  Library  were  opened  by 
the  Library  Trustees  Tuesday  after- 
noon, January  26,  in  the  offices  of  the 
architect.  O.  C.  Holt  presented  the 
lowest  figure  for  the  general  construc- 
tion at  $24,990;  S.  W.  Band  was  low  on 
the  plumbing  at  $^31,  $874  and  $877: 
J.  C.  Hurley  was  low  on  the  heating 
at  $3,078;  R.  Postler  low  on  the  paint- 
ing at  $1,225;  Gladding-McBean  low  on 
the  architectural  terra  cotta  work  at 
$9,200,  the  Judson  Iron  Works  low  on 
the  structural  steel  at  $3,408,  and  the 
Decker  Electric  Co.  low  on  the  electric 
work  at  $1,230.  All  bids  were  taken 
undci-  advi.sement  by  the  Library 
Trustees.  Bids  on  the  general  con- 
struction were  submitted  with  six  al- 
ternates and  when  these  are  consid- 
ered may  change  the  low  bid.  A  com- 
ple'.e  list  of  the  bids  received  will  be 
foi^nd  under  the  heading  of  San  Fran- 
cisco  in   this  issue. 

WILLITS,  MENDOCINO  CO.,  CAL.— 
Ivibrary,  1  story,  brick,  $10,000.  Archi- 
tect, Tobias  Bearwald,  Merchants'  Na- 
tional Bank  Bldg.,  S.  F.  Owners,  Town 
of  Willits.  Architect  Tobias  Bearwald 
is  completing  working  drawings  for 
the  Willits  L'brary,  and  plans  will  be 
out  for  figures  in  about  three  weeks. 
The  building  will  be  one  story  and 
basement  brick  structure,  faced  with 
pressed  brick.  There  will  be  furnace 
heat  and  redwood  interior  finish.  An 
estimated  cost  of  $10,000  is  placed  on 
the    building. 


RAILROAD  CONSTRUCTION  AND 
EQUIPMENT. 


EUREKA.  HUMBOLDT  CO..  CAL. — 
Electric  railroad  extension.  Cost  not 
stated.  Engineer's  name  not  given. 
Owners,  Hill-Guggenheim.  President 
D.  W.  Hanson,  of  the  Eureka  Develop- 
ment Association,  has  given  out  a 
statement  that  the  Hill-Guggenheim 
interests  have  determined  to  make 
Eureka  the  terminal  of  a  railroad  that 
will  connect  with  the  Hill  transconti- 
nental line  at  Klamath  Falls,  Ore.  The 
proposed  line  will  be  electrically  oper- 
ated, the  power  being  furnished  by  the 
Langford    project    at    Ishi    Pishl    Falls 


on  the  Klamath,  and  another  plant  to 
be  established  at  Klamath  Falls.  The 
load  will  be  constructed  down  the 
Klamath-  River  to  Requa,  entering 
Humboldt  County  by  way  of  Trinidad. 
Surveyors  are  in  the  field  along  the 
Klamath. 

LOS  ANGELES,  CAL. — Commissary 
and  car  shed,  2  story,  brick  and  steel. 
Co.st  not  stated.  Engineer,  G.  W.  Har- 
ris, Kerchoff  Bldg.,  L.  A.  Owners, 
Santa  Fe  Railroad  Co.  The  building 
will  be  erected  in  the  Seventeenth 
stieet  yards,  and  will  cover  a  consid- 
erable ground  area.  A  special  feature 
of  the  building  will  be  a  concrete  re- 
frigerating room  with  cork  insulation. 
Interior  finish  will  be  of  pine.  Plans 
call  for  modern  plumbing  and  electric 
work.  Exterior-  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

SALT  LAKE  CITY,  UTAH. — Passen- 
ger depot,  2  stoi-y  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitects, Hunt  &  Burns,  Laughlin  Bldg., 
L.  A.  Owners,  San  Pedro,  Salt  Lake 
and  Los  Angeles  R.  R.  Co.,  Pacific 
I'^lcctric  Bldg.,  L.  A.  Construction  will 
be  handled  through  the  Chief  Engi- 
neer's office,  Arthur  Maguire,  539  Pa- 
cific Electric  Bldg.,  L.  A.  Construc- 
tion will  not  be  started  for  some  time. 
I"'urther  details  will  be  given  of  this 
building   when    bids   are   called. 


RESIDENCES. 


SAN  FliANClSCO— Residences,  3,  2 
.story  and  base,  frame,  $8,000  each.  Ar- 
chitect, Ed\vard  E.  Young,  251  Kearny 
street,  S.  F.^  Owner,  M.  A.  Little,  1347 
4th  avenue,  S.  F.  These  houses  will  be 
erected  on  the  west  side  of  Broderick 
street  south  of  Union,  each  having  a 
frontage  of  30  feet  and  a  depth  of  52 
feet.  Basements  will  be  used  for  ga- 
rages. Each  house  will  contain  eight 
rooms  and  two  baths.  Interiors  will 
be  finished  in  pine,  redwood,  hard- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  .  will  be 
finished  in  tile.  Automatic  water 
heaters  will  be  installed.  Exteriors  will 
be  covered  wieh  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures   are   being   taken. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  F.  Nelson,  30  Presidio 
Terrace,  ,S.  F.  The  dwelling  will  be 
erected  on  Carl  street  east  of  Arguello 
Boulevard,  and  has  been  designed  to 
contain  five  rooms  with  a  garage  in 
the  basement.  Interior  will  be  fin- 
ished in  pine  throughout.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  wain- 
scot will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement 
pla.ster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
-Materials  are  now   being  purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $8,000.  Architect, 
Joseph  A.  Leonard,  S.">  Cerritos  avenue, 
S.  F.  Owners,  Urban  Realty  Co.  The 
dwelling  will  be  erected  at  the  north- 
west corner  of  Estero  and  Alviso 
streets  and  has  been  designed  to  con- 
tain seven  rooms,   two   baths,   sleeping 
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poichef!  and  a  paraKe.  Interior  will  be 
finishv'cl  in  pine,  red\Vood,  liardwood 
and  whjte  enamel.  Hardwood  lloors 
will  be  used  in  the  livinp  room,  din- 
ing room,  library  and  reception  hall. 
There  will  be  furnace  heat,  a  hot  water 
circulating  .sy.'?tem  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by    Day    Labor. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, John  Hudson  Thomas.  First 
National  Bank  Bldg.,  Berkeley.  Own- 
er, C  S.  Cherry.  The  dwelling  will  be 
erected  in  Rockridge  Park,  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  tinished  in  pine,  hard- 
vvood.s  and  white  enamel.  Hardwood 
doors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  have  Mle 
floor  and  wainscot.  Exterior  of  the 
house  will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures  are  being  taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $4,800.  Architect, 
none.  Owner,  Dr.  W.  L.  McCracken, 
1327  Broadway,  Oakland.  The  dwell- 
ing will  be  erected  on  the  south  side 
of  Lake  Shore  Drive  east  of  A\'alla 
Vista,  and  has  been  designed  for  a 
seven-room  house  with  two  baths  and 
sleeping  porch.  A  private  gargoe  will 
occupy  the  basement.  Interior  of  the 
dwelling  will  be  finished  in  pine  and 
hardwood  with  some  white  enamel. 
Hardwood  P.oors  will  be  used  through- 
out. Bath  rooms  will  be  finished  in 
tile.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heatei-  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials  are   now   being  purchased. 

OAKLAND.  CAL.  — Residence,  2  story 
and  base,  frame,  $3,0"0.  Architect, 
none.  Owner.  Paul  E.  Woodburn,  3965 
Green  .vood  ayenue,  Oakland.  The 
dwelling  will  be  erected  on  the  east 
side  of  (ireenwood  avenue,  south  of 
Brighton,  and  has  been  designed  to 
contain  seven  I'ooms  and  bath.  Inte- 
rior linish  will  be  of  pine,  redwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
furnace  heat  and  open  tire  places. 
Mantels  will  be  of  tile  and  brick.  Tile 
wainscot  will  he  used  In  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
<'ovei'ed  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  I<abor  under  the 
per.sonal    direction   of   the   owner. 

OAKLAND.  CAL— Residence,  2  story 
and  base,  frame,  $r),tlOO.  Architect, 
none.  Owner.  U'Hliam  C.  Mason,  1561 
Marin  \'lew  avenue,  Berkeley.  The 
dwelling  will  !>»•  eroded  on  the  north 
side  of  Ocean  View  avenue  east  of  The 
Cross  roads,  .-ind  has  been  designed  for 
an  eleven  room  hou.se  with  twj>  baths 
nnd    sleeping    porches.      Interior    flnish 
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will  be  of  pine  and  redwood.  Hard- 
wood lloors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantel.s 
will  be  of  tile  or  brick.  Tile  wain- 
scot will  be  used  in  the  bath  rooms. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being   purchased. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame  $10,000.  Architects, 
Schirmer-Bugbee  Co..  Dalziel  Bldg., 
Oakland.  Owner,  Dr.  W.  F.  Shores. 
The  dwelling  has  been  designed  for  an 
eight-room  iiouse  vvith  three  baths, 
sleeping  porch  and  separate  garage, 
and  will  be  erected  in  the  Crocker 
IJighlands.  Interior  will  be  finished 
111  pine,  hardwoods  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. Bath  rooms  will  be  finished  in 
tile  and  equipped  with  showers.  Plans 
provide  for  furnace  heat,  a  hot  water 
circulating  system  and  vacuum  clean- 
ing. There  will  be  several  open  fire 
places  and  tile  or  brick  mantels.  Ex- 
terior of  the  house  will  be  covered  with 
cement  pl.nster  on  metal  lath.  Plans 
are  complete  ind  in  the  hands  of  the 
owner  who  is  taking  subflgures  on  the 
v.(5rk. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame,  $3..i00.  Architect 
Hiram  King  Lovell,  7S1  Brooklyn  ave- 
nue. Oakland.  Owner,  H.  M.  Walker, 
Monadnock  Bldg..  S.  F.  The  dwelling 
will  be  erected  on  Arimo  avenue  east 
of  Walla  Vista  and  has  been  designed 
to  contain  six  rooms  and  bath.  Interior 
wi!I  be  ftni.<-hed  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the  liv- 
ing and  dining  rooms  and  reception 
hall.  Tiiere  will  be  furnace  heat  and 
open  <lre  places.  Mantels  will  be  of 
tile  or  brick.  Tile  floors  and  wainscot 
will  be  used  in  the  bath  rooms.  An  au- 
tomatic water  he.iter  will  bo  installed. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  'are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purchased. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $20,000.  Architects, 
.■^chirmer-Hugbee  Co.,  Dalziel  Bldg., 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Rockridge 
Paik.  and  has  been  designed  to  contain 
twelve  rooms,  three  baths  and  sleeping 
porch.  A  separate  garage  will  be  erect- 
ed on  the  property.  Interior  of  the 
'Iwelling  will  he  finished  in  pine,  red- 
wood, hardwood  and  white  enamel. 
I  laid  wood  lloors  will  be  used  in  the 
principal  looms.  Plans  provide  for  a 
central  heating  system,  a  hot  water 
circulating  system,  open  fire  places 
.mil  vacuum  cleaning.  Bath  rooms  will 
ha\e  tile  wainscot  and  floors.  Exterior 
of  the  dwelling  will  he  covered  with 
'inient  plaster  on  metal  lath.  Plans 
are    now    being    prepared. 

BERKEIJOY.  ALAMEDA  CO.,  CAL.— 
Kesidence,  1  Vl>  story  and  base,  frame, 
*:!..-.no.  Architect.  H.  P.  Smith.  Blake 
I'.ldg..  Oakland.  owner,  P.  O.  Boyd. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  bath  and  sleeping 
poicli.  and  will  be  erected  in  Boyd 
Court.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  In  the  living  room,  dining  room 
and  reception  hall.    There  will  be  open 
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tin  places.  Mantels  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
loom.  An  automatic  water  heater 
will  be  Installed.  Exterior  of  the 
hou.«e  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
beinpT  prepared. 

MARTINEZ.  CONTRA  COSTA  CO.. 
CAL. — Bungalows.  6,  1  story  and  base, 
frame.  $1,.')00  each.  Architect.  Charles 
i\  Frye,  20  .Montgomery  street,  S.  F. 
Owner's  name  withheld.  These  dwell- 
ings will  be  erected  on  a  new  tract  to 
be  developed,  and  each  will  contain 
five  rooms  and  bath.  Interiors  will  be 
finished  in  pine  and  redwood.  There 
will  be  an  open  fire  place  in  each  liv- 
ing room.  Mantels  will  be  of  brick. 
Exteriors  will  be  covered  with  cement 
plaster  and  half  timber.  Plans  are 
complete  and  figures  will  be  called  for 
shortly.  Bids  will  be  taken  by  both 
the  architect  and  owner. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Parish  house,  2  story  and  base, 
frame,  $10,000.  Architect,  John  J.  Foley, 
46  Kearny  street,  S.  F.  Owners.  St. 
(Jertrude's  Parish.  The  dwelling  has 
been  designed  for  a  ten- room  house 
with  two  baths  and  a  large  hall  in  the 
basement.  Interior  flnish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room,  library  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  rooms  will  be  fin- 
isheld  in  tile.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures   ai-e    being    taken. 

SA("RAMENTO,  CAL.— Residences,  1 
and  2  story,  frame.  Cost  not  stated. 
Architect,  none.  The  following  Day 
I>abor  jobs  are  reported  as  about  to 
begin  in  Sacramento:  J.  J.  Jennings, 
2022  30th  street,  2-story,  6-room  dwell- 
ing, $2,500;  J.  W.  Jones,  21st  and  Hill- 
crest,  1-story,  6-room  bungalow,  $2,- 
600,  and  Olaf  J.  Johnson,  2913  V  street, 
1 -story,  6-room  dwelling,  $2,500.  Plans 
for  these  buildings  are  in  the  hands 
of  the  owners,  who  will  do  the  work 
by  Day  Labor.  Materials  are  now  be- 
ing   purchased. 

PATTON,  SAN  BERNARDINO  CO., 
C.\L. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect. 
State  Architect  George  B.  McDougall. 
Sacramento.  Owners.  State  of  Califor- 
nia. Plans  are  complete  and  figures 
are  now  being  taken  for  the  construc- 
tion of  a  new  residence  for  the  Super- 
intendent of  the  Southern  California 
Hospital  at  Patton.  The  dwelling  will 
contain  seven- rooms,  baths  and  sleep- 
ing porches.  Interior  will  be  finished 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  flre  places  and  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  floors.  An  automatlo 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  can  be  secured  from  the  State 
Department  of  Engineering  at  Sacra- 
mento. Bids  will  be  opened  on  March 
1st.  An  ofllcial  proposal  appeals  in 
another  column  of  this  issue. 

BEVERLEY  HILI-«;.  LOS  ANGELES 
«'()..  CAL — Residence,  2  story  and 
l>;ise,  frame  and  stone  veneer,  $50,000. 
-\rrhitects.  Hunt  &  Burns,  I^aughlin 
Bldg..  I*  A.  (Iwner,  Henry  D.  Ix)mbard. 
Meverley.  The  dwelling  has  been  de- 
signed to  contain  fourteen  rooms,  sev- 
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eral  baths  and  sleeping  porches.  A 
separate  garage  will  be  erected  on  the 
property.  >f,nterior  of  t,he  dwelling 
will  be  finished  in  pine,  redwood, 
hardwoods  and  white  enamel.  Hard- 
wood floors  will  be  used  throughout. 
Bath  rooms  will  be  finished  in  tile  and 
equipped  with  showers.  Plans  pro- 
vide for  steam  heat,  a  hot  water  cir- 
culating system  and  vacuum  cleaning. 
Open  fire  places  and  tile  and  brick 
brick  mantels  will  be  used.  Exterior 
of  the  hou.se  will  be  covered  with  ve- 
neer cut  stone  and  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  Concrete  foun- 
dation is   now   being  put  in. 

SAN  FRANCISCO — Residence.  3  story 
and  ba^e,  frame,  $20,000.  Architects, 
Willis  Polk  &  Co.,  Hobart  Bldg.,  S.  P. 
Owner.  .Joseph  Tobin.  The  dwelling 
will  be  elected  at  1969  California,  in 
the  fashionable  residence  district,  and 
will  cover  a  ground  area  of  34%  by  73 
feet.  There  will  be  fourteen  rooms, 
several  baths  and  sleeping  porch.  A 
separate  garage  will  be  erected.  In- 
lerioi-  of  the  dwelling  will  be  finished 
in  pitic,  iiardwood  and  whita  enamel. 
Hardwood  floors  will  be  used  through- 
out. There  will  be  a  central  heating 
system  and  hot  water  circulating  sys- 
tem, vacuum  cleaning  and  dumb  wait- 
er. Bath  rooms  will  be  finished  in  tile 
and  ecjuipped  with  high  grade  plumb- 
ing fixtures.  There  will  be  open  fire 
places  and  tile  mantels.  Exterior  of 
the  house  will  be  covered  witli  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figuies   aie   being   taken. 

Contracts  Awarded. 

REDWOOD  CITY,  SAN  MATEO  CO., 
(,'AL.  —  Residence  alterations,  $5,000. 
Architect,  Houghton  Sawyer,  Shreve 
Bldg.,  S.  F.  Owner,  E.  S.  Heller.  Con- 
tractois,  Currie  &  Currie,  1215  3rd 
avenue,    S.    F.      Contract   price,    $5,000. 


SCHOOLS. 

LOS  ANGELES,  CAL.— School,  1 
story  and  base,  brick,  $25,000.  Ar- 
chitect. A,  T.  Large,  -106  Currier  Bldg., 
L.  A.  Owners,  City  of  Los  Angeles. 
The  building-  will  be  erected  on  Michel- 
torena  street,  and  has  been  designed 
to  contain  four  class  rooms  and  a  large 
auditorium.  Interior  will  be  finished 
in  pine  with  maple  floors  in  thp  class 
rooms.  There  will  be  a  central  heat- 
ing system,  modern  school  plumbing 
and  composition  blackboards.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 

« 

SJEWEUS,  STREET  WORK  &  WATER 
SYSTEMS. 


VISALIA,  TULARE  CO.,  CAL.— Road 
construction.  Cost  not  stated.  Engi- 
neer, County  Surveyor,  Visalia.  Own- 
ers, Tulare  County.  Plans  are  com- 
plete for  constructing  a  road  between 
Power  House  No.  1,  of  the  Mount 
Whitney  Power  and  Electric  Co.,  and 
.the  intersection  of  said  road  with 
County  Road  No.  981.  Bids  will  be 
opened  on  February  12th.  Plans  and 
specifications  can  be  secured  from  the 
County  Surveyor  at  Visalia. 

EUGENE,  ORE.— Reservoir,  rein- 
forced concretfj,  $30,000.  :Engineers, 
Engineering  Department  Water  Board, 
Eugene.  Owners,  City  of  Eugene. 
Bids  will  be  called  for  immediately 
for  the  construction  of  Eugene's  2,- 
500,000-gallon    reservoir,    according    to 


B.  P..  Kinney,  a  member  of  the  Water 
Board.  At  present  the  Water  Board 
engineers  are  at  work  on  the  final 
plans  and  specifications  for  the  con- 
struction of  this  reservoir  to  cost  ap- 
proximately $30,000.  It  is  planned  to 
have  construction  commence  at  the 
earliest    possible    date    in    the    spring. 

SAN  FRANCISCO  —  Street  paving. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
The  Board  of  Public  Works  has  recom- 
mended to  the  Supervisors  that  an 
ordinance  be  adopted  authorizing  the 
improvement  of  Portola  Drive  and  Ju- 
nipero  Sena  Boulevard  from  Stand- 
ford  Heights  to  Sloat  Boulevard.  The 
Works  Board  has  requested  the  Super- 
visors to  make  an  appropriation  for 
the  reconstruction  of  the  pavement  on 
Divisadero    street,    northerly. 

OAKLAND,  CAL. — Water  system  ex- 
tension. Cost  not  stated.  Engineer, 
City  Engineer,  Oakland.  Owners,  City 
of  Oakland.  Plans  are  complete  and 
bids  will  be  opened  on  February  4th 
for  constructing  a  water  system  along 
the  Quay  Wall  from  Myrtle  street  to 
Clay  street.  Plans  can  be  secured  from 
the   office   of   the  City   Engineer. 

RICH5HOND,  CONTRA  COSTA  CO., 
CAL. — Sewer  work.  Cost  not  stated, 
Engineei',  City  Engineer  Chapman, 
Richmond.  Owners.  City  of  Richmond. 
City  Engineer  Chapman's  plans  for  the 
new  sewers  in  the  Meeker  and  Herman 
additions  have  been  adopted  by  the 
City  Council.  Plan.s  and  specifications 
were  also  adopted  for  the  sewer  in  the 
Bay  View  Tract  district.  Bids  for  this 
work  will  be  advertised  at  an  early 
date. 

SEATTLE.  WASH.— Street  paving, 
$37,000.  Engineer,  City  Engineer,  Se- 
attle. Owners,  City  of  Seattle.  Plans 
for  the  paving  of  Valley  street  to  cost 
$37,000  have  been  completed  and  pre- 
sented for  approval.  On  approval  bids 
will    be  called    for  on   the  work. 

SEATTLE,  V\^\SH.— Grading  and  fill- 
ing. $90,000.  Engineer,  City  Engineer 
Dimock,  Seattle.  Owners,  City  of  Se- 
attle. City  Engineer  Dimock  has  com- 
pleted and  presented  plans  to  the  of- 
ficials for  the  grading  and  filling  of 
Alki  avenue.  The  work  is  estimated 
to    cost    $90,000. 

SEATTLE,  WASH.— Road  construc- 
tion, $80,000.  Engineer,  County  Sur- 
veyor A.  P.  Denton,  Seattle.  Owners, 
Kings  County.  Plans  have  been  com- 
pleted by  County  Engineer  A.  P.  Den- 
ton and  filed  with  the  Kings  County 
Commissioners  for  the  construction  of 
the  Mercer  Island  road,  proposed  in 
the  plans  for  bond  road  No.  15.  The 
Commissioners  have  set  2  p.  m..  Feb- 
ruary 8th  as  the  time  to  open  bids. 
The  entire  road  around  Mercer  Island 
will    cost   about    $80,000. 

SEATTLE,  WASH.  —  Sea  wall  and 
paving,  sewers,  etc.,  $120,000.  Engi- 
neer, City  Engineer  A.  H.  Dimock,  Se- 
attle. Owners,  City  of  Seattle.  Plans 
have  been  completed  by  City  Engineer 
A.  H.  Dimock  for  constructing  a  sea 
wall  along  Railroad  avenue,  between 
Madison  street  and  Washington,  and 
for  paving  that  thoroughfare  at  a 
total  cost  of  $120,000.  The  specifica- 
tions which  were  presented  to  the 
Board  of  Works  call  for  the  following: 
Earthwork,  16,000  cubic  yai'ds;  1,090 
feet  granite  curb;  5,250  square  yards 
of  brick  block  paving:  1,469  feet  of  S. 
12,  15  and  21  inch  sewer;  1.400  square 
yards    concrete      walks;       4,700      cubic 


.v;irds  concrete  wall;  8,500  pounds  of  re- 
inforcing steel  for  walk  slabs;  850 
cubic  yards  of  riprap;  4  5,000  feet  bark 
piling  and   600   feet  of  creosoted  piling. 

Contracts  Awarded. 

YUBA  CITY,  SUTTER  CO..  CAL.— - 
State  Highway  Construction,  $48,674.- 
10.  Engineer,  State  Highway  Commis- 
sion, Forum  Bldg.,  Sacramento.  Own- 
ers, State  of  California.  Contracf^ors, 
Forest  City  Paving  and  Construction 
Co.,  San  Francisco.  Contract  price, 
■$4cS,fi74.40. 

DINUBA,  TULARE  CO.,  CAL.— Water 
station,  frame  and  concrete.  Cost  not 
stated.  Engineer,  City  Engineer,  Di- 
nuba.  Owners,  City  of  Dinuba.  Ccm- 
tractor,  Oscar  Parlier,  Tulare.  Con-, 
tract   price   not   stated. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Street  paving,  asphalt,  $19,309.- 
33.  Engineer,  City  Engineer  Chapman, 
Richmond.  Owners,  City  of  Richmond. 
Contractor,  George  W.  Cushing,  Rich- 
mond.     Contract    price    $19,309.33. 


STORES  AND  OFFICES. 


SAN  FRANCISCO — Stores,  1  story 
^nd  base,  brick  and  steel,  $10,000.  Ar- 
chitects, Rousseau  &  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owner,  Theo.  A. 
Rulfs.  This  building  will  be  erected 
on  .Jones  street  near  Pine,  adjoining  a 
six-story  apartment  house  structure 
to  be  erected  by  the  same  owner. 
There  will  be  several  stores.  Interiors 
will  be  finished  in  pine  and  hardwood. 
Large  plate  glass  display  windows  and 
patent  store  fronts  will  be  used.  Ex- 
terior of  the  building  vvill  be  faced 
with  pressed  brick,  trimmed  with 
terra  cotta.  Plans  are  complete  and 
figures    are   being   taken. 


SEALED    PROPOSALS 

NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer.  Forum 
Building.  Ninth  and  K  Streets,  Sacra- 
mento, California,  up  to  and  includins 
l::  oVIock,  noon,  Monday,  March  1,  191.5, 
said  bidx  then  and  there  to.  be  publicly 
opened  and  read  for  furni.sliinK  .all 
plant,  niaterial.s,  and  labor,  and  doinR- 
the  ^vork  required  for  the  complete 
con.struction  and  erection  of  a  building; 
to  be  known  as  the  "Superintendent')* 
Residence,"  Southern  California  State 
Hospital,  Patton,  California,  in  accor- 
dance with  the  plans  specifications 
therefor,  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering,  Sacramento, 
California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering,  at  Sacramento,  California, 
in   eood   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid   received. 

All  bid.«;  must  be  addressed  to  W.  F. 
McCIure  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Superinten- 
dent's Residence.  Southern  California 
State    HosDital,   Patton.   California." 

r SIGNED)  W.    F.    McCLURE. 

State  Engineer.    (*) 

IMlOIM)S.\I..S      FOR      -WATRR      SVSTEM, 


PURSUANT    to    Resolution    No.    9679 
N,  S.  the  Councill  of  the  City  of  Oak- 
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land  will  receive  bids  i-ii  Thursday, 
the  4tli  day  of  February,  10 IS,  between 
the  hours  of  11  o'cloek  A.  M.  and  12 
o'eloek  M.  at  the  Council  Chaniber. 
City  Hall  Oakland,  for  the  furnishing 
and  installation  of  a  water  system 
alonpT  the  Quay  Wall  between  Myrtle 
and  Clay  streets  in  the  City  of  Oak- 
land. California,  and  at  the  expiration 
of  the  time  named  bids  will  be  opened, 
examined  and  publicly  declared  In 
open   session  of   the  Council. 

All  proposals  shall  be  accompanied 
by  %  check  certified  by  a  re.sponsible 
bknk.  payable  to  the  order  of  Frank 
M  Smith;  City  Clerk  of  the  City  of 
Oakland,  in  an  amount  not  less  than 
ten  per  cent  (10%)  of  the  asKregate 
of  the  proposal,  which  check  and  the 
amount  therein  mentioned  shall  be 
forfeited  to  and  retained  by  the  City 
of  Oakland  if  the  succe.ssful  bidder 
fails  to  execute  the  contract  in  the  re- 
quired form  and  furnish  the  bonds  re- 
ciuired,   as  set   forth   in   this   notice. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  requiied  to  enter  into 
a  contract  for  said  work  on  or  before 
ten  (10)  days  from  the  award  thereof, 
and  all  work  to  be  completed  within 
thirty  (30)  working  days  from  the 
date "of  the  contract  unless  prevented 
bv  inevitable  accident,  act  of  God.  fire, 
strikes,  or  any  other  act  "rthinp.  be- 
yond the  control  of  the  bidder  Work 
shall  be  commenced  on  or  before  ten 
(in)  davs  from  the  award  of  contract. 
Ml  said  materials,  labor  and  work- 
manship required  shall  be  '".accord- 
ance with  the  plans  and  specifications 
on  tile  in  the  office  of  the  City  Clerk, 
to  which  said  plans  and  specifications 
reference   is   hereby   made. 

After  the  award  and  upon  the  exe- 
cution of  the  agreement,  the  contrac- 
tor shall  at  the  same  time  execute  to 
the  City  of  Oakland  and  deliver  to  the 
Auditor  a  bond  puaranteeinp  to  the 
(Jitv  of  Oakland  the  faithful  perform- 
ance of  the  contract  in  an  amount 
equal  to  twenty-five  per  cent  (25%)  of 
the  amount  named  in  the  apreernent. 
He  shall  likewise  execute  and  deliver 
at  the  .same  time  another  and  separate 
bond  to  protect  any  and  all  persons 
performing?  labor  upon  or  furni.shing 
materials  to  be  used  upon  said  work 
in  an  amount  equal  to  fifty  per  cent 
(.tO%)  of  the  amount  named  in  the 
agreement.  .   .      ,     -  » 

Ridders  will  be  furnished  forms  or 
proposals  upon  application  to  the  City 
Clerk,  and  all  proposals  shall  be  made 
upon    forms    so    furnished. 

The  Council  reserves  the  right  to 
reject  anv  or  all  bids.  Kach  bid  shall 
bear  the  affidavit  of  the  bidder,  as  re- 
quired by  Section  12fi  of  the  Charter  of 
the    Citv    of   Oakland. 

FRANK     M.     SMITH. 

City    Clerk. 


BUILDING  AND  ENGINEERING  NEWS 

ccived  at  tlii.s  office  until  12  m.  Kebru- 
rtpy  10,  1015,  and  then  publicly  opened. 
Information  on  application.  J.  B.  CAv - 
ANAUGH,   major,  engineers. 

PIlOIM>SAl,S    FOR    FOUXDATIONS. 


Wednesday.       Feb. 


1915. 


PROPOSAIiS    FOn    FOITNDATIONS. 

FOT'NP.ATIOXS  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Ra'lio  Towers"  will  be  received  at 
the  naval  station.  Cavite,  P.  T.,  or  at 
the  bureau  of  yards  and  docks.  Navy 
Department.  Washington,  P.  C..  until 
It  o'eloek  n.  ni.  ^  Mnroh  13,  lOlK.  and 
then  and  there  publicly  opened,  for 
the  construction  of  concrete  and  pile 
foundations  for  three  fion-foot  steel 
radio  towers  at  the  naval  station.  Ca- 
vite. P.  T.  Plans  and  specifications  may 
he  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
naval  station  named.  H.  R.  STANFORD, 
chief   of    bureau. 


i'norosAi.,s  for  bitii,ding. 

BUn..l)ING  —  Sealed  proposals  In- 
dorsed "Proposals  for  two  Pungalows" 
will  be  received  at  the  bureau  of  yards 
.ind  docks.  Navy  Pepartnient.  Wa.sh- 
ingtoii.  D.  C..  until  II  o'oloek  a.  m.  Feb- 
runr.i  2«.  10I5.  and  tlien  and  tlxre  pub- 
licly iii>ei)ed.  for  two  bungalows  for 
maiine  officers'  quarters  at  the  TT.  S. 
navy  yard.  Mare  Island.  Cal.  Plans 
and  specifications  can  be  obtained  on 
jipplic-ition  to  the  bureau  or  to  the 
commandant  of  the  navy  vard  named. 
II      K     ST.VNFORD.    chief    of    bureau. 

4 

PROPOS.\I,S    FOR    JKTTY    ^VORK. 

.IKTTY    WOin<      U.    S.     Kniiineer    Of 
lice.   r.OJ   Hurke   Hiilldlng.  Seattle.  Wash 
— Sealed    proposals    for    furnishing    and 
delivering     stone     for     j<'tty     construc- 
tion  at    I.ione   Tree,    Wn.sh.,   will    be   re- 


FOUNDATIONS.  RADIO  TOWERS— 
Sealed  proposals  indorsed  "Propo- 
sals for  Foundations  for  Radio 
Towers"  will  be  received  at 
the  naval  station.  Pearl  Har- 
bor, Hawaii,  or  at  the  bureau  of  yards 
and  docks,  Navy  Department,  Wash- 
ington, D.  C,  until  11  o'clock  a.  in., 
Kebniarv  27,  lOI."*,  and  then  and  there 
publicly"  opened,  for  the  construction 
of  concrete  foundations  for  three  600- 
foot  steel  radio  towers  at  the  naval 
station.  Pearl  Harbor,  Hawaii.  Plans 
and  specifications  may  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  naval  station 
named.  H.  R.  STANFORD,  chief  of 
bureau. 


PROI'OSAliS   FOR   COFFERnAM. 


COFFKRDAM— U.  S.  F:ngineer  Of- 
fice, 602  Burke  Bldg.,  Seattle,  Wash. — 
Sealed  proposals  for  excavation,  re- 
moval of  sections  of  an  existing  coffer- 
dam and  construction  of  a  new  coffer- 
dam at  the  Puget  Sound-Lake  Wash- 
ington lock  site,  Seattle,  Wash.,  will  be 
received  at  this  office  until  12  noon. 
February  17,  1915,  and  then  pbulicly 
opened.  Information  on  application.  .1. 
R.    CAVANAUGH,    major,    engineers. 


PUOPOSAI.S    FOR    FOUNDATIONS. 


FOl'NDATIONS  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Radio  Towers"  will  be  received  at 
the  bureau  of  yards  and  docks,  Navy 
Department,  'U'ashington,  D.  C,  until 
I  I  o'oloek  a.  ni.  February  27,  1915,  and 
then  and  there  publicl.v  opened,  for  the 
construction  of  nine  foundations  for 
radio  towers  at  the  United  States 
naval  reservation,  ChoUas  Heights,  San 
Diego,  Cal.  Plans  and  specifications 
may  be  obtained  on  application  to  the 
bureau.  H.  R.  STANFORD,  chief  of 
bureau. 


PHOPOSAtiS     FOR     VACUUM     CL.EAN- 
ER.S. 


VACIHTM  CI.KANERS— Treasury  De- 
partment. Office  of  the  Supervising  Ar- 
chitect. Washington,  D.  C — Sealed  pro- 
posals will  be  received  at  this  office 
until  :t  p.  ni.  February  12.  lOl.f.  and 
then  opened  for  sui)nlying  the  various 
public  buildings  under  the  control  of 
the  Treasury  Department  portable 
vacuum  cleaners  during  the  fiscal  year 
ending  .Tune  30,  191.").  in  accordance 
with  the  specification,  copies  of  which 
mav  be  had  at  this  office,  in  the  dis- 
cretion of  the  supervising  architect.  O. 
WK.VDFROTH.    supervising      architect. 

XOTICE  TO  roXTR ACTORS. 


All  bids  must  be  addressed  to  W.  F. 
iClure.  State  Engineer.  Sacramento, 
ilifornia,  and  plainly  marked  on  the 
ivelope:  "Proposals  for  Superinten- 
•nt's  Residence,  Southern  California 
ate  Hospital,  lotton,  California." 
•  Signed)  W.    F.    McCLURE, 

State    Engineer. 


SE.M.ED  bids  will  be  received  bv  W. 
F.  McCIure,  State  Engineer,  fForum 
Ruilding,  .Sacr.-imento,  California.  up 
to  and  includinc:  12  o'eloek.  noon.  Mon- 
day. March  I.  I5H5.  said  bids  then  and 
there  to  be  i)ublicly  opened  .'ind  read 
for  furnishing  all  plant.  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  "Superintendent's  Residence." 
Southern  California  State  Hospital. 
Patton.  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
aoplication  to  the  State  Denartment  of 
lOnerineering.    Sacramento.    CaIlforni;i. 

Such  bids  will  be  received  for  the 
I'ntire  Work,  and  must  be  submitted 
on  forms  nrepared  and  furnished  by 
the    .State    Den;irtmenf    of    Engineering 

Cash,  n  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
do*?})  of  the  !imount  of  the  bid  must 
•iccomnnnv    each    bid. 

.\  deposit  of  Ten  ($10.00)  Dollars 
will  he  re(|uired  on  pl;uis  and  spe<-ifl- 
lations.  the  deposit  to  he  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Pe- 
oartMient  of  l';nirj(ie'>ring  al  Sacramen- 
to    (^.'ilirornia.    In    good    condition. 

Til.'  St.ite  Department  of  Engineer- 
ing reserves  the  right  to  reject  .•my 
and  all  bills  ami  to  waive  .-my  infor- 
mality In  nn.v  bid   received, 


PROPOSA1.S. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  C^ity  and  County  of 
.~^an    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  and  3  o'cloek  p.  m.,  on 
A\  edncNday,  the  10th  day  of  February, 
liM.'i,  for  doing  the  following  work, 
t<i    wit: 

l''urnishing  and  installing  electric 
elevators,  hydraulic  lifts,  etc.,  In  the 
City    Hall. 

I'rogressive    payments   will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five 
( .". »  calendar  days  from  the  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works  and  completed  within  one 
hundred  and  eighty  '  (ISO)  calendar 
days    thereafter. 

The  amount  of  bond  for  faithful  per- 
I'lirmance  of  contract  has  been  fixed  at 
$I2..=i00.0O. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
tile  right  to  reject  any  and   all   bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.   CHURCHILU 

Secretary. 


•ROPOSALiS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  and  .t  o'cloek  p.  m.,  on 
\\  ednenday,  the  lOth  day  of  February, 
1015.  for  doing  the  following  work  to 
wit: 

(Seneral  construction"  of  the  Aca- 
demic building  of  the  Polytechnic  High 
School,  located  on  block  bounded  by 
.\rguello  Roulevard,  Frederick,  Carl 
and    \\'illard    streets. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five 
(.'))  calendar  days  from  the  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works  and  completed  within  one 
hundred  and  twenty  (120)  calendar 
davs   thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
121,250.00. 

.Ml  proposals  offered  must  be  accom- 
l»anied  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
;i mount  not  less  than  ten  per  cent  of 
the   aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
I'orms. 

The  Board  of  Public  Works  reserves 
the  right   to  reject   any   and   all   bids. 

Rv  order  of  the  Roard  of  Public 
Works.  F.    .T.    CHimCHILL, 

Secretary. 


\otkt:  to  contractor.s. 

f  \\  \M  \-IV\(lFIC        INTEUN.\TIONAL 
F.XXI'OSITIOX. 

Due  to  the  short  time  that  now  in- 
tervenes until  the  Opening  Day  of  the 
I'.x  posit  ion,  the  Hulldlngs  and  (Jrounds 
Committee  will  discontinue  the  prac- 
tice of  ativertising  for  bids  on  con- 
struction  work. 

In  the  future,  a  notice,  attached  to 
the   plans   and    sped  float  lon.s   on    which 


Wednesday,       Feb.       3,       1915. 

bids  are  desired,  will  be  posted  on  the 
Bulletin  Board  located  on  the  first 
floor  of  the  Service  Building  near  the 
entrance.  Bids  for  all  work  posted  on 
this  Board  will  be  taken  and  the  con- 
tracts awarded  within  twenty-four 
hours. 

By      order      of      the      Buildings      and 
Grounds   Committee. 

WILLIAM    H.    CROCKER, 

Chairman.    (*) 


PROPO.SAL.S    FOR    EXCAVATING    AND 
CONCRETE    ^VORK. 


EXCAVATION  AND  CONCRETE 
WORK — Department  of  the  Interior,  U. 
S.  Reclamation  Service,  Washington,  D. 
C. — Sealed  proposals  will  be  received 
at  the  office  of  the  U.  S.  Reclamation 
Service  at  Provo,  Utah,  until  2  o'clock 
p.  m.  February  3,  1915,  for  construction 
involving  158,000  yards  of  excavation, 
7,000  yards  of  concrete  and  other  items. 
The  work  is  located  near  Payson  City, 
Utah,  near  the  San  Pedro,  Los  Angeles 
and  Salt  Lake  Railroad  and  the  Tintic 
Branch  of  the  Denver  and  Rio  Grande 
Railroad.  For  particulars  address 
United  States  Reclamation  Service, 
Provo,  Utah,  or  Washington,  D.  C.  A. 
P.  DAVIS,   director  and  chief  engineer. 


PROPOSALS    FOR    CANAL,    SUPPLIES. 


PANAMA  CIRCULAR  893 — Proposals 
for  Three  1,000-Yard  Steel  Dump  Scows. 
— Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer, the  Panama  Canal,  Washington, 
D.  C.  until  10:30  a.  ni.  February  10, 
1015,  at  which  time  they  will  be  opened 
in  public,  for  furnishing  the  above 
mentioned  articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  893)  may  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
«hasing  agent,  1086  North  Point  street, 
San  Francisco,  Cal.;  also  from  the  U. 
S.  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers, U.  S.  army,  general  purchas- 
ing officer. 


PROPOSALS    FOR    CANAL    SUPPLIES. 

PANAMA  CIRCULAR  891 — Proposals 
for  Material  for  the  Pumping  Plant  of 
Dry  Dock  No.  1,  Balboa  Terminals. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer, the  Panama  Canal,  Washington, 
D.  C,  until  10:30  a.  m.  February  24, 
lt«15,  at  which  time  they  will  be  opened 
in  public  for  furnishing  •  the  above 
mentioned  articles.  Blanks  and  gen- 
eral information  relating  to  this  cir- 
cular (No.  891)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent,  1086  North  Point 
street,  San  Francisco,  Cal.;  also  from 
the  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers, U.  S.  army,  general  purchasing 
officer. 


PROPOSALS     FOR    CANAL    SUPPLIES. 


PANAMA  CIRCULAR  892— Proposals 
for  Valves  and  Accessories  for  Dry 
Dock  No.  1,  Balboa  Terminals. — Sealed 
proposals  will  be  received  at  the  office 
of  the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C.,  until 
ll:.'{0  a.  ni.  February  24,  1915,  at  which 
time  they  will  be  opened  in  public,  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  892)  may 
be  obtained  from  this  office  or  the  of- 
fice of  tlie  assistant  purchasing  agent, 
1086  North  Point  street,  San  Francisco, 
Ca. :  also  from  the  U.  S.  engineer  offices 
in  the  following  cities:  Seattle,  Wash.; 
Los  Angeles,  Ca.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purcha.sing  officer. 


PROPOSALS     FOR     STEEL     TOWERS. 


STEEL  TOWERS — Sealed  proposals, 
indorsed  "Proposals  for  Steel  Towers," 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington. D.  C,  and  at  the  U.  S.  naval 
station,  Cavite,  P.  I.,  until  11  o'clock  a. 
m.  February  27,  1915,  and  then  and 
there  publicly  opened  for  the  construc- 
tion and  erection  of  three  600-foot 
steel  towers  at  each  of  the  follov/ing 
naval  stations:     San  Diego,  Cal,;  Pearl 


BUILniNG  AND  ENOINBERINO  NEWS 

Harbor,  Hawaii,  and  Cavite,  P.  1. 
Plans  and  specifications  may  be  ob- 
tained on  application  to  the  bureau  or 
at  the  naval  stations  named  upon  de- 
posit of  $25  as  security  for  their  re- 
turn. H.  R.  STANFORD,  chief  of  bu- 
reau. 
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NOTICE  TO   CONTRACTORS. 


SEALED  proposals  will  be  received 
at  the  office  of  the  California  Highway 
Commission,  515  Forum  Building,  Sac- 
ramento, Cal.,  until  2  o'clock  p.  m.,  on 
February-  1,  1015,  at  which  time  they 
will  be  publicly  opened  and  read,  for 
construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
Highway    as    follows: 

Butte  County  from  Nelson  to  Chico 
(III-But-3-C),  about  12.6  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

High^vay  Engineer's   Estimate. 

Item  1,  40,000  cubic  yards  excavation 
without  classification;  2,  264  lineal  feet 
12-inch  corrugated  iron  pipe;  3,  198 
lineal  feet  18-inch  corrugated  iron 
ipe;  4,  72  lineal  feet  24-inch  corrugated 
iron  pipe;  5,  220  cubic  yards  Class  "B" 
Portland  cement  concrete  (culverts 
and  monurnents);  6,  15,950  cubic  yards 
Class  "B"  Portland  cement  concrete 
(pavements) ;  7,  2,300  lineal  feet  guard 
rail;  8,  121  each,  hauling  and  setting 
monuments. 

The  Commission  will  furnish,  as 
more  explicitely  set  forth  in  the  speci- 
fications, the  following  materials,  viz: 
Pipe  railing  for  culverts,  reinforcing 
steel,  corrugated  iron  pipe,  Portland 
cement,   sand   and  coarse   aggregate. 

The  foregoing  quantities  are  approx- 
imate only,  being  given  as  a  basis  for 
the  comparison  of  bids,  and  the  De- 
partment of  Engineering  does  not  ex- 
pressly or  by  implication  agree  that 
the  actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the  right 
to  increase  or  decrease  the  amount  of 
any  clas.';  or  portion  of  the  work,  as 
may  be  deemed  necessary  or  expedient 
by  the  said  Commission. 

All  bids  are  to  be  compared  on  the 
basis  of  the  Highway  Engineer's  esti- 
mate of  the  quantities  of  work  to  be 
done. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  FYancisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called 
to  the  "Notice  to  Contractors"  annexed 
to  the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
work    to   be   done,   etc. 

The  Department  of     Engineering  re- 
serves   the    right    to    reject    any    or    all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
CHARLES    D.    BLANEY, 
NEWELL    D.    DARLINGTON, 
CHARLES   F.    STERN, 
California   Highway   Commission. 
AUSTIN   ^.   FLETCHER, 

Highway   Engineer. 
WILSON    R.    ELLIS,    Secretary. 

♦ 

NOTICE  TO   CONTRACTORS. 

OFFICE  CONSTRI'CTING  QUAR- 
TERMASTER, Fort  Mason,  Cal.,  2nd 
February,  1915.  SEALED  PROPOSALS, 
in  triplicate,  for  constructing  Com- 
manding Officers  Quarters,  including 
plumbing,  heating,  electric  wiring  and 
fixture.^,  at  Fort  Winfleld  Scott,  Cali- 
foinia,  will  be  received  here  until  11 
A.  M.,  KJlh  February,  1915,  and  then 
opened.  Plans,  specification  blank 
forms  and  necessary  information  can 
be  obtained  here.  Deposit  of  $10.00  re- 
quired to  insure  return  of  plans,  etc. 
Propo.^als  to  be  inclosed  in  sealed  en- 
velopes and  addressed  to  GEO.  McK. 
WILLIAMSON,    Lt.    Col..    Q.    M.    C.         (•) 


NOTICE    OF    NON-RESPONSIBILITY. 


Jan.     30,     1915 — W    FILLMORE     60    S 
Aloulton  N  50xS  80.     John  S  Howell 


as      to    improvements      on      leased 
property     

Jan.  30,  1915— E  SCOTT  75  S  Chest- 
nut S  25xE  90.  Louis  and  Octavie 
Willig  as  to  improvements  on 
leased    property     

Jan.  29,  1915 — S  CHESTNUT  165  E 
Scott  E  24-6xS  60.  August  Schneider 
as  to  improvements  on  leased 
property     

Jan.  26,  1915— NOS.  625  &  627  WASH- 
ington.      Milos    M    Goopcevic    as    to* 
improvements    on    leased    property 

Jan.    26,' 1915 — W   SCOTT   50   S  Chest- 
nut S  25xW   100.       Mary  R     Casey 
as       to     improvements    on       leased 
-  property    

Jan.  26,  1915— E  SCOTT  50  S  Chestnut 
S  21xE  40.  Thos  P  Crowley  as  to 
improvements    on    leased    property 

♦ 

CO-PARTNERSHIP. 
Henry  Lund,  Jr.,  as  Henry  Lund  &  Co 
Moses    Offenbach,    Leon    E.    Goldstein 

as    New    Montgomery    Market. 

Wm.       Charlesworth       as       Nonpareil 

Apartment  Company. 

♦ 

BUILDERS    BOND. 

Jan.  26,  1915— W  FORTY-FIFTH 
Ave  225  S  Irving  25x120.  Owner, 
Harry  Borromeo;  contractor,  Mc- 
Causland  Bros.;  sureties,  Mrs.  M  E 
JlcCausland  and  D  H  Clinton. 
Bond,   $1125. 

♦ 

XO    ACTION     ON     TENEMENT    HOUSE 
ACT. 
Senator    Scott    informs    the    "Builder" 

that  there  will  not  be  any  action  taken 

on    the    proposed    amendments    to    the 

State    Tenement    House    Act    until    the 

legislature  meets  again  in  March,  when 

a   public  hearing   will    then   be  held. 
An    adjournment    will    be    taken    this 

Saturday  for  about  30  days. 

♦ 

CARTAGENA'S     WATER     SUPPLY. 

[Consul  Ross  Hazeltine,  Cartagena, 
Colombia.] 

Cartagena's  water-distribution  sys- 
tem is  owned  and  controlled  by  a 
British  corporation  known  as  the 
Cartagena,  Colombia,  Waterworks 
(Ltd.).  The  water  is  obtained  from  a 
creek  in  the  hills  about  12  miles  in  th6 
interior,  and  is  stored  in  a  reservoir, 
which  has  proved  of  insufficient  size. 
Nine-inch  cast-iron  pipes  conduct  the 
water  to  the  city,  practically  all  of 
which  is  piped.  It  is  estimated  that 
there  are  20  miles  of  pipe  laid  within 
Cartagena.  The  inside  diameters  are 
l>,  (I,  4,  and  3  inches  for  the  mains  and 
.«ubmains.  The  lengths  are  9  and  12 
feet.  Cast  iron  pipes  are  used  in  the 
mains,  and  galvanized  pipe  for  houses 
and   stores. 

It  should  be  noted,  however,  that  a 
supply  is  not  always  available  for 
ships  or  even  for  residences.  The  sup- 
ply is  short  during  the  periods  Janu- 
ary to  March  and  June  to  August. 

The  water  company,  it  is  said,  will 
soon  be  in  the  market  for  12  miles  of 
pipe,  and  while  it  is  probable  that  this 
will  be  supplied  from  England,  it 
would  be  worth  while  for  American 
manufacturers  to  get  into  touch  with 
the  local  manager,  or,  preferably,  with 
the  London  office.  [The  name  and  ad- 
dress of  the  local  manager  and  the  ad- 
diess  of  the  London  office  may  be  ob- 
tained from  the  Bureau  of  Foreign  and 
Domestic  Commerce  or  its  branch  of- 
fices.] San  Francisco  branch,  310  Cus- 
tomhouse. 


18 


BUILDING  AND  ENGINEERING  NEWS 


Wednesday,       Feb.       3,       1915. 


ADVANCE  NEWS 

^^^^^  ft  according  tQ  l-rpcation  _,,,,,,:,,,,,.,.,,,,,,,, 


SA>    FI{\>CIS((). 


APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. San  Francisco.  Architects  Rous- 
seau &  Rousseau,  Monadnock  Bldg..  S. 
F.  Owner,  W.  Props.  The  building 
will"  be  erected  on  the  south  side  of 
Po.st  street,  170  we.st  of  I^arkin,  and 
will  contain  a  number  of  two,  three 
and  four  room  suites.  Interior  finish 
will  be  of  pine,  redwood  and  white 
enamel.  Some  hardwood  floors  will  be 
used.  There  will  be  wall  beds  and  pri- 
vate baths.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  hot  water  supply.  Mar- 
ble wainscot  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  figures 
are    being    taken. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel.  $32,000.  San 
Francisco.  Architect,  lOarl  B.  Scott, 
Humboldt  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Pine  street  and  has  been 
designed  to  contain  a  total  of  30  suites 
of  two  and  three  rooms  with  private 
baths.  Interiors  will  be  finished  in 
pine,  redwood  and  elm  panels.  Plans 
provide  for  steam  heat,  an  automatic 
elevator  and  hot  water  .supply.  All 
suites  will  have  wall  beds.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Marble  wainscot  will  be 
used  in  the  lobby.  Exterior  of  the 
building  will  be  faced  with  Diamond 
red  pressed  brick.  Pans  are  complete 
and  a  contract  will  be  awarded  within 
afew   days. 

APARTMENT  HOUSE— 6  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architects,  Rousseau 
&  Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  Theo.  A.  Rulfs.  The  building 
will  be  erected  on  Jones  street  near 
Pine  and  has  been  designed  to  contain 
a  large  number  of  two,  three  and  four 
room  apartments.  Interior  finish  w'ill 
be  of  pine,  elm  and  red  gum.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Plans  provide  for 
steam  heat,  elevator  .service,  a  hot 
water  supply  and  vacuum  cleaning. 
All  apartments  will  have  private  baths 
which  will  he  finished  in  tile  with  com- 
position floors.  Wall  beds  are  specified. 
Entrance  will  be  finished  in  marble. 
lOxterior  of  the  building  will  he  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are  being  taken. 

STREET  PAVING— Cost  not  stated. 
San  Francisco.  Engineer,  City  Engi- 
neer, Temporary  City  Hull,  .S.  F.  Ownl 
ers.  City  and  County  of  San  Fritncisco. 
The  Board  of  Public  Woi'ks  has  rec- 
ommended to  the  Supervisors  that  an 
ordinance  be  adopted  uuthorizinur  the 
ImprovemertiJ.  of  Portola  Drive  and 
.lunlpero  Serra  Boulevard  from  Stand- 
ford  Heights  to  Sloat  Boulevard.  The 
Works  Board  has  recjuested  the  Super- 
visors   to    make    an    appropriation    for 


I  lie   leconstruction   of   the   pavement   on 
Divisadero    street,    northerly. 

RESIDENCES— 3,  2  story  and  base 
frame,  $S,000  each.  San  Francisco.  Ar- 
chitect, Edward  E.  Young,  231  Kearny 
.'itreet,  S.  F.  Owner,  M.  A.  Little,  1347 
1th  avenue,  S.  F.  These  houses  will  be 
erected  on  the  west  side  of  Broderick 
street  south  of  Union,  each  having  a 
frontage  of  30  feet  and  a  depth  of  52 
feet.  Basements  will  be  used  for  ga- 
rages. Each  house  will  contain  eight 
rooms  and  two  baths.  Interiors  will  be 
finished  in  pine,  redwood,  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile.  Automatic  water  heaters  will  be 
installed.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  will 
be  erected  on  Carl  street  east  of  Ar- 
guello  Boulevard,  and  has  been  de- 
.signed  to  contain  five  rooms  with  a 
large  garage  in  the  basement.  Inte- 
rior will  be  finished  in  pine  through- 
out. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $8,000.  San  Francisco.  Archi- 
tect, .loseph  A.  Leonard,  85  Cerritos 
avenue.  S.  F.  Owners,  Urban  Realty 
Co.  The  dwelling  will  be  erected  at 
the  northwest  corner  of  Estero  and 
Alviso  streets,  and  has  been  designed 
to  contain  seven  rooms,  two  baths, 
.sleeping  porches  and  a  garage.  Inte- 
rior will  be  finished  in  pine,  redwood, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room.  library  and  recep- 
tion hall.  There  will  be  furnace  heat, 
a  hot  water  circulating  system  and 
open  Are  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do  the  work  by  Day  Labor. 

APART.MENT  HOUSE— 3  story  and 
frame.  $20.ono.  San  Francisco.  Archi- 
tect. C.  E.  Oottchalk,  Phelan  Bldg.,  S. 
F.  Owner,  Charles  Farrell.  This  build- 
ing will  be  erected  on  the  north  side 
of  Filbert  street  west  of  Polk,  and  has 
been  iesigned  to  contain  a  number  of 
two  and  three  I'oom  suites.  Interior 
will  be  finished  in  pine  and  elm  panels. 
Tliwre  will  be  a  hot  water  system  and 
wall  beds.  All  suites  will  have  private 
bath  rooms.     Tile  wainscot  and  eompo- 


.•^iiion  floors  will  be  used  in  the  bath 
looms.  Marble  and  tile  wainscot  is 
.■specified  for  the  entrance.  Exterior  of 
llif  building  will  be  covered  with  ship- 
lap  and  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will   be  called   for  at  once. 

APARTMENT  HOUSE  AND  STORES 
—  '■'  story  and  base,  brick  and  frame, 
$20,000.  San  Francisco.  Architect, 
Charles  E.  J.  Rogers,  24  California 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Mis- 
.■^ion  street  near  17th,  and  has  been  de- 
.^igned  to  contain  stores  on  the  first 
floor  and  a  number  of  two  and  three 
room  suites  on  the  second  and  third 
floors.  Interiors  will  be  finished  in 
pine  and  redwood.  Plans  provide  for 
steam  heat,  and  a  hot  water  system. 
.Ml  suites  will  have  wall  beds  and 
private  bath  rooms.  Tile  wainscot  will 
be  used  in  the  hatha.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  and  pressed  brick  veneer. 
Plans  are  complete  and  figures  will  be 
taken   shortly. 

FIRE  HOUSE— 2  story  and  base. 
Class  B  construction,  $40,000.  San 
Francisco.  Architect,  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall.  S.  F.  Owners,  City  and  County 
of  .San  Francisco.  This  new  fire  house 
will  be  erected  on  Powell  street.  The 
main  floor  will  house  four  pieces  of 
apparatus,  while  the  upper  floor  will 
contain  living  quarters  for  the  men 
and  electric  room  and  social  room.  In- 
terior will  be  finished  in  pine  and 
iiardwood.  There  will  be  special  elec- 
trical equipment,  shower  baths  and 
steam  heat.  Ornamental  iron  and 
bronze  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  have  been 
ordered   prepared. 

FLAT  ALTERATION— 2  story  and 
base,  frame.  Cost  not  stated.  San 
I'rancisco.  Architect,  Albert  Lapachet, 
110  Sutter  street,  S.  F.  Owner's  name 
withheld.  The  present  old  fashioned 
residence  at  the  corner  of  Broderick 
and  Eddy  streets  will  be  altered  into 
a  modern  flat  building,  containing  two 
uat.s  of  six  rooms  each.  Included  in  the 
work  will  be  new  plumbing,  painting, 
interior  finish,  electric  work  and  plas- 
tering. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 

HOTEL  AND  STORES— 3  story  and 
base,  frame,  $15,000.  San  Francisco. 
-Vrchitect.  Charles  C.  Frye,  20  Mont- 
gomery street,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed in  the  district  south  of  Market 
street  and  has  been  leased  to  a  well 
known  Japanese  hotel  proprietor. 
Tlure  will  bo  thirty  rooms,  six  baths 
and  a  barber  shop.  The  first  floor  will 
contain  stores  and  the  lobby.  Inte- 
rior will  be  finished  in  pine  through- 
out. Composition  floors  will  be  used 
ill  the  bath  rooms.  Plans  provide  for 
a  hot  water  system.  Exterior  of  the 
building'    will    be    faced    with    cement 
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W.    R,    ERODE,    Pres.  LOUIS  R.  HOLM,  Sec.  R.    J.    ERODE.   Vlce-Prei. 

BRODE   IRON   WORKS 

Established  1886 — Incorporated  1913 
Tel.    Kearny    2464. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

ONloe  *  Works:  31-37  Hawthorne  St.,  bet.' Howard  4  Folsom  Sts.,    San  Francisco,  Cal. 


plaster  on  metal  lath.     Plans  are  com- 
plete and   figures  are   being   taken. 

HOSPITAL.  ALTERATION  —  Frame 
construction,  $7,500.  San  Francisco. 
Architect,  Alfred  I.  Coffey,  Humboldt 
Bank  Bldg.,  S.  F.  Owners,  St.  Francis 
Hospital.  The  front  portion  of  the 
main  floor  of  the  St.  Francis  Hospital 
will  be  altered  and  a  large  waiting 
and  reception  room  will  be  installed. 
Included  in  the  work  is  Caen  stone, 
wainscoting,  electric  work,  plumbing, 
ornamental  plastering,  painting,  art 
glass  skylights  and  tile  floor.  Plans 
are  complete  and  the  work  will  be  done 
by  Day  Labor.  Materials  are  now  be- 
ing  purchased. 

LIBRARY — 2  story  and  base,  brick 
and  terra  cotta.  Cost  not  stated.  San 
Francisco.  Architect,  G.  Albert  Lans- 
burgh,  709  Mission  street,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  for  the  construction  of  the  Mis- 
sion Branch  Library  were  opened  by 
the  Library  Trustees  Tuesday  after- 
noon, January  26,  in  the  offices  of  the 
architect.  O.  C.  Holt  presented  the  low- 
est figure  for  the  general  construction 
at  $24,990.  S.  W.  Band  was  low  on  the 
plumbing  at  $831.  $874  and  $877:  J.  C. 
ilurley  was  low  on  the  heating  at  $3.- 
078;  R.  Postl.er  low  on  the  painting  at 
$1,226;  Gladding-MeBean  low  on  the 
architectural  terra  cotta  work  at  $9.- 
200;  the  .ludson  Iron  Works  low  on  the 
structural  steel  at  $3,408,  and  the 
Decker  Electric  Co.  low  on  the  elec- 
tric work  at  $1,230.  All  bids  were 
taken  under  advisement  by  the  Library 
Trustees.  Bids  on  the  general  con- 
struction were  submitted  with  six  al- 
ternates, and  when  these  are  consid- 
ered may  change  the  low  bid.  A  com- 
plete list  of  the  bids  received  will  be 
found  under  the  heading  of  San  Fran- 
cisco   in   this   issue. 

STORES — 1  story  and  base,  brick 
and  steel,  $10,000.  San  Francisco.  Ar- 
chitects, Rousseau  &  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owner.  Theo.  A. 
Rulfs.  This  building  will  be  erected 
on  Jones  street  near  Pine,  adjoining  a 
six-story  apartment  house  structure  to 
be  erected  by  the  same  owner.  There 
will  be  several  stores.  Interiors  will 
be  finished  in  pine  and  hardwood. 
Large  plate  glass  display  windows  and 
patent  store  fronts  will  be  used.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are  being  taken. 

APARTMENT  'iOUSE  AND  STORE — 
3  story  and  base,  frame.  Cost  not  stat- 
ed. San  Franci.'ico.  Architects,  Fabre 
&  Bearwald,  Merchants'  National  Bank 
Bldg..  S.  F.  Owner.  Mr.  Arnaud.  The 
building  will  be  erected  on  Lombard 
street  west  of  Scott.  There  will  be  one 
store  on  the  ground  floor  and  four 
suites  of  three  rooms  each  on  the 
upper  floors.  AH  apartments  will  have 
wall  beds  and  pAjvate  baths.  Interior 
finish  will  be  ofOjiine  and  redw'ood.  A 
hot  water  sys  n  will  be  installed. 
Bath  rooms  wi^extkve  tile  wainscot  and 
composition    fl'anci       Marble    and      tile 


wain.scot  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
being   taken. 

RESIDENCE  —  3  story  and  base, 
flame,  $20,000.  San  Francisco.  Archi- 
tects. Willis  Polk  &  Co..  Hobart  Bldg., 
S.  F.  Owner.  Joseph  Tobin.  The 
dwelling  will  be  erected  at  1969  Cali- 
fornia, in  the  fashionable  residence 
district,  and  will  cover  a  ground  area 
of  341/^  by  73  feet.  There  will  be  four- 
teen rooms,  several  baths  and  sleeping 
porch.  Separate  garage  will  be  erect- 
ed. Interior  of  the  dwelling  will  be 
finished  in  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  use(f 
throughout.  There  will  be  a  central 
heating  system  and  hot  water  circu- 
lating system,  vacuum  cleaning  and 
dumb  waiter.  Bath  rooms  will  be  fin- 
ished in  tile  and  equipped  with  high 
grade  plumbing  fixtures.  There  will 
be  open  fire  places  and  tile  mantels. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

Contracts  Airarded. 

EXPRE.SS  SHED — 2  story.  frame. 
Cost  not  stated.  San  Francisco.  En- 
gineer. Assistant  State  Engineer  New- 
man, Ferry  Bldg..  S.  F.  Owners.  State 
of  California.  Contractor.  Fred  L. 
Hanson,  S.  F.  Contract  price.  $38,946. 
Twenty-four  bids  in  all  were  presented 
for  this  work.  A  complete  list  of 
these  figures  appears  under  the  head- 
ing  of   San    Francisco   in   this   issue. 


Branch  Library 

Bids  Opened. 


LIBRARY  TRUSTEES  RECEIYE 

I.AKGE     XIMBER     OF     BIDS     FOR 

CONSTRUCTION     OF     MISSION 

BRANCH    LIBRARY. 


Bids  for  the  construction  of  the  Mis- 
sion Branch  Library  were  opened  by 
the  Library  Trustees  Tuesday  after- 
noon in  the  offices  of  Architect  G. 
Albert  Lansburgh,  709  Mission  street. 
O.  C.  Holt  presented  the  lowest  figure 
for  the  general  construction  at  $24,- 
990;  S.  W.  Band  was  low  on  the  plumb- 
ing at  $831,  $874  and  $877;  J.  C.  Hurley 
was  low  on  the  heating  at  $3078;  R. 
Postler  low  on  the  painting  at  $1,226; 
Gladding,  McBean  low  on  the  archi- 
tectuial  terra  cotta  work  at  $9,200;  the 
Judson  Iron  Works  low  on  the  struc- 
tural steel  at  $3,408,  and  the  Decker 
Electric  Co.  low  on  the  electric  work  at 
$1,230. 

All  bids  were  taken  under  advise- 
ment by  the  Library  Trustees.  Bids 
on  the  general  construction  were  sub- 
mitted with  six  alternates  and  when 
these  are  considered  may  change  the 
low  bid.  At  the  time  of  going  to  press 
these  alternates  had  not  been  totaled. 
Following  is  a  list  of  the  bids  sub- 
mitted: 


Nearest  to 
Everything 


POWELL  ST.       ATOTARRELL 

Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 

Europaan  Plan  Rates  $1 .50  up. 


Management, 


Chester  W.  Kelley 


L.ibrary    General    Constmction. 

C.     P.    Moore $27,424 

F.     L.     Hanson 29,622 

R.    A.    Chisholm 28.526 

W.   A.   &  C.   C.   Terrill 28.000 

Isaac    Penny    26.970 

James    L.     McLaughlin 32,184 

Monson    Bros 27,937 

Peterson    &    Persson 27,985 

Mahoney   Bros 34,112 

O.    C.    Holt    24,990 

William    Griffith     30,383 

William    Newsom     25,140 

T.    F.    O'Rourke 35,400 

Dreyfus    Bros 36,174 

Plumbingr. 

Kiernan  &  O'Brien,  $925,  $ ,  $ . 

Fred   W.    Snook   Co..    $944:    $992;    $970. 
Alex  Coleman,   $997;   $1,018;   $1,015. 
Wittman-Lyman     Co..     $1,322;     $1,342; 
$1,325. 

W.   F.   Wilson,   $1,079;    $1,057;    $1,037. 

Peterson-James     Co.,   $1,092;      $  ; 

$ . 

Gilley-Schmidt      Co..    $1,098;       $1,120; 
$1,110. 

S.   W.   Band,   $831;   $874;   $877. 
Turner  Co.,  $995;  $995;  $995. 
Burnham  Plumbing  Co.,  $1,009;  $1,029; 
$1,017. 

J.  E.  O'Mara,  $985;  $997;  $975. 
Scott  Co.,   $1,200;   $1.200;*$1,200. 
E.   V.   Lacey.   $878.75;    $888;    $880. 
Heating 
Atlas   Heating   &   Ventilating   Co.  $3,595 

Wittman-Lyman    Co 3,675 

Kiernan  &  O'Brien 3,667 

J.     E.     O'Mara ,3,537 

The   Turner   Co 3,395 

Pacific    Fire    Ext.    Co 3,695 

Gilley-Schmidt     Co 4,198 

R.    Dalziel    Co 3.438 

Seibert    Co 3,397 

Scott    Co 3,360 
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L.urnhani    Plumbing   Co.  3,&99 

J.     C.     Hurley 1. 078 

Paintins 

Harry    Graper     $1,250 

I.   Kissel    1.620 

Frazer     1,595 

I.    Bernstein    2,290 

Meyer- Walk     1,295 

James  Wagner   1,380 

Wagner    Bros 1.570 

Chandler     1.350 

R.    Postler    1.226 

Terra   Cotta  Work. 

X.    Clark    &    Son $   9,S70 

Steiger  Terra  Cotta  Co 10.000 

Gladding,  IMcBean   9.200 

Structural    Steel. 

Western    Iron    Works $.",460 

Golden    Gate    Iron    Works....    3,535 
Pacific    Structural    Iron    Wks.    4,000 

Shrader    Iron    Works 3,740 

.Morten.«en    Constr.    Co 4,27C 

Judson   Iron   Works 3,408 

Ralston    Iron    Works 3,545 

Pacific   Rolling  Mills 3,904 

Electric  Work. 

Butte   Eng.    &   Elec.    Co $1,453 

Central    Elec.    Co 1,800 

California    Elec.    Co 1,475 

The   Turner   Co 1.690 

•    Decker    Elec.    Co 1.230     . 

♦ 

Award  Contract  On 
Express  Co.  BIdg. 

Frod     I..     lIjiiiKfii     Siihmils    I.owcKt     Bid 

for     'l'»vo-.*«lorj-     I'^'riinio     Slied     for 

>VollM-FarKo    to.    at    tlic    Ferried. 


Rids  were  opened  at  the  last  meet- 
ing of  the  State  Board  of  Harbor  Com- 
mission for  constructing  a  frame  shed, 
two  stories  in  height,  on  the  south 
dolphin  at  the  Ferry  Building  to  be 
used  by  the  Wells  Fargo  Express  Co. 
I'\  L.  Hansen  was  low  at  $38,94 G  and 
was  awarded  the  contract.  The  fol- 
lowing is  a  complete  list  of  the  bids 
opened: 

Two-Story    Shed. 

Isaac    Penny    $43,990 

.1.    Wendering    47,250 

.1.    D.    Hannah 48,700 

L.  G.  Burgren  &  Son 47,972 

R.    W.    Moller 46,720 

J.    Monk    52.500 

Western    Bldg.   &   Eng.  Co...    47,635 

Lester    H.    Stock 49,744 

W.  A.   Newsom 42,381 

Currfe    &    Currie 58,759 

Fred    I.,.    Hansen 38,946 

Constr.    &     Eng.    Co ?2,200 

W.     D.    Griffith 45,944 

W.  W.  Ander.soh  &  Co 42,900 

The   Turner  Co 43,732 

Marcu.s    Marcussen    43,900 

Ward    &    Goodwin 41,890 

Carnahan  &   Mulford 42,873 

Charle.^    J.-   Koenig 44,345 

Pringle,   Dunn   &  Co 54.200 

Foster- Vogt  Co 35,867 

Commary-Peterson   Co 51,283 

Charles   Wright    4;^48S 

W.    D.    Hender.son 47,356 

-  ♦ 

BoIIding  Contracts   Awarded. 

San  Francisco 
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231  Oda     Oda  400 

232  Pacific   T  &   T Owner  850 

233  Pacific    T    &    T Owner  900 

234  John     John  1000 

235  Harris     Harris  500 

236  Rugi     Lasso  450 

237  Tracey      Sexton  400 

23S  Hotel    Sorrento    Conlin  5"ii 

239  City    Invst Swenson  400 

240  Filippis     Filippis  400 

241  Keenan     Keenan  3000 

242  Owl    Drug     Brumfleld  400 

243  Arata     Arata  400 

244  Triple     Callaghan  400 

24.'>  Pringle     Humphrey  400 

246  Raggett     Higginson  5904 

247  Same     Wetzel  540 

248  Same     Johnson  465 

249  Heuter     Higginson  10060 

250  P   P   I    E -McSheehy  7300 

251  Same     McSheehy  22992 

252  .Same      Strehlow  3000 

253  Same     Cahill  14.i75 

254  Flaherty     Kessler  2457 

255  Shield     Neal  2650 

256  Dabelstein     Trent  268S 

257  P   P   I    E McLean  5500 

258  Cardinell Hinson  5579 

259  Henze     Ratto  400 

260  Hawthorne     Leigh  400 

261  Meyer     Meyer  400 

262  Edelman     Zane  500 

263  Maurino     Maurino  400 

264  Rolph      Stinges  500 

265  Shaelef     Shaelef  750 

266  Guerrero     Carlson  3000 

267  Guerrero     Carlson  2750 

268  Navarrat     Hippeley  750 

269  Bannan     Helbing  11500 

270  Bauersachs     Ichters  1700 

282  Hufschmidt     Secor  12957 

283  Nessmiller     Elvin  1090 

284  Samuels   Moore  1954 

285  Pacific  G  &  E  Co Rees  686 

286  Windeler    Miller  28373 

287  Same    Schrader  12300 

288  Same    Peterson  10472 

289  Same    Rainey  8626 

290  Same    Johnson  9600 

291  Windeler     Zelinsky  3200 

292  Same    De    Lew  2400 

293  Same     Forbes  5135 

294  Meyerfeld    Pac  Str  Iron  965 

295  Menlo  Rest A  P  Plmbg  101 

296  Zellerbach     Bill  360 

297  Bd   of   Missions Gaspard  2500 

29S  Same     Goss  2160 

299  Nelson     Nelson  2500 

300  Auger     Auger  400 

301  Golden   Rule    Fincke  500 

302  New    Pro   Lndry Qwner  500 

303  Johnston      Petersen  600 

304  Brophy     Dunning  625 

305  Natusch      Persson  400 

306  Urban    Rlty    Owner  8000 

307  Little     Little  8000 

308  Same     Same  8000 

309  Same     Same  8000 

310  New    Era    New   Era  1600 

311  Schuepple     Nlmml  400 

312  Brown     Brown  1500 

313  Cohen      Hemphill  450 

314  Tallant   ..Western  Vacuum  377 

315  Fuller     Maundrell  1300 


FRAME    APARTMENTS 

(221)  SE  FRANKLIN  AND  CLAY  S 
37-S»4xE  S5.  All  work  for  three- 
-s^tory  and  basement  frame  apart- 
ments. 

Owner Jacob    Neustadter,       Essex 

Hotel,    San    Francisco. 

Architect  ..  .E.    H.    Denke,     1317    Hyde, 
San  Francisco. 

Contractor.  .F.     G.    IDenke,     1445     llth 
Ave.,  San  Francisco. 

Filed  Jan.   25,  '15.     Dated  Jan.   25,  "15. 

2nd    floor    joists    up $3682.50 

Enclosed   and  roof  on 3682.50 

1st    coat    plaster   on 3682.50 

Completed    and    accepted 3682.50 

r.sual    35    days 4910.00 

TOTAL  COST.   $19,640.00 

Bond,    $9S20.      Surety,    The    Accident    & 

Liability  Co.     Limiit,  90  days.     Forfeit, 

$2.     Plans  and  specifications  lii.-ri 


■Wednfsda  V, 


Feb. 


1915. 
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Neustadter     Denke 

(^Uv    Scientists. Zimmerman 

('oiii'ordia     4viernan 

-in..-     Butte 

'    "ii.son     Carlson 

.starling     Starling 

Caacy     Shirey 


19640 
3S3<> 
2215 
2488 
1000 
500 
400 


CONCRETE   WORK 

(222)  N  HAIGHT  187-6  E  Central  Ave 
E  75xN  137-6.  Reinforced  concrete 
floors  and  other  floor,  concrete  and 
cement  walls  and  steps.etc,  for 
church    building. 

Owner Third      Church    of      Christ 

Scientist. 

Architect  ..  .Edgar    A.    Mathews,    Phe- 


lan    Bldg.,    S|in    Francisco, 
(■(iiuactor.  .L.      M.    Zimmerman,      3017 

Buchanan,  S.  F. 
I-iU-<i  Jan.  25,  '14.     Dated  Jan.   18,  '15. 
F';i,\ments    semi -monthly    of....      75% 

r-aal    35    days 25% 

TOTAL  COST,  $3820 
Homi,  $1000.  Sureties,  Jno.  Cassaretto 
and  Otto  Schrader.  Limit,  24  days. 
I-driiit,  none.     Plans  and  specifications 

til. Ml. 


I'UMBING    AND    GAS    FITTING 

(!'.'::  I  SE  VAN  NESS  AVE  &  POST 
—  109  S  120  W  109  N  120.  Plumbing 
an<l   gas   fitting  for  club   building. 

Owner The    Concordia,    Premises. 

Arehitect  . .  .G.    Albert    Lansburgh,    709 
Mission,    San    Francisco. 

Contractor.  .Kiernan      &    O'Brien,      1754 
Mission,   San  Francisco. 

Filed  Jan.  25,  '15.     Dated  Jan.  8,  '15. 

Houghed    in    $700 

Fixtures    set 455 

Completed    and    accepted 460 

I'.sual     35     days 600 

TOTAL  COST,   $2215 

Hond.    $1200.      Surety,    National    Surety 

Co.     Limit,     125  days   from     recording. 

l-'orfeit,  none.     Plans  and  specifications 

tileci. 


(i'2i)      ELECTRIC  WIRING  ON  ABOVE 

("ontractor.  .Butte    Eng.      &    Elec.      Co., 
683  Howard,  San  Francisco 

Filed   Jan.   25,   '15.     Dated  Jan.   8,   '15. 

On    10th   of   each    month 75% 

r.=;ual    35  'days 25% 

TOTAL   COST,    $2488 

liund.    $1300.      Surety,    National    Surety 

Co.      Limit,    125    days    from    recording. 

Foifeit,  none.     Plans  and  specifications 

filed. 


FRAME    STORE 

(225)  S  LOMBARD  220-6  W  Baker. 
All  work  for  one-story  frame  store 
building. 

Owner Dora   Finkelstein   and   Sam 

Kantrov.   1134    Scott.   S.   F. 
Architect  ..  .Milton    iLichtenstein,     HI 

Ellis,   San   Francisco. 
Contractor.  .C.     Wengard,       1286       48th 

Ave.,    San    Francisco. 
I-^iled  Jan.  25.  '15.     Dated  Jan.  21,  '15. 

Frame    up    $315 

Brown    coated     400 

Completed    and    accepted 400 

usual    35    days 376 

TOTAL  COST,  $1490 
Bond,  $750.  Surety.  Fidelity  &  De- 
posit Co.  Liimit,  Feb.  22,  1915.  For- 
feit.  $5.     Plans  and  specifications  filed. 


i:X POSITION    BUILDING  z 

(226)      EXPOSITION    SITE.       All     work 
for    construction    of    exposition    bldg. 

Owner The   Republic   of   Panama. 

-Vichitect  .  .  .W.    D.    V'indom    and    Mur- 
phy   &    Olmsted,    Washing- 
ton,   D.    C. 
Contractor.  .Western  Bldg.  &'  Eng.  Co., 

Pholan  Blug.,  S.  F. 
Filed   Jan.   25.  '15.     Dated   Dec.  — ,  '14. 

As     work     progresses 75% 

U.sual    35    days 25% 

TOTAl.,  COST.  $14,993 
Bond.  $8000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  60  days.  Forfeit. 
$25.      Plans   and    specifi'.-atlons    filed. 


i:i.K(TRIC   SIGN 

i2L'7)     NO.   759   MAKk7.T.   Electric  sign 

i>wner Unique     A    musement     Co., 

749    Mpterif^^a.    F. 
Contractor.  .Nove" /J    pj    Sign  Co.,   165 

Eddy<*oj-J         ancisco. 

,,       COST,   $400 
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FRAME    DWELiUNG 

(228)      W    GRANADA    225    N   Lakeview. 
One-story  and  basement  frame  dwlg. 

Owner Gus       Carlson,       66       Park, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Gus  Carlson,  66  Park,  S.  F. 
COST,    $1000 


FRAME    DWELLING 

(229)      E       ELSIE     149-2       N       Eugenia. 
One-story  and  basement  frame  dwlg. 

Owner C.   Starling,    252    6th,   S.   F. 

Architect  . .  .None. 

Day's    work.  COST,     $500 


ALTERATIONS 

(230)      W  SCOTT  50   S  Chestnut.      Alter 
stores. 

Owner Mrs.    M.    Casey,    3229    Fill- 
more,   San    Francisco. 

Architect  .  .  .M.      E.    Branscombe,      3766 
24th,    San   Francisco. 

Contractor .  .Chas.    Shirey,    4820    Geary, 
San   Francisco. 

COST,   $100 


ALTERATIONS 

(231)      NO.       342       O'FARRELL.         Alter 
restaurant. 

Owner T.   Oda,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,     $4  00 


ALTERATIONS 

(232)  NW  PINE  &  STEINER.  Alter 
telephone    exchange. 

Owner Pacific  Telephone  &  Tele- 
graph Co.,  602  Phelan  Bldg 
San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $850 


ALTERATIONS 

(233)      NW    HARLAND      PLACE      AND 
Grant      Ave.       Alter    for      additional 
cable  facilities. 
Owner Pacific    Telephone   &   Tele- 
graph Co.,  602  Phelan  Bldg 
San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $900 


ALTERATIONS 

(234)  NO.  2618  BUSH.  New  plumbing, 
wiring,  tar  and  gravel  roof,  etc.,  for 
flats. 

Owner Emma   John,    Premises. 

Architect  ..  .Wm.      Crim,      425    Kearny, 

San    Jrancisco. 
Contractor.  .J.   A.   John,   Premises. 

COST,    $1000 


ALTERATIONS 

(235)      NO.    344   SUTTER.      Alter   dining 
room. 

Owner Ike   Harris,   Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $500 


FRAME  STORE 

(236)      NO.      3251      SCOTT.        One-story 
frame   store. 

Owner G.    Rugl,    1627   Lyon,   S.   F. 

Architect  .  .  .None. 

Contractor.  .G.    Lasso,    2801    Greenwich, 
San   Francisco. 

COST,  $450' 


ALTERATIONS 

(237)      SE     DIAMOND    AND    TWENTY- 
fourth.      Alter  store. 

Owner M.      Tracey,      586      Jersey, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .Tom      Sexton,    472      Jersey, 
San    Francisco. 

COST,  $400 


EXTEND   MARQUISE 

(238)      NO.    364    O'FARRELL.        Extend 
marQuise. 

Owner Hotel  Sorrento. 

Architect  .  .  .None. 

Contractor .  .Conlin   &  Roberts,   410   Na- 
toma,   San   Francisco. 

COST,    $500 


Bond,    none.    Limit,    90    daya.      Forfeit, 
$5.       Plans    and     specifications     filed. 


ALTERATIONS 

(239)  NO.   1020  MARKET.     Alter  store 
Owner City     Investment     Co.,     1st 

National  Bank  Bldg.,  S.  F. 
Architect  ..  .J.       R.    Miller,       213       Lick 

Bldg.,    San    Francisco. 
Contractor .  .Swenson    &    Franzen,      230 

Tehama,    San    Francisco. 

COST,    $400 

NEW    CORNICE 

(240)  SW   KEARNY   &   UNION.      Erect 
new  cornice. 

Owner V.    Filippis,      21    Columbus 

Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


FRAME    DWELLING 

(241)      N   CALIFORNIA    82    E    20th    Ave. 

Two-story  and  basement  frame  dwlg. 

Owner C.    J.    and    W.    J.    Keenan, 

Hayes    and    Central      Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $3000 


ELECTRIC    SIGN 

(242)      NW    GOLDEN    GATE    AVE    AND 
Market.      Electric   sign. 

Owner Owl    Drug    Co.,    Premises. 

Architect  .  .  .None. 

Contractor.  .Brumfield       Elec.    Co.,       18 
7th,    San   Francisco. 

COST,   $400 


ADDITION 

(243)  NO.  532  GREEN.  Add  room  and 
alter    dwelling. 

Owner A.    Arata,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $400 

ALTERATIONS 

(244)  SEVENTH  AVE  &  FULTON. 
Alter  building. 

Owner O.    Triple,    5th    &    Brannan, 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .Callaghan   Bros.,   900   Clay- 
ton,   San   Francisco. 

COST,    $400 

ALTER  ENTRANCE,  ETC. 

(245)  NO.  84  MARKET.  Alter  en- 
trance   and    partition. 

Owner Pringle      Co.,    Russ      Bldg.. 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .H.    A.   Humphrey. 

COST,    $400 

RESIDENCE  AND  GARAGE 

(246)  LOT  15  BLK  17  Forest  Hill.  All 
work  except  plumbing  and  painting 
for  two-story  and  basement  frame 
residence   and   one-story   garage. 

Owner Martin    Raggett,    799    Mar- 
ket,   San   Francisco. 
Architect  ..  .Falch      &      Knoll,      Hearst 

Bldg.,   San  Francisco. 
Contractor.  .Higginson   Co.,    Inc.,   Hum- 
boldt Bank  Bldg.,  S.  F. 
Filed  Jan.  25,  '15.     Dated  Jan.  23,  '15. 

Frame    up    ,_    $1475 

Brown     coated 1476 

Completed    and    accepted 1476 

Usual    35    days 1475 

TOTAL.  COST,  $5904 


(247)      PLUMBING,    ETC.,    ON    ABOVE. 

Contractor.  .Theo.       Wetzel       Jr.,        110 
Jessie,   San   Francisco. 

Filed  Jan.  25,  '15.     Dated  Jan.   23,  '15. 

Roughing    in    completed $200 

Completed   and   accepted 205 

U.sual     35     days 135 

TOTAL  COST,   $540 

Bond,    none.     Limiit,    90   days.     Forfeit, 

$5.     Plans  and  speciflcatioins  filed. 


(248)      PAINTING    ON    ABOVE. 

Contractor.  .P.  Johnson. 

Filed  Jan.   25,  '15.     Dated  Jan.   23,  '15. 

Staining  and  priming  done $170 

Completed   arid   accepted 179 

Usual    35    days 116 

TOTAL  COST.   $4  65 

Bond.    none.      Limit.    90    days.      Forfeit. 

$5.     Plans  and  specifications   filed. 


BRICK    STORES    AND   LOFTS 

(249)  NE  CALIFORNIA  &  FILLMORE 
N  82-7ygxE  52-3.  All  work  for  part 
one  and  part  two-story  brick  build- 
ing   (stores  and   lofts.) 

Owner E.  C.  and  O.  M.  Hueter,  816 

Mission.     San    Francisco. 

Architect  ...Rousseau  &  Rousseau.  Mo- 
nadnock  Bldg.,  S.  F. 

Contractor ..  Higginson   Co.,    Inc.,   Hum- 
boldt  Bank  Bldg.,  S.  F. 

Filed  Jan.   25.  '15.     Dated  Jan.   23.  '15. 
Excavated.      foundation    in      and 
brick   work   up.   ready   to   receive 

2nd    story    joists $1884.25 

Brick    work      finished    and      roof 

on     1884.25 

White    coated    .  .  ■. 1884.25 

Completed    and    accepted 1884.25 

Usual    35    days 2513.00 

TOTAL   COST.    $10,050.00 

Bond.    $5025.      Sureties.    J.    W.    Shouten 

and    J.    H.    McCallum.      Limit,    60    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


GRAND  STAND  NO.   3 

(250)      EXPOSITION    SITE.       All    work 
for  construction  of  Race  Tract  Grand 
Stand    No.    3. 
Owner Panama- Pacific       Interna- 
tional       Exposition,        Ser- 
vice  Bldg.,   S.   F. 
Architect  .  .  .None. 

Contractor.  .McSheehy    Bros.,    47    Lang- 
ton.  San  Francisco. 
Filed    Jan.    26.    '15.    Dated    Jan.    9,    15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $7300 
Bond,  $4000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  35  days. 
Forfeit.  $25.  Plans  and  specifications 
filed. 


GRAND   STAND 

(251)      EXPOSITION    SITE.       All    work 
for  construction  of  Race  Tract  Grand 
Stand    No.    2. 
Owner Panama-Pacific       Interna- 
tional       Exposition.        Ser- 
vice Bldg..  S.  F. 
Architect  .  .  .None. 

Contractor.  .McSheehy    Bros.,    47    Lang- 
ton,  San  Francisco. 
Filed  Jan.   26,  '15.     Dated  Dec.  29,  '14. 

Payments    same    as    above 

TOTAL  COST.  $22,992 
wond.  $12,000.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  45  days. 
Forfeit.  $50.  Plans  and  specifications 
filed. 
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VAN   NESS   AVK.    ENTliANCE 
(252)      EXPOSITION    SITP^.       All    work 
for    construction    of    Van    Ness    Ave. 
entrance. 
Owner Panama-Pacific       Interna- 
tional       Exposition,        Ser- 
vice  Bldg.,   S.  F. 
.Architect  .  .  .None. 
Contractor.  .Strehlow,   Freese   &   Peter- 

.sen.    Exposition    Site. 
Filed  Jan.   26,  '15.     Dated  Jan.   5,  '15. 

As    work    progresses 75% 

Usual     35     days 25% 

TOTAL  COST,  $3000 
Kond,  13000.  Surety,  Pacific  Coast 
Ca.sualty  Co.  Limit,  35  days.  Forfeit, 
$25.      Plans   and   specifications    filed. 


FILTKATION    &    PUMPING    SYSTEM 
»2.-)3)      EXPOSITION    SITE.       All    work 
for  filtration  and  pumping  system  for 
Auxiliary    Water  System. 
Owner Pananiii- Pacific       Interna- 
tional       Exposition,        Ser- 
vice  Hldg.,   S.  F. 
.None. 

.Jno.    n.    Cahill,    460    Mont- 
gomery,   San    Francisco. 
Filed   Jan.   26.  '25.      Dated   Jan.   C.   '15. 

As    work    progresses 25% 

I'sual    r.5    days 25% 

TOTAL  COST,  $14,575 
Kond,  $8000.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  60  days. 
Forfeit.  ITiD.  Plans  and  specifioations 
filed. 


Architect  .  . 
•contractor. 


FRAME    RESIDENCE 

t2ft4)  SE  CORBETT  A,VE  28-2  iS 
Mono  (Moss  Alley)  SW  2S-2  E  132 
m  orl  N  22-7%  W  128  m  or  1  Ptn  Ldt 
U  Hlk  4  Market  Street  Hd.  Ass'n. 
AU  work  except  gas  fixtures  and 
Sitreot  sewer  connections  for  two- 
story   frame   residence. 

Owner las.   J.   Flaherty. 

Architect  ..  .Jno.    T.    Kidd,    456    Clipper, 
San  Francisco. 

C'ontractor.  .  Herman         Kesler,         1076 
Guerrero,    San    Francisco. 

Piled  Jan.  26,  '15.     r>ated  Jan.  22,  '15, 

2nd    ftoor   Joists  on $368 

l?>nclosed  and  gravel  roof,  on  and 

Itoors   laid    368 

Brown   coated    368 

Front  and   porch   work  done 368 

(Completed    and    accepted 370 

Usual    35   day.s 615. 

TOTAL    COST,    $2457 

Wond,       $1250.       Surety,       Southwestern 

Surct,y    Insurance    Co.      Limit,    Sd  days. 

Forfeit,    $1.      plans    and    specifications 

filed^ 


FRAME    RESIDENCE 

(255)  E  TWENTIETH  AVE  2fi6-8  S 
Tnraval  S  33-4xE  120.  All  work  for 
one  and  onc-half-story  frame  resi- 
dence. 

Owner VVni.       Shield,     3709       Pied- 
mont Ave.,  Oakland. 

Architect  .  .  .None. 

Contractor.  .Jos.       Neal,    3307       College 
Ave.,    Berkeley. 

Eiled   .Ian.   26,   15.     Dated   Jan.   25,  '15. 

I'Vame    up     $662.50 

Brown    coated     662.50 

Finished     662.50 

Usual    35    days 662.50 

TOTAL    COST,    $2650.00 

Bond,   none.     Limit.   00  days.        Forfeit, 

none.      Plans   and   specifications    filed. 


MIOCHANICAL   WORK 

(250)  NO  LOCATION  GIVEN.  Me- 
chanical work  and  installation  for 
•Scott's  Trip  to  the  South  Pole  Con- 
cession.. 


Owner .  . 


.  W.      F.    Dabelstein,      G.     I- 
Koch    and    Gus    Wimssohl. 
Aichitect  .  .  .None. 
Contractor.  .G.  A.  Trent. 
Filed  Jan.  26,  '15.     Dated  Dec.   19,  '14. 

On    demand    75% 

On    completion    25% 

TOTAL  COST,  $2688 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


EXPOSITION   BUILDINGS 
(257)      EXPOSITION    SITE.       All     work 
for      buildings    and      partitions      for 
Marine    encampment. 
Owner Panama-Pacific       Interna- 
tional       Exposition,       Ser- 
vice   Bldg.,   S.   F. 
Architect  .  .  .None. 
Contractor.  .Neil        A.        McLean        Co., 

Chronicle  Bldg.,  S.  F. 
Filed   Jan.    26,   '15.      Dated   Jan.   9,   '15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $5500 
Bond.  $3000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Feb.  1,  1915.  For- 
feit, $2.').  Plans  and  specifications 
liled. 


FRAME    BUILDING 

(258)  EXPOSITION  SITE.  All  work 
for  two-story  frame  building  (photo- 
graph  concession). 

Owner CardinelliVincent    Co.,     579 

Market,  San  Francisco. 

Architect  ...  Bernard      J.    Joseph,      New 
Call   Bldg.,   San   Francisco. 

Contractor.  .1.^     A.   Hinson,    110     Jessie, 
San   Francisco. 

Filed  Jan.   2fi,  '15.     Dated  Jan.   21,  '15. 
Frame     up    and    enclosed,     rough 
plumbing  and  electric  work  com- 
pleted      $2000 

Completed    and    accepted 2179 

Usual    35   days 1400 

TpTAL  COST.    $5579 

Bond,    $2S00.      Surety,    The    Aetna    Acci- 
dent   (Xr     Liability    Co.      Limit,    .'JO    days. 

Forfeit,  none.      Plans  and  specifications 

lilfd. 


ALTERATIONS 

(259)      NO.       2630     LOMBARD.         Alter 
stores. 

Owner Frank    Henze.    Premises. 

Architect  .  .  .None. 

Contractor.  .Ratto       &       Burdett,       5125 
Steiner,    San    Francisco. 

COST,    $400 


ALTERATIONS 

(2G0)      NO.     335    MAPLE.       Alter    dwlg. 

Owner L.    Hawthorne,    283    Fourth 

Ave.,    San    Francisco. 
Architect  ..  .R.    E.    Nelson,    4438    Geary, 

San   Francisco. 
Contractor.  .Leigh    &    .Schulz,    419    21st 

Ave.,    San    Francisco. 

COST,    $400 


Add 


to 


ADDITION, 

(201)      NO.       2(>4     TINGLE  Y 
dwelling. 

Owner John    II.    Meyer,    Premises. 

-Architect  .  .  .None. 

Day's     work.  COST,     $400 


1-RAME    RESTAURANT. 
(262)      NW     LOMBARD    &     VAN    NESS 
Ave.    One-story    frame    restaurant. 

Owner .M.    Edelman,    1017    Howard, 

San   Francisco. 
Architect  .  .  .None. 

Cdnlr.Kior.  .  W.       B.     Zane,     114       Russ. 
.Sim     l-'m  nci.sco. 

COST,    $500 


ALTERATIONS 

(263)      NO.     1977     UNION.       Alter    fruit 
store. 

Owner Frank       Maurino,        2133% 

Union,   San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


FRAME    GARAGE 

(264)      NO.       48       ARGUELLO       BLVD. 
(rear).      One-story    frame    garage. 

Owner Helen    H.    Rolph,    Prem. 

Architect  .  .  .None. 

Contractor.  .B.    Sturges,    130    18th   Ave., 
.San   Francisco. 

COST,    $500 


FRAME    STORE 

(265)  S  CHESTNUT  100  W  Scott.  One 
story    frame    store. 

Owner H.  Shaelef,  8450  Fell.  S.  F. 

.Architect  .  .  .None. 

Day's    work.  COST,    $750 

FRAME   DWELLLING  AND  GARAGE 

(266)  SE  NINTH  AVE  &  ORTEGA. 
Two-story  and  basement  frame 
dwelling  and   garage. 

Owner Guerrero   Realty   Co. 

Architect  ..  .Elite     Planners,     1844     5th 

Ave.,  Oakland. 
Contractor..!.    Carlson,    31    Rivoli    and 

J.   H.  Verner,   1921   23rd  St.. 

San    Francisco. 

COST,    $3000 


FRAME     DWELLING     AND     GARAGE 
(267)      S    ORTEGA      95    E    Ninth      Ave. 
Two-story       and       basement       frame 
dwelling  and  garage. 

Owner Guerrero   Realty   Co. 

-Architect  ..  .Elite     Planners,     1844     5th 

Ave.,  Oakland. 
Contractor.  .J.    Carlson,    31    Rivoll    and 
J.   H.   Verner,   1921    23rd  St., 
San     Francisco. 

COST.    $2750 


ALTERATIONS 

(268)      NO.    1422   HAIGHT.      Alter  store. 

Owner J.    Navarrat,    3280    Mission, 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .L.     Hippeley,     1464     Grove, 

San    Francisco. 

COST,    1750 


RESIDENCE  AND  GARAGE 

(269)  NE  THIRTEENTH  AVE  AND 
"C"  35  on  13th  Ave  and  95  on  "C." 
Concrete,  brick,  carpenter,  mill, 
plaster,  painting,  etc.,  for  two-Story 
frame  residence  and  one-story  gar- 
age. 

Owner P.    L.    Bannan,    50    Parnas- 
sus  Ave.,    San   Francisco. 

-Architect  . .  .None. 

Contractor.  .Andrew        Helbing,        1420 
Market.    San    Francisco. 

Filed  Jan.  27,  '15.     Dated  Jan.  26,  '15. 

Frame    up    $2500 

Brown    coated    2600 

Standing    finish    on 2000 

Completed    and    accepted 2000 

Usual    35   days 2500 

TOTAL  COST.  $11,500 

Bond,  $2500.     Sureties.  Oscar  H.  Curtaz 

and   Thos.   F.    Bannan.      Limit,    90   days. 

l"'orfeit,  none.     Plans  and  specifications 

tiled. 


FRA.ME   RESIDENCE 

(270)  E  TWENTY-SECOND  AVE  205-8 
N  Taraval  N  26-5xE  120.  All  work 
for   one-story  ^rame   residence. 

Owner Chas.   Bauersachs. 

Architect  ..  .A.  J.  Barnett,  76  College 
Ave.,  San  Francisco. 


I 
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Contractor .  .K.   Ichters  and   P.   Grell. 

Filed  Jan.   27,  '15.     Dated  Jan.   26,  '15. 

Roof    boards    on $425 

White    plastering-    on 425 

Completed     425 

Usual    35    days 425 

TOTAL  COST,   $170? 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


BRICK    RESIDENCE 

(282)  N  GREEN  206-3  W  Webster  W 
36-9x137-6.  Grading,  brick,  carpen- 
ter, roofing',  plaster,  glass,  inside 
wood  finish,  hardwood  floors,  tiling, 
mantels,  rough  hardware  for  two- 
story    brick    residence. 

Owner Emma    B.    Hufschmidt,    116 

Guerrero,  San  Francisco. 

Architect  ..  .E.    J.    Vogel,     2335     Pacific 
Ave.,  San  Francisco. 

Contractor.  .L.  A.  Secor,  80  Caselli  Ave., 
San  Francisco. 

Filed  Jan.   28,  '15.     Dated  Jan.  25,  '15. 

Foundation   to   first   floor $2429.00 

Roof  on  and  outside  veneered  on 

brick     walls     2429.00 

Brown  coated    2429.00 

Completed  and  accepted 2430.50 

Usual  35  days 3240.00 

TOTAL  COST,    $12,957.50 

Bond,  $3250.     Sureties,  H.  G.  Dodds  and 

H.   F.   Secor.      Limit,    90   days.      Forfeit, 

none.      Plans   and   specifications    filed. 
NOTE: — Specifications    read    S    Green 

206-3    W   Webster   36-9x137-6. 


FRAME   BUILDING 

(283)      E  FILLMORE  55  S  Broadway  E 
25xS    20.        All    work    for      one-story 
frame   building. 
Owner John    Nessmiller,    576    Mis- 
sion, San  Francisco. 
Architect  ...Emil  D.  Zecher. 
Contractor.  .Arthur     Elvin,     3854     23rd, 

San  Francisco. 
Filed  Jan.  28,  '15.     Dated  Jan.  27,  '15. 
Enclosed,   rough   and   electric   work 

roughed   in    $408 

Completed   and  accepted 409 

Uusal   35   days 273 

TOTAL  COST,  $1090 
Bond,  $545.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  16 
days.  Forfeit,  $5.  Plans  and  "specifi- 
cations filed. 


ALTERATIONS 

(284)  NW  STOCKTON  &  O'FARRELL. 
Alterations  in  street  front  of  Cafe 
Rex. 

Owner D.    Samuels    Co.,    Premises. 

Architect  ..  .G.     Albert    Lansburgh,     M. 

A.  Gunst  Bldg.,  S.  F. 
Contractor.  .C.  M.   Moore. 
Filed  Jan.  28,  '15.     Dated  Jan.  28,  '15. 
Standing    finish      set    ready      for 

glass    $500 

Completed  and   accepted 95{ 

Usual   35   days 500 

TOTAL  COST,  $1954 
Bond,  $1000.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  March  1,  1915.  For- 
feit, $10.     Plans  and  specifications  filed. 

BLAST  PIPE  SYSTEM 

(285)  W  DELAWARE  154  S  22nd  S 
279xW  200.  All  work  for  a  blast  pipe 
system  for  two  18  feet  9  in.  Jones  Im- 
proved Oil  Gas  Sets  at  Potrero  Gas 
Works. 

Ownt-i- Pacific    Gas    &    Electric    Co., 

445   Sutter,  San  Francisco. 

Ar<;hitect  .  .  .None. 

Contractor.  .Rees    Blow    Pipe    Mfg.    Co., 
340  7th,  San  Francisco. 

Vlled  Jan.  28,    IZ.     Dated  Jan.  20.  '15. 
Od   completion    75% 


Usual  35  day.s 25% 

TOTAL  COST,  $686.85 
Pond,  $375.  Surety,  Rnyal  Indemnity 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications  filed. 

CLASS   "C"   APARTMENTS 

(286)  N  ELLIS  55  W  Jones  N  120xW 
52-6.  Carpenter,  mill,  roofing,  metal, 
stairs,  glass,  glazing,  etc.,  for  six- 
story  Class   "C"  apartments. 

Owner The      Peter   Windeler      Co., 

2025    Folsom,   S.    F. 
Architect  ..  .August         Nordin,         Mills 

Bldg.,   San  Francisco. 
Contractor.  .Fred    Miller,    225      Dolores, 

San   Francisco. 

Filed  Jan.  28,  '15.     Dated  Jan.  21,  '15. 

Floor  joists  in,  roof  on  and  win- 

-    dow    frames    set $5310 

Ready   for   lathing o:;i!) 

Standing    finish    on    interior    and 

exterior  done    ^320 

Completed   and  accepted *320 

Usual   35   days 1095 

TOTAL  COST,  $28,373 
Bond,  $14,187.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  90  days  after  brick 
work  ready.  Forfeit,  $30.  Plans  and 
specifications   filed. 

(287)  STRUCTURAL  STEEL  &  IRON 
work   and    fire   escapes   on   above. 

Contractor.  .'Schrader  Iron  Works,   1247 

Harrison,   San   Francisco. 
Filed  Jan.  28,  '15.     Dated  Jan.  21,  '15. 

All  steel  erected $41 52 

Steel  frame  completed 4153 

Completed   and  accepted 920 

Usual    35   days 3075 

TOTAL  COST,  $12,300 
Bond.  $6150.  Sureties,  L.  M.  Zimmer- 
mann  and  Chas.  A.  Carillon.  Limit,  80 
days  from  Jan.  19,  1915.  Forfeit,  $30. 
Plans   and   specifications   filed. 

(288)  PLUMBING,  GAS  FITTING, 
draining  and  steam  heating  on  above 

Contractor.  .Peterson-James      Co.,      710 
Larkin,  San  Francisco. 

Filed  Jan.  28,  '15.     Dated  Jan.   21,  '15. 

Roughed    in    $4352 

Completed   and   accepted 3500 

Usual   35   days 2620 

TOTAL   COST,    $10,472 

Bond,     $5236.       Sureties,     Chas.     Lauffer 

and  R.  W.  Kinney.     Limit,  25  days  from 

roughing,    25      days    for    finishing      up. 

Forfeit,    $30.      Plans    and    specifications 

filed. 


quired.      Forfeit,   $30.      Pl;iii.s   am'    .•speci- 
fications  filed. 


(289)  BRICK      AND    TERRA      COTTA 
work  on  above. 

Contractor.  .Rainey  &  Phillips. 
Filed  Jan.  28,  '15.     Dated  Jan.  21,  '15. 
Brick   and   terra   cotta  up   to   3rd 

floor   level    $2155 

Same  up  to  5th  floor  level 2155 

Completed   and   accepted 2156 

Usual   35   days 2160 

TOTAL  COST,  $8626 
Bond,  $4313.  Surety,  Southwestern 
Surety  Co.  Limit,  as  required.  Forfeit, 
$30.      Plans   and   specifications    filed. 

(290)  LATHING     AND       PLASTERING 
on  above. 

Contractor.  .Gus  Johnson. 

Filed  Jan.   28.  '15.     Dated  Jan.   21,  '15. 

Interior  metal  lathed $2400 

Interior    2nd  coated   and   exterior 

completed    3000 

All  work  except  patching  done.  .    1400 

Completed   and   accepted 400 

Usual   35   days 2400 

TOTAL  COST,  $9600 
Bond,  $4800.  Surety,  Fidelity  &  De- 
posit  Co.   of   Maryland.      Limit,    as    re- 


CLASS    "C"    APARTAIENT.-^ 

il'Dl)  N  ELLIS  55  W  Jones  N  I20x\\: 
■'i2-(i,  Painting,  varni.shing,  Lincrusta 
work,  paper  hanging  and  tinting  for 
.six-.story    Class    "C"    apartments. 

Owner The    Peter    Windeler      Co., 

2025    Fol.som,    S.    F. 

Architect  ..  .August  Nordin,         Mills 

Bldg.,  San  Francisco. 

Conlraclor.  .R.  Zelinsky,   57  Clementina 
San    Francisco. 

Filed  Jan.   28,  '15.     Dated  Jan.   21,  '15. 
Interior      white    coated,      cement 
wainscot      2nd    coated      and    Lin^ 

ciu.sta    on    $S0o 

Interior  2d  coated,  cement  wain- 
.'^cot    on,    3d   coat   on    interior   and 

.-^ized     SOO 

C.'^ual     35    days 800 

TOTAL  COST,    $3200 

Bond,    $1600.      Sureties,    .M.    Rosencrantz 

and    \Vm.   A.    Newsom.        Limit,    15   days 

after   notification.     Forfeit.   $30.      Plans 

and    .specifications    filed. 


(292)    ELECTRICAL  WORK  ON  ABOVE 
Contractor.  .M.  A.   De  Lew,   189   Steven- 
son, San  Francisco. 
Filed  Jan.  28,  '15.     Dated  Jan.   21,  •]5. 

Roughed    in    $1000 

Cor.ipleted    and   accepted 800 

Usual   35   days 600 

TOTAL  COST,  $2400 
Bond,  $1200.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  as  re- 
quired. Forfeit,  $30.  Plans  and  speci- 
fications filed. 


(293)      EXCAVATION     AND       FILLING 

for    footings,    walls,    etc.,    reinforced 

concrete,    plain    concrete    and   cement 

work,  etc.,  on  above. 

Contractor.  .Richard   J.   H.   Forbes,   Mo- 

nadnock  Bldg.,  S.  F. 
Filed  Jan.  28,  '15.     Dated  Jan.  21,  '15. 
Foundations   and  piers   ready   for 

steel   bases $1500 

Basement  walls,  etc.,  are  erected 
to  full  height,  interior  basement 
columns  fire  proofed  and  run- 
ways  completed    1500 

Completed   and   accepted 850 

Usual    35    days 1285 

TOTAL  COST,  $5135 
Bond,  $2568.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  as  required.  For- 
feit, $30.     Plans  and  specifications  filed. 


STRUCTURAL   STEEL   FOR   CAFE 

(294)  NW    STOCKTON   &   O'FARRELL. 
Structural  steel  for  Cafe  Rex  in  bldg. 

Owner Herbert       iNIeyerfeld       and 

Gustav      Mann,    2781      Clay, 

San  Francisco. 
Architect  .. -.G.     Albert     I.,ansburgh,     M. 

A.  Gunst  Bldg.,  S.  F. 
Contractor.  .Pacific       Structural        Iron 

Works,  370  10th,  S.  F. 
Filed  Jan.  28,  '15.     Dated  Jan. '28,  '15. 

On    completion    75% 

Usual    35    days 25% 

TOTAL  COST,  $965 
Bond,  $500.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  10  days. 
Forfeit,  none.  Plans  and  sper.iflc.ations 
filed. 

PATENT    FLUE 

(295)  NO.   550   O'FARRELL.      All   work 
for  10  inch  patent  flue  in  building. 

Owner Menio  Restaurant. 

Architect  .  .  .None. 
Contractor.  .A.  B.  Plumbing  Co. 
Filed  Jan.  29,  '15.     Dated  Jan.  28,  '15. 
January    28,     1915 $25.00 
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Wednesday,       Feb. 


191: 


February     6.     lUlJ 2Z.00 

March   6,    1915 51.50 

TOTAL    COST,    1101.50 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,    none. 


Cuiiiiactor.  .Oscar   Fincke,    I'JIG   Bryant 
San  Francisco. 

COST,   $50(1 


Aichitect  .  .  .  .None. 
J  'ay's    work. 


COST,    J1600 


VACUUM    CL-EANER,    ETC. 

(296)      N    TURK    ITl-lO'^    E    Taylor    E 

34-4  %xN    137-6.      All    work    for    1    At- 

wood   vacuum  cleaner,  etc.,  for  seven 

story  and  basement  steel  frame  bldg. 

Owner Zellerbach-Levison    Co. 

Architect  . .  .None. 

Contractor.  .  Bill    &    Jacobsen,    502    Mis- 
sion, San  Franci-sco. 
Filed  Jan.   29,  '15.     Dated  Jan.   18,  '15. 
When  vacuum  system  completed. J270 

Usual    35    days 90 

TOTAL  COST,  $360 
Bond,  $180.  Surety,  National  Surety 
Co.  Limit.  28  days.  Forfeit,  $15.  Speci- 
fications  only    filed. 


HEATING   &   VENTILATING   SYSTEM 
(297)      ST(X:KT0N    street.      Heating 
and    ventilating   .<<y.stem    for     Chinese 
Christian    Institute    Building. 

Owner The      Christian       Woman's 

Board    of    Alissions    of   City 
of  Indianapolis. 
-Architect ..  .Robt.      H.    Orr,    Van      Nuys 

Bldg.,   Los  Angeles. 
Contractor.  .Gaspard        &        Hammond, 
Sharon  BIdg.,  San  Francisco 
Filed  Jan.   29,  '15.      Dated  Jan.   12.  '15. 
(3n    1st  and    10th   of  each   month     75% 

Usual   35  days 25% 

TOTAL  COST.  $2500 
Bond,  $1250.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  .March  1, 
1915.  Forfeit,  none.  I'lan.-i  and  speci- 
ficatioiiK    filed. 

NOTE: — .lob     on     Stockton,     between 
.Sa«-ran!ento    and    Clay. 


(298)  I'lI'lNG,  RADIATOR.S,  BLAST 
radiators,  plenum  chamber.  sheet 
metal  work,  screens  and  registers, 
boilers,  hot  water,  tank,  etc.,  on 
above. 
Contractor.  .Gaspard       &         Hammond, 

Sharon  Bldg..  .S.  F. 
Sub-Contractor.  .  Wm.      P.      Goss.      4640 

Geary,   San    Francisco. 
Filed  Jan.  29,  '15.     Dated  Jan.  16,  *15. 
Bet.  1st  and  12th  of  each  month     75% 

I'aual    33    days 25% 

TOTAL  COST,  $2160 
Bond,  $10S0.  Surety,  Fidelity  &  De- 
posit Co.  of  .Maryland.  Limit,  forfeit, 
none.      Plans  and  specifications   filed. 

FRA.ME     DWELLING 

(29,9)  S  CARL  75  E  Arguello  Boule- 
vard. Two-story  and  basement  frame 
dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race, San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST.    $2500 

F  R  A  .M 10    1)  W  E  LLl  NG 

(300)       E    TWENTY-SIXTH    AVE    100    N 

Taraval.        One-story    and      basement 

frame  clwelling. 

Owner Clair  Augt-r,    1374   20th   Ave 

San    Francisco. 
Architect  . .  .None. 
I>ay's   work.  C(^ST,   $4  00 


ALTERATIO.VS 

(301)      .NO.    765    MARKI:T.      Alter   base- 
ment. 
<^>wner  Gold.n    Rule    Caic,    Prem. 

Archllfct   .     .  None. 


REPAIRS 

(302)      NO.      385    EIGHTH.      Make      re- 
pairs for  installing  boiler. 

Owner New    Process   Laundry,    385 

Eighth,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $500 


FRAME   LUNCH  COUNTER 
(303)      NO.    2232   CHESTNUT.  One-story 
frame  lunch  counter. 

Owner A.  H.  Johnston. 

Architect  . .  .None. 

Contractor.  .W.    C.     Petersen,     432     Los 
Angeles   Ave.,    Daly   City. 

COST,    $600 


ALTERATIONS 

(304)      NO.      246   SECOND   AVE.        Alter 
dwelling. 

Owner Mrs.   J.   Brophy,   Premises. 

Architect  .  .  .None. 

Contractor.  .R.    Dunning    4226    Califor- 
nfa,  San  Francisco. 

COST,    $62f) 


ALTERATIONS    AND    REPAIRS 
(305)      NO.   623  BAKER.     Alter  and  re- 
pair dwelling. 

Owner Ernest  Natusch,  San  Jose. 

-Architect  . .  .None. 

Contractor . .J.   Persson,   702   Divisadero, 
San    Francisco. 

COST,   $400 


FRAME   RESIDENCE 

(306)  NW  ESTRO  &  ALVISO.  Two- 
story  and   basement   frame   residence. 

Owner Urban  Realty  Improve- 
ment Co.,  S5  Cerritos  Ave., 
San   Francisco. 

-Vrchitect  ...Jos.  A.  Leonard,  85  Cer- 
ritos  -Ave.e,   San   Francisco. 

Day's   work.  COST,    $8000 


FRAME  RESIDENCE 

(307)  W  BRODERICK  117-6  S  Union. 
Two-.story  and  basement  frame  resi- 
dence. 

Owner M.   A.   Little,   1.''.47   1th   Ave.. 

San   Francisco, 
/.rehif^ct  .  .    E.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's  work.  COST,   $8000 


FRAME   RESIDENCE 

(30S)  W  BRODERICK  147-6  S  Union. 
Two-story  and  basement  frame  resi- 
dence. 

Owner M.   A.   Little.   1347   4th   Ave., 

San   Francisco. 
-Architect  ...  E.    E.    Young,    251    Kearny, 

San    Francisco. 
Day's   work.  COST,   $8000 


FRAME  RESIDETNCE 

(309)  W  BRODERICK  87-6  S  Union. 
Two-story  and  basement  frame  resi- 
dence. 

Owner M.   A.   Little,   1347   4th   Ave., 

San    Franci.'sco. 
\r<  hitoct  .  .  .E.    E.    Young.    251    Kearny, 

San    Francisco. 
i);ty's   work.  COST,   $8')no 


FRAME     DWELLING 

(310)  E  PRENTISS  125  N  Jarboe. 
One  and  one-half-story  and  base- 
ment  frame  dwelling. 

Owner New     Era     Bldg.    Co.,     3289 

Mission,    San    Francisco. 


A  DDITION 

cni)      NO-    485    E-BUENA   VIST.A    AVE. 
-Add  one-room   to  dwelling. 

1  Hvner George    Schuepple,    Prem. 

Architect  .  .  .None. 

I 'Dntractor .  .Geo.   Nimmi,    Premises. 

COST,  $400 


FRAME  DWELLING 

(312)      W  FOI^OM  50  S  Excelsior.     One 
and     one-half-story     and      basement 
frame  dwelling. 
( iwner WarcS  C.   Brown,  2945   Har- 
rison,   San    Francisco. 
-Architect  . .  .None. 

Contractor.  .Ward  C.   Brown,   2945  Har- 
rison,  San  Francisco. 


ALTERATIONS 

(313)      1955    CHESTNUT.      Alter    stores 
and  add  to  rear. 

Owner Dave    Cohen,    Premises. 

-Aichitect  .  .  .None. 

Contractor.  .W.    L.    Hemphill,    47    Guer- 
rero, San  Francisco. 

COST.    $450 


VACUUM    CLEANING    PLANT 

(314)      N   GEARY,    bet.    Leavenworth    & 

Jones.      Vacuum    cleaning    plant    for 

The   Wellington    Hotel. 

Owner George    P.    Tallant,    .Santa 

Barbara,  Cal. 
Architect  .  .  -G.      A.    Applegarth,      Claus 

Spreckels  Bldg.,  S.  F. 
Contractor.  .Western  Vacuum  Co. 
Filed  Jan.  30,  '15.     Dated   Dec.  18,  '14. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $377 
P.ond,  none.  Limit,  as  rapidly  as  prac- 
tical. Forfeit,  none.  Specifications  only 
filed. 


PAINTING,    ETC   FRAME    RESIDENCE 

,315>      N  VALLEJO  73   E  Fillmore  E  32 

xN   137-6.      Painting,   polishing,   paper 

hanging   and    tinting    for    three-story 

and    basement    frame    residence. 

Owner George       P.     Fuller,       2250 

Vallejo,    San    Francisco. 
.\rchitect  . .  .  Ward    &    Blohme,      Alaska 

Commercial    Bldg.,   S-    F. 
Contractor. -H.    Maundrell,    320    Hayes, 

San   Francisco. 
Filed  Jan.  30,  '15.     Dated  Jan.  26.  '15. 

On   1st  of  each  month 75% 

;16    days    after $325 

TOTAL  COST.  $1300 
Bond,  $650.  Sureties.  E.  R.  Rainey  and 
Chas.  H.  Carillon.  Limit,  as  fast  as 
possible.  Forfeit,  none.  Plans  and 
."^poclfications  filed. 


€OMl»LETIO?i   NOTICES. 


San  Francisco 


Jan.  23.  1915— SW  SAN.SOME  AND 
California.  F^ierman's  Fund  In- 
surance Co  to  HoUoway  F^xpanded 
Metal    Co — Jan.    22.    191 

Jan.  23.  1915— W  NINTH  AVE  250  N 
Moraga  (.M)  N  50xW  120.  Alpheus 
Duffee  and  Mary  Elizabeth  Duffee 
to  whom   it   may   concern. Jan.   22,  '1 

.Ian.  23.  1915— EXPOSITION  SITE. 
Standard  Varnish  Works  to  J  H 
Welsh Ian.    20.    191 

-Ian.  23.  1915— NW  POST  &  STOCK- 
ton  N  137-6XW  137-6.  Blanche  M 
Rurbank  to  Van  Emon  Elevator  Co 
Ian.    15,    191 


A 


Wednesday,       Feb.       3,       1915. 
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Jan.  23.  1915— SE  DRAKE  AND  26TH 
Ave  E  32-6xS  100.  Amelia  Gartner 
to    N    A    Carlson Jan.    16,    1915 

Jan.  25,  1915— E  ELEVENTH  AVE 
114  S  "J"  S  25x120.  Theodor  Per- 
son  to   whom   it   may   concern 

Jan.    22,    1915 

Jan.  25,  191.5— E  ELEVENTH  AVE  89 
S  "J"  S  25x —  120.  Theodor  Per- 
son   to   whom    it   may   concern 

Jan.    22,    1915 

Jan.  25  1915— NW  LYON  &  TONQUIN 
E  788.45  N  500  W  770.08  m  or  1 
S  500.33  m  or  1.  Panama-Pacific 
International  Exposition  Co  to 
Scott   Co Jan.    20,    1915 

Jan.  25,  1915— E  FIFTH  AVE  225  S 
Cornwall    S    25xE    120.       Emma      J 

Briare    to   Edward   F   Helms 

Jan.     23,     1915 

Jan.  25.  1915— NW  POST  &  STOCK- 
ton  N  137-6XW  137-6.  Blanche  M 
Burbank  to  Nathan  Dohrman  Co. 
Jan.    11,    1915 

Jan.  25,  1915— W  GENESEE  Cor. 
Balboa  Park  S  27-6  feet  Lot  24  Blk 
1  Sunnyside.  No.  1  Genesee  St. 
Leota  Hoch  to  Stevenson  &  Gowan 
Jan.    23.    1915 

Jan.  25,  1915— E  RAMONA  AVE  190 
S  14th  S  25xE  75.  Louise  B  Schlaich 
(wt  Chas.  L)  to  whom  it  may  con- 
cern  Jan.     23.     1915 

Jan.  25.  1915— LOT  296  Jacob  Hey- 
mans  Sub  Cobb  Tract.  Wm  Hanson 
to    Wm    Grahn Jan.    20,    1915 

Jan.  25,  1915— SW  CLEMENT  AND 
Third  Ave  S  70xW  30.  F  De 
Curtoni  to  J  I  Mitrovich .  .  Jan.  21,  '15 

Jan.  25,  1915— E  SIXTEENTH  AVE 
232-3  N  Clement  N  26x—  135. 
Jeanette  Yates  to  whom  it  may 
concern Jan.     20,     1915 

Jan.  26,  1915— N  LAKE  57-6  W  ]6th 
Ave  W  25xN  100.  Charles  J  Gal- 
latin to  A  Sarraille  and  S  Lago- 
marsino Jan.   16.   1915 

Jan.  25,  1915— E  TWENTY-FIRST 
Ave    175   S   Lincoln   Way.     Angelita 

Lindsey    to    Mac    Arthur    Bros 

Jan.     23,     1915 

Jan.  26,  1915— E  SIXTH  AVE  566  N 
Lake  E  120  N  84-9  m  or  1  SW  194-4 
S  27-11/^  E  70-1%  m  or  1  S  11-4. 
Elise  A  Drexler  to  J  Wendering.. 
Jan.    18,    1915 

Jan.  26,  1915— EXPOSITION  SITE. 
Panama- Pacific  International  Ex- 
position Co  to  Western  Bldg  &  Eng 
Co Jan.    25.    1915 

Jan.  26,  1915— NE  HYDE  &  FRAN- 
cisco    E    45xN    137-6.        Blanche      H 

Patigan  to  Harvey  A   Klyce 

Jan.    22.    1915 

Jan.  26.  1915— E  TWELFTH  AVE  225 
N  Balboa;  E  12th  Ave  200  N  Bal- 
boa. C  A  Hall  to  whom  it  may 
concern Jan.    25.     1915 

Jan.     27.     1915 — E     TWENTY-FIRST 

Ave    125    S   Geary 25    E    120    N 

25  W  120.  Johnson  &  Johnson  or 
A  E  Johnson  to  whom  it  may  con- 
cern  Jan.     27,     1915 

Jan.  27.  1915— LOT  27  and  that  ptn 
Lot  28  described  as  SW  West  Clay 
5.77  SE  from  N  bdy  line  Lot  28  NW 
5.77  S  125.56  SE  5.35  N  125.40  m  or 
1,  West  Clay  Park.  Mary  L 
Knecht  to  T  W  McClenahan  &  Co.  . 
Jan.    23,    1915 

Jan.  27.  1915— N  BROADWAY  68-9 
W  Webster   W   148-9xN   275.      Jas  L 

Flood    to   Dowling   &    Ahlert 

Jan.    22.    1915 

Jan.  27.  191.5— LOT  .".0  AND  N  Vs  Lot 
29  Blk  23,  Crocker  Amazon  Tract 
John  Bjorkman  to  whom  it  may 
concern.  .••■.. Jant    22,    1915 


Jan.  26.  1915— SE  PIERCE  &  CHEST- 
nut  25x110.  John  and  Christina 
Paymiller  to  whom  it  may  concern 

Jan.  28.  1915— BLOCK  BDED  BY 
Grove,  Larkin.  Hayes  and  Polk. 
Panama-Pacific  International  Ex- 
position Co  to  Roberts  Mfg  Co 

Jan.  25.  1915 

Jan.  28.  1915— E  THIRTY-SEVENTH 
Ave  175  N  Anza  N  25xE  120.  Fred 
L  McDowell  to  Fred  L  McDowell.  .  . 
Jan.    23.    1915 

Jan.  28.  1915 — W  EUREKA  23-4  S 
22nd  S  46-lOxW  76.  N  J  Nelson  to 
whom  it  may  concern ....  Jan.  27.  1915 

Jan.  28,  1915— N  SACRAMENTO  201 
W  Taylor  W  27-6xN  120.  C  C  Mc- 
Kenzie  to  J  Prout Jan.  15,  1915 

Jan.  28,  1915— E  BAKER  125  S  Fil- 
bert   S    25xE    100.      Mabel    A    Flood 

"  ~  to  W  W   Rednall Jan.   27,   1915 

Jan.  28,  1915— SW  TAILOR  &  EDDY 
W  137-6xS  137-6.  Morris,  Joseph 
and  Julia  Hyman,  Theresa  Stone, 
Emilie  Baruch  and  Henry  W  Hy- 
man   Estate    Co    to   Scott    Co 

Jan.    25,    1915 

Jan.  28,  1915— N  JACKSON  40  E 
Spruce.  Louis  Saroni  by  Macdon- 
ald  &  Kahn  to  Bradley  &  O'Reilly. 
Jan.  25,  1915 

Jan.  29,  ]915— W  SEVENTEENTH 
Ave  200  S  Anza  25x120.  Wm  P 
Nolan  to  whom  it  may  concern... 
Jan.    29,    1913 

Jan.  29,  1915— S  ELLIS  137-6  W 
Jones      W    S2-6xS    137-6.        Traders 

Realty  Co  to  Jas  S  Fennell 

Jan.    23.    1915 

Jan.  29.  1915— S  O'FARRELL  bet. 
Mason  &  Taylor;  No.  339  O'Farrell. 
Justin  Taravellier  to  H  W  Arnold 
Jan.  29,  1915 

Jan.  29.  1915— E  SIXTEENTH  AVE 
206-3  N  Clement  N  22xE  135. 
Jeanette  Yates  to  whom  it  may 
concern Jan.    27.    1915 

Jan.  29.  1915 — ^E  TWENTY-SIXTH 
Ave  70  N  West  Clay  N  30xE  80. 
John  J  or  J  Sheehan  to  R  L  Tur- 
ner. ...  ; Jan.    28,    1915 

Jan.  29,  1915— N  BALBOA  95  W  9th 
Ave.  Thos  Vodden  to  Thomas 
Vodden   &   Son Jan.    23,    1915 

Jan.  29,  1915— SE  FRANCISCO  AND 
Hyde  S  97-6xE  62-6.  F  Dudley  Tait 
to  H  A  Klyce Jan.   25,   1915 

Jan.     29,       1915— PACIFIC    NO.       3271. 
(rear).       Katharine     P     Hooker     to 
K   H  McKenzie   &  Co.... Jan.   27,   1915 
4 
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Jan.  16,  1915— W  TWENTY-THIRD 
Ave  215  S  Uloa  S  25xW  120.  M 
Bertolino  vs  J  H  Claussen,  Isadora 
Claus-sen   and   J   H   Haner $330 

Jan.  16.  191.5— E  EUREKA  150  S  18th 
S  108-6xE  120.  J  S  Guerin  &  Co  vs 
Beulah  Real  Estate  Co,  A  E  Olsen 
and    A    Sundberg $292.75 

Jan.  16,  1915 — NW  TWENTY-FIRST 
and  Hampshire  N  93xW  25.  Loop 
Lumber  Co  vs  A  Filipini $115.84 

Jan.  16,  1915— W  NINTH  AVE  125  S 
Geary  S  25xW  120.  Loop  Lumber 
Co    vs    A    Filipini $70.45 

Jan.  IS,  1915 — PTN  OF  LAND  BDED 
on  W  by  Illinois;  S  by  20th;  N 
by  19th;  E  by  Bay  of  San  Fran- 
cisco. Frank  Morse  Spencer  (as 
."Spencer  Elevator  Co),  $825;  Frank 
P  Doe  Co,  $3333.36;  Pacific  Build- 
ing Materials  Co,  $432  vs  Union 
Iron  Works  and  Thos  H  Day's  Sons 


Jan.  18.  1915— N  HEARST  AVE  125 
VV  Genessee  W  25xN  112-6.  L  A 
lluf Schmidt  Mfg  Co  vs  H  H  Wendt 
$85.25 

.Ian.  20.  1915— SW  CAPP  AND  26TH 
VV  25xS  100  m  or  1  NE  87-9  to  beg. 
Robei't  McLelland  vs  Marie  or 
.Mary  Revilli  or  Marie  Antoinette 
Revilli     $1200 

Jan.  20,  1915— SW  CAPP  AND  26TH 
W  25  S  100  m  or  1  NE  87-9  m  or  1. 
Robert  McLelland.  Inc  vs  Marie  or 
-Mary  Revilli  or  IMarie  Antoinette 
Revilli     $1648.78 

.Ian.  21,  1915— SW  STEINER  AND 
Greenwich  S  25xW  100.  Flbroslone 
&  Roofing  Co  vs  R  Morisio,  G 
Alessio    and    P    Prasso $56 

Jan.  21,  1915— S  McALLISTER  55  W 
Gough  W  55xS  .137-6.  Petersen- 
James  Co  vs  Ruben  Cohn  and  B  O 
Smith      $88.75 

Jan.  21.  1915— SW  TWENTY-SIXTH 
and  Capp  W  25  m  or  1  S  100  m  or  1 
to  NW  Serpentine  Ave  NE  31  m  or 
1  N  87-9  m  or  1.  A  and  D  Ratto  (as 
Ratto  &  Ratto)  vs  Maria  RiveUi.. 
$4742.60 

Jan.  21,  1915 — NW  MARKET  AND  W 
The  Embarcadero  NW  along  W 
line  The  Embarcadero  to  a  point 
formed  by  intersection  of  W  The 
Embarcadero  and  S  Commercial  W 
along  Commercial  to  a  pt  481-8  E 
Drumm  S  59-9  E  45-8  S  59-9  to  a 
pt  on  N  Sacramento  527-4  E  Drumm 
N  to  beg.  Pacific  Mfg.  Co  vs  Thos. 
H  Day's  Sons  and  Henry  Cowell 
Lime    &    Cement    Co $2942.92 

Jan.  23.  1913 — N  TWENTIETH  200  E 
Illinois  N  200  W  200  th  along  E 
Illinois  to  S  18th  th  along  S  18th 
to  W  Maryland,  th  along  W  Mary- 
land to  N  20th  th  along  N  20th  to 
beg.  Califoi-nia  Construction  Co  vs 
Union  Iron  Works  and  Thos  H 
Day's     Sons     $592 

Jan.  23.  1915— S  TWENTIETH  200  B 
Michigan  S  133-7M!xE  79-8.  Build- 
ers' Supply  Depot  vs  Harry  L  and 
Chas  A  Day  (as  Thos  H  pay's 
Sons)   and  Union  Iron  Works.  ..  .$578 

Jan.  23.  1915— N  O'FARRELL  74  W 
Larkin  W  63-6xN  120.  J  S  Guerin 
&  Co  vs  Maria  Schumacher.  H  W 
Ludemann.  Hermine  Ludemann, 
Richard  Sinnott  and  A  Sundberg 
$335.30 

Jan.  25.  1915— E  SHOTWELL  125  S 
13lh  S  75xE  122-6.  Camp  &  Carillon 
vs    Frances    D    Price $85 

Jan.  25,  1915— W  SIXTH  AVE  175  S 
Geary  S  25x100.  Ed  Evans  vs 
Agnes    Sullivan    $29 

Jan.  23,  1913— LOTS  4  AND  5  BLK  3 
Crocker  Amazon  Tract.  J  I  Mitro- 
vich Bldg  Co  vs  Vittoric  Boicelli.. 
$5000 

Jan.  25.  1915— SW  GALVEZ  AVE  100 
NW  Mendel  1  NW  50xSW  100  Ptn 
Lot  28  Blk  139  Central  Park  Hd 
Assn.  Spring  Valley  Lumber  Yard 
vs  Remy  and  Marie  Laplace  and  J 
Pedeupe     $243.86 

Jan.  26.  1915- S  RAUSCH  AND 
Howard  SE  73xSW  56;  SW  Rausch 
73  SE  Howard  SE  27xNW  36.  The 
Gas  &  Electric  Appliance  Co.  Inc 
vs  W  R  Bell,  Chas  Alsop,  Daniel  G 
Coleman,  Edw  H  Coleman  and 
.Margaret  V  Coleman $678.12 

Jan.  26,  1915— W  DOLORES  55  m  or 
IS  28th  S  25xW  95  m  or  1.  The 
Greater  City  Lumber  Co  vs  Mrs  A 
Cohane     $67.1 5 

.Ian  27,  1915— S  HOWARD  &  RAUSCH 
SW  56xSE  73;  SW  Rausch  73  SE 
Howard      SW    56xSE    27.      Peerless 
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Get  It  F^pom  Bacon 


5X00"^ 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried   in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST,  S.  F. 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


Structural  Steel 
Contractors 

Works  a  I 

HA.RRISOIM  ST., 

t>et.  Stii  &  9tti 

San  F'ranclsco 

Telephone   IVfarKet  337 


Ayoiuies  C^o  v.s  Daniel  C.  lUlw  H 
and  Margaret  V  Coleman  and  Wm 
a    liell     $360 

Jan.  :'7,  1!)15— S  UAUSCH  AND 
Howard  SK  lOOxSW  5fi:  also  des- 
cribed as  S  Uaiiscli  and  Howard  SE 
T.">xS\V  ,■)(;.  K\V  Jtaiiseh  73  SR  How- 
ard SK  27.\SW  5(!.  A  \V  Pike  & 
Co  vs  W  I J  Hell.  Chas  L  Alsop, 
Dani<'l  (J  Coleman.  ICdward  H  Cole- 
man aiui  .Margaret  V  Coleman.... 
1281.29 

.Ian  27.  liil.-.— S  HOWAUD  &  RAUSCH 
SK  tOMxSW  »G.  lieinhart  Lumber 
PlaniuK^  .Mill  Co  vs  Wm  R  Bell,  D 
(5  Coleman.  E  H  Coleman  and 
MarBaret    V    Coleman J81.60 

.Ian.  27.  191.";— N\V  MARKET  AND 
The  Einbarcadero  (Ea.st)  N  to  Com- 
mercial. W  to  n  point  4S1-8  E 
Kriinim  .S  n9-9  E  4.'i-.S  .S  .IP-O  E  to 
.Marker  NE  to  bcM.  City  .Slip  Ty.its 
I'.S.  119.  121.  122.  Western  Iron 
Works  vs  Henry  Cowell  Mme  & 
Oelnenl  Co  and  Thomas  U  Day's 
SonP |:,(;<) 

Ian  it.  1!>1.-.— .NE  IIAKHIT  K-  Pli:UCE 
l':-7.'>xN  inn.  Earnoeelila  Petri  K- 
Co  v,s  ,1    II   and   Sam   llerni.nin .  ,  f  Ii77 


.1.111.   ::.   i;)i,',--Nw   post  &  stock- 

ton  N  137-GxW  137-6.  Continental 
Fireprooflng  Co  vs  Blanche  M  Bur- 
bank      $5901.55 

.Ian.  27,  1915— SW  RAUSCH  73  SE 
Howard  SE  27xS\V  56.  W  P  Fuller 
a  Corp.  vs  W  \l  Bell,  Daniel  G 
("olenian,  i;dw  H  Coleman  and 
.Margaret    V    Coleman $372.20 

.Ian.  27,  1915— S  HOWARD  &  UAUSCH 
SE  100  W  56  NW  100  E  56.  J  W 
Schouten  &  Co  vs  Daniel  C,  Edw 
H  and  Margaret  Coleman,  W  R 
Hell    and    Chas    Alsop $3727.44 

•Ian  28.  1915— S  RAUSCH  &  HOWARD 
S  100  SW  56  NW  100  NE  56.. 
Eureka  Sash,  Door  &  Moulding 
■Mills  vs  Edward  H,  Margaret  V 
and  Daniel  G  Coleman  and  Wn\  U 
Hell $4S0 

.Ian.  2.S.  191.-.  — NK  TWKNTY- EIGHTH 
.Vve  and  Pulton  N  175  E  120  S  55  W 
21)  S  120  W  100.  E  J  Gallagher  vs 
<'lias    Kollmar    $4S 

.1.111.  2.S.  1915— SE  TENTH  AVE  AND 
.\nza  S  .13-4xE  95.  A  ..\ndorson  vs 
.\I   and  .lane   Doe  Sobel $130 

.1.111  29.  1915  — S  HOWARD  i»t  RAUSCH 
.<)•;    jiiiixSW   5li,     .loosl    Hro.s  v.s   D  Q 


AVcdnesday,       Feb.       3,       1915. 

E  H  and  Margaret  V  Coleman .  $397.91 
1  in.    29,    1915— W    THIRTY-FOURTH 
Ave     275       S     Balboa    S    30xW     120. 
Felix  McHugh  &  Son  vs  T  Jacobs.  . 

$62.50 

« 

RELEASE  OF  LIENS 

SAN    FRANCISCO    COUNTY. 

l.in.  11,  1915— SW  MASON  &  JACK- 
son  W  57-6xS  24.  C  Bloom  to  A 
Hrisa,  G  Volpi  and  Antone  Sam- 
buck     

Ian.  12,  1915— N  PAGE  100  E  Fill- 
more. Gas  &  Electric  Appliance  Co, 
Inc  to  Margaret  and  Anna  Carey.. 

Ian.  18,  1915— SW  TURK  &  POLK  S 
120  W^  97-6  N  parallel  with  Polk 
30  E  30  N  90  E  67-6.  A  E  Hornlein 
lo  John  Gallwey  and  Chas  W 
Slack,  extrs  Estate  Reuben  H 
Lloyd,    dec'd 

Ian.  20,  1915— E  EUREKA  150  S 
18th  S  10S-6xE  120.  J  S  Guerin  & 
Co  to  A  E  Olson,  Beulah  Real  Est 
Co   and    A    Sundberg 

l.m.  21,  1915 — S  LAKE  32-6  W  ISth 
Ave  W  253iS  100.  W  R  Kinney  Co 
lo  Emma  Clinton  Rose,  C  C  Turney 
O  E  Evans  and  A  Davis 

.Ian.  23,  1915- SW  GEARY  &  LARKIN 
W  76xS  120.  J  8  Guerin  &  Co, 
Chicago  Hoist  Engine  Co  to  P  J 
Gartland    and    Paul    I    Karlb 

l.in.  23,  1915 — N  WASHINGTON  128-9 
E  Jones  E  48-9  N  62-6  E  20  N  75 
W  68-9  S  137-6.  Morris  Stulsaft  Co 
to  Mae  H  Boggs 

l.in.  '26,  1915— W  SIXTH  AVE  175  S 
Geary      S    25x120.        Ed    Evans      to 

.Vgnes   Sullivan    

♦ 

O.VKLAND  AND  ALAMEDA  COUNTY. 

BOAT  HOUSE — 1  story,  reinforced 
( oncrete,  $10,000.  Oakland,  Cal.  Ar- 
.  hitect,  W.  D.  Reed,  Oakland  Bank  of 
.Savings,  Oakland.  Owners,  City  of 
I  akland.  This 'building  has  been  nien- 
lioned  htie  before  when  plans  were 
liist  started.  Bids  are  now  -being 
liken  and  will  be  opened  by  the  Park 
Comnii.'isioners  on  February  3.  The 
building  lias  been  designed  to  accom- 
inodate  canoes  exclusively.  Interior 
linish  will  be  of  pine.  Exterior  of  the 
iniilding  will  be  faced  with  cement 
plaster.  A  clay  tile  roof  will  be  used. 
Bids  will  be  opened  at  the  same  meet- 
ing for  a  frame  tower  to  be  erected 
for  the  Park  Commission.  Plans  can 
be  secured  from  the  office  of  the  ar- 
chitect or  from  the  Secretary  of  the 
I'aik    Commission. 

APART.MENT  HOUSE— 1  story  and 
base.  Class  C  construction,  $70,000. 
Oakland.  Cal.  -Architect.  Clay  N.  Bur- 
rell.  Albany  Block,  Oakland.  Owner. 
.1.  -Meyers.  The  building  will  be  erece- 
ed  on  Alice  street  and  has  been  de- 
.•<igned  to  contain  a  total  of  33  suites 
of  two,  three  and  four  rooms.  All 
apartments  will  have  private  bath 
looms.  Interior  of  the  building  will 
be  finished  in  pine,  redwood  and  hard- 
wood. .Some  hardwood  floors  will  be 
used.  Plans  provide  for  steam  heat, 
elevator  service,  a  hot  water  supply 
and  vacuum  cleaning  system.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position lloors.  All  suites  will  be 
einiipped  with  wall  beds.  Exterior  of 
llie  building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plana 
aie  complete  and  in  the  hands  of  the 
owner  who  is  now  letting  subcortracts 
for    thv  work. 


Wednesday,       Feb. 


1915. 


WATER  SYSTEM  EXTENSION  — 
Co.st  not  stated.  Oakland,  Cal.  Engi- 
neer, City  Engineer,  Oakland.  Own- 
ers, City  of  Oakland.  Plans  are  com- 
plete and  bids  will  be  opened  on  Feb- 
ruary 4th  for  constructing  a  water 
system  along  the  Quay  Wall  from 
Myrtle  street  to  Clay  street.  Plans  can 
can  ba  secured  from  the  office  of  the 
City    Engineer. 

RESIDENCE  —  ^  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect,  John  Hudson  Thomas,  Fiist 
National  Bank  Bldg.,  Berkeley.  Own- 
er, €.  S.  Cherry.  The  dwelling  will  be 
erected  in  Rockridge  Park  and  has 
been  deHigned  for  a  seven  room  house 
with  bath  and  sleeping  porch.  Interior 
will  be  finished  in  pine,  hardwoods 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  9re 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  have  tile 
door  and  wainscot.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures  are  being  taken. 

RESIDENCF:  —  2  story  and  base, 
frame,  $4,800.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  Dr.  W.  L..  McCrack- 
en,  1327  Broadway,  Oakland.  The  dwell- 
ing will  be  erected  on  the  south  side 
of  Lake  Shore  Drive  east  of  Walla 
Vista  and  has  been  designed  for  a 
seven-''oom  house  with  two  batns  and 
sleeping  porch.  A  private  garage  will 
occupy  the  basement.  Interior  of  the 
dwelling  will  be  finished  in  pine  and 
hardwood  with  some  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. Bath  rooms  will  be  finished  in 
tile.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

ICESIDENCE  —  2  story  and  b-.se, 
frame,  $3,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  Paul  E.  Woodburn, 
396.5  Greenwood  avenue.  Oakland.  The 
dwelling  will  be  erected  on  the  ea.st 
side  of  Greenwood  avenue,  south  of 
Brighton,  and  has  been  designed  to 
contain  seven  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine,  redwood  and 
white  enamel.  Hardwood  fioor.*--  will 
be  used  in  the  living  room,  dining 
loom  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath  room. 
An  automatic  water  heattr  will  be 
installed.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor 
under  the  personal  direction  of  the 
owner. 

RESIDENCE  —  2  story  and  base, 
frame.  $.5,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  William  C.  Mason, 
1.561  Marin  View  avenue,  Berkeley.  The 
dwelling  will  be  erected  on  the  north 
side  of  Ocean  View  avenue  east  of  The 
Cross  roads,  and  has  been  designed  for 
an  eleven-room  house  with  two  baths 
and  sleeping  porches.  Interior  finish 
will  be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.     Mantels  will  be  of  tile  or  brick. 
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Tile  wainscot  will  be  used  in  the  bath 
rooms.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are  now   being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $10,000.  Oakland,  Cal.  Archi- 
tects. Schirmer-Bugbee  Co.,  Dalziel 
Bldg.,  Oakland.  Owner,  Dr.  F.  W. 
Shores.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
three  baths,  sleeping  porch  and  separ- 
ate garage,  and  will  be  erected  in  the 
Crocker  Highlands.  Interior  will  be 
finished  in  pine,  hardwoods  and  white 
enamel.  Hardwood  floors  will  be  used 
thjoughout.  Bath  rooms  will  be  fin- 
ished in  tile  and  equipped  with  show- 
ers. Plans  provide  foi-  furnace  heat,  a 
hot  vvatei  circulating  system  and  vac- 
uum cleaning.  There  will  be  several 
open  fire  places  and  tile  or  brick  man- 
tels. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  mntal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  is  taking  sub- 
figures  on   the  work. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,500.  Oakland.  Cal.  Archi- 
tect. Hiram  King  Lovell,  7S1  Brooklyn 
avenue.  Oakland.  Owner,  H.  M.  Walker, 
Monadnock  Bldg.,  S.  F.  The  dwelling 
will  be  erected  on  Arimo  avenue  east 
of  Walla  Vista,  and  has  been  designed 
to  contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Hardwood  Hoors  will  be  used  in  the 
living  and  dining  rooms,  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of  tile 
or  brick.  Tile  floors  and  wainscot  will 
be  used  in  the  bath  rooms.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  I^abor.  Materials  are 
now   being-  purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $20,000.  Oakland.  Cal.  Archi- 
tects, Schirmer-Bugbee  Co.,  Dalziel 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  dwelling  will  be  erected  in 
Rockridge  Park  and  has  been  designed 
to  contain  twelve  i-ooms.  three  baths 
and  sleeping  porch.  A  separate  ga- 
rage will  be  erected  on  the  property. 
Interior  of  the  dwelling  will  be  fin- 
ished in  pine,  redwood,  hardwood  and 
white  enamel.  Haidwood  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  a  central  heating  system, 
a  hot  water  circulating  system,  open 
fire  places  and  vacuum  cleaning.  Bath 
rooms  will  have  tile  w^ainscot  and 
floors.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

RESIDENCE— 11/^  Story  and  base, 
frame,  $3,300.  Berkeley.  Alameda  Co., 
Cal.  Architect.  H.  P.  Smith.  Blake 
Bldg.,  Oakland.  Owner.  P.  O.  Boyd. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  bath  and  sleep- 
ing porch,  and  will  be  erected  in  Boyd 
Court.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  open 
fire  places.  .Mantels  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be    installed.       Exterior    of    the    hou.se 
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will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

APARTMENT  HOUSE  ALTERATION 
— Frame  construction,  $3,000.  Oak- 
land. Cal.  Architect,  none.  Owner.  C. 
M.  MacGregor.  470  13th  street,  Oak- 
land. The  present  three-story  flat 
building  on  the  west  side  of  Fallon 
street.  125  feet  north  of  9th.  will  be  al- 
tered into  a  modern  apartment  house. 
Included  in  the  work  will  be  new  inte- 
rior partitions,  plumbing.  painting, 
electric  work,  plastering  and  interior 
finish.  No  exterior  alteration  is  con- 
templated. Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the   work  by  Day  Labor. 

FLATS — -2  story  and  base,  frame. 
$6,000.  Berkeley,  Alameda  Co..  Cai. 
Architect,  none.  Owner.  Olaf  Johnson. 
ISll  Rose  street,  Berkeley.  The  build- 
ing will  be  erected  at  the  northwest 
corner  of  Rose  and  Josephine  streets, 
and  has  been  designed  to  contain  six- 
teen rooms,  which  will  be  arranged  in 
four  and  six  room  flats.  Interior  finish 
will  be  of  pine,  redwood  and  elm.  Some 
haidwood  floors  will  be  used.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  A  hot 
water  circulating  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  I.,abor.  .Materials  are 
now   being   purchased. 

FACTORY— 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Oak- 
land. Cal.  Architect.  Edward  .McManus. 
Herberts'  Hotel.  S.  F.  Owners.  Mar- 
'chant  Calculating  Machine  Co..  Syn- 
dicate Bldg..  Oakland.  This,  the  first 
unit  of  a  large  plant,  which  has  been 
designed  in  three  units,  will  be  erect- 
ed on  Stanford  avenue  and  will  cover 
a  ground  area  of  300  by  40  feet.  There 
will  be  a  cement  floor.  Interior  finish 
will  be  of  pine.  Metal  window  sash 
and  frames  are  specified.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Bids  are  now  being  taken  on 
this  unit  by  R.  H.  -Marchant,  Sundi- 
cate  Bldg.,  Oakland.  Further  mention 
will  be  made  of  the  other  units  as  bids 
are   called. 


Building  Contracts  Avrardeu. 


No. 

120 
121 
122 
123 
124 
12i5 
126 
127 
129 
134 
135 
136 
137 
141 
142 
143 
144 
150 
151 
152 
153 


Oakland. 

O^ner  Contractor 

Cox      Cox 

Struzzibinnetti     ...Hurlbut 

Abrahamson     Kulchar 

Coleman     Griffin 

Landucci     Hagert 

Jordan     Jordan 

Burger      Burger 

MacGregor      .  .  .  .MacGregor 

Parker    Cederborg 

Woodburn     Woodburn 

McCracken     .  .  .  .  McCracken 

Mason     Mason 

Hamilton     Hamilton 

Wingate    Sheridan 

Walker     Walker 

Dann    Foss 

Chiesa   Passerine 

MacGregor     MacGregor 

Duncan     Burnett 

Winter     Hansen 

Kulchar    Kulchar 


Amt. 

1950 

1700 

840 

400 

400 

1400 

2500 

2500 

619 

3000 

4000 

5000 

2000 

1000 

3500 

4160 

1000 

3000 

650 

500 

1000 


DWELLING 

(120)      S  DAMUTH  300  E  Fruitvale  Ave 
Oakland.     One-story  5-room  dwelling 

Owner Cox  &  Nichols,   1719  Castro 

Oakland. 
-Architect  .  .  .None, 
Day's  work.  COST,  $19.10 
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DWELLING 

(121)     SW       NINETIETH      AVE      AND 
Holly,    Oakland.      One-story      5-room 
dwelling. 
Owner F.  Stuzzibinnetti,  6027  Cal- 
ifornia,  San   Francisco. 
Architect  . .  .None. 

Contractor.. C.    B.    Hurlburt,    9818    "B," 
Oakland.  COST.    |1700 
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DWELLING 

(134)      K    GnEENWOOD      AVE    520      H 
Brighton    Ave.,    Oakland.      One-story 
7-rooni    dwelling. 

Owner Paul      E.    Woodburn,      3965 

Greenwood  Ave.,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $3000 


ALTERATIONS 

(122)      SE    THIRTEENTH    AND    CLAY, 
Oakland.      Alter   brick    building. 

Owner Jules  and  Hugh  Abraham- 

sor,   ISth  and  Washington, 
Oakland. 
Architect  ...C.   W.   Dickey,   Central   Bk. 

Bldg.,    Oakland. 
Contractor.  .S.   Kulchar   &   Co.,    51S   4th, 

Oakland. 
Filed  .Ian.   25,  '15.     Dated  Jan.   18,  '15. 

Completed    and    accepted 75% 

Usual    35    days 25% 

TOTAL  COST,  J840 
Bond,  none.  Limit,  Feb.  1,  1915.  For- 
feit, none.  Plans  and  specifications 
liled. 


ALTERATIONS 

(123)      SE       SEVENTH       AND       WEST. 
Oakland.      Alterations. 

Owner T.  Coleman,  618  West,  Okd. 

Architect  . .  .None. 

Contractor.  .C.   M.  Griffin,   746   5th   Ave., 
Oakland. 

COST,    $400 


ALTERATIONS 

(124     NO.    1747      SEVENTH,      Oakland. 
Alterations. 

Owner Arturo   Landucci,   Prem. 

Architect  .  .  .None. 

Contractor.  .Hagert      &      Cordano,    1759 
8th,   Oakland. 

COST,   $400 


DWELLING 

(12,-.)  NO.     10S36     HORTBNSE    AVE., 

Oakland.   One-story    4-room   dwelling. 

Owner Mae   Jordan,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $1400 


DWELLING 

(126)      N  CLIFTON  150  W  College  Ave., 
Oakland.     One-story  5-room  dwelling 

Owner Frank   W.   Burger,  858   52d, 

Oakland. 
Aicliitect  .  .  .None. 
Day's    work.  COST.    $2500 


ALTERATIONS 

(127)      W    FALLON    75    N    Xinth,    Oak- 
land.    Alter   Hats   into   apartments. 

Owner C.   M.   MacGregor,   470   13th. 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $2500 


RETAINING  WALL,  ETC. 
(129)  NE  COR.  WELLINGTON  AND 
Peach  Ave.,  Oakland.  All  work  for 
concrete  retaining  walls,  sidewalks, 
extension  tile  drain  and  2  cement 
steps. 

Owner Mr.s.    K.    M.    F.    Parker   and 

.Mis.s       W.    .McKarland,      57!' 
23rd,    Oakland. 
.Architect  ..  .Chas.     W.     McCall.    Central 

Bank  Hldg..  Oakland. 
Contractor.  .Cederborg       it       Ander.son. 

1033    Poplar.   Oakland. 
Filed  Jan.   26,  '15.      Dated  Jan.   2l,  '1.5. 

Completed    and    accepted $350 

tut  ilii.iH  iificr   26!) 

TOTAL  PO-S^T,  $61  !i 
:!'>ii(l,  null.-.  Mmlt.  31)  dny.s.  Forfeit, 
pjjin.i   iin't   .'^peclflcntlonH,    none. 


DWELLING 

(135)      S     LAKE     SHORE     AVE     450     E 

Wa^la  Vista.   Oakland.     Two-story   9- 

room  dwelling. 

Owner Dr.   W.  L.   McCracken,   1327 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $4  800 


DWELLING 

(136)  N  OCEAN  VIEW  DRIVE  100 
W  The  Crossroads,  Oakland.  Two- 
story   11-room  dwelling. 

Owner Wm.   C.   Mason,   1561   Marin 

Ave.,   Berkeley. 

Architect  .  .  .None. 

Day's  work.  COST,    $5000 


DWELLING 

(137)      B    FIFTH    AVE    135    S    E-22nd, 

Oakland.      Two-story    5-room    dwlg. 
Owner W.    S.    Hamilton,     68    Gar- 
land Ave.,  Oakland. 
Architect  . .  .None. 
Day's  work.  COST    $2000 


DWELLING 

(141)  E  SIXTY-FOURTH  AVE  opp. 
Vii-ginia,  Oakland.  One-story  four- 
loom  dwelling. 

Owner W.       W.       Wingate,       1020 

Broadway,  Oakland. 
Architect  .  .  .None. 

Contractor.  .K.       M.       Sheridan,        1020 
Broadway,  Oakland. 

COST,    $100(1 


DWELLING 

(142)  N  AltlMO  AVE  680  E  Walla 
Vi.sla,  •  Oakland.  Two-story  C-room 
dwelling. 

Owner H.    M.    Walker,    Monadnock 

Bldg.,    San    Francisco. 

Architect  ..  .Hiram  King  Lovell,  781 
Brooklyn  Ave.,  Oakland. 

Day's    work.  COST,    $2-»00 

FRAME   FLATS 

(143)  NW  PIEDMONT  AVE  i-iO  SW 
John  SW  40xNW  125,  Oakland.  All 
work  for  two-story  10-room  frame 
flats. 

Owner Mary  A.  Dann  by  Mrs.  A.  A. 

Miller,   Attorney-in-fact. 
Architect  .  .  .None. 
Contractor.  .C.    C.    Foss,    1242    1st    Ave., 

Oakland. 
Filed  Jan.   28,  '15.     Dated  Jan.   23,  '15. 

Frame    enclosed    14 

Plates    on    14 

Completed   and   accepted 14 

Usual    35   days % 

TOTAL  (X)ST,  $4160 
Bond,  $2000.  Surety,  American  Surety 
Co.  Limit,  90  days  after  Jan.  25.  For- 
feit, none.  Plans  and  specifications 
filed. 

FR.AME  DWELLING 

(144)  PORTLAND  AVE  25  from 
Steinage  Ave.,  Albany.  .Ml  work  for 
one-story   and   basement   frame  dwlg. 

Owner Angelo   Chiesa,    S.    F. 

.\rchitert  .  .  .None. 

Contractor.  .Giovanni  Passerino.  .MS 
Green,    San    Francisco. 

lil.ci   .1.111.   2S.  '15.     Dated  Jan.   25,  '15. 

l''iame  up  and   roof  on $300 

Plaster  on    300 


Wednesday,       Feb.       3.       1915. 

Completed   and   accepted 400 

TOTAL  COST.   $1000        j 
l">ond.    none.      Limit,    60    days.      Forfeit, 
none.     Plans  and  specifications  filed. 


ALTERATIONS 

(150)  W    FALLON    125    N    Ninth.    Oak- 
land.     Alter   flats    into   apartments. 

owner C.   M.   MacGregor,   470   I3th, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $.1000 

ADDITION 

(151)  N(J.  915  MYRTLE,  Oakland.     Ad- 
dition. 

Owner Margaret  Duncan,  Prem. 

-Architect  .  .  .None. 

Contractor.  .F.    L.    Burnett,    745    Aileen, 
Oakland. 

COST,   $650 


VLTEUATIONS 

(152)      NO.    3336    E-TENTH,       Oakland. 
Alterations. 

Owner Mrs.  Georgine  Winter,  2358 

Peralta   Ave.,    Oakland. 
.\rchitect  .  .  .None. 

Contractor.  .R.      Hansen,    2266      E-19th, 
Oakland. 

COST,    $500 


FACTORY 

(153)      SW  TENTH  AVE  &  E-EIGHTH, 
Oakland.     Two-story  factory. 

Owner S.    Kulchar,    518    4th,    Okd. 

.\rchitect  .  .  .None. 

Day's     work.  COST,     $1000 

Bnilding  Contracts   Awarded. 
Berkeley. 

.\o.        Owner  Contractor     Amt. 

1 1 8  Hernhard     Bernhard         500 

119  Ross     Estey  960 

128     Johnson      Johnson        2000 

145  Dutra    Button  4318 

146  Erikson    Swanson  4426 

147  Anzart     Anzart  500 

148  Estrange     Aalto  722 

149  Johanson     Johanson  6000 

DWELLING 

(118)    NO.   2010   Virginia,   Berkeley.   One 
story    4-room    dwelling. 

Owner Mrs.  S.  T.   Bernhard,   Prem. 

Architect  .  .  .None. 

Contractor .  .A.    E.    Kennedy,    Premises. 

COST.    $500 


DWELLING 

(128)  N  ADDISON  300  E.  San  Pablo 
Ave.,  Berkeley.  One  and  one-half- 
story   7-room  dwelling. 

Owner M.    Johnson,    Addison    opp. 

Byron,    Berkeley. 

-Architect  .  .  .None. 

Day's  ^vork.  COST,    $2000 


I'RAME  DWELLING 

(145)  W  SPRUCE  150  S  Cedar  being 
Lots  4  and  3  BIk  3  Kellogg  Tract, 
Berkeley.  ,  .Ml  work  except  heating 
foi-  two-story   frame  dwelling. 

(»wner Fi'ank   Dutra. 

Architect  ....Tames  W.  Plachek.  Ache- 
son   Bldg..   Berkeley. 

I 'onlr.-Htor .  .  Frank  Button.  1625  Shat- 
tuck  Ave.,  Berkeley. 


ADDITION  I 

(119)      W    McGEE    AVE   252   S   Bancroft  : 

Way,    Berkeley.      Addition.  >; 

Owner Miss        Mary       Ross,       2217  u 

Dwight    Way,    Berkeley.  1| 

Architect  .  .  .None.  T 

•Jontractor.  .(^.    F.    Estey.     1815    Hearst  "| 

Ave.,    Berke'ey.  I 

COST,    $960  I 


Wetintsday,       Feb. 


]91o. 
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Filed  Jan.   28,  'l.'>.     Dated  Jan.   19,  '15. 

Frame  up    $863.60 

Plumbing'  and  electric  work  rough- 
ed in   863.60 

Plastered     863.60 

Completed    and    accepted 863.60 

Usual    35    days 863.60 

TOTAL   COST,    $4318.00 

Bond,    $2160.      Surety,    American    Surety 

Co.     Limit,   SO   days.     Forfeit,    $5.   Plans 

and  specifications  filed. 

FRAME    DWELLING 

(146)  LOT  16  ELK  30  Amended  Map 
Fairmont,  Berkeley.  All  work  for 
two-story   frame   dwelling. 

Owner Mrs.    Agnes    Erikson,      1104 

Fell,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Oscar   Swanson,   S.    F. 

Filed  Jan.   28,  '15.      Dated  Jan.   27,  '15. 

Frame    up    14 

Brown    coated    14 

Completed   and   accepted \i 

Usual   35   days 14 

TOTAL    COST,    $4426 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.     Plans   and   specifications   filed. 


Contractor ..  John     MacKay,     2611     Cal- 
houn,   Alameda. 

COST,    $900 


ADDITION 

(147)      NO.  1913  BANCROFT  WAY,  Ber- 
keley.     Addition. 

Owner M.  Anzart,  Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $500 


ADDITION 

(148)      NO.  1336  SAN  PABLO  AVE.,  Ber- 
keley.    Addition. 

Owner Julia  L.   Estrange,   Prem. 

Architect  . .  .None. 

Contractor.  .E.    J.    Aalto,    1531    Califor- 
nia,  Berkeley. 

COST,    $722 


FLATS 

(149)      NW    ROSE      AND      JOSEPHINE, 
Berkeley.      Two-story   16-room   flats. 

Owner Gustaf  Johanson,  1811  Rose 

Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $6000 


Building;   Contracts    Avrarded 


Aliuueda. 

No.  Owner                      Contractor  Amt. 

130  Riechel     Lynch  1600 

131  Adams     Adams  1200 

132  Zunine     MacKay  900 

133  Elks     Clark  1000 

138  Robins     Williams  500 

139  La   Jennesse    Owner  400 

140  Boyce     Lundholm  475 


DWELLING 

(130)      —   CLEMENT      AVE..      Alameda. 
One-story    8-room   dwelling. 

Owner Olaf  Riechel,   2501   Clement 

Ave.,   Alameda. 
Architect  .  .  .None. 

Contractor.  .W.    Lynch,    60th    &    Grove, 
Oakland. 

COST,    $1600 


DWELLING 

(131)      —    CLEMENT    AVE..      Alameda. 

One-story    5-room    dwelling. 
Owner.-. C.    C.    Adams,     3200    Fern- 
side    Blvd.,    Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $1200 


DWELLING 

(132)      —    FELINORE,    Alameda.      One- 
story   5-room   dwelling.     . 

Owner L.     Zunine,    2611      Calhoun, 

Alameda. 
Architect  .  .  .None. 


ADDITION 

(133)      SANTA    CLARA    near    Oak,    Ala- 
meda.    Addition. 

Owner B.  P.  O.  Elks  No.  1015,  Prem 

Architect  .  .  .None. 

Contractor.  .R.    P.    Clark,    22141/2    Santa 
Clara  Ave.,   Alameda. 

COST,  $1000 


ADDITION 

(138)      NO.      1437      BENTON,      Alameda. 
Addition. 

Owner M.  H.  Robins  Jr.,  Premises. 

Architect  .  .  .None. 

Contractor .  .J.    W.    Williams,    San    Le- 
andro. 

COST,    $500 


BABBITRY 

(139)      NO.    1566    LINCOLN    AVE.,    Ala- 
meda.     Rabbitry. 

Owner J.  A.  La  Jennesse,  Premises 

Architect  .  .  .None. 

Contractor.  .H.   V.   La  Jennesse.   Prem. 

COST,    $400 


REPAIRS 

(140)     NO.    1290    WEBSTER,    Alameda. 
Repaira. 

Owner W.    H.    Boyce,   Coalinga. 

Architect  .  .  .»None. 

Contractor .  .Jno.      M.    Lundholm,      1717 
Wood,    Alameda. 

COST,    $475 


COMPLETION  NOTICES. 


ALAMBDA  COUNTY 


Jan.  21.  1915— LOT  1  BLK  18  Clare- 
mont  Park,  Bkly.  E  A  Nickerson 
to  W  Sorensen Jan.   20,   1915 

Jan.  21.  1915— LOTS  7  AND  8  Blake 
Tract  No.  3,  Bkly.  Frank  M  Wil- 
son and  John  Muldoon  to  The  Ber- 
keley  Cornice    Works... Dec.    29,   1914 

Jan.  21.  1915 — LOT  1  BLK  18  Clare- 
mont  Park.  Bkly.  E  A  Nickerson 
to  D  Zelinsky Jan.   20.   1915 

Jan.  22,  1915— LOTS  2,  3  and  N  8  Lot 
4  Blk  37  Map  Ppty  L  M  Beaudry 
and  G  Peladeau,  Emeryville.  Axel 
Johnson  to  John  Bernhardy  and  C 
J    Anderson Jan.    1?     1915 

Jan.  23,  1914— N  FOURTEENTH  100 
W  Clay  N  103.70xW  50,  Okd.  Nellie 
E  Blood,  Jessie  L  Appleton,  Alliance 
Land  Co  through  Agt.  P  J  Walker 
Co  to  J  Gensler  (Elec  Constr  Co) 
Jan.  18.  1915;  Otis  Elevator  Co.  Jan 
14,  1915;  Carl  T  Doell,  Jan.  16,  1915; 
George  Dixon,  Jan.  14,  1925;  Mon- 
arch  Iron  Works Jan.   14,   1915 

Jan.  23,  1915— LOT  14  BLK  4  Map 
Berkeley  Heights,   Bkly.     Margaret 

Little   Waller   to   L   S   Lewis 

Jan.    22,    1915 

Jan.  23,  1915 — SE  TWENTY-FIFTH 
and  Grove  S  60xE  90,  Okd.  St. 
George  Hall  Ass'n  to  T  R  Catton. .  . 
Jan.    21.    1915 

Jan.  25.  1915— NE  JOHN  95  NW  Howe 
NW  30xNE  115,  Okd.  Mrs  Bertha 
Bauer  to  H  Malley Jan.   21.   1915 

Jan.  26.  1915— LOTS  36  AND  38  Wa- 
dean  Tract,  Okd.     James  B  Dean  & 

G  E  Wade  to  G  B  Hollenbeck 

Jan.    26,    1915 

Jan.  26.  1915— LOTS  7  AND  8  Blake 
Tract  No.  3.  Bkly.  Frank  M  Wil- 
son and  John  Muldoon  to  Electric 
Constr    Co Jan.    21,    1915 

Jan.  26,  1915— N  22-6  LOT  56  and  S 
15   Lot   55   Blk    "H"   Map   Broadway 


Terrace,  Okd.  li  Goransou  t(j 
whom   it   may   concern.  .Jan.    26,    1915 

Jan.  27,  1915 — LOT  16  BL  17  Map 
North  Cragmont,  Oakland  Tp. 
Sarah  Scott  Jones  to  Gustaf  Johan- 
son  Jan.    25,     1915 

Jan.  28,  1915— LOT  7  BLK  14  Map 
San  Pablo  Park,  Bkly.  H  J  Schmitz 
to  whom  it  may  concern.  Dec.  22,  1914 


LIENS   FILED. 


ALAMEDA    COUNTY. 


Jan.  11.  1915— NE  TAYLOR  AVE  & 
Caroline  E  53-9xN  122.24.  Alameda 
Frank  Vigno  Co  vs  Clara  T  Hess- 
man    and   —   Mitchell $130 

Jan.  11,  1915— E  NORTHSIDE  AVE 
281  N  Hopkins,  Bkly.  Frank  K 
Cann  vs  C  A  &  Honora  Doyle.  .$1 1.58 

Jan.  9,  1915— LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  John  A 
John.son  vs  Cyril  A  Legris  and  J  A 
Pilliod      $62 

Jan.  12,  1915— E  CAROLINE  36  N 
Taylor  Ave  N  30xE  53-9,  Alameda. 
Frank  Vignolo  vs  Clara  T  Hessman 
and   —    Mitchell    $130 

Jan.  12.  1915 — LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  O  B 
Lawrence  vs  Cyril  A  Legris  and 
J    A    Pilliod $55 

Jan.  13,  1915— SE  LAUREL  AVE  50 
SW  Kansas  SW  50xSE  125,  Okd. 
E  L  Blackman  Co  vs  John  Iverson 
and    E    M    Williamson $239.10 

Jan.  13,  1915— LOT  22  Map  Ridge- 
wood,  Okd.  A  Dalgleish  vs  Ferdin- 
and  Erpf   and   H   H   Welder $54.50 

Jan.  IS,  1915— LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  Panama 
Lumber  &  Mill  Co  vs  Cyril  A  Legris 
and   J   A   Pilliod    $332.78 

Jan.  19,  1915 — S  CENTRAL  AVE  100 
W  Palm  W  145xS  300.  Ala.  E  K 
Wood  Ijumber  Co  vs  Alameda 
Venice  &  Swimming  Baths.  F  N 
Dodd,  Wm  R  Geary,  A  P  Johnson 
and    Harold    Everhard $843.17 

Jan.  20,  1915— LOT  8  BLK  "E"  Map 
Berkeley  Hmd,  Bkly.  F  W  Foss 
Co  vs  H  F  J  Sattin,  Kate  and  L  W 
Forester  &  Annie  Forester  Barron 
$380.58 

Jan.  21.  1915— SW  BUENA  VISTA 
Ave  and  Hibbart  W  35xS  100.  Ala. 
Herman  H  Bergfeld  vs  T  B  Henry 
$75 

Jan.  22,  1915 — LOT  4  BLK  9  Map 
Claremont,  Bkly.  Bay  City  Bldg 
Co  vs  J  C  and  Helena  Catherine 
Bowman     $5256 

Jan.  23.  1915— LOT  43  Map  4th  Ave 
Court.  Okd.  Powell  Bros  Constr  Co 
vs  K  M  Sheridan  and  D  H  Viers 
$189.60 

Jan.    23,    1915- LOT    12    BLK    14    Map 
Town      of    Livermore,      Livermore,    . 
Pacific  Mfg  Co  vs  Court  Livermore, 
No.    77,    Foresters    of    America    and 
C  H  Rasmussen $2434.30 

Jan.  25.  1915- LOT  24  BLK  6  Map 
Melro.se  Heights,  Okd.  Joseph 
Boeddeker  vs  Torrence  S  Peterson, 
Gordon  J  Wiser,  Pearl  Wiser,  F  H 
Lowell   and  Julia  M  Her.shiser .  .  .  .  $1  2 

Jan.  25,  1915 — SW  E-TWENTIETH 
112.05  NW  16th  Ave  NW  40xSW  80, 
Okd.  Rhodes  Jamieson  Co  vs  B  T 
Evans     $212.30 

Jan.  27,  1915 — LOT  22  Ridgewood 
Tract,  Oakland.  L  V  Gelder  vs 
Ferdinand  Erpf  and  H  H  Welder.. 
$71.95 

Jan.  27,  1915— LOTS  5  AND  6  BLK  37 
Map  Town  of  Livermore,  Liver- 
more.     Pacific   Mfg   Co   vs   J   O   Mc- 


20 

Kown      $:JS9.75 

Jan.  29,  1915— LOT  22  Map  Ridge- 
vi/o(.d,  Okd.  John  P  .Maxwell  v.s 
Ferdinand    Krpf    and    H    H    Welder 

1132.16 

Jan.  29,  191.1— LOT  162  Map  Piedmont 
by-the-LaKe,  Okd.  Hogan  Lumber 
Co  vs  living  Michelson  and  John 
A     Brunje $594.72 

♦ 
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.Jan.  26,  191.-)— Lot  2  BLK  "C"  Map 
Elmcrcst,  Okd.  Reliance  Mill  & 
Lumber  Co  to  Fay  J  dorum.  .  .  $400.C0 

Jan.  26.  1915— LOT  5  BLK  29  Map 
Melrose  Heights,  Okd.  William 
Le   Bafoh  to  E  A  C  Postel 1200 


SAX  JOSE  AND  THE  SANTA  CLABA 
VALLEY. 

AI'.\KTMK.\T  HOUSE— 3  story  and 
base,  frame,  $18,000.  San  Mateo,  San 
Mateo  Co.,  Cal.  Architect,  O.  B.  Hol- 
lenbeck,  Thom.<ion  Bldg.,  Oakland. 
Owner'.s  name  withhold.  The  building 
will  contain  six  suites  of  three  rooms, 
two  .suites  of  four  rooms  and  four 
.suites  of  two  rooms.  Interiors  will  be 
finished  in  pine  and  redwood  with  some 
hardwood  doors.  Plans  provide  for 
steam  heat  and  a  hot  water  supply. 
All  apartments  wilt  have  wall  beds  and 
private  bath  rooms.  Tile  wainscot  and 
composition  floors  will  be  used  in  the 
bath  rooms.  Marble  and  tile  wainscot 
will  be  used  in  the  lobby.  Kxterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  I>abor  under  the  direction  of  the 
architect. 

HARBOR  IMPROVKMENT— Cost  not 
stated.  Redwood  City,  San  Mateo  Co., 
Cal.  Engineer,  Picto,  Redwood  City. 
Owners,  Redwood  City.  Engineer  Pic- 
to, who  is  in  charge  of  the  harbor 
work  at  Redwood  City,  has  prepared 
plans  for  additional  work,  which  in- 
cludes dredging  and  the  constiuction 
of  considerable  retaining  wall.  Bids 
will  be  called  for  as  soon  as  the  en- 
gineer's plans  are  approved  by  the 
City    Trustees. 


Bl'ILDING   CONTRACTS 

SAXTA    CLARA    COUIVTV. 


CEMENT    WORK.    ETC. 

.MOUNTAIN  VIEW  SCHOOL  LOT, 
Mountain  View.  Cement  nature,  gate 
entrance,  flower  boxes,  styles.  Per- 
golas,  curbing,   etc. 

Owner Mountain        View        School 

District. 

Architect  ..  .A.      P.    Hill,      Elk.s'      Bldg., 
San   Jose. 

Contractor.  .Oott    &    Dewar. 

Filed  Jan.  22,  '13.     Dated  Dec.  26,  *14. 

Rough     curbing    in 'A 

Brick  piers  and  columns  in % 

\\'hen    completed    % 

Usual    35    days 14 

TOTAL    COST,    $1103 

Bond,  $551. .'iO.     Sureties,  J.  W.  Gott  and 

\Vm.   Dewar.     Llinilt,   40  days.     Forfeit. 

none.      Flans   and    specifications    filed. 


APAHT.MENTS 

SW     SECOND       AND     WILLI.\M 

San   Jo.>«e.      Apartments. 
Owner F.    Q.    Bralle. 


STS., 


Contractor. 


.Chas.  McKenzie,  1st  Na- 
tional Bk  Bldg.,  San  Jose 
.J.  E.  Perkins,  SE  E-Santa 
Clara  and  34th,  San  Jose. 

COST,  $4735 


COTTAGE 

SW    SEVENTEENTH.    AND   ST.    JOHN, 
San    Jose.      Six-room    cottage. 

Owner H.    V.    Perkins. 

-Architect  .  .  .None. 

Contractor.  .S.    G.    Pelton,    445    S-Thlrd, 
San    Jose.  COST,    $180'' 


DWELLING 

VIRGINIA,    bet.    Vine    and    State,    San 
Jose.      Six-room    dwelling. 

Owner O.  Landuchi. 

-Architect  . .  .None. 

Contractor.  .John      Grotti,      233      W-St. 
James  St.,  San  Jose. 

COST,    $1500 


ADDITIONS    AND    ALTERATIONS 
N-FIFTH  ST.,   near  St.   John,   San   Jose. 
-Addition    and    alterations. 

Owner Home      of    Truth      Church, 

Premises. 
Architect  . .  .None. 

Contractor.  .R.    O.    Summers,    17    N-lst 
St.,   San   Jose. 

COST,  $1233 


COTTAGE 

N   FRANKLYN   near   24th   St.,   San   Jose. 
Four-room   cottage. 

Owner N.    Scorsur. 

Architect  .  .  .None. 

Contractor.  .C.    T.    Van    Patten. 

COST,  $750 


FILLING    STATION 

SW    ELEVENTH    AND   SANTA   CLARA, 
San   Jose.      Filling  station. 

Owner Shell   Oil   Co.,   343   Sansome 

St.,   San   Francisco. 
-Architect  .  .  .None. 
Day's    work.  COST,    $600 


ALTERATIONS 

NO.    251    S- FIRST   ST..   San   Jose.      Alter 

front. 
Owner L.  Lenzen.  110  S-Second  St. 

San  Jose. 
-Architect  .  .  .  L.  Lenzen,  114  S-Second  St. 

San  Jose. 
Contractor.  .J.     H.     Miller,     1041     S-2nd 

St.,  San  Jose. 

COST,  $400 


FRA.ME    DWELLING 

COR.  .MILLER  AND  ASHBURY  STS., 
San  Jose.  All  work  for  one-story 
frame    dwelling. 

Owner S.      P.    Jones,    23      Asbury, 

San    Jose. 

Architect.  .  .None. 

Contractor.  .C.    A.    Thomas,    692    N-San 
Pedro  St.,  San  Jose. 

Filed  Jan.   20,  '15.     Dated  Jan.   20,  "15. 

Frame    up     $462.50 

When    plastered     462.50 

When    completed    462.50 

l^sual     35     days 462.50 

TOTAL    COST,    $1850.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


Bl'ILDING   CONTRACTS 

SA>'    MATEO   COUNTY. 

CONCRETE    AND    BRICK    GARAGE 
LOTS    NO.    1    AND    2    BLK    2fi   Third    Ad- 
dition  to   San    Bruno   Park.      Cleaning 
lot,  excavation,  grading  and  concrete 


work    for      one-story    concrete      and 
brick  garage. 

Owner August     J.     Jenevein,     San 

Bruno. 
Architect  ..  .Fay    R.    Spangler,    223    Mo- 

nadnock    Bldg..   S.   F. 
Contractor.  .A.   Mattson,   San   Bruno. 
Filed  Jan.  25,  '15.     Dated  Jan.  22,  '15. 
Walls  and   foundation  completed   75% 
When  completed  (of  rest  of  work)   75% 

Usual    35    days 25% 

TOTAL  COST,  $1384 
Bond,  $692.  Surety,  Maryland  Casualty 
Co.  Limit,  30  days.  Forfeit,  none. 
Plans  and  specifications  filed. 
GLAZING  RESIDENCE 
•C.AROLANDS,'  Hillsboro.  All  work 
for   glazing    residence. 

Owner Harriett    Pullman    Carolan, 

Hillsboro. 
-Architect  ..  .Willis   Polk   &  Co.,  Hobart 

Bldg.,    San    Francisco. 
Contractor.  .W.   P.    Fuller   &   Co.,    Beale 
and  ilission.  San  Francisco 
Filed  Jan.  22.  '15.     Dated  Jan.  11,  '15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL.  COST.  $2200 
Bond,  $1100.  Sureties,  E.  E.  Simmons 
and  H.  H.  Somers.  Limit,  April  1,  1915. 
I'^orfeil,  none.     Specifications  only  filed. 


COMPLETION   NOTICES. 


SANTA   CL-\R.V  COUNTY. 


RECORDED  ACCEPTED 

Jan.  4,  1»10— NR  COR.  WAVERLY 
and  Forest  Ave.,  Palo  Alto.  Palo 
Alto  Presbyterian  Church  to  T  W 
Fox Jan.    15,    1915 

Jan.  11.  1915— LOT  92  Binder  Sub. 
San  Jose.  L  M  Leddy  to  E  L  Slaght 
Dec.    3,    1914 

Jan.  12.  1915— KEESLING'S  CHERRY 
Court.  G  L  Keesling  to  McKay 
&    Spahn Dec.    15.    1914 

Jan.  13,  1915— SUNNYVALE  SCHOOL 
Lot,  Sunnyvale.  Sunnyvale  School 
Trustees  to  V  E  Parish.. Jan.   5,   1915 

Jan.  14,  1915— NE  LOCUST  AND  SAN 
Fernando,  San  Jose.  F  Chiappe 
to  Butter  &   Schirle Jan.    12.   1915 

Jan.  15,  1915— PALO  ALTO  FARM, 
Stanford  University.  Stanford 
Woman's  Club  to  Monson  Bros.... 
Jan.    9,    1915 

Jan.  16,  1915 — PALO  ALTO  FARM. 
Stanford  University.  Stanford 
Union  to  Monson  Bros.... Jan.  9,  1915 

Jan.      IS.    1915— LOT      46    Walsh    Re- 
sbdvn  Tract,  San  Jose.     C  A  Parller 
to  whom  it  may  concern. Jan.  15,  1915 
« 

LIENS  FILED. 

SANTA   CLARA  COUNTY. 

RECORDED                                         AMOUNT 
.Ian.    19.    1915— LOT  5   BLK    1   of  Elleu 
Short    Sub,    Los    Gatos.      H    Hooper 
v.s  Mrs  S  I  Cummings $41.50 


S.\N     MATKO     COUNTY. 


RECORDED  AMOUNT  \ 

•Ian.  23.  1915— LOT  12  BLK  17.  City  of  j 

South   San   Francisco.     A  A  Pudsey 

vs    Henry    Scampini      and    Edward  j 

Jorgensen     $.14  j 


CESS.4TION    OF    L.\BOR. 


SANTA   CLAR.l  COUNTY. 


Jan.     21.     1915— C<JR.     ELEVENTH    & 
Santa  Clara,  San  Jose.     C  Colombet 


.Vednesday,       Feb.       S,        1915. 

with  J  E  Peterson. Ceased  Dec.  28,  '14 
an.     21,     1915— COR.     ELEVENTH    & 
Santa  Clara,  San  Jose.     C  Colombet 
with    N    L.    Hanner.      Work    ceased 
Dec.    28,    1914 


MARIN,     CONTRA     COSTA     AND 
SONOMA  COUNTIES. 


MrNICIP.\L  WHARF— Timber  pile 
•on.'Jtruction.  Cost  not  stated.  Rich- 
nond.  Contra  Costa  Co.,  Cal.  Engi- 
leers.  Haviland  &  Tibbett.s,  Alaska- 
commercial  Bldg.,  S.  F.  Owners,  City 
>f  Richmond.  Revised  plans  for  the 
:onstruction    of    Municipal    Wharf    No. 

have  been  completed  and  are  now 
»ut  for  figures.  The  revisions  do  not 
iffect  the  length  or  width  of  the  .struc- 
ure  as  it  was  at  first  contemplated, 
but  Include  the  following  substitu- 
ions:  Timber  for  sheet  piling,  asphalt 
nacadam  for  wood  block  paving,  .<!im- 
)ler  cornice  work,  cluster  for  single 
>iling  and  a  rock  fill  behind  the  bulk- 
lead.  Bids  will  be  opened  on  Febru- 
uy  15th  at  8  p.  m.  Plans  and  specifi- 
;ations  ean  be  secured  from  the  en- 
gineers. 

SEWER  WORK — Cost  not  stated. 
Richmond.  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
:;ity  Engineer  Chapman's  plans  for  the 
new  sewers  in  the  Meeker  and  Her- 
man additions  have  been  adopted  by 
the  City  Council.  Plans  and  specifica- 
tions were  also  adopted  for  the  sewer 
in  the  Bay  View  Tract  district.  Bids 
for  this  work  will  be  advertised  at  an 
early   date. 

BUNGALOWS — 6,  1  story  and  base, 
frame,  $1,500  each.  Martinez,  Contra 
Costa  Co.,  Cal.  Architect,  Charles  C. 
Frye,  20  Montgomery  street,  S.  F. 
Owner's  name  withheld.  These  dwell- 
ings will  be  erected  on  a  new  tract 
to  be  developed,  and  each  will  contain 
five  rooms  and  bath.  Interiors  will  be 
finished  in  pine  and  redwood.  There 
will  be  an  open  fire  place  in  each  liv- 
ing room.  Mantel  will  be  of  brick. 
Exteriors  will  be  covered  with  cement 
plaster  and  half  timber.  Plans  are 
complete  and  figures  will  be  called  for 
shortly.  Bids  will  be  taken  by  both 
the  architect  and  owner. 

Contracts  Awarded. 

STREET  PAVING— Asphalt,  $19,309,- 
33.  Richmond,  Contra  Costa  Co.,  Cal. 
Engineer,  City  Engineer  Chapman, 
Richmond.  Owners,  City  of  Richmond. 
Contractor  George  W.  Cushing,  Rich- 
mond.     Contract   price,    $19,309.33. 

RESIDENCE  ALTERATIONS— $5,000. 
Redwood  City,  San  Mateo  Co.,  Cal.  Ar- 
chitect Houghton  Sawyer,  Shreve  Bldg., 
S.  F.  Owner.  E.  S.  Heller.  Contrac- 
tors, Currie  &  Currie,  1215  3rd  avenue, 
S.  F.     Contract  price,   $5,000. 


BUILDING   CONTRACTS 


CONTRA     COSTA     COUNTY. 


BARREL   AGITATOR 

PROPERTY  OF  SHELL  CO.  in  or  near 
Town  of  Martinez,  formerly  known 
as  Cutler  &  Frazer  Tracts  of  land. 
All  work  for  furnishing  and  erect- 
ing  1000   barrel   agitator,   complete. 

Owner .Shell       Co.       of    California, 

343    Sansome,    S.    F. 

Architect  .  .  .None.e 

Contractor .  .Petroleum   Iron   Works   Co. 

Filed  Jan.  20,  '15.     Dated  Jan.  16,  '15. 


BUILDLNG  AND  ENGINEERING  NEWS 

Arrival    of    all    material    on    ground 

50% 

Completed    and    accepted 25% 

Usual    35    days 25% 

TOTAL  COST,  $2450 
Bond,  $1225.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  2  days 
from  date  and  finish  April  21,  1915. 
Forfeit,  none.  Plans  and  specifications 
filed. 

♦ 

COMPLETION    NOTICES 

MARIX    COUNTY. 


RECORDED  ACCEPTED 

Jan.  25,  1915 — San  Anselmo,  Marin  Co. 

Robert    A   Carey    to   J   Warner 

Jan.    23,    1915 


FRESNO,     MODESTO,     STANISLAUS 
AND  CENTRAL  CALIFORNIA 


BRIDGES  —  Timber  construction. 
Cost  not  stated.  Wasco,  Kern  Co.,  Cal. 
Engineer,  County  Surveyor,  Bakers- 
field.  Owners,  Kern  County.  Plans 
for  constructing  a  number  of  pile  and 
timber  bridges  and  for  grading  about 
three  miles  along  the  Wasco-Lost  Hills 
road  have  been  completed.  Plans  are 
now  out  foi  figures  and  bids  will  eb 
opened  on  February  8th.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  County  Surveyor,  Bakers- 
field. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Famosa,  Kern  Co.,  Cal. 
Engineer,  County  Surveyor,  Bakers- 
field.  Owners,  Kern  County.  Plans 
are  complete  for  the  construction  of  a 
reinforced  concrete  bridge  over  Peso 
Creek  at  Famosa.  The  bridge  will  be 
110  feet  long  with  four  spans.  Plans 
can  be  secured  from  the  County  Sur- 
veyor's office.  Bids  will  be  opened  on 
February    10th. 

ROAD  CONSTRUCTION  —  Cost  not 
stated.  Visalia,  Tulare  Co.,  Cal.  En- 
gineer, County  Surveyor,  Visalia.  Own- 
ers, Tulare  County.  Plans  are  com- 
plete for  constructing  a  road  between 
Power  House  No.  1,  of  the  Mount  Whit- 
ney Power  and  Electric  Co.,  and  the 
intersection  of  the  said  road  with 
County  Road  No.  981.  Bids  will  be- 
opened  on  February  12th.  Plans  and 
.specifications  can  be  secured  from  the 
County  Surveyor  at  Visalia. 


SACRAMENTO,      STOCKTON      AND 
NORTHERN  CALIFORNIA. 


APARTMENT  HOUSE  AND  STORES 
— 2  story  and  base,  brick,  $25,000. 
Chico,  Butte  Co.,  Cal.  Architect,  none. 
Owner,  F.  W.  Miller,  Chico.  The  build- 
ing will  be  erected  at  the  corner  of 
Third  and  Salem  streets  and  will  cov- 
er a  large  ground  area.  The  entire 
first  floor  will  be  given  over  to  stores. 
Upper  floor  w^ill  be  arranged  for  a 
number  of  two  and  three  room  suites 
with  wall  beds  and  private  baths.  In- 
terior w^ill  be  finished  in  pine  and  red- 
wood. There  will  be  steam  heat  and  a 
hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  taken  by 
the   owner. 

PARISH  HOUSE— 2«story  and  base, 
frame,  $10,000.  Stockton,  San  Joaquin 
Co.,  Cal.  Architect,  John  .1.  Foley,  46 
Kearny   street,   S.   F.     Owners,   St.   Ger- 
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trude's  Parish.  The  dwelling  has  been 
designed  for  a  ten-room  house  with 
two  baths  and  a  large  hall  in  the  base- 
ment. Interior  finish  will  be  of  pine- 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room, 
library  and  leception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  and 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 

RESIDENCES — 1  and  2  story,  frame. 
Cost  not  stated.  Sacramento,  Cal.  Ar- 
chitect, none.  The  following  Day  Labor 
jobs  are  reported  as  about  to  begin  in 
Sacramento:  J.  J.  Jennings,  2022  30th 
street,  2  story,  6-room  dwelling,  $2,- 
500;  J.  W.  Jones,  21st  street  and  Hill- 
crest.  1  story,  6-room  bungalow,  $2,600 
and  Olaf  J.  Johnson,  2915  V  street,  1 
story,  6-room  dwelling,  $2,500.  Plans 
for  these  buildings  are  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day  I^bor.  Materials  are  now  being 
purchased. 

CHURCH — 2  story  and  base,  brick 
and  frame,  $25,000.  Stockton,  San  Joa- 
quin Co.,  Cal.  Architect,  John  J.  Foley, 
46  Kearny  street,  S.  F.  Owners,  St. 
Gertrude's  Parish.  The  building  has 
been  designed  in  the  classic  style  and 
will  contain  besides  the  main  audito- 
rium. ."Sunday  school  rooms  and  a  large 
hall.  Interior  will  be  finished  in  pine 
and  ornamental  plaster.  Plans  provide 
for  a  central  heating  system.  Con- 
siderable marble,  tile  and  art  glass 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  ve- 
neer. Plans  are  complete  and  figures 
are   being  taken. 

LODGE  HALL  AND  STORES  —  3 
story  and  base,  reinforced  concrete, 
$37,000.  Auburn,  Placer  Co.,  Cal.  Ar- 
chitect, A.  D.  Fellows,  Auburn.  Own- 
ers, Auburn  Masonic  Hall  Association. 
The  building  has  been  designed  for 
stores  on  the  first  floor  and  lodge 
rooms  and  offices  on  the  upper  two 
floors.  Interior  will  be  finished  in  pine 
and  hardwood  with  maple  floors  in  the 
lodge  rooms.  There  will  be  steam  heat 
and  vacuum  cleaning.  Some  tile  and 
ornamental  plaster  will  be  used.  Pa-- 
ent  store  fronts  are  specified.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared and  figures  will  be  called  for 
shortly. 

ELECTRIC  RAILROAD  EXTEN- 
SION— Cost  not  stated.  Eureka,  Hum- 
boldt Co.,  Cal.  Engineer's  name  not 
given.  Owners,         Hill-Guggenheim. 

President  D.  W.  Hanson,  of  the  Eureka 
Development  Association,  has  given 
out  a  statement  that  the  Hill-Guggen- 
heim interests  have  determined  to 
make  Eureka  the  terminal  of  a  rail- 
road that  will  connect  with  the  Hill 
tran.scontinental  line  at  Klamath  Falls. 
Ore.  The  proposed  line  will  be  elec- 
trically operated,  the  power  being  fur- 
nished by  the  Langford  project  at  Ishi 
Pishi  Falls  on  the  Klamath,  and  an- 
other plant  to  be  established  at  Kla- 
math Falls.  The  road  will  be  con- 
structed down  the  Klamath  River  to 
Requa.  entering  Humboldt  County  by 
way  of  Trinidad.  Surveyors  are  in  the 
field    along   the    Klamath. 

FIRE  HOUSE— 1  story,  frame.  Cost 
not  stated.  Sacramento.  Cal.  Archi- 
tect's   name    not    given.      Owners,    City 
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of  Sacruint:ntu.  Plans  have  been  com- 
pleted for  a  one-story  frame  tire  house 
to  be  erected  In  Oak  Park  District. 
The  building  will  house  two  pieces  of 
apparatu.'i.  Interior  will  be  fini.«hed  in 
pine  and  redwood.  A  cement  tloor  will 
be  used.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Bids  will  be  opened  on 
February  -Jth.  Plans  can  be  secured 
from    the   City    Clefk's   office. 

I.in«.\HY— 1  story.  brick.  llO.OOit. 
Willits.  .Mendocino  Co.,  Cal.  Architect. 
Tobias  Bearwald.  .Merchant.s'  National 
Bank  BIdg.,  .■<.  F.  Owner.<.  Town  of 
Willit.s.  Architect  Tobias  Bearwald  is 
completing  working  drawings  for  the 
Willits  Liibrary  and  plans  will  be  out 
r>r  figures  in  about  three  weeks.  The 
building  will  be  one  story  and  base- 
ment brick  structure  faced  with 
pressed  brick.  There  will  be  furnace 
heat  and  redwood  interior  fini.Sh.  An 
estimated  cost  of  $10,000  is  placed  on 
the    building. 

Contracts  Airarded. 

HOSPITAI^-i'  story  and  base,  rein- 
forced concrete.  JIOO.OOO.  Stockton, 
San  .Joaquin  Co..  Cal.  Architect.  Wal- 
ter King.  Elks'  BIdg.,  Stockton.  Own- 
ers, St.  .Joseph's  Home.  Contractor, 
James  Mulcahy,  Stockton.  Contract 
price,   $100,000. 


miLl)I>G    tOMRACTS 


SACR.4MEXTO    COl'NTV. 


Pl'.MP   AND   TANK 

XO.  1001  L  ST.,  on  S  %  Lot  S,  K.  L.  10th 
and  11th  Sts.,  Sacramento.  Erect 
pump  and  tanks  at  se.-vice  station. 

«^'wn<r Standard       Mil      Co.,       2100 

Bush,   San  l-'rancisco. 

Architect  . .  .None. 

Day's  work.  COST,  $600 


STEEL,    Fii.WIE    SERVICE    STATION 
NO.    1001    L,  ST.,  on  S    '^   of  Lot   S,   K    L. 

I.^ch  and  1 1  th  St.,  Sacramento.     Stco: 

frame   service   station. 

Owner Standard       Oil       Co..       2100 

Bush.    San    Francisco. 
Architect  . .  .None. 
Day's     work.  COST.     $.500 


HEMODEL   STORE    FRONT 
NO.   303   J   ST..   on   W    %    of  S    %    of   Lot 
8,   I.  J,   3rd  and   4th   Sts.,  Sacramento. 
Remodel    store    front. 

<^'wner Fratt    Estate,     1511     P    St., 

Sacramento. 
•Architect  .  .  .  None. 

**«mtractor.  .Chas.    A.    Vanina,    2022    M 
St.,    Sacramento. 

COST,   $4.-.0 

STEEL  SHED 

I'PPER  STOCKTON   ROAD  on  49th  Ave 
Tract,    Sacramento.      Steel   shed. 

Owner Standard       Oil       Co..       2100 

San    Francisco. 
Architect  .  .  .  None. 
Day's    work.  COST,    $450 


RESIDENCE 

NO.  L'4I4  E  ST..  on  E  V4  Lot  2,  E,  F. 
l'4th  and  I'.'.lh  St.s.,  Sacramento.  Erect 
residence  of  interlocked  tile  and 
concrete. 

<'wner P.      F.    Heringer.    GOS      loth 

St..   Sacramento. 

Architect  .  .  .None. 

•  •ontractor..J.    F.    .Mortens,  ri.    Rio   Vista 

COST.    $4500 
OARAfJE    ON    ABOVE 

Contractor.  .J.    F.    Mortensen.    Rio   Vista 

COST.   $250 


FRAME    DWELLING 

NO.  3103  TWENTY-FIRST  ST..  Lot  2 
U'est  Curtis  Oaks,  Sacramento.  All 
work  for  one-story  six-room  frame 
dwelling. 

Owner J.  W.  Jones,  21st  and  Hill- 
crest,  Sacramento. 

Architect  . .  .None. 

Day's   work.  COST.    $260o 

DWELLING 

N  »/2  OF  E  LOT  4,  O,  P.  30th  and  31st 
Sts..  .Sacramenao,.  Two-sjtory  six- 
room    dwelling. 

Owner J.    J.    Jennings.    20.''2    30th 

St.,  Sacramento. 

Architect  . .  .None. 

Day's  work.  COST.   $2500 


DWELLING 

NO.  2915  V  ST..  on  E  14  Lot  7,  U.  V. 
29th  and  30th  Sts..  Sacramento.  One 
story  six-room  frame  dwelling. 

Owner Olaf   J.    Johnson,    Prem. 

-Architect  . .  .None. 

Day's   work.  COST,    $2500 


REPAIRS 

NO.  1231  FRONT  ST.,  on  Lot  5,  L.  M.  1st 
and  2nd  Sts.,  Sacramento.  Place 
.sample  bath  rooms,  shelving  and  gen- 
eral  repairs  on  store   building. 

Owner Crane   Co.,    Premises. 

Architect  .  .  .None. 

Contractor.  .Barton   &    Hite,    IOO614    9th 
St.,    Sacramento. 

COST,   $1500 


ADDITION 

NO.  1522  TWENTY-FOURTH  ST..  Sac- 
ramento. One-story  brick  addition  to 
laundry,  galvanized  iron  roof  and 
wood  roof  trusses. 

fawner P.     Kmidsen.     1720     C     St., 

Sacramento. 

-Architect  .  .  .None. 

Contractor.  .P.  J.  O'Brien.  1522  24th  St., 
Sacramento.  COST.    $400 


RESIDENCE 

NO.  1600  SIERRA  AVE.  on  Lots  555  and 
556  W.  &  .K.  Sbdvn  19,  Sacramento. 
Two-story  14-room  interlocking  terra 
cotta    tile    residence. 

Owner David    S.    Wasserman,    2131 

M   St..   Sacramento. 
Architect  .  .  .None. 

Contractor.  .Edward   Hook.  718   ISth  St.. 
Sacramento. 

COST,    $29,775 

ALTERATIONS 

NO.  .T16  ALLEY,  bet.  K  and  L  Sts..  on 
portion  Lots  6  and  7  BIk  K.  L.  3rd 
and  4th  Sts.,  Sacramento.  Alter  brick 
.stable.s. 

**«"ner John   L.   White  and  Jas.   H. 

Donnelly. 
Architect  .  .  .None. 

Contractor.  .liarton   &    Hite.    1006^    luh 
St..    Sacramento. 

CO.ST.    $2585 


REPAIRS 

NO.    2023    ALACE    AVE..    Lot    11     BIk    4. 
Boxler   Tract.   Sacramento.      Repair    fire 
dam-igc.    to    residence. 

^^^n*"'- I-   C.    Carly   Co..   J    St..    bet. 

Sth  &  9th  St.s..  Sacramento. 
.Architect  .  .    None. 

I'ontractor.    Frank       P.     Williams.       52.-J 

Ochsner    BIdg..    Sacramento 

COST,   8700 


RESIDENCE 

SW  COR.  SIERRA  AVE  AND  P  .s:t 
lOOx-160.  Sacramento.  Jwo-atory 
residence. 


'  ^vner David    S.    Wasserman,    612- 

18    K    St..    Sacramento. 

Architect  .  .  .None. 

•  ontractor.  .G.     Edw.     Hook.     71S     I8th 
St.,     Sacramento. 

liled  Jan.   21.  '15.     Dated  Jan.   19.  '15. 

COST.    $27,775 


KESIDENCE 

NO.  1727  V  ST.,  on  E  %  of  I^t  6.  U,  V. 
17th  and  ISth  Sts..  Sacramento.  Five 
room    residence. 

Owner Joe   Pauline. 

Ai-chitect  . .  .None. 

Contractor.  .M.    A.    Frates.    1728    S    St., 
Sacramento. 

COST.    $1700 


l{ESIDENCE 

NO.  2224  D  ST..  on  W  V^  of  N  %  Lot  4, 
D.  E.  22nd  and  23rd  Sts.,  Sacra- 
mento.     Five-room    frame    residence. 

Owner C.     O.     De     Grand,     2315     O 

St.,    Sacramento. 
Architect  . .  .None. 

Contractor.  .Sacramento  Home  BIdrs., 
522  Forum  BIdg.,  Sacra- 
mento. COST.    $1500 


ADDITION 

NO.  714  TENTH  ST.,  on  S  %  Lot  4,  G. 
H,  9th  and  10th  Sts.,  Sacramento. 
Two-story  frame  addition  to  tene- 
ment  house. 

Owner J.   B.   Rogers,    Premises. 

Aichitect  . .  .None. 

Contractor.  .H.     F.     Hendricks,     1125    E 
St.,    Sacramento. 

COST.  $900 


liEPAIRS 

NO.  1910  EIGHTEENTH,  on  N  30  feet 
of  S  GO  feet  of  Lot  4,  S.  T.  17th  and 
18th  Sts.,  Sacramento.  New  founda- 
tion and  general  repairs  on  residence 

Owner E.    P.    Gascoigne,    1025    Sth 

St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .George      Jacobs,    812i^       J 
St.,    Sacramento. 

COST.   $800 


ALTERATIONS    AND    REPAIRS 

-  O.  1000  X  ST.  on  X  ^  Lot  1,  N.  O, 
10th  and  11th  Sts..  Sacramento.  Re- 
pair rear  steps  and  put  in  new 
plumbing    fixtures    in    residence. 

Owner Dr.   G.   C.   Simmons.   Prem. 

-Architect  . .  .None. 

Day's  work.  COST.   $400 


FRAME    STORE 

COR.  STANFORD  AND  CORNELIA 
Aves  on  Lot  60.  H  J  Goethe's  Add'n.. 
Sacramento.      One-story    frame   store. 

Owner S.    H.    Phillips    and    W.    T. 

Foster.    2901    35th    St..    Sac- 
ramento. 
.Architect  . .  .None. 

•  "ontractor.  .F.    W.    Phillips,    4109    Cyp- 
ress   Ave.,    Sacramento. 

COST.   $400 


ALTERATIONS 

100.15  ACRE  TRACT  owned  by  Geo. 
A.  Meister  on  Smith's  Garden  Road. 
Sacramento.  Make  concrete  floors 
and  place  machinery  in  milk  station 
house. 

Owner Albert      Meister.    315       16th 

St.,    Sacramento. 

.None. 

.0.    W.    McKay.    101 S    T    St., 

Sacramento. 

COST.    $300 


Architect  . 
Contrnotoi 


MOVE    AND    ALTER 

-NO.    2418   TWENTY-FIFTH    .ST.,    on    I^t 
344   W  and  K  Add'n  No.   16  In  BIk  X, 
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E.  H.  Williams 


Chakner  Munday 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter  4622 

615  Phalan  luilding,        San  Franciso 


Owner D.    Kjar.    1713    O    St..    Sac- 
ramento. 
Architect  . .  .None. 
Day's   work.  COST,    $300 

REPAIRS 

NO.    225    J    ST.    and    premises    adjoining 
E  side,  Sacramento.     Repair  premises 

Owner Chas.  Colquhoum  and  G.  O. 

Hayford,   828    14th  St..   Sac- 
ramento. 
Architect  .  .  .None. 

Contractor.  .Barton    &    Hite,    902    L 
Sacramento. 

COST, 


St., 
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COMPLETION   NOTICES 


SACRAMENTO  COUNTY. 


ACCEPTED 


RECORDED 

(Correction    in    Location) 

Jan.    23.    1915— S    ^4    LOTS    1    AND    2, 
T,  U,  21st  and  22d  Sts.,  Sacramento. 
Wallace    A    Briggs    to    The    Merrill 
Clark  Bldg  &  Constr  Co. Jan.   20,   1915 
RECORDED  ACCEPTED 

Jan.  23,  1915 — NO  LOCATION  GIVEN 
Wallace  A  Brigge  to  The  Merrill 
Clark  Bldg  &  Con.str  Co. Jan.   20,   1915 


COMPLETION   NOTICES 


SAX   JOAQUIX    COUNTY. 


RECORDED  ACCEPTED 

Jan.  14,  1915— NW  MAIN  &  SUTTER, 
Stockton.      Commercial    &    Savings 

Bank  to  A  P  Brady Jan.    12,   1915 

Jan.  25,  1915 — JACKSON  ST.,  bet. 
Sutter  and  San  Joaquin  Sts..  Stock- 
ton. Stockton  School  District  to 
The  Pacific  Blower  &  Heating  Co 
Ian.    IJ,    1915 


Keg.   U.   S.  Pat.  Office 
The  Panels  that   are 
as  good  as  they  are 
famous. 


Ail  Panels    look   alike   until 
you  use  WYBRO 

To  the  average  man  all  veneered 
panels  look  alike  until  he  expei-iences 
.-<ome  trouble  or  other  with   them. 

To      the      particular      contractor      or 
Builder     WYBRO     PANELS     appeal     as 
being    the    only    trouble    proof    panels ' 
made. 

WYBRO  PANELS  have  unsurpassed 
qualities  which  make  them  stand  out 
ahead    of   all   other.s.      TRY   THEM. 


White  Bpotheps 


5th  and  Brannan  Streets 


San  Francisco 


LIENS  FILED. 


S.4CRAMENTO    COUNTY. 

RECORDED                                           AMOUxXT 
Jan.    25,    1915— LOT   3    BLK   5   of  Vina 
Vista      Tract.    Sacramento.         E      J 
Brickell    vs    J    W   Sturdivant $80 


RELEASE    OF    LIENS. 


SACRAMENTO    COUNTY. 


RECORDED                                         AMOUNT 
Jan.   21.   1915 — N   44   FEET   OF  LOT   5 
and  44  feet  Lot  6.  V,  W,  9th  &  10th 
Sts.,  Sacramento.     C  &  Krebs  &  Co 
to   G  J   Schmahl   et   al $24.94 


LOS     ANUELES     AND     SOUTHERN 
CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Patton.  San 
Bernardino  Co.,  Cal.  -Architect,  State 
Architect,  George  B.  McDougall,  Sacra- 
mento. Owners,  State  of  California. 
Plans  are  complete  and  figures  are  now 
being  taken  for  the  construction  of  a 
new  re.sidence  for  the  Supeiintendent 
of  the  Southern  California  Hospital  at 
Patton.  The  dwelling  will  contain 
seven  rooms.  baths  and  sleeping 
porches.  Interior  will  be  finished  in 
pjne  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  file  places  and  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  floors.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior   of    the    dwelling    will    be    covered 


Avith  cement  plaster  on  metal  lath. 
Plans  can  be  secured  from  the  State 
I  department  of  Engineering  at  Sacra- 
mento. Bids  will  be  opened  on  March 
1st.  An  official  proposal  appears  in 
another  column   of   this   issue. 

RESIDENCE  —  2  story  and  base, 
frame  and  stone  veneer.  $50,000.  Bev- 
erley Hills.  Los  Angeles  Co..  Cal.  Ar- 
chitects. Hunt  &  Burns.  Laughlin  Bldg., 
L.  A.  Owner,  Henry  D.  Lombard,  Bev- 
erley. The  dwelling  has  been  de- 
signed to  contain  foui-teen  rooms,  sev- 
eral baths  and  sleeping  porches.  A 
separate  garage  will  be  erected  on  the 
property.  Interior  of  the  dwelling  will 
be  finished  in  pine,  redwood,  hard- 
woods and  white  enamel.  Hardwood 
floois  will  be  used  throughout.  Bath 
rooms  will  be  finished  in  tile  and 
equipped  with  showers.  Plans  provide 
for  steam  heat,  a  hot  water  circulating 
system  and  vacuum  cleaning.  Open 
tire  places  and  tile  and  brick  mantels 
will  be  used.  Exterior  of  the  house 
will  be  covered  with  veneer  cut  stone 
and  cement  plaster.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  Concrete  foundation  is 
now   being  put  in. 

\\AREHOUSE— 1  story,  reinforced 
concrete.  $15,000.  Los  Angeles.  Cal.  Ar- 
chitect. Houghton  Sawyer.  Shreve 
Bldg..  S.  F.  Owners.  General  Chemical 
Co.  The  building  will  cover  an  area 
of  SO  by  180  feet,  and  will  be  of  fire- 
proof construction  with  reinforced 
concrete  floor,  walls  and  roof  slabs. 
.Metal  window  sash  and  frames  and 
steel  rolling  doors  aie  specified.  In- 
terioi-  will  be  finished  in  pine.  Exte- 
rior of  the  building  will   be  faced   with 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  T  ast 

I>OL'BLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the    wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized:  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the   pulleys,    thereby   using   both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily:  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with  cloth-strips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
t  i^htei-. 


NO     SPRINfJS     TO    I'Ri:sS     OR     SQl  EE/,E 

to  get  the  clothes  in  or  out.  .lust  slip  clothes  in  slut 
and  pull  down.  WILL  hold  the  daintiest  fabrics  or 
the  heaviest  blanket.    i:(40  MixMion    St.    Phone  .Mkt.  44MI.S. 


THIS     Ol'TKlT    CONSISTS     OF    :',     l>O/,l0\ 

Sanitary.     Stronghold,     Clothes      Pins.       :;      C^ontinuou.' 
Clothes   Line   Pulleys  and    1    Pair   Line   Splicers. 
frioo.    !P1>.00    per    Set. 
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cement    plaster.      Plans    are      complete 
and    figures   are    being   taken. 

COMMISSARY  AND  CAR  SHED— 
2  story,  brick  and  steel.  Cost  not  stat- 
ed. Los  Angeles,  Cal.  ICngineer,  G.  W. 
Harris.  Kerchoff  HIdg.,  Ia  A.  Owners. 
Santa  Fe  Railroad  Co.  The  building 
will  be  erected  in  the  Seventeenth 
street  yards  and  will  cover  a  consider- 
able ground  area.  A  special  feature" 
of  the  building  will  be  a  concrete  re- 
frigerating room  with  cork  insulation. 
Interior  finish  will  be  of  pine.  Plans 
call  for  modern  plumbing  and  electric 
work.  Exterior  of  the  building  wilf 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
SCHOOr.. — 1  story  and  base,  brick. 
$23,000.  Ivos  Angeles,  Cal.  Architect. 
A.  T.  Large.  40G  Currier  Bldg..  L.  A. 
Owners,  City  of  Los  Angeles.  The 
building  will  be  erected  on  Michelto- 
lena  street,  and  has  been  designed  to 
contain  four  class  rooni.-s  and  a  large 
auditorium.  Interior  will  be  finished 
in  pine  with  maple  floors  in  the  class 
looms.  There  will  be  a  central  heat- 
ing system,  modern  school  plumbing 
and  composition  blackboards.  Exterior 
of  the  building  will  be  faced  with 
pi^essed  brick.  Plans  are  now  being 
prepared. 


IMHtTL  VXD   AM)  OKEOON 


BJIIDGES — 3.  reinforced  concrete. 
Cost  not  stated.  Portland,  Ore.  En- 
gineer. State  Highway  Commissioner 
H.  L.  Bowlby,  Portland.  Owners. 
Multnomah  County.  Plans  and  speci- 
fications have  been  completed  and  bids 
are  now  being  received  by  the  Mult- 
nomah County  Commissioners.  W.  L. 
Lightner.  chairman,  for  the  construc- 
tion of  three  reinforced  concrete 
"bridges  on  the  Columbia  Highway  be- 
tween Warrendale  and  Bonneville.  The 
•  date  set  for  the  opening  of  the  pro- 
posals is  10  a.  m.  February  17.  Plans 
for  the  structures  were  prepared  un- 
der the  supervision  of  H.  L.  Bowlby, 
State  Highway  Engineer,  are  to  span 
Pierce,  MolTott  and  Tanner  Creeks  in 
the  eastern  end  of  the  county.  The 
first  named  will  be  a  girder  bridge,  6.j 
feet  high  with  9  spans  of  40  feet  each, 
making  the  structui-e  a  total  length  of 
360  feet:  the  Moffott  bridge  will  be  a 
single  arch  structure  7.")  feet  high  and 
the  other  will  be  60  feet  in.  length. 

RESERVOIR  —  Reinforced  concrete, 
$30,000.  Eugene,  Oie.  Engineers,  En- 
gineering l>epartment  Water  Board, 
Eugene.  Owners,  City  of  lOugene.  Bids 
will  be  called  for  immediately  for  the 
construction  of  lOugene's  i',. "00, 000  gal- 
lon reservoii-,  "according  to  B.  B.  Kin- 
ney, a  member  of  the  Water  Board. 
At  present  the  Water  Board  engineers 
are  at  work  on  the  final  plans  and 
specifications  for  the  construction  of 
this  reservoir  to  cost  approximately 
$30,0('0.  It  Is  planned  to  have  construc- 
tion commence  at  the  earliest  possible 
date   in   the  spring. 

SEATTLE  AND  WASHINGTON 
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Seattle.  City  Engineer  Dimork  ha."^ 
completed  and  presented  plans  to  the 
officials  for  the  grading  and  filling  of 
Alkl  avenue.  The  work  is  istimatid 
to   cost    $!!0,000. 

ROAD  CONSTRUCTION— $S0, 000.  Se- 
attle, Wash.  Engineer,  County  Sur- 
veyor A.  P.  Denton,  Seattle.  Owners, 
Kings  County.  Plans  have  been  com- 
pleted by  County  Engineer  A.  P.  Den- 
ton and  filed  with  Kings  County  Com- 
missioners for  the  construction  of  the 
.Mercer  Island  road,  proposed  in  the 
plans  for  bond  road  No.  1.5.  The  Com- 
missioners have  set  2  p.  m.  February 
Sth  as  the  time  to  open  bids.  Tne  en- 
tire road  around  .Mercer  Island  will 
cost   $80,000. 

SEA  WALL  AND  PAVING,  SEWERS, 
ETC.— $120,000.  Seattle,  Wash.  Engi- 
neei.  City  Engineer  A.  H.  Dimock,  Se- 
attle. Owners,  City  of  Seattle.  Pla.i.s 
have  been  completed  by  City  Engineer 
A.  H.  Dimock  for  constructing  a  sea 
wall  along  Railroad  avenue,  between 
-Madison  street  and  Washington,  and 
for  paving  that  ithoroughfare  at  a 
total  cost  of  $120,000.  The  specifica- 
tions which  were  presented  to  the 
Board  of  Works  call  for  the  following: 
Earthwork,  16.000  cubic  yards,  1,090 
feet  feet  granite  curb,  5,250  square 
yards  of  brick  block  paving,  1,469  feet 
of  8,  12,  15,  and  24  inch  sewer:  1,400 
square  yards  concrete  walks:  4,700 
cubic  yards  concrete  wall:  8,500  pounds 
of  reinforcing  steel  for  walk  slabs:  850 
cubic  yards  riprap:  45,000  feet  bark 
piling  and   600   feet  creosoted  piling. 

PASSENGER  DEPOT— 2  story  and" 
base,  reinforced  concrete.  Cost  not 
stated.  Salt  Lake  City,  Utah.  Archi- 
tects, Hunt  &  Burns,  Laughlin  HIdg., 
L.  A.  Owners,  San  Pedro,  Salt  Lake 
and  Los  Angeles  R.  R.  Co.,  Pacific 
I'^lectric  Bldg.,  L.  A.  Construction  will 
be  handled  thiough  the  Chief  Engi- 
neer's office,  Ai'thur  Maguire,  539  Pa- 
cific Electric  Bldg.,  L.  A.  Construction 
will  not  be  started  for  some  time. 
Further  details  will  be  given  of  this 
building  when  bids  are  called. 
Coiitraots  .Vwarded. 

STATE  IllClTWAV  ("ONSTIiFCTlON 
— $48,674.40.  Yuba  City.  Sutter  Co.. 
Cal.  Engineei-.  State  Highway  Com- 
mission, Forum  Bldg.,  Sacramento. 
Owners,  State*  of  California.  Contrac- 
tor's, Forest  City  Paving  and  Construc- 
tion Co.,  San  Fiancisco.  Contract 
price,    $48,674.40. 

WATER  STATION— Frame  and  con- 
crete. Cost  not  stated.  Dinuba,  Tulare 
Co.,  Cal.  Engineer,  City  Engineer,  Di- 
nuba. Owners,  City  of  Dinuba.  Cor- 
tiactor,  Oscar  Parlier,  Tulare, 
tract    price   not    stated. 

LODGI';  BVILDING— 4  story 
base,  reinforced  concrete.  $100,000.  Ta- 
coma,  Wash.  .Architect,  C.  Frere 
Chanipney,  Heni-y  Bldg.,  .Seattle.  Own- 
ers, ICIks'  Hall  Association.  Tacoma. 
Contractors.  Coinell  Bros..  Savage- 
Schorteld  Bldg.,  Tacoma.  Contract 
price,    $100,000. 


Wednesday,       Feb.       3,       1915. 

At  the  request  of  Mr.  Chang  Chien, 
Minister  of  Agriculture  and  Commerce, 
the  legation  communicated  with  Prof. 
D.  W.  .Mead,  the  educational  member 
of  the  Engineers'  Commission  of  the 
Hwai  River  Conservancy,  with  a  view 
to  having  him  suggest  some  young  en- 
gineer familiar  with  conservancy  prob- 
lems and  methods  who  would  take 
charge  of  this  school. 

As  the  object  of  the  proposed  institu- 
tion is  practical  and  important,  and, 
moreover,  closely  related  to  the  Hwai 
River  Conservancy  enterprise,  in  which 
the  people  of  the  United  States  have 
taken  an  interest,  it  is  suggested  that 
an  opportunity  is  afforded  to  some  of 
the  American  institutions  that  study 
educational  needs  to  do  real  service 
to  practical  education  and  the  better- 
ment of  living  conditions  in  China  by 
supplementing  the  funds  supplied  by 
the  Chinese  Government  and  thereby 
enabling  the  school  to  do  effective 
work. 


Con- 


and 


STREICT  PAVING-  $::7. 000.  Seattle. 
Wfish.  lOngiiicci,  rixy  l-Ingineer,  Se- 
attle, (iwners.  City  of  Seattle.  Plans 
I'or  th"  paving  of  \'allc.\-  street  to  cost 
$37,000  have  lu'eii  <'0)nplete(l  and  pre- 
sented for  approval.  On  approval  bids 
will    be   c;,lled    fi>r  on   the   \\f)rk. 

GRADING  AND  Fl  LI.I  N(^— $".(0,000. 
Sentlle,  Wash.  lOngineei,  City  Engi- 
neer  DJMiock,  Seattle,     Owiters.  City  of 


CHIMCSK  SrHOOI,   OF  CONSEUVWrV 
K>(il^KKitl\(i.* 

|.\iniTlcan  .Minister  Paul  S.  Reinseli, 
Peking,  Oct.  28.1 
The  President  of  China  on  October 
!t  Issued  a  decree  authorizing  the  es- 
tablishment of  a  school  to  teach  con- 
servane>'  methods,  and  setting  aside 
I'or  this  purpose  ;i  part  of  the  I'evenue 
i)l)tnlne<l  from  the  Provinces  of  (''hihii. 
Shantung,   Cheklang   and   Klangsu, 


•The  proposed  school  is  of  special 
interest  in  connection  with  the  $20,- 
000,000  reclamation  project  in  the  Hwai 
Valley  under  the  auspices  of  the 
.American   Red  Cross. 

BIDS     WAXTKD. 

TULARE,  Tulare  Co.,  Cal. — Bids  are 
now  being  taken  for  repairing,  re- 
constructing, ditching  and  grading  the 
public  highway  numbered  1143  and 
known  as  the  Lemon  Cove-Three 
Rivers  Road  in  the  Third  Supervisorial" 
District  of  the  County  of  Tulare.  Sep- 
arate bids  will  be  received  for  the 
work  of  repairing.  re-constructing, 
ditching  and  grading  each  of  sections 
1,  3,  4,  5  and  6  of  the  same  road  ac- 
cording to  specifications  on  file  in  the 
office  of  the  Board  of  Supervisors. 
Bids  for  this  work  will  close  on  Feb- 
luary  3rd  at  2  P.  M. 

CONSTRUCTION  WORK  ABROAD 


New 


CHINA. 

[Consul       Albert     W.       Pontius, 
chwang,    Nov.     23.     1914.] 
(•overnnient    Aid    for    I.iiio    Conaervancy 
I'roject. 

A  short  time  ago  Gov.  Chang  Chin- 
wu,  of  Mukden,  reported  to  the  Central 
Government  of  China  that  the  Liao 
River  conservancy  project  had  for  its 
chief  aim  the  improvement  of  this  im- 
portant waterway,  that  the  cost  in- 
volved was  estimated  at  $600,000,  and 
that  it  was  advisable  that  the  work  be 
started  at  this  time  of  the  year,  when 
advantage  could  be  taken  of  the  shal- 
low depth.  Owing  to  a  lack  of  funds 
the  Mukden  authorities  were  compelled 
to  apply  to  the  Central  Government 
for  financial  assistance  to  carry  on  the 
work. 

The  Central  Government  in  consider- 
ing the  matter  was  also  of  opinion 
that  work  on  the  conservancy  project 
should  begin  at  once.  Existing  finan- 
cial difficulties  prevent  the  Central 
Government  from  advancing  the  entire 
amount,  and  it  has  been  decided  that 
one-half  of  the  amount  will  be  aup- 
plied  by  Peking,  to  be  delivered  in 
three  monthly  installments  of  $100,000 
each,  beginning  with  November,  1914. 
The  renuiining  half  is  to  be  raised 
locally  by  the  Mukden  officials.  It  now 
seems  certain  that  work  on  this  long- 
delayed  project  will  soon  be  an  assur- 
ed fact.  The  financial  a.-^slstance  re- 
ported rendered  by  the  Central  (tovern- 
ment  will  prove  a  boon  to  the  provin- 
cial  authorities. 


Wednesday,       Feb. 


191; 
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(Another  important  conservancy  pro- 
ject under  way  in  Cliina  is  the  im- 
provement of  the  Hwai  River.  Closely 
related  to  this  undertaking'  is  the  new 
Chinese  school  of  conservancy  en- 
gineering-.) 

COLOMBIA. 
IConsul    Isaac      A.    Manning,       Barran- 

quilla,  Dec.  24.  1914.] 
Coniiitruction  of  Barrancaberiiieja  and 
Carrare  RalUvays. 
The  year  1914  witnessed  the  passage 
of  several  laws  relating  to  railway 
construction  in  Colombia.  Law  43 
authorized  the  building  of  a  line  from 
the  port  of  Barrancabermeja  on  the 
Alagdalena  River  via  El  Tablazo  on  the 
Sogamosa  River,  paralleling  the  latter 
to  the  Suarez  River,  thence  along  its 
banks  to  the  city  of  Chiquinquira,  and 
also  the  construction  of  the  branch 
from  Tablazo  to  Bucaramanga.  When 
the  condition  of  the  treasury  permits, 
this  work  is  to  be  undertaken  either 
administratively  or  by  contract,  but 
in  no  case  is  the  construction  of  the 
lines  mentioned  to  be  granted  as  a  con- 
cession  or   privilege. 

The  same  law  also  provides  that  the 
Carrare  Railway  shall  be  built  from 
Tunja  across  the  Provinces  of  Centro, 
Occidente,  or  Ricuarte  in  the  Depart- 
ment of  Boyaca,  and  Velez  in  the  De- 
partment of  Santander,  terminating  on 
the  Magdalena  River.  To  facilitate  the 
building  of  this  road  each  Department 
may  construct  that  portion  of  the  line 
within  its  borders,  or  may  contract 
with  one  or  several  persons  or  com- 
panies for  the  construction.  If  one  De- 
partment should  complete  the  part 
within  its  territory  and  the  other  have 
built  less  than  5  kilometers  (3  miles), 
the  former  may  continue  the  work  of 
construction  through  the  latter  De- 
partment. They  will  receive  a  sub- 
vention of  $15,000  per  kilometer,  or 
$25,000  per  mile,  for  the  line  construct- 
ed, as  was  granted  to  the  Department 
of  Antioquia  for  the  construction  of 
railway  to  Uraba. 

The  Goveinment  also  concedes  the 
Departments  240  acres  of  land  per 
Kilometer  (0.62  mile)  of  line  complet- 
ed; this  includes  proposed  branches  to 
Chiquinquira  and  Moniquira.  It  is 
understood  that  concessions  are  not  to 
be  granted  for  the  construction  of 
these  roads.  If  work  is  not  started  by 
the  Depai'tments  within  two  years 
from  the  promulgation  of  the  law  the 
lines  shall  be  built  by  the  Government 
from  funds  available  in  the  treasury. 
As  soon  as  financial  conditions  permit 
the  National  Government  will  begin 
the  construction  of  a  road  from  a  point 
on  the  line  from  Bogota  to  Tunja  to 
connect  this  with  the  one  mentioned 
above.  All  these  lines  shall  be  1-meter 
(3.28-foot)  gauge,  with  a  maximum 
grade  of  3  per  cent. 

Railways  to  Caqueta  and  I'uorto 
Wllchetf. 
Law  No.  30  provides  that,  in  con- 
formance with  law  No.  129  of  1913,  and 
under  the  same  conditions  (this  law 
referring  to  and  providing  for  the  com- 
pletion of  the  Pacific  Railway),  the 
Government  will  commence  pielimi- 
nary  surveys  for  a  railway  from  Gir- 
ardot  or  Espinal,  on  the  Magdalena 
River,  where  the  road  leaves  the  river 
for  Bogota,  to  connect  the  capital  of 
the  Republic  with  the  territory  of  the 
Caqueta  via  Neiva.  When  that  portion 
from  Girardot  or  Espinal  to  Neiva  is 
completed  the  Government  will  at  once 
begin    the    preliminary    surveys    for    a 


line  to  connect  this  point  with  the 
southern  part  of  Tolima  and  the  val- 
ley of  the  Cauca,  where  it  shall  con- 
nect with  the  railway  of  the  Pacific. 

Law  No.  92  authorizes  the  Govern- 
ment to  arrive  at  a  settlement  of  the 
long-pending  question  with  the  I<ondon 
bondholders  of  the  Puerto  Wilches 
Railway,  to  declare  terminated  the  con- 
tract and  concession,  and  then  to  com- 
plete the  railway  to  Bucaramanga, 
which  work  is  to  be  directed  by  the 
department  of  Santander  under  the 
general  supervision  of  the  National 
Government. 


serious  delays  in  communication  with 
France  and  England.  In  the  trade  with 
China  no  marked  change  is  felt.  All 
transportation  by  water  has  suffered, 
but  it  is  predicted  that  this  condition 
will    be   speedily   remedied. 


CALIFORNIA       HAS       M.\NV       LOFTY 
MOUNTAINS. 

There  are  sixty  or  more  lofty  moun- 
tains in  California  rising  mort;  than 
13",000  feet  above  sea  level  which  are 
not  considered  sufficiently  noteworthy 
among  all  the  surrounding  wealth  of 
mountain  scenery  to  have  even  re- 
ceived names,  according  to  the  United 
States  Geological  Survey.  Any  one  of 
these  mountain  peaks,  if  situated  in 
the  eastern  part  of  the  United  States, 
would  of  course  be  visited  by  millions 
of  people.  But  California  has  70  ad- 
ditional mountain  peaks  more  than 
13,000  feet  high  which  have  been 
named,  or  130  in  all,  as  well  as  a  dozen 
ri.sing   above    14,000    feet. 


RAILROAD    TERMINAL. 

THE  DALLES,  Ore.— Construction  on 
the  proposed  terminals  to  be  con- 
structed for  the  O.  W.  R.  &  N.  Com- 
pany at  The  Dalles  and  Pendelton, 
Oregon,  will  start  early  this  spring, 
according  to  a  statement  made  by  the 
road  engineering  department  ot  the 
company.  The  buildings  to  be  erected 
at  The  Dalles  will  Include  a  modern 
fiieproof  roundhouse  to  accommodate 
thirty  engines,  a  coaling  station  with 
a  150-ton  capacity  and  several  one- 
story  structures  costing  $140,000.  J.  P. 
O'Brien  is  the  general  manager  of  the 
company. 


BOND    ELECTION    CALLED. 

NICOL.\US,  Sutter  Co.,  Cal. — Satur- 
day, .January  30th.  has  been  fixed  as 
the  date  for  the  bond  election  called 
by  the  Trustees  of  Reclamation  Dis- 
trict No.  1001  for  the  purpose  of  issu- 
ing bonds  in  the  sum  of  $500,000.  The 
proceeds  of  the  sale  of  the  bonds  will 
be  used  in  completing  the  big  drain- 
age and  reclamation  works  of  the  dis- 
trict. The  officers  in  charge  of  the 
election  are:  Robert  Shields,  G.  A. 
Wessing  and   Chas.   C.   Girder. 


ST  PAUL'S  DEPOT. 

ST.  PAUL,  Minnesota.— Plans  for  the 
new  union  depot,  proposed  for  St.  Paul, 
to  be  erected  at  an  estimate  cost  of 
from  $15,000,000  to  $20,000,000,  have 
been  prepared  by  a  committee  of  en- 
gineers headed  by  Ralph  Budd.  As- 
sistant President  of  the  Great  North- 
ern Railway.  The  proposed  station 
will  be  used  by  nine  railroads.  It  is 
planned  to  start  construction  next 
spring  and  four  years  will  be  required 
to   complete   the   building. 


TRADE    SITUATION    IN    JAPAN. 


[Consul    Carl    F.    Deichman,    Nagasaki.] 

Import    and    Export    Marketw    at    Naga- 

ttakl. 

In  view  of  the  present  war  situation 
in  lOurope  the  markets  of  the  consu- 
lar district  may  be  supplied  from  the 
United  States  with  drugs  and  chemi- 
cals, wood  pulp,  malt,  wines,  iron  and 
steel  (especially  rods,  bars,  tubes, 
sheets,  and  plates  for  further  use  in 
manufacturing),  rope,  and  electrical 
supplies,  such  as  machinery,  with 
spare  parts  and  appliances.  The  ex- 
ports from  this  consular  district  for 
which  a  market  is  desired  and  for 
which  an  outlet  might  be  found  in  the 
United  States  are  coal,  cement  and 
porcelains,  of  which  coal  only  has  been 
exported  to  the  United  States  in  any 
appreciable   quantity. 

The  principal  articles  of  export  from 
this  consular  district  are  coal,  cement, 
cotton  wadding,  yarns  and  textiles, 
fish,  fruit  and  vegetables,  graphite, 
Japanese  paper,  porcelains,  sandals 
and  clogs,  railway  ties,  and  small  tim- 
ber, refined  sugar,  sulphuric  acid,  vege- 
table wax,  willow  and  woodenware, 
ironware,  implements,  tools  and  ma- 
chines. Except  coal,  graphite,  and 
vegetable  wax,  practically  all  these 
exports  are  destined  for  the  mainland 
of  Asia,  and  the  exporters  of  this  dis- 
trict are  expecting  large  increases  in 
the    demands. 


P.WING     BIDS     OPENED. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
Bids  have  been  opened  by  the  City 
Council  of  Richmond  for  improving 
20th  street  from  Southern  Pacific  Ave. 
to  the  Santa  Fe  right-of-way.  The 
following  firms  submitted  bids  on  the 
work:  L.  L.  Page,  S.  C.  Rogers, 
Raven  &  Co.,  F.  H.  Higgins,  C.  W. 
McMaster.  Galbraith  &  Janes.  John 
Ward,  J.  P.  Dooling  and  T.  C.  Dooling. 
Bids  were  opened  at  the  same  meeting 
for  paving  of  two  blocks  of  Mont- 
gomery avenue.  All  bids  on  both  jobs 
were  referred  to  the  City  Engineer  for 
report. 


[Consul  General  George  H.  Scldmorc, 
Yokohama.] 
The  European  war  has  completely 
closed  Japan's  commerce  with  Ger- 
many, suspended  almost  all  trade  with 
Switzerland    and    Belgium,    and    cau.sed 


MILL    T.4ILINGS    FOR    ROADS. 

In  ilissouri  a  considerable  amount 
of  road  material  is  obtained  from  the 
tailings  of  the  concentrating  mills  at 
the  zinc  mines.  This  material,  which 
is  put  on  the  market  as  "chats,"  con- 
sists of  small  angular  fragments  of 
chert  and  limestone.  The  zinc  com- 
panies are  very  glad  to  get  rid  of  this 
waste  material,  which  is  loaded  on  the 
cars  by  the  railroads  of  the  district  at 
a  cost  of  about  6  or  8  cents  a  ton.  It 
makes  more  than  ordinarily  good  roads 
and  is  widely  distributed  all  through 
the  middle  west.  It  sells  in  most 
places  at  prices  ranging  from  50  cents 
to  $1  a  ton,  but  in  the  neighborhood 
of  the  mines  it  can  be  had  for  about 
15  cents  a  ton.  It  is  used  for  road 
ballast  as  well  as  road  making.  The 
annual  output,  according  to  the  United 
States  geological  survey,  amounts  to 
about   1,300,000   tons. 

In  Tennessee  and  Alabama  a  quan- 
tity of  chert  i.s  used  for  road  metal, 
and  in  many  states  crushed  slag  from 
bla,«t   furnaces  also  furnishes  a  valua- 
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We  road  material.  In  Alabama  one  of 
the  large  iron-producing  states,  over 
:.'.000.000  short  tons  of  furnace  slag,  the 
avei-age  value  of  which  was  about  25 
cents  a  ton,  was  ciusiied  and  put  on 
the  roads  last  year.  Crushed  slag  is 
also  used  as  railroad  ballast  and  for 
concrete  and  roofing  material. 


m:av      iiA.vnnooK      o\      hooping, 

III  II.UING    I'Al'IOK    AND    ^VATER- 
PKOOFING. 


The  Paraffine  Paint  Co.,  34  First  St.. 
have  just  issued  a  very  interesting 
and  instructive  hand  book  on  Roofing, 
Building  Paper  and  Waterproofing, 
which  should  be  in  the  library  of  every 
Architect,  Engineer  and  Builder.  It 
is    free    for   the   asking. 

Being  a  loose  leaf  hand  book  it  Is 
easy   to   keep  up-to-date. 


mixkraij   exhibit. 


The  California  State  Mining  Bureau 
will  exhibit  at  the  Panama-Paciflc  In- 
ternational Exposition.  About  four 
hundred  square  feet  of  floor  space  in 
the  .Mines  and  Metallurgy  Building 
will  be  devoted  to  case  exhibits  of  Cal- 
ifornia's mineral  products.  Fletcher 
McN.  Hamilton,  State  Mineralogist, 
will  detail  from  his  staff  a  competent 
mining  engineer  whose  duty  it  will  be 
to  furnish  information  to  visitors  as 
to  the  extent  and  value  of  our  mineral 
lesources. 

The  Bureau  would  gladly  have  taken 
a  more  extensive  part  in  the  Exposi- 
tion, but  the  funds  were  not  available, 
owing  to  the  fact  that  during  the  past 
two  years  it  has  been  necessary  to 
send  engineers  over  the  entire  State 
to  gal  her  data  for  the  preparation  of 
a  new  General  Uepoit  upon  the  mines 
and    mineral    resources    of    the    State. 

The  State  .Mining  lUireau  with  its 
magnificent  collection  of  minerals  and 
the  library  and  statistical  department 
regulariy  maintained  in  the  Ferry 
liuilding.  will  doubtless  serve  a  good 
puipose  in  conjunction  with  its  head- 
quait .rs  to  be  establi.^lied  at  the  Ex- 
po.silion    Oi-ounds. 

-Ml  mineral  pro<lucers  wishing  to 
exhibit  are  invited  to  communicate 
wilh  the  .Slate  .Mineralogist,  Kerry 
liiilMIng,    San    Francisco. 
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Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davles 

Brick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.    Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial   News. 

Daily  P  a  c  i  fl  c 
Builder 


Building  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.  Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and    Company. 

Cow  Jl  Lime  aiO 
Cement   Co.,    H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerin  &  Co.,  J.  S'. 

Hollcway  E  x  p. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen   &  Co..C 

Kinnear    Mfg.    Co. 

Lennon  Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,   Sanford  N. 

Meyer,   Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

S     P.       Lime    Co. 

Shannon,   M.   T. 

Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'ry  Wks 

Stoner,    O.    W. 

Waterhoune  & 

Price  Co. 

Western  Asbestos 
Magnesia    Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whlttier  -  Coburn 
Co. 

Woods  &  Hud- 
dart 


Card  Kile  Co. 

Architects'    Card 
Pile   Co. 


Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  S. 
Lennon    Co..    J.    E. 
Lilley  ,^   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
StaJidard   Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes,    H.   J. 

Clay   Products. 

Cal  Brick  Co. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American       C  o  n- 

crete    Co. 
Amorsen    Co.A«&T 
Barrett  &   Hllp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
Gneccos    M.   H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co.,  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
-MoroncelU,    John 
Nilson  £  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Ra&mussen.    A. 
Rlbonl.   Henry 
Schlosser,    Max 
.Schmidt   &   Son.   J. 
Sundberg,  A- 
Spargo,    John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.  M. 
Concrete       Machy. 
Bacon   &   Co.,   E.  R 

Road   Machy.   Co 
Lansing  Co. 
Ljlvennore        Co., 

Norman    B. 

Contractors' 

Equlpinent-. 

Bacon   &  Co.    E.   R 

Blalsdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.    Mchy.   Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel   Co. 

Cornice     Works. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln   &   Roberts. 
Crown      Cornice 

Works 
CroDAB.  Wm. 


Elite   Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hjbernla    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  sheet 

Metal    Works 
Morrison    &    Co. 
U.  S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   P.  Metal  Stamp 

&    Corr.    Co. 

Cmde  OU  Burners 

Bill  &  Jacobsen 
Pess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial    Co. 

Cassarretto,     John 

City   Supply   Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Fox,    John   L. 
Keene  Co.,R.   E.  G. 
Religle     &    Jamel- 

son 
Taylor.  L.   A- 
Whlttier  -  Coburn 

Company. 


Door    Opener    ana 
Closer. 

Rlschmulier.    Geo. 
Eaectrto    Fixtures. 

City  Electric  Co. 
Gas    &   Elec,    App. 

Co.  ^ 

Pac.    Gas    &    Elec 

Company. 


Blectric  Wiring  A 
Eauipment. 

American  Elect. 
Eng.    Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Kirsten,   W.    H. 

Lauder,  H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Eleo.    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B. 

Rochdale    Elec. Co 

Schimetschek.    M. 

Turner    Co..     The 

Vitt    Elec.    Co. 

Weldenthal  -  Gos- 
liner    Elec.    Cn. 

Weicl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

Eatlma<*r. 

Dillon,   H. 


1 


St 

Morser.    E.    J. 
Peterson,   P.   O. 
Prlddle.    Arthur 
Walker,     J.     M. 
Church 

Floora,      Coinpo»I- 
tlon. 

ArtolUh     Mfg.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co.,    J.    E. 
Flbrestone     & 

Roofing    Co. 
Flaherty    R.    &•    P- 

Co.,    R.    H. 
Malott    «:  Peterson 

Plvara,    Hariw«»d 

Hjurdwood   lut.   Co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
Inr  Co. 

GalTaals«4        Irom. 

Baker     &     Hamil- 
ton ^ 
Berger     Mfg.     Co. 
Gaa  Fixture. 

Day    Co.,     Thomaa 

Gaa   Heatlns    Sya- 
tema. 

R«  a  t  o  r  System 
Gas     Heating  Co 

G««o1Im*    Ttinka    * 
Pvmpa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glaaa     A     GlazlnK. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman   Bros. 

Fuller    Co.,    W.    P. 

Grosellcht  &  Dln- 
nlene 

Habenlcht  & 

Hewlett 

Million  Plate  & 
"Window  Glasa 
Co. 

Pioneer  Plate  & 
■Window  Glass 
Co. 

Schwarx  &  Gott- 
lieb 

GrwUns. 

Branlok.    J.    P. 
C»rlln   Bros. 
Cs*s»retto.    John 
Devlncenzl    &    Co., 

Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
Gtorgl    Co.,    O. 
Hartnett    J.    T>. 
Harbor      View 

Contract    Co. 
Kule   Co..    E.    M. 
Leanon   C».,    J.    E. 
Leffler,    Fred 
McOUnchey  & 

Monohan 
Montague  Co..  P. 
O'Day  Co..  Dan'l 
?S'Donnen.  PhlUp 
Powers.  Chas.  J. 
Ilhley    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    Cr      J.    H. 

Uravlte      CnrblDK. 

Graham        Granlto 

Co. 
Leed    Granite    Co.. 

Paclflc  Granite  Co 
Tronoff.  John 

Or«T*l. 

Bav    Devel.    Co. 

Cal.  Building  Ma- 
teria.!   Co. 

Cassaretto,       John 

nty  Supply  Co. 

Standard  Crushed 
Rock  Co. 

Star  Contracting 
Company. 

Btone  Co..  E  B.  * 
A.    U 

HardrrooA  Deal- 
ers. 

Inleld     Floor    Co. 

Hardwood  Inte- 
rior   (^n 

Union  Floor  Co. 
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Wood  Lun>ber  Co., 

B.    K. 
Hd'vrare,    Ucalersu 

Baxter     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.   G. 
Palace  Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

HeatliiB   A    Venti- 
latinie. 

Atlas  Heating  & 
Ventilating   Co. 

Kiernan    &  O'Brien 

Hurley     Co.,    J.    C. 

Lawson,    Herman 

Looney   Co.,   J. 

Mangrum   &  Otter 

Snook  &  Co., 
Fred    W. 

Torrid  Zone  Fur- 
nace   Co. 

Turner   Co.,    The 

Wilson,    Robt.    M. 

House     Movera     A 
Ralaera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.AT. 

HoUting      Bngl- 
neer. 

Le   Clair,   S.    D. 

Inlaid     Floora. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Interlocking      Tile 
DIocfca. 

California        Denl- 
son   Block   Co. 
Iroa   Foundrr. 

Stelger      A      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  &  Hamil- 
ton 

Dawson   A   Noyee 

.Tudson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrete 
Steel    Compan,y» 

Woods  &  Huddart 

Iren   Works. 

Erode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
HUlerd   Co.,  C.   J. 
Kell    Iron    Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Paclflc     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorius   Co. 
^hraeder's       Iron 

Works 
Stelger      A      Kerr 

Stove     &     Foun- 
dry  Co. 
Vulc«n    Iron   Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

JoiB>t     HanK«ra     A 
Pout    Oapa. 

Falls   Mfg.   Co. 

Pac.  Bldg.  Mate- 
rials  Co. 

Roman   Co..   C. 

Waterhouse  & 

Price    Co. 

iWestern  Bldirs 
Supply    Co. 

I.athera,  Wc»od  A 
Metal. 

Balzke,     Robt. 

Bdwnrds,    C.    H. 

Havden,    Fred 

Kaiser,    Jos. 

McABee.   BJ.   T. 

Raymond.   Wm.   H. 

Snell,   Ralph  U 


lAgbting   Fixtures 

Day   Co.,   Thomas 
Mohilite  Co. 

L,ime      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Ca.1.  Lime  &  Hy- 
drate   Co. 

Cowell  I.,lme  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Lennon  Co-,  J.   E. 

iPaciflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealers. 

Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  Red- 

wood   Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper'  Lumber  Co 

HiggJns  Lum'ber 
Co.,  J.  B. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley,  — 

Olson  -  Mahoay 
Lumber    Co. 

Peterson,   HJ.  T. 

Pope  &  Talbot 

Relnhart  Mill  A 
Lumber  Co. 

Ryan.    Georc* 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber Co. 

Santa    Fe   Lumber 

Co- 

g.   F.  Lumber  Co. 

Schouten  A  Co.,  J. 

Sunset  Lumber  Co. 
TlermanA  Beronlo 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.A  Co. 
Wood  Lumber  Co., 

E    K 
Wright,     Jr.,    Wm. 

Masmealte     Pl»»r.. 
las. 

ArtoUth    Mfg.    Co. 

Bender    R.AF.    Co. 

Dwan    A  Co..   J.  ■• 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Ooodmanson.    A.  K 

MaBott  A  Peter- 
son 

Watsonlte    Co. 

Maatrln,     lilea     A 
Grates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   A   Otter 
Peerlesi*    Agencies 

Co. 

Marble  and  Moaalc 
Work. 

General      Building 

Work   Co. 
Gneoci),    M.    H. 
Grassl   &   Co.,   P. 
Mission       Concrete 

A    MOSnlC    W^kf" 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

fcConcretP    Co 
Teltz,    Francis   E. 
Tomngnlnl    A    Co.. 

O. 
Vermont       Marble 

Co 

Metal    l.ath. 

Atlantic  F  I  r  *  - 
proofing   Co. 

Rerger   Mfg.    Co. 

Holloway  aCetal 
lAth    Company. 


Waierhouse  <& 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamplns 

S    F.  Metal  Stamp- 
ing   &    Corr.    Co 

Notary  Public. 

Duncan,    A.    M. 
oils    and    Greaaes. 

Standard  Oil  Co. 
Union    Oil    Co. 

Ornamental     Plas- 
tering. 

Benkman,     Ed.     G 

Binner,    Theodore 
Larson,   O.   F. 
L'lpp  A  Co..  J.  F 

Painters   and  De» 
oratern. 

Baker   Co..    W.   T. 
Bell,  Wm.  J. 
Bernstein,    Wm. 
Blum.    Louis 
Brown,  J.  I* 
Burns    Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlin,   J.   J. 
Copnick,   T.   W. 
Da  hi,   T.   H. 
Donovan.   V.    J. 
Hansen.     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller,    L. 
Miller,    J.    A. 
MoCutabln,    James 
Manning,    John 
Neal,   L.   J. 
Progressive 

Painting  Co. 
Quandt  A  Son 
Ruderman,  I. 
Simon   Nellson   Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C    R. 
Walk,    Mayer 
Wagner,  Fred 
Wagner    Bros. 
Zellnsky,  R. 

Palnta,   Oils   Varn- 
Uhea.  BMe. 

Clark   A   Dickson 
Cohn   A   Co.,    Mar- 
lon   D. 
Fuller  Co..  W.   P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Parafhne  Paint  Co 
Pratt   A   Lambert 
"VNnhittier  -  Coburn 
Co. 

Pa'tent     Cblmneys. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes,    H.    J. 

Pile      Drlvlns:. 

L^mburth.    C.     E 

Paving    Brick. 

Cal   Brick   Co. 


Planlnic   Mllln. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Builders'       Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mil'.. 
Emanuel,    L.    AE. 

(Inc.) 
Empire        Planing 

Mill 
Hart    A    Burmels- 

ter 
Hermann,    A. 
Herring's   Mill 
Holden    -    Deuprey 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main     St.     Planing 
Prenius         Ph-inlng 

Mill 
Relnhart      I.,umber 

A   Planing   Mill 
Ryan.    Oeorve 


San  Mateo  Plan- 
ing  Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing  Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plaaterera. 

Bosch.    Herman 
BradleyA  O'Reilly 
Hrennan,    James 
Campbell,   Chas 
Campbell   A   Will- 
iams 
Connel   Co.,   J.    E. 
Daly,   J.   H. 
Duthle,    Chas. 
Gllmour.   W.  G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,   Al. 
MaoGruer    A    Co. 
Mellon.    Thos. 
Modlca,  S. 
Moiwat    Donald 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner.   James  A. 

Plumbing  and  Gas 
Fltllng. 

Band,  S.  W. 
Bernard,  Geo.  F. 
Dunn,   Nell   H. 
Goss.    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  A  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch,    Antone 
Lettich,    J.    M. 
Looney    Co.,    J 
May,    Gus 
McLeod.    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook      A      Co., 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   A  Co.,W. 

Plumbers   Supplies 

Kinney  Co.,  R.  W. 
Merk-Lally    Co. 
Mueller    Mfg.    Co.. 

H. 
Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radiators. 

American  Radia- 
tor Co. 

Railway   Materials 

Orensteln  -  Ar- 
thur  Koppel   Co. 

Kitcgtag. 

Lamburth,    C.    E. 

Rooflnst  Gravel  A 
Compoaltlon.) 

Bender  Roofing  A 
Paving   Co. 

Cantley  &   Co..  J. 

Enterprise  Roof- 
ing Co. 

Flaherty.  R.  H. 

Keene  Co.,R.  E.  G. 

Lawson  Roofing 
Co. 

Lewis,   W.   S. 

Malott    APeterson 

Rapheld       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kouflng     (Slate     A 
TIIe.> 

Graham,  R.  O. 
^vh(t«.     TCd      A. 
Flbrestone    A 
Rooflns  Co. 


RooAns    Materials. 

Johns     -    Manville 

Co.,  H.  W. 
ParatTine  Paint  Co 
Waterhouse  A 

Price 
W^estern    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler  -  Coburn 

Co. 

Sand,   Gravel.   Btc. 

ijay   Develop.   Co. 

Oal.  Building  Ma- 
Materlal    Co. 

McMullln   Bros. 

.Stone  Co.,  E.  B.  A 
A.    L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbas* 
Chutea. 

Bill   &   Jacobsen 
Sand  Blaatlns. 

McDermott.    W. 

Sheet    Metal    Wka. 

Amsler    Sheet 

-Metal   Works 
Appman       Cornice 
Works 

Atlas  Heating  A 
Ventilating  Wks 

Cap  1  t  o  1  Sheet 
Metal  Works 

Comyns  A  Nygren 

Cronan,  Wm. 

Crown  Cornice 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornice 
Works 

G.  A  M.  Sheet 
Metal    Works. 

Guilfoy        Cornice 

Hibernla  Sheet 
Metal    Works 

Hughes.   H.   J. 

Ideal  Cornice  Wks 

Korell  A  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co. 

a  F.  Metal  Stam- 
Ing   A    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts Co. 

Wektern  Furnace 
A   Cornice  Co. 

Sldevralk       LIchta. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  B. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Bulldera. 

Bishop    A    Peraino 
Boiler,  John 
Jacobsen.   J. 
Porier,  W.  F. 
Stewart.  J.   K. 

Stationery. 

Foster  A  Short 
Wright,    J.    H. 

steel    Bars. 
Baker     A     Hamil- 
ton 
Dawson   A   Noyes 
Woods       A       Hud- 
dart. 

Pacific         Coast 

Steel    Co. 
Soule    Co. 

Steel    Ereetor. 

Schauer,    Fred    C. 

Pioneer     Con.    Co 

Williams        Con- 
struction   Co 
More   r'ronts 

Kawneer  Mfg.   Co 

Structural         Steel 
Contractors. 

Central    Iron    Wks 

Dyer    Bros. 

Judaon    Mf^r.     Co. 

Paclflc     Structural 
Iron   Works 

Pac.    Rolling  Mills 

Schraeder's       Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

StOTea. 

Mangrum     A  Otter 

Stelger   *    Kerr 
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Strvctoral         9te«l 
Contractor*. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

SurveT»r«. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    caias  E 

Teamlns   &    Grad- 
ing;. 

Branlck.  J.  P. 
Blanchinl,   G. 


federal      Transfer 

&   Draylng   Co. 
Carlln     iHros. 
Devencenzl    &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draying    Co. 
Harbor        View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co-.  J.   E. 
Lefner,   Fred 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,  D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co..  J.   H. 

Tilins. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttP» 
Peerless  AgencJf- 
Co. 

Vaciiiiiii     •'    ■ 

Bill     *     jAcnV,^: 

Hughson    &    Mer- 

ton    Co. 
Schacr   Bros. 
Stevens    Co., Frank 

A. 


Hyde    Henry    C. 
United    Elec     Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/orks. 

Whltevraiihing; 

Brlckley,    P.    J. 
Reigle  &  Jamelson 
Taylor,    L.    A. 

WlndovT   Cleaning. 

American   Window 
Cleanins    Co. 

WlndOTTS.    Patent. 

Simplex     Window 
Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUII^DERS'     EXCHANGE 

OF    SAN    FRANCISCO 
180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND   DIRECTORS. 
President,    H.    Maundrell.  Financial    Secretary.    S.    A.    D.    Schenck. 

Vice-President,   E.   J.   Brandon. 
Treasurer,   C.    W.    Withington. 
Secretary,    R.    J.   H.    Forbes. 


Asa't  Secretary,  W.   J.   Carberry. 
Doorkeeper.   B.    R.    Wolcott. 


H.    Maundrell 
E.   J.   Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.   Chlsholm 
Robert   Dewar 
Alexander    Mennle 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


MEMBEBS. 


Architectural    Iron 
IVorkB 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Keil    Iron   Works 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wo!  k.^. 
Hillard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'•hoenix    Iron  Wks 
lalston  Iron  Wks» 
Lorenz  SchafEer  & 

Co. 
icnrader  Trf"* 

Works. 
St.      Francis     Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove    A     /"'oun- 

dTy   C-). 
/ulsan    Iron   Wks. 
Western  Iron  Wks 
Withington.  C.  W. 

Art  Glaas. 

Ingerson  &  Glaser 
Co. 


Blacksmith. 

Paul  Klolber 

Bonda. 

Costelio    &    Cutler 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
Uaie,  M.   A. 
Hlllman   &  Son,  J.R 
Jones,    Edward   M. 
Lawton,   A.   F. 
Lloyd    &    Spengler 
MacMeans,    H.    V. 
National        Surety 

Co. 
Pacific   Coast   Sas- 

ualty    Co. 
Perley,    A.   E. 
Smith,   Leo   J. 
Un\l.ted       States 

Metal    Broducts 

Co. 
United      States 

Fidelity        and 

Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

CIO. 

Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &. 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
iVIcNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bulldlug    3Iaterlal. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Co. 

J.  E.  Lennon, 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafflne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterlalCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard.  Jr.,  J.  L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

f^tandard  Portland 
Cempnt   Co. 

Clay   Product*. 

Cal  Brick  Co. 
StanQulst,  Bdward 


Concrete. 

Chase,   Silas   A. 
Camp  &  Carillon. 
Duncffnson,      Har- 

relson   Co. 
Foster  &  Vogt. 
Goodman        Arlifl- 

clal   Stone   Co. 
Haun,   C.   C.   W. 
Leonard,  J.  J. 
Lynch,   A. 
Pa.squaletti.  J. 
Petersen,   H.  L. 
Sartorlo,    Charles 
Stanquist   & 

Forbes 
Zimmerman.  L.  M. 

Concrete      Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractora   & 
Butldem. 

Allen,   AlfiAt    M. 
Anderson,    W.    W. 
.\rthur,  L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,  C.   A. 
Braunton   Bros. 
Burdick,    V/m.    A. 
Caldwell   &   Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh,    Thos. 

A. 
Chlsholm,     R.     A. 
Cobby,   J.   W. 
Coburn,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conrad,   H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  E. 
Dewar,  R.   &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,   Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardiser,     Florent. 
Greig,   Robt. 
Hansbrough    Bros. 
Healey     -     Tibbits 

Con   Co. 
Hinson,  L.   A. 
Hill,    J.    A. 
Holm    !k    Son. 
Howkina.   A. 
Ingerson.   C.   A. 
Jacks.  H. 
Jones,    Paul 
Jones.    W".    G. 
Kent.   S.   H. 
Knowles  &  Reioh- 

lev. 
Lelter,     E.     T.     & 

Song. 
Lyncb,  III.  C. 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBain,  J. 

McKillican,  R  and 
W'm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  .\1- 
lyn. 

Terrill,   G.   C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corutce  Works. 

.\msler,   C.   S. 
Berger  Mfg.   Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

"U^orks. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   WTts. 

Contracting 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &  Dennis 
Raymond,  W.  H. 
Cnrblngr,      Granite. 
McLenegan.    S.    B. 

Damp   Proofer*. 

Brlckley.     P.     J. 
Reigle   &    Jamison 

Door   Openers. 

Rischmuller,  Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works, 


Central  Electric 
Co. 

City    Electric   Co. 

Decker  Electric  Co 

Globe  Elec.  Co. 

Levy    Elec.    Co. 

National  Elec.  Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.    L.    A. 

Floor  Sandlns 

Inlaid   Floor   Co. 
Pacific    Floor 
Sanding   Co. 
GrlU    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorlus  Co. 
Withington,  C.   W. 
Gen.      Contractors. 
Andrus,    R.   C. 
Brigham,    H.    B. 
Brockhage,   Foley 

&   Green 
Caldwell   &  Co. 
Cereghlno    &   Son, 

Louis 
Currle  &  Currle 
Dempnlak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasier   ft    Frasler 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
'Hannah    &   Co.  J.S. 
Hayes,    W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Malley,    Edward. 
Matthies,     Henry 
Peacock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

grift 

Glass  and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,    I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller.  W.  P.  & 
Co. 

Habenlcht    & 

Howlett 

Holland,   J.    P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Gradlnig:    A    Team- 
ing. 

Church,    D.   O.,    Co. 
Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.    J. 
McClure.   H.    N. 
Wllhelm,  A.  H. 
Wilkie  Co.,   A. 
Williams,  F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.     B. 

Granite. 
Bradbury,    Thos. 
Cal.   Granite  Co. 
De   Lano   &  Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond    Granite 

Co. 

HardTrare. 

Joost  Bros. 
Kruse,   J.  H. 
Lorenz,      SdhfCaei' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific      Gas     and 

Electric    Co. 

Heating    A    Tenti 
latlng. 

Burnham  Plumb- 
ing &  HoAtlnc 
Inc. 

Cronan,   Wm. 

Mangrum   &   Otter 

Montague.  W,  W. 
&   Co. 


House     Moving     A 
Raising, 

Blume  Cont'g  Co. 
Pearson,    E,    K. 
Sullivan,    D,    J.&T 

Inlaid   Floors. 
Hardwood       late- 

rlor   Co 
Inlaid    Floor    C«. 
Pacific     Floor 

Sanding  Co. 

Iron  Works. 

Lorenz,  Sdhffa^r 
&  Co. 

Michaels  tc  Plot- 
ter 

Monarch  Iron 
Works. 

Pacific  Rolling 

Mill    Co. 

Pacific  Struc.  Iro« 
Works, 

Joint     Hangers     « 

Post  Caps. 

Kortick  -  F^liB 

Mfg  Co. 
Lilley   &   Thurston 

Co. 
Lorenz  SchaCfer  & 

Co. 
A'estern    Bulldery 

Supply    Co. 

Katvneer  System 
Store    Fronts. 

Falls    Mfg,    Co, 
Lilley   &   Thurston 
Co. 

Light     and     P*vrev 

City   Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 

L,lme,    Cement,  Et* 

Acme  Cement 
Plaster    Co. 

.A.rden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  te 
Cement  Co. 

Lennon,    Jas.    E. 

Lucas.   W,    E. 

Pacific  Bldg.'  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cf. 

Western  Lima  ft 
Cement    Co. 

Lumber. 

.A.cme    Lumber   Co, 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H,,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  ]  umber 
Co. 

Kruse.  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R,  B,  Mill 
&    Lumber    Co. 

National  Mill  ft 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
n!o 

Van  -Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

wood.) 

Dieckmann    &    Co. 

Howard,    E.     A.    & 

Niehaus,   Ed,    F.    & 

Co, 
White    Bros. 
S.    F.    Lumber    Co, 

Machinery. 
Harron,       Rlckard 

ft  MeCon*. 


40 

Maaonn    it  duildera 

Alexander,    R. 
Allen.    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beck.     A. 
Brady,    M.    V. 
Bra4y,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brlgham.    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &S011 
Campbell     Bros. 
Carr.    -T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale.    M.    F.    &  Son 
Gllson,    J.    E. 
Harrison,    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog-berg    &     Lud- 

wlg 
liarsen,    H.    H. 
Lawson,    A.    W. 
McGowan,    M. 
Miller,    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nasrel,   W.   L. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &    White 
Rlngrose.     R.&Son 
Scott,   W.   S. 
Walker,    P.    J. 
Watscn,    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson,    James    A. 
Wypant,    J.    H. 

Mnrblr. 

American  Marble 
&   Mosaic  Co. 

Columbia  MarblP 
Co. 

^rassl,    Peter,    Co. 
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Hunt,    Andrew   T. 

Maine,   F.  L.   &  Co. 

Musto   &   Sons,  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

Mantels,    Tllea 
Gratea. 

Ginsberg&Co..  S. 

Klrwln  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless     A«encles 

Metal     Fiirrlns     & 
L.atbliiB. 

H  o  I  1  o  w  ay  Ex- 
panded Mtl  Co. 

Lynch,  H.  T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  ^VIndovT 
Works. 
Dwan.  J.  E. 
M*rtar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  St 
Mosaic   Co. 

Malno.  F.  L.  &  Co. 
Office  Flxtnres. 

Bateman,    Wm. 

Forbes   &    Son, A.J. 

Fink  &  Schlndler 
Co. 

Slmmen.    John 

Ornamental 
Plasterers 

Larson,   O.   F. 

Woods,  J.  P. 
Painters. 

Daniels.    Qus   V. 

Donovan,    V.    J. 

Fraaer.    J.    P. 

Kuss.    P.    N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark,    J.    H.    , 

Neal.   L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.   J.   E. 


Paints,    Oils.     Ktc. 

Bass     -     H  e  u  t  6  r 

Fuller  &  Co.,  W.P. 

Kuss,   P.    N. 

Maundrell,    H. 

Pacific  Refining  & 
Roofing 

Parafflne    Paint  Co 

Whlttier  -  Coburn 
Co 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 

PavlnK  Brick. 

Cal  Brick   Co. 
Planlnic   Mills. 

Anderson  Bros. 

Burnham  -  Stan- 
ford  Co. 

Ca..    Door   Co. 

Cal.   Milline   Co. 

Elklng'ton  & 
Hucke 

Herring    Mill(Inc) 

Kendall,   A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

R.  B.  Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacific   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

ReiUy,   P.   F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &  Co. 

Plasterers. 

Blnner,    Theo. 
Bradley   &    ReJlly 
Carrick,    M.    H. 
Chalmers,      H.      A 
(Inc.) 


Clark,  D.   R01S. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,    R.    D. 

Floodberg  &  Mc- 
Caffery. 

Eraser,    Simon 

Gregg   &    Clute 

Gilmour,    Wm.    G. 

.lacobsen,    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf    A. 

Lyde'n   &   Blckel 

.VlacGruer    &    Co. 

Mennle,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.    C. 

O'Kane   &    Co.,C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,   James   F. 

Plaster     of     Paris. 
Lucas,   W.   E. 
Plnmblnn:     A     Gas 
Flttlnc 

AWbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmld    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  Co.,  The 

Real  Estate. 

Williamson    Co.,H. 
Wittman    ■   Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

RlKSers. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crashed  nocK. 

Holland,   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
Ilooflnijr     Composi- 
tion. 

Artollth     Mfg.    Co. 

Uender,  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

-Malott    &  Peterson 

Johns  -  ManvlUe 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

ParafBne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag-.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     JoTin 
Holland,   J.   P. 

Sanitary   FloorlnK. 

Artollth     Mfg.     Co. 

ijtone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sldevralk       LlKbtn. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 

Stewart,   J.   K. 

Roof   Repairing   A 

Paint. 

Street    Work. 

Fay,   S.   J. 

Steel        Rollins 
Doors. 

Pacific     Building 
Material  Co. 


Stone   C*ntractora. 

De    Lano    dt    Sons, 
I.    U 

Blan^hard,   W.   W. 
Hunt,   Andrew  T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Quarries. 

Keystone    Sand  Co 
Raymond     tSranlte 
Co. 

Teaming. 

Dillon,   D. 
Eureka      Teaming 

Co. 
Holland.   J.   P. 
McClure,   H.   N. 
Monarch    Teamin 

Co. 
McLenegan,   S.   I 


Terra  Cotta. 

Clark  &  Sons.  N. 
Gladding,    McBean 

&   Co. 
S  t  e  Ig  e  r       Terra 

Cotta  Co. 

TlllBV. 

Artollth     Mfg.    Co. 

Ventilators. 

Waterhouse    it 

Price    Co. 

WhlteTrattliern. 

Relgle   &   Jamison 
Brlckley,    P.    J. 

\%'lre  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

9  p  ring  Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


Subscription  Rates 

Payable  in  advance 
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1  year    -   $3.00 

2  years    -    5,00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


years  and  I 


Street  and  No.. 

City ;_ 

State 


JPUSL! 


15    Cents    Per    Copy 
$3.00    Pep    Year 


Published      every      Wednesday 
Fifteenth  Year  No.  « 


1crSKS!.."^t?  San  Francisco  Cal.,  February  ](»,  191.5.  T,ieph„..  d..ju.  gii 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  w^ith  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 


BUILDING  AND  ENGINEERING  NEWS 


Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Succ«**ors  to  JOHN  WOOD  MFG.  CO. 
21S-21  Paolflo  BIdg.    447-49  E.  3rd  St.    33  1 -33»  Cyprass  "=1. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fine  and  Sanitary 
PLUMBING 


Frank  J.  Klimm 

PLUMBER 

221  OAK  STREET 


Bat    Cough  and  Octavia 


SAN  FRANCISCO,  GAL. 


Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
2 1  Columbus  Ave.  San  Francisco 


Don't  let 
to  \ou  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Zte  Turntable 
and  go  "FORWARD  ALWAYS' 

^  Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oaliland  7906 


335  Eightli  St.,  Oakland,  Calif. 


BUILDING  AND  ENGINEERING  NEWS 


Benj.   G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 
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METCALF    HOTEL,    Geary     nr    Taylor. 
Righettl   &  Headman,   Architects. 

Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY   HALL,    San   Franclsc* 

Wright,    Rushford    tc    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 
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BROS. 
C. 


DEPARTMENT    STORE.OAKLAND 
W.    Dickey,    Architect- 


ScTenty-fire  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN     HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 


BUILDING  AND  ENGINEERING  NEWS 


JAMES  CAHILL  &  CO. 


Inoorporatad 

DEALERS  IN' 


Wall  Paper  anj  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVlanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&a-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addraas  m»  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


•  ■•I 

■ss: 


YOUR    BREAKFAST 

how  was   It  cooked   this   mornlnc? 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't     be     satisfied     with     the    old     fashioned     expen- 
sive coal    ranpe,   which   necessitates   keeping     the   fire 
going    all     day    whether    you     are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSTEM 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The   Aero-Gas   Plant." 

Utillt>'  Gas   Generator  Co. 

Tel.    Doiiiilas    2400    or    Garfield    2057. 
340  Sansome  St.,  San  F'ranclsco 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione     Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
==AND  TILES== 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mko^car 
R*iideaca  PKone,  Ottkland  4M1 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  alw^ays  reliable. 

MANUFACTURED  BY 

G.    RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  g'et 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALK  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working   automatically. 

Simplicity  and  Durability  combined.     Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
•ver  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


tJanuary^  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between   Geary  and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  It  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F:  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"I'ascliall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  K.'  Wel.sh  Quarries- — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte''  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straig]it-Push  "Window  Operat- 
ing Devices. 

"Drouve''  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety   Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"rhoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  OfTice  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window''  Coal  Chute — -Ornamenta' 
and  Necessary. 

.\sbe.stos  Theatre  Curtains. 

"Beaver  Hoard", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Huildin^'   I'ajn'rs,   Deadening   Felts,   etc., 
of  all  kinds. 
"All-Metal"  Doors,  Windows  and  Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"Grai)hilatum"   for  Roofs. 
"Herringbone"   Expanded   Steel  and   Ingot 
Iron    Latb. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-t©x"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready   Roofing. 

The  Ruberoid  Roofing. 

"Hextile"    Rubber   Shingles. 

"Diamond"  Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner.  , 

Wood    rolling    doors    and    partitions. 

Venitian  Blinds. 

"Wliite    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building  Materials  Company 


Successors  to 

WATERHOUSE  &  PRICE  CO. 

THE  LILLEY  O  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F, 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  February  10,  1915 


Fifteenth  Year,  No  6 


Devoted  to  the  Architectural,  Engi- 
neering-, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Ofi^ce  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAY 

Ix.   A.   LARSEN, 

Publisher   and   Proprietor. 

S.\N   FRANCISCO    OFFICE 

860   Mission    Street. 
Telephone — Douglas,    2372. 

OAKLAND    OFFICE 
1011    Franklin    St.,     Builders'    Excli.inge. 
Telephone    Oakland,    790 


Advertising:  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be   given. 

Subscription  Rates — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
payable  strictly  in  advance.  Single 
copie.«!,    15c. 
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Editorial  Comment 

Aside  from  the  winter  rains  which 
■usually  inhibit  building  operations  to 
a  certain  extent  the  month  of  January 
.showed  a  comparatively  small  build- 
ing record  for  the  City  and  County  of 
San  Francisco.  Altogether  the  total 
amounted  to  $1,284,898,  which  was  com- 
posed of  the  following  figures:  Brick 
and  concrete,  $334,768;  frame  construc- 
tion, $391,371;  alterations  and  addi- 
tions, $112,261;  Panama-Pacific  Inter- 
national Exposition  contracts,  $230,- 
974;  City  buildings,  $2,472;  street  and 
sewer  work,  $35,647;  State  work,  $137,- 
246;  Government  work,  $20,159;  making 
in  all  the  total  above  quoted.  This  as 
against  a  total  of  $1,928,563  for  the 
same  period  last  year.  In  the  private 
construction  it  will  be  noted  that  the 
figures  for  frame  buildings  exceed 
those  for  permanent  construction  show- 
ing that  there  are  more  small  build- 
ings going  up  without  the  fire  limits 
than  there  is  consti-uction  down  town. 

While  the  depression  in  the  build- 
ing Imisiness  continues  all  over  the 
country  thei'e  seems  to  be  a  sort  of 
upward  trend  in  business  generally. 
As  a  matter  of  comparison  the  record 
for  January  for  the  last  ten  years  is 
as  follows: 

January,    1906     $1,389,315 

January,    1907     5,225,264 

January,    1908     1,994,242 

January,    1909     3,116,208 

January,    1910     2,273,044 

January,    1911     1,242,806 

January,    1912     1,692,810 

January,    1913     2,655,990 

January,    1914     1,928,563 

January.    1913     1,284,898 

While  the  figures  show  the  smallest 
total  for  the  month  for  a  period  of  ten 
years,  except  that  of  1911,  still  con- 
sidering the  extraordinary  condition 
of  the  woild's  business  the  situation  is 
not  abnormal.  The  period  of  adjust- 
ment seems  to  have  begun  and  it  seems 
reasonable  to  suppose  that  the  coming 
month  will  see  a  gradual  upward  trend 
in  building  as  well  as  in  other  busi- 
ness. 


The  poor  we  have  with  us  always  as 
in  the  days  of  the  Great  Teacher  and 
the  times  of  the  world  war  bring 
forcibly  to  our  attention  the  problem  of 
poverty,  and  its  various  effects  as 
found  in  illness,  unemployment  and 
crime.  The  chief  agency  for  dealing 
with  this  problem  in  San  Francisco  is 
the  Associated  Charities.  And  the 
manner  in  which  it  has  dealt  with  this 
problem  and  the  difficulties  it  has  con- 
fronted is  embodied  in  a  statement  sent 
out  by  the  Board  of  Governors  to  the 
members  of  the  Commonwealth  Club: 

"Although  it  is  the  principal  relief 
agency  in  San  Francisco  it  aims  to  do 
something    more    than    furnish    mere 


temporary  relief.  It  tries  in  every  case 
to  shape  its  help  so  as  to  make  the 
applicant  self-supporting.  In  many 
cases  this  cannot  be  done,  and  in 
others  it  takes  a  very  long  time,  but 
most  of  those  that  it  helps  are  ulti- 
mately  restored   to   independence. 

It  has  found  that  illness  and  unem- 
ployment are  the  principal  causes  of 
distress,  and  that  tuberculosis  is  the 
most  destructive  form  of  illness,  and 
the  most  expensive  to  alleviate.  One 
or  two  thousand  dollars  and  yearg  of 
time  and  attention  may  easily  be  re- 
quired to  rescue  a  single  family  from 
its    ravages. 

The  society  finds  foster  mothers  for 
neglected  and  abandoned  children,  and 
supervises  their  care.  It  has  estab- 
lished close  co-operations  with  the 
hospitals  of  the  University  of  Califor- 
nia and  Leiand  Stanford  Junior  ni- 
versity,  and  through  their  clinics  is 
able  to  furnish  to  those  who  need  it 
the  best  medical  aid  to  be  had  in  the 
city.  Besides  this,  it  has  the  cordial 
co-opei.ation  of  many  physicians  and 
other  volunteer  workers  in  all  of  its 
departments. 

In  addition  to  the  ordinary  assis- 
tance extended  by  it  to  individual  ap- 
plicants. It  does  constructive  work  in 
various  lines.  It  was  instrumental  in 
the  original  organization  of  the  Chari- 
ties Endorsement  Committee,  in  the 
enactment  of  the  laws  that  created  the 
Juvenile  Court,  and  the  State  Board  of^ 
Charities  and  Corrections,  and  secur- 
ing the  passage  of  the  first  tenement 
house   law. 

In  co-operation  with  other  organi- 
zations, it  established  the  woodyard, 
now  conducted  at  the  old  sailors'  home 
on  Main  Street,  where  homeless  men 
are   cared   for. 

In  recent  years  it  has  reduced  the 
death  rate  of  foundling  children  from 
nearly  sixty  per  cent  to  less  than 
three  per  cent,  so  that  the  death  rate 
of  these  children  under  its  care  is  now 
lovvei'  than  the  average  death  rate  of 
children   in  the  city. 

Its  expenditures  during  the  year  1914 
were  over  $167,000.  To  properly  carry 
on  its  work  it  needs  annual  subscrip- 
tions of  at  least  $100,0000.  Contribu- 
tions in  1914  were  slightly  over  $67,000. 

A  campaign  is  now  on  foot  for  a 
popular  subscription  of  dollar  mem- 
berships. The  collection  will  be  made 
throughout  the  city  on  Saturday,  Feb- 
ruary   13th." 

Here  is  an  organized  and  intelligent 
effort  to  alleviate  the  sufferings  of 
poverty  and  to  place  unfortunate 
people  on  their  feet.  There  is  a  lot  of 
abortive  work  done,  in  the  name  of 
charity,  by  well  intentioned  people  but 
which  leads  nowhere  and  effects  no 
permanent  result.  The  giving  of 
charity  to  this  institution  assures  the 
giver  that  his  cf«ntributlon  will  be  used 
iln  an  Intelligent  manner  and  will 
eft'ect   permanent   good. 
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F*etroleum  Recovery  and  Waste. 


lil.v   Kiilpli    Ariiolil   :iii(i    V.  IC  UarllaM. 


In  Caliloi  Ilia,  a  proven  oil  pioiterty 
may  be  regarded  as  a  commercially 
productive  reservoir  of  oil  or  irregu- 
lar form  lying  from  200  to  5.000  feet 
below  the  surface,  and  bounded  later- 
ally along  the  property  lines  by  im- 
aginary vertical  planes.  The  deposit 
may  be  tapped  by  wells  within  the 
property  or  in  adjacent  lands.  In 
either  case  the  cover  or  cap  rock  of 
the  reservoir  is  perforated  and  the 
equilibrium  of  the  contents  is  dis- 
turbed by  the  lateral  flow  of  the  oil 
toward  the  well.  Water-bearing  beds, 
as  a  rule,  occur  at  different  horizons 
throughout  the  overlying  strata  or  cap 
rock  and  may  be  present  within  the 
reservoir  proper  or  below  it. 
FactorH  Controlling  >et  Production 
Recoverable    Oil. 

Although  the  intrinsic  value  of  an 
oil  property  usually  is  based  on  the 
total  quantity  of  oil  that  theoretically 
can  be  recovered,  this  quantity  is 
seldom,  if  ever,  actually  extracted 
from  the  underground  reservoir.  In 
order  to  differentiate  between  the 
total  quantity  contained  in  the  sands, 
that  which  theoretically  can  be  re- 
covered and  that  actually  recovered 
and  the  volume  sold,  the  terms  "oil 
content,'  "recoverable  oil,"  "oil  re- 
covered" (gross  production),  and  "oil 
delivered"  or  sold  (net  production) 
commonly    are   used. 

The  term  "oil  content"  includes  all 
the  oil  stored  within  the  boundaries 
of  the  tract.  A  large  part  of  the  oil 
in  the  producing  zones  never  can  be 
recovered,  as  friction  and  other  fac- 
tors prevents  its  escape  from  the  res- 
ervoir rocks.  Usually  a  smaller  pro- 
portion also  is  lost  in  assohiated 
sands  which,  though  penetrated  by  the 
well,  are  too  poorly  saturated  to  be 
worked  at  a  profit.  As  a  rule,  such 
isolated  sands  above  and  below  the 
main  zone  eventually  become-  flooded 
with    water. 

The  term  "recoverable  oil"  repre- 
sents that  part  of  the  stored  oil  that 
is  exti'acted  when  the  highest  effi- 
ciency is  attained,  the  difference  be- 
tween this  quantity  and  the  total  oil 
content  constituting,  in  a  sense,  a 
theoretical  royalty  that  nature  ex- 
acts from  the  oil  operator.  The  effi- 
ciency fittained  in  producing  oil  is 
measured,  thei'efore,  by  the  ratio  of 
the  quantit.v  of  "oil  recovered"  to  the 
"recoverable  oil,"  an  id<»al  condition 
existing  when  the  two  figures  are  iden- 
tical. It  is  estimated  that  the  aver- 
age actual  values  of  this  ratio  in  Cali- 
fornia range  from  ."lO  to  r,0  per  cent. 
RIflrlency    of    MannRenient. 

The  "oil  recov«'rod"  r^-prosents  to 
ihf  operating  company  a  definite  as- 
s»'t,  which,  unfortunately,  is  seldom 
full.v  realized.  As  a  rule,  the  oil  is 
allowed  to  flow  over  the  ground  and 
some  is  wasted  through  seepage  and 
evaporation.  Furthermort',  Improper 
separatit>n  from  water  and  the  waste- 
ful utilization  of  oil  as  fuel  at  wolls 
and  pumping  plants  rtlmlnl.^h  the  not 
output  decidedly.  It  Is  prob.-ible  that 
10    to    13    per   cent   of   the    total   i^ross 


prodiuiiiin  ol  ihc  .-^i.ili-  has  been 
wasted  through  seepage  or  evapora- 
tion, and  that  between  8  and  10  per 
cent  has  been  used  as  fuel  in  the  past, 
leaving  some  SO  to  85  per  cent  as  "net 
production"  available  for  delivery  to 
pipe  lines  or  to  the  consumer.  As  in 
coal  mining,  there  will  remain  always 
in  an  extensive  oil  deposit  a  large 
quantity  of  oil  that  never  will  be  re- 
covered. If  past  conditions  prevail 
throughout  the  life  of  the  fields,  it  is 
no  exaggeration  to  state  that  of  the 
supply  of  lecoverable  oil  throughout 
the  oil  fields  of  California  not  over  40 
to  50  per  cent  will  ever  be  marketed. 
This  loss  may  be  due  to  a  number  of 
causes,  such  as  premature  flooding  of 
the  main  oil  reservoir  with  water,  non- 
recovery  of  oil  in  isolated  beds  that 
are  never  worked,  defective  finishing 
of  wells  and  wasteful  production  from 
uncontrolled    gushers    and    gassers. 

A  remarkable  example  of  the  amount 
of  oil  that  is  actually  wasted  is  found' 
in  the  Kern  River  Field,  where  a  com- 
pany controlling  the  land  near  the 
junction  of  the  Kern  River  and  a  ra- 
vine that  crosses  the  field  has  installed 
a  catch  basin  to  gather  the  oil  ^vasted 
by  the  companies  having  wells  along 
the  ravine.  It  is  estimated  that  the 
"net  production"  of  oil  from  this  catch 
basin  for  the  last  eight  years  aggre- 
gates close  to  250.000  barrels,  or  about 
S5   barrels  a  day. 

The  causes  of  waste  should  be  kept 
continually  in  mind  when  appraising 
oil  properties,  the  value  of  which 
should  not  be  based  on  the  quantity  of 
oil  theoretically  recoverable,  but  on 
the  figures  of  net  production,  the  only 
tangible  source  of  i-evenue  to  an  oil- 
producing    company. 

Oil   I'uniplng;. 

The  njajorily  of  oil  operatoi-s  believe 
that  the  best  means  of  increasing  net 
production  is  to  add  to  the  number  of 
producing  wells,  and  although  in  many 
cases  this  plan  may  be  advisable,  in 
others  it  leads  only  to  greater  expen- 
diture without  proportionate  return. 
The  financial  success  of  an  oil  enter- 
prise frequently  depends  on  the  fac- 
tors controlling  the  ratio  between 
gross  production  and  i-ecoverable  oil: 
that  is.  on  the  efficiency  attained  in  the 
recovery  of  the  oil  from  the  under- 
ground reservoir.  Efficiency  of  re- 
cover.v  will  assume  greater  import- 
ance as  the  production  of  the  fields 
decreases  and  as  uses  for  crude  petro- 
leum   are    developed. 

The  pumping  of  oil  under  the  condi- 
tions prevailing  in  California  presents 
difficulties  seldom  encountered  In  me- 
chanical probl(>ms  of  like  nature.  The 
<-h:i racier  and  extent  of  the  difficulties 
will  be  evident  in  some  measure  if  one 
lealizes  that  a  fluid  having  the  con- 
sistency of  molasses  and  carrying  a 
large  quantity  of  sand  has  at  many 
wells  to  be  lifted  through  a  column  of 
tubing  'J  or  :t  Inches  in  diameter  and 
half  Ol-  throe-quarters  of  a  mile  in 
depth. 

The  recover.v  of  oil  from  shallow 
weil.v  naturally  may  be  effected  by  ap- 


|.:i!.itus  relativeiN-  cheaper  aiul  .•-impler 
than  that  required  for  deep  wells,  and 
in  order  to  obtain  uniformly  success- 
ful results  from  different  properties  it 
is  necessary  that  the  extra  cost  of 
opei-ating  in  deep  territory  be  compen- 
sated by  a  correspondingly  greater 
>  ield  or  better   quality  of  oil. 

In  some  of  the  fields  of  California 
wells  200  to  1,000  feet  deep,  producing 
about  5  barrels  a  day,  can  be  operated 
at  a  profit  if  the  selling  price  is  as  low 
as  30  cents  a  barrel,  where  as  in 
others,  where  the  oil  has  to  be  lifted 
:),iH>0  to  4,000  feet,  it  is  not  economical 
to  pump  the  wells  unless  the  yield 
equals  or  exceeds  100  barrels  a  day, 
or  unless  the  contain  sufficient  gas  to 
assist  materially  the  action  of  the 
pump.  Some  properties  in  the  Santa 
Clara  Valley  district  afford  a  striking 
example  of  high  efficiency.  The  wells 
are  drilled  in  10  to  15  days,  tapping 
the  oil  sand  at  about  700  feet;  these 
are  pumped  in  groups  of  about  20  by 
means  of  a  pumping  "power"  operated 
by  a  gas  engine  using  natural  gas 
from  the  wells.  The  oil  produced, 
owing  to  its  quality,  is  sold  at  a  price 
about  three  times  that  commanded  by 
the  heavy  grades  in  California.  The 
other  extreme  is  well  exemplified  in 
the  San  Joaquin  Valley  fields,  where 
small  quantities  of  oil  are  being  re- 
covered after  more  than  a  year  has 
been  consumed  in  drilling  to  a  depth 
of  over  4,000  feet.  Between  these  ex- 
tremes the  range  in  types  of  pro- 
ducing oil  properties  is  great,  and  the 
line  separating  fluctuates  under  the 
iniluence  of  the  various  factors  affect- 
ing  the   oil    industry   . 

One  may  conclude  from  tiie  fore- 
going discussion  that  the  only  proper- 
ties worth  developing  at  the  present 
time  are  those  in  which  oil  is  en- 
countered in  commercial  quantities  at 
comparatively  shallow  depths:  but 
such  an  assumption  is  incori-ect,  as  in 
many  instances  the  increased  cost  of 
deep  opeiations  is  more  than  compen- 
sated by  greater  thickness  of  the  oil- 
sand  strata,  better  quality  of  oil, 
stronger  gaV  pressure,  and  the  re- 
sultant larger  production  and  longer 
life  of  the  wells.  In  the  Coalinga 
field  several  wells  over  4,000  feet  deep, 
producing  oil  rated  at  0.9210  to  0.SS05 
specific  gravity  (22  degres  to  29  de- 
grees B.),  are  being  pumped  at  a  good 
profit. 

I  rom  ".Methods  of  Oil  Recovery  in  Cal- 
ifornia." Technical  Paper  70,  Bureau 
of   Mines. 


rilK    SPRlNt.    V  AI.I.KY    AVATKR    COM- 
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My    Kiiy    \V.    Tn>lor.    of    the    (it.v    Attor- 
ney*«    Olllce. 


(Contractors  and  builders  generally 
.■lie  interested  in  the  coming  bond 
election  for  the  purchase  of  the  .'Spring 
N'alley  properties.  Without  water, 
building  cannot  proceed  In  the  outly- 
ing districts  and   the  Industry   will  be 
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confined  to  the  vacant  spaces  in  the 
built   up  portion.        , 

City  Engineer  0'Shaughnes.sy  has 
produced  fig-ures  from  Federal  statis- 
tics to  show  that  while  Berkeley,  Oak- 
land and  Alameda  have  increased  at 
the  rate  of  .5  per  cent  per  annum  since 
the  last  census,  this  city  has  only 
grown  1.9  per  cent.  This  lack  of 
growth  is  attributed  by  the  Advisory 
Water  Committee  to  the  fact  that  no 
exensions  have  been  n»ade  to  the 
Spring  Valley  mains  since  1906,  and 
the  entire  outlying  sections  of  the 
city  are  without  water  and  unable  to 
expand. 

This  Advisory  Water  Committee  con- 
sists of  Mayor  Rolph,  Judge  Matt  I. 
Sullivan,  Supervisor  Alexander  T. 
Vogelsang,  City  Attorney  Percy  V. 
Long,  Supei-visor  Thomas  .Jennings 
and  City  Engineer  M.  M.  O'Shaugh- 
nes.sy.  It  has  published  a  leport  in 
which  it  gives  its  reasons  why  the 
city  should  purchase  the  Spring  Val- 
ley   properties. 

The  price  of  $34,500,000.00,  after  an 
investigation  that  cost  the  city  $100,- 
Ot'0.00,  is  said  to  be  a  fair  one.  It  is 
claimed  that  the  properties  will  pay 
for  themselves  without  extra  taxation 
and  will  yield  a  surplus  over  and  above 
operating  expenses  that  may  be  ap- 
plied to  the  payment  of  interest  on 
Hetch    Hetchy   bonds. 

If  the  Spring  Valley  pi'operties  are 
purchased,  it  is  proposed  to  immedi- 
ately develop  the  sources  of  the  sys- 
tem on  the  Alameda  side  of  the  bay  by 
the  building  of  the  Calaveras  Dam. 
This  will  nearly  double  the  supply  of 
the  system,  and  it  is  proposed  to  make 
this  watei'  immediately  available  for 
those  districts  in  this  city  which  are 
now    without    water. 


MAKKET    FOR   AMERICAN    GOODS    IN 
COSTA    RICA. 

[Consul     Chester     Donaldson,     Port 
Limon.] 

Cast-iron  pipes  aie  in  use  in  this 
city  and  district  for  the  public  water- 
works of  the  different  municipalities, 
but  have  never  been  used  for  the 
sewer  system  of  Limon  (the  only  one 
in  this  district).  No  gas  is  used  in  any 
of  the  municipalities  of  this  district. 

The  only  city  in  the  district  of 
Limon  is  Port  Limon,  which  has  a 
municipal  waterworks  system.  The 
length  of  the  pipe  line  from  the  moun- 
tain stream  to  the  city  is  about  15 
miles.  The  pipe  is  1,  2,  3,  4,  6,  and  8 
inches;  that  leading  from  the  street 
into  private  houses  is  one-half  inch  in 
diameter.  Correspondence  should  be 
addressed  to  the  president  of  the  muni- 
cipality  of   Port  Limon. 

The  municipalities  of  Siquierres  (40 
miles  west),  Guapiles  (60  miles  north- 
west), Estrada  (20  miles  west),  and 
Matina(  22  miles  west)  are  all  con- 
sidering plans  to  put  in  small  systems, 
but  the  lines  of  pipe  will  not  need  to 
be  more  than  a  mile  or  so  in  length, 
as  the  mountains,  where  good  water 
can  be  found  in  abundance,  are  very 
near. 

I'rlceM    of    PaintM — Taiiiibcr.    Household 
Novelties,    and    Pianos. 

American  mixed  paints,  oilc,  etc.,  are 
well  known  in  this  market  but  a  large 
percentage  of  the  trade  has  heretofore 
gone    to    England    and    Oermany.      The 


following  are  the  prices  of  mixed 
paints  in  this  market  to  the  retail 
merchants:  White  lead,  in  oil,  $3.50 
per  100  pounds;  best  grade  mixed  paint, 
$4.25;  cheap  grade  mixed  paint,  $3; 
roof  paint,  mixed,  $3.50;  cold-water 
paint,  $().().'?  per  pound,  in  5-pound 
packages. 

Owing  to  the  high  duty  on  sash, 
doors,  blinds,  etc.,  such  goods  have 
never  been  imported  to  any  extent  and 
none  are  kept  in  stock  in  this  market. 
The  duty  is  $0,042  per  pound,  gross 
weight.  Therefore  it  has  been  the 
custom  here  to  import  the  lumber 
sawed  and  planed,  but  not  cut  or  made 
up.  The  local  carpenters  have  always 
made  the  sash,  doors,  and  blinds  here 
by  handwork,  as  labor  of  that  kind  is 
much  cheaper  than  in  the  United 
States    (about   $1.40  to  $2.33  per  day.) 

Household  novelties  and  labor-sav- 
ing devices  are  not  kept  in  stock  by 
merchants  here,  and  their  advantages 
are  not  known  to  housekeepers.  To 
introduce  them  into  this  district,  a  de- 
mand must  be  created  by  means  of 
circulars  at  the  consulate  and  leading 
firms,  newspaper  advertising,  and 
finally  a  house-to-house  canvass  with 
samples. 

Vaouiuu    Cleaners    Unknown. 

No  carpets  are  used  here.  The  floors 
are  hard,  polished  wood  or  tile,  on 
which  are  placed  small  rugs  under 
center  tables,  in  front  of  doors,  sofas, 
etc.  Vacuum  cleaners  are  unknown 
but  might  possibly  be  introduced  if 
their  usefulness  were  demonstrated.  It 
is  important  that  the  cleaner  should 
be  cheap  and  of  light  weight.  The 
duty  on  vacuum  cleaners  is  $0,042  per 
pound. 

The  first  step  in  advertising  Ameri- 
can goods  in  this  district  would  be  to 
send  circulars  to  the  consulate  and  to 
firms  whose  names  have  been  obtained 
from  the  consulate.  Then,  If  the  busi- 
ness seems  worth  while,  it  would  be 
well  to  follow  the  local  custom  of  ad- 
vertising in  the  San  .lose  papers  (La 
Informacion,  El  Noticiero,  La  Repub- 
lica,  and  La  Prensa  Cibre),  which  are 
universally  read  here,  and  possibly  in 
the  small  local  weekl.v  El  Limonense 
(The  Limon  Citizen).  A  representative 
with  samples  should  be  sent,  when  it 
seems  probable  that  the  business 
would  warrant  it. 


SENDING  A  KITCHEN  TO  SAN  FRAN- 
CISCO. 


Model  l)e.slKned  to  Illustrate  Prineiplcs 
of  Kitolien  Arrangement  Interest' 
Hou.se^vive.s   That   Visit    the    Fair. 


A  complete  kitchen  with  a  real 
stove,  refrigerator,  sink,  work-table 
and  other  necessaries  is  being  sent  by 
the  Department  of  Agriculture  to  San 
Francisco  for  the  Fair.  This  kitchen 
is  not  a  "model"  in  the  sen-se  that 
every  housewife  is  to  try  to  make 
hers  as  nearly  like  it  as  possible,  but 
is  rather  a  composit  of  many  possible 
model  kitchens  which  is  designed  to 
iliustiate  various  essential  principles 
of  convenient  kitchen  arrangement. 
The-  American  housewife,  for  whose 
special  benefit  the  model  has  been 
constructed,  must  judge  from  it  what 
appliances  and  improvements  in  ar- 
rangement will  best  fit  her  peculiar 
household  need.s— and  (hose  of  hor 
purse, 


One  general  idea  emphasized  by  the 
Department's  San  Francisco-bound 
kitchen  is  that  the  size  of  the  ordinary 
kitchen;  .should  be  small  rather  than 
large  if  the  room  is  to  be  used  only 
for  the  preparation  of  the  meals.  It 
should  6e  as  compact  as  possible  to 
save  traveling  back  and  forth.  The 
stove,  table,  and  sink  should  be  as 
near  together  as  is  convenient,  and  the 
flistances  to  supplies  and  the  dining 
room  or  pantry  shoud  be  short.  On  the 
Moor  of  the  model  room  the  distances 
most  commonly  traveled  in  preparing 
and  serving  meals  are  indicated  by 
straight    lines. 

"The  fewer  ornaments  the  better  in 
a  housewife's  workshop"  is  the  text 
of  another  lesson  of  thi.^  little  exhibit. 
Corners  are  rounded;  surfaces  are 
plain;  there  are  as  few  moldings  as 
possible  to  catch  dirt  which,  must  be 
removed  with  so  much  effort.  One 
feature  is  a  table  with  legs  that  may 
be  raised  or  lowered  to  suit  the  height 
of   the   worker. 

The  refrigeratoi-,  as  it  stands,  would 
never  in  the  world  i-ecommend  itself 
to  any  thrifty  housewife,  for  one  part 
of  it  is  lined  with  solid  porcelain,  an- 
other with  enameled  steel,  another 
with  zinc  painted  with  enamel  paint, 
and  another  with  unpainted  zinc. 
However,  this  lefrigeratoi-  preaches  a 
sermon  of  its  own,  for  the  advantages 
and  disadvantages  of  each  particular 
lining  are  explained  In  labels  attached. 
I'^ach  woman  who  reads  may  look  for 
what  suits  her  own  refrigerator,  and 
housewives  from  the  North  or  from  the. 
South,  fiom  a  high,  dry  region  or  a 
low,  moist  region  may  each  decide 
which  feature  is  most  adaptable  for 
her  own  use  and  pocketbook. 

A  stew  kettle  is  shown  in  several 
common  materials  in  the  model  kitch- 
en, but  no  particular  make  is  recom- 
mended. The  aim  is  to  show  sauce 
pans  or  kettles  made  of  steel,  alumi- 
num, enamel  ware,  copper-,  and  earth- 
enware, and  descriptive  labels  explain 
how  each  material  excels  in  its  own 
way,    and    its   disadvantages. 

On  the  walls  of  the  model  are  shown 
samples  of  the  mor-e  common  floor 
coverings  and  wall  finishes  with  labels 
setting  forth  the  relative  merits  and 
drawbacks  of  each.  Linoleum  and  oil 
cloth  have  their-  strong  points,  and  so 
have  tinted,  painted.  and  undressed 
wall  surfaces.  Varnished  wall  paper-  is 
good  for  some  purposes,  and  unvar- 
nished   for   others. 


ER   6G   YEARS* 
EXPERIENCE 


lADE  Marks 
Designs 

COPYTHGHTS  Ac. 

Anyone  sending  a  skel'h  mid  doscrlntlon  may 
quickly  asrertiiiii  our  <)|i.:iic.n  fiee  wlietlicr  an 
Inveiiliiin  ts  pniluiMv  r  U'lilai'lo.  Coinmunic.-i. 
tlon8stricllyo(iiiiklcnll:il.  IJANUIiOOK  on  Patents 
Bent  free.  Oldest  ni.'onry  fcir  se  ruinig:  patents. 

Patents  taken  throuL'li  Bluun  &  Co.  receive 
tpecial  notice,  wil  liout  cbnrgo,  iu  tlio 

Scientific  Jfinerican. 

A  handsomely  illr.ptrritod  worl  ly.  I.nrrest  cir- 
culation (if  jinr  S'-ii'iu  iL  •  I  Mr  nal.  'I'cnns.  f:i  ;i 
year:  four  nicmliiii,  ^1.   Lv^  ..  by  all  iicwsdealen. 

MUNN?^  I:  36*  Broadway.  HgvyYof;; 

Branch  Oiiico,  tr^  V  gt.,  Vv'aHlilnnion,  I).  C. 


BUILDING  AND  EINGINEERING  NEWS 


ADVANCE  NEWS 

1,,^^^^,^,^^^^  C  to  Character  pf  Work 


APARTMENT  HOUSES. 


SAN  FKANCISCO — Apai  tintnt  house, 
3  story  and  base  frame,  »10.000.  Ar- 
chitects, Rhodes  &  .\Iarisch,  3372  Ibth 
street,  S.  F.  Owner,  Henry  Sipple.  The 
building  will  be  erected  at  the  north- 
east corner  of  19th  and  I^exington 
streets,  and  has  been  designed  to  con- 
tain nine  suites  of  three  rooms  and 
hath.  Inteiiors  will  be  finished  in 
pine  and  elm  panels.  There  will  be  a 
hot  water  system  and  wall  beds.  Bath 
rooms  will  be  finished  in  Keene  cement 
plaster  in  imitation  of  tile  and  will 
have  composition  floors.  Exterior  of 
the  building  will  be  covered  with  ship- 
lap.  Plans  are  complete  and  figures 
are    now    being   taken. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame.  $20,000.  Ar- 
chitect, none.  Owner,  John  Schroeder, 
1006  French  Bank  Bldg.,  S.  F.  The 
building  will  be  erected  on  the  east 
side  of  Jones  street  south  of  Pine,  cov- 
ering an  area  of  30  by  77%  feet.  There 
will  be  a  number  of  two  and  three 
room  apartments  with  private  bath» 
and  wall  beds.  Interior  will  be  fin- 
ished in  liine,  ledwood  and  elm  pan- 
els. Some  hardwood  floors  will  be 
used.  Plans  provide  for  steam  heat 
and  a  hot  water  supply.  Bath  looms 
will  have  tile  wainscot  and  composi- 
tion floors.  Marble  and  tile  wainscot 
will  be  used  in  the  entrance.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  *he 
hands  of  the  owner  who  will  do  the 
work  by  Day  I..abor.  Materials  are 
now    being    purcl-ased. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  |l."i,000.  Ar- 
chitects, Rhodes  &  .Marisch,  3372  16th 
street,  S.  F.  Ownei's  name  withheld. 
The  building  will  be  erected  at  the 
corner  of  Albion  avenue  and  17th 
strrfeet.  There  will  be  a  total  of 
twelve  suite.s  of  three  rooms  each.  In- 
teriors will  be  fini.«;hed  in  pine  with 
elm  panels  and  some  haidwood  floors. 
Plans  provide  for  steam  heat  and  a 
hot  water  supply.  All  suites  will  have 
wall  beds  and  private  bath  rooms.  Im- 
itation tile  wainscot  and  composition 
floors  will  be  used  in  the  bath  rooms. 
Entrance  will  be  finished  in  tile  and 
marble.  Exterior  of  the  building  will 
be  coveied  with  cement  plaster  on 
metal    lalh.      Plans   are   being   prepared. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base  frame,  $10,000.  Ar- 
chitects, Rhodes  &  Marisch,  3372  16th 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  !^evis- 
adero  street  near  Post,  and  has  been 
de.signed  to  contain  twelve  suite.s  of 
two  and  three  room.'<.  Interior  flnish 
will  he  of  pine  and  elm.  AH  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  There  will  be  a  hot  water 
system.  Space  is  provided  in  the  base- 
ment for  the  8torage  of  machines.  Bath 
rooms  will  have  Imitntion  tile  wain- 
scot and  oomposiiion  floors.  Exterior 
u(    the    building    will    be   covered    with 


ru.-^iic  and  cement  plaster  on  metal 
lath.  IPreliminary  plans  have  been 
prepared. 

S.AN  FRANCISCO — Apartment  house. 
o  story  and  ba.se.  Class  C  construc- 
tion. Cost  not  stated.  Architects, 
Rousseau  &  Rousseau,  110  Sutter 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  in  the 
Fifty  Vara  District  and  has  been  de- 
signed for  stores  besides  the  entrance 
and  lobby  on  the  ground  floor.  Upper 
floors  will  be  arranged  for  two  and 
three  room  apartments.  AH  suites  will 
have  wall  beds  and  private  bath  rooms. 
Interior  finish  will  be  of  pine,  red- 
wood and  gum.  Some  hardwood  floors 
will  be  used.  There  will  be  steam 
heat,  elevator  service,  a  hot  water 
system  and  vacuum  cleaning.  Bath 
looms  will  have  tile  wainscot  and 
composition  floors.  Patent  store  fronts 
are  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
now    being   prepared. 

SA.N  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $7,500.  Ar- 
chitects, Rhodes  &  Marisch,  3372  16th 
street,  S.  F.  Owner,  Henry  Sipple.  The 
building  will  be  erected  on  igtfi  street 
near  Dexington,  opposite  a  similar 
structure  to  be  erected  for  the  same 
owner.  Theie  will  be  six  three-room 
suites  and  three  two-i'oom.  Interior 
finish  will  be  of  pine  and  redwood.  A 
hot  water  system  will  be  installed.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  figures 
are    now    being    taken. 

O.AKD.XND.    C.^L. — -Apartment    house, 

2  story  and  base,  frame,  $2,000.  Archi- 
tect, F.  D.  Voorhees,  Central  Bank 
Bldg.,  Oakland.  Owner,  Daniel  F. 
O'Connell.  4  24  3  Howe  street,  Oakland. 
The  building  will  be  erected  at  the 
northwest  corner  of  41st  and  Mont- 
gomeiy  streets  and  has  been  designed 
to  contain  a  total  of  47  apartments, 
arranged  in  suites  of  two,  three  and 
four  rooms.  Interiors  will  be  finished 
in  pine,  i-edwood  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  steam 
heat,  a  hot  watei-  supply  and  vacuum 
cleaning  system.  Bath  rooms  will  have 
tile  wainscot  and  floors.  Wall  beds 
will  be  used  in  all  apartments.  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  I.rfibor.  Ma- 
terials  are    now    being   purchased. 

SAN    FRANCISCO— Apartment    house. 

3  story  and  base,  frame.  $27.."i00.  Ar- 
chitect, none.  Owner.  .lames  H.  Hjul. 
.Mechanics'  Institute  Bldg..  S.  F.  The 
building  will  be  erected  on  the  south 
side  of  Fell  street  est  of  F'ranklln,  and 
will  have  a  frontage  of  30  feet  by  a 
dopth  of  120  feet.  Interior  has  been 
.irranged  for  21  apartments  of  two  and 
three    rooms.      Interior    finish    will    be 


<>l  inne,  redwood  and  elm  pant-is.  Some 
hardwood  floors  will  be  used.  Plans 
provide  for  steam  heat,  an  automatic 
elevator  and  hot  water  supply.  AH 
suites  will  have  wall  beds  and  private 
baths.  Bath  rooms  will  be  finished  in 
tile  with  composition  floors.  Marble 
and  tile  wainscot  will  be  used  in  the 
lobby.  Exterior  of  the  building  will 
be  faced  with  rustic  and  cement  plas- 
tei-  on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
I^abor. 

BERKELEY,  AI.A.MEDA  CO.,  C.VL.— 
.\partment  house  alteration,  2  story 
and  base,  frame,  $3,000.  Architects, 
Oliver  &  Thomas,  Pantages  Theatre 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  present  two-story  frame 
dwelling  will  be  altered  into  a  small 
modern  apartment  house.  There  will 
be  five  suites  of  three  and  four  rooms. 
The  work  will  require  interior  parti- 
lions,  interior  finish,  plumbing,  elec- 
tric work,  plastering  and  painting. 
Wall  beds  will  be  used.  No  exterior 
alterations  will  be  made.  Plans  are 
now   being   prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  2  story  and  base,  brick  and 
steel,  $35,000.  Architect,  L.  L.  Jones, 
Central  Bldg.,  L.  A.  Owner,  L.  L. 
Jones,  Central  Bldg.,  L.  A.  The  build- 
ing will  be  erected  at  the  corner  of 
We.-itmoreland  and  7th  streets,  cover- 
ing an  area  of  60  by  135  feet.  There 
will  be  a  total  of  fifty  rooms  arranged 
in  suites  of  three,  four  and  five  rooms. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors 
will  -be  used  in  the  living  and  dining 
rooms.  Plans  provide  for  steam  heat, 
an  automatic  elevator  and  hot  water 
system.  Private  baths  and  wall  beds 
will  be  used  in  all  apartments.  Vac- 
uum cleaning  is  also  specified.  Bath 
looms  will  be  finished  in  tile.  En- 
trance will  have  marble  wainscot.  Ex- 
teiior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

BATH    HOUSES. 


(i.\KLA.\l).  CAL.— Bath  house  alter- 
ation, $6.04^0.  -Vrchitect's  name  not 
given.  Owner.  \V.  W.  Boole.  3S  High- 
land avenue.  Piedmont.  The  swimming 
baths,  know  as  the  Piedmont  Baths, 
located  at  the  northwest  corner  of 
-^th  and  Verrum  streets,  will  undergo 
extensive  alterations.  Included  in  this 
Work  are  marble  wainscot,  steps  and 
glazed  tile  work.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  is 
letting    segregated    contracts. 

SAN  RAFAEL.  MARIN  CO..  CAL.— 
I'liriflcation  system.  Cost  not  stated. 
Architect, ■  Thomas  O'Connor.  104  D 
street.  San  Rafael.  Owners.  City  of 
•■^aii  Rafael.  Plans  are  complete  and 
Mgures  are  now  being  taken  for  the 
iii.-^tallation  of  a  salt  water  purification 
s.vstem  in  the  Municipal  Rath  House. 
I!i<ls  will  be  opened  on  February  l.Sth. 
ri.-ins  and  speoifioiitions  can  be  se- 
<  ured    from    the   architect, 
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BONDS. 

MARYSV1L.L,E,  YUBA  CD.,  CAL>.— 
Bids  opened  on  January  30th  for  the 
purchase  of  $84,000  worth  of  the  $100,- 
000  bond  issue  voted  by  Reclamation 
District  No.  10  show  the  Hideout  Bank 
of  Marysville  the  only  bidder,  and  they 
were  awarded   the  purchase. 

By  the  terms  of  the  bid  the  bank 
agrees  to  purcha.se  the  bond.s  at  face 
value  w^ith  accrued  interest  I'loni  .Jan- 
uary   l.st. 

PORTLAND.  ORE. — Morris  Brothers 
of  Portland  have  purchased  $20,000  of 
coupon  notes  on  the  Union  High  School 
District,  composed  of  Gresham,  Hills- 
view,  Terry,  L,ynch  and  Powell  Valley. 
The  notes  bear  6  per  cent  interest.  The 
money  will  be  used  in  the  erection  of 
a  joint  high   school   building. 

LOS  ANGELES  COUNTY— The  Board 
of  Supervisors  will  receive  proposals 
for  the  purchase  of  school  bonds  of 
the  Watts  School  District,  Chatsworth 
Park  School  District  and  the  (Jallatin 
School  District  'Until  2  p.  m.  February 
15th. 

The  Watts  bonds  are  in  the  sum  of 
$3.'), 000,  the  Chatsworth  Park  for  $34,- 
000  and  the  Gallatin  School  District  for 
$10,000.  The  proceeds  of  the  sale  will 
be  used  in  constructing  a  new  school 
building  for  each  district.  H.  J.  Le- 
Lande  is  the  County  Clerk  from  whom 
further   information   may   be  had. 

TURLOCK,  STANISLAUS  CO.,  CAL. 
— An  ordinance  has  been  introduced  to 
the  City  Trustees  providing  for  the 
holding  of  an  election  April  2  to  de- 
termine whether  the  city  shall  incur 
a  bonded  indebtedness  of  $16,n00  to 
purchase  block  6  for  public  park  pur- 
poses, in  conformity  to  the  conditions 
embraced  in  the  order  of  the  State 
Railroad  Commission  for  the  erection 
of  a  new  $10,000  depot  in  the  city. 
Bonds  for  the  same  purpose  were  voted 
last  summer,  but  the  election  was  de- 
clared invalid  owing  to  the  irregular- 
ities in  the  ballots.  This  ordinance 
will  come  up  for  adoption  at  the  next 
regular  meeting  of  the  board. 

NICOLAUS,  SUTTER  CO.,  CAL.— 
Voters  of  this  town,  which  includes 
District  1001,  sanctioned  a  $500,000 
bond  issue  at  an  election  held  here  on 
Saturday,   .January   31st. 

The  bonds  will  be  sold  to  defray  the 
expense  of  the  construction  of  a  levee 
system  around  the  town.  Levees 
which  have  been  constructed  in  the 
past  have  proved  too  low,  and  these 
will  be  increased  in  height,  while  all 
will    be    strengthened. 

CARUTHERS  SCHOOL  DISTRICT, 
FRESNO  CO.,  CAL.— The  Board  of  Su- 
pervisors will  receive  proposals  up  to 
2  p.  m.  March  3rd  for  the  purchase  of 
bonds  of  $30,000,  bearing  interest  at 
5    per   cent   per   annum. 

The  proceeds  of  the  sale  will  be  used 
in  the  construction  of  a  new  school 
building    for    the    district. 

•  D.  M.  Barnwell  is  Clerk  of  the  Su- 
pervisors, and  from  whom  further  In- 
for-mation   can    be   had. 

FRESNO,  FRESNO  CO.,  CAL— Fres- 
no County  is  planning  a  bond  issue  of 
$3,000,000  for  building  a  system  of 
good  roads,  and  the  I'^resno  Supervi- 
sors have  taken  preliminary  steps  to 
appoint  a  County  Highway  Commis- 
sion. At  the  February  session  of  the 
Board  a  commission  will  probably  be 
appointed. 

SIERRA  MADRA,  I^OS  ANGELES 
CO.,    CAL.— The    $12,500    bond    issue    for 


the  erection  of  three  one-story  frame 
school  buildings  at  Sierra  Madra  has 
been    sold. 

Plans  for  these  buildings  were  pre- 
pared by  Architect  W.  J.  Saunders,  319 
Laughlin    Building,    Los    Angeles. 

ALA.MEDA,  ALAMEDA  CO.,  CAL.— 
Plans  for  enlarging  and  improving  the 
entire  school  department  of  Alameda 
are  being  made  by  the  Board  of  Edu- 
cation, which  has  asked  the  City  Coun- 
cil to  call  a  $300,000  bond  election.  The 
election  would  be  held  this  spring  and 
the  improvements  made  before  the 
opening  of  the  schools  next  fall.  Ac- 
cording to  Superintendent  0.  J.  Du 
l<'our,  the  increase  of  pupils  has  over- 
crowded   the    department. 

EL  PASO,  TEX.- The  School  Board 
will  call  a  special  election  at  once  to 
vote  bonds  in  the  sum  of  $200,000  for 
the  completion  of  the  new  high  school 
building  and  $60,000  for  the  comple- 
tion  of   the   Alta   Vista  school. 

SAN  LUIS  OBISPO,  SAN  LUIS  OBIS- 
PO CO.,  CAL— The  Board  of  Supervi- 
sors, local  banks  and  private  investors 
have  arranged  to  purchase  $250,000  in 
State  Highway  bonds  for  the  comple- 
tion of  the  State  Highway  through 
the   county. 

WINTERS,  YOLO  CO.,  CAL. — The 
$50,000  bond  issue  recently  voter  for  the 
election  of  a  new  High  School  build- 
ing in  this  city  was  sold  at  Woodland 
by  the  Supervisors.  Thirty  thousand 
dollars  of  the  bonds  were  purchased  by 
the  State  of  California  and  $20,000  by 
the  First  National  Bank  of  Winters. 
The  bonds  sold  for  par  and  accrued 
interest. 

AUBURN,  PLACER  CO.,  CAL.— The 
Placer  County  Bank  and  Blythe,  Wit- 
ter &  Co.,  of  San  Francisco,  jointly 
puichased  Roseville's  $45,000  publifi 
school  bond  issue.  The  purchasers 
bought  at  par  with  a  premium  of  $231 
and  accrued   interest. 

FRESNO,  FRESNO  CO.,  CAL.  —  A 
$10,000  bond  issue  to  obtain  money 
with  which  to  install  an  electric  water 
plant,  water  mains,  canals,  laterals 
and  a  spraying  system  for  Mountain 
View  Cemetery  was  voted  at  a  meeting 
of  stockholders  of  the  Mountain  View 
Improvement  Association  Saturday 
night.  E.  E.  Manheim  and  F.  A.  Wal- 
rond  were  named  trustees  of  the  bonds 
which  will  be  in  denominations  of  $100 
to  bear  interest  at  the  rate  of  7  per 
cent  a  year.  A.  L.  Hobbs  is  president 
of  the  association. 

ACME,  ORE. — Bids  will  be  received 
by  T.  J.  Neely,  secretary  of  the  Port  of 
Siuslaw  until  11  a.  m.  February  20,  for 
the  purchase  of  $100,000  bonds,  to  bear 
interest  at  fi  per  cent,  payable  semi- 
annually,   to    be   due    $10,000    each    year. 

TILLAMOOK,  ORE. — Bids  will  be  re- 
ceived by  the  city  recorder  until  Feb- 
ruaiy  ']5th  for  $30,000-  improvement 
bonds  in  denominations  of  $100  or  up 
at  6  per  cent,  due  in  20  years  and  re- 
deemable   in    five   years. 


BRIDGES  AND  DAMS. 


OAKLAND,  CAL. — Boat  house  and 
water  pavilion,  reinforced  concrete, 
$10,000.  Architect,  Walter  D.  Reed, 
Oakland  Bank  of  Savings,  Oakland. 
Owners,  City  of  Oakland.  Bids  re- 
ceived by  the  Park  Commission  for 
this  work  show  R.  Glaze  low  for  the 
boat  house  at  $12,042  without  lockers, 
and  $12,642  with  lockers.  I.  D.  Blux- 
ome    presented    the    low    figure    for    the 


water  pavilion  at  $2,322.  All  bids  re- 
ceived were  above  the  amount  avail- 
able for  construction  and  were  re- 
jected. Plans  were  ordered  revised 
and  new  bids  will  be  called  for  short- 
ly. Further  mention  will  be  made  of 
the   work. 

SAN  FRANCISCO— Pier  repairs.  Cost 
not  stated.  Engineer,  Assistant  State 
Engineer  Newman,  Ferry  Bldg.,  S.  P. 
Owners,  State  of  California.  Plans  are 
complete  and  now  out  for  figures  for 
repairs  to  Pier  No.  21  on  the  water- 
front. Bids  will  be  opened  on  Febru- 
ary 21st.  Plans  and  specifications  can 
be  secured  from  the  State  Board  of 
Harbor   Commissioners,    Ferry   Bldg. 

RENTON,  WASH.  —  Bridge,  steel 
span,  $25,000.  Engineer,  County  Sur- 
veyor Denton,  Seattle.  Owners,  King 
County.  Bids  are  now  being  received 
by  the  County  Commissioners  for  the 
construction  of  a  120-foot  span  steel 
bridge  over  the  Duwamish  River  at 
Renton  Junction.  The  bids  will  close 
on  or  about  February  25th.  The  esti- 
mated cost  of  the  structure  is  placed 
at   $25,000. 

Contracts  Awarded. 

REDWOOD  CITY,  SAX  .MATEO  CO., 
CAL. — Trestle  bridge,  $1,281.10.  Engi- 
neer, County  Surveyor,  Redwood  City. 
Owners,  San  Mateo  County.  Contrac- 
tor, B.  S.  Green,  Redwood  City.  Con- 
tract  price,   $1,281.10. 

MODESTO,  STANISLAUS  CO.,  CAL,. 
— Bridge,  timber  construction,  $1,577. 
Engineer,  County  Surveyor,  Modesto. 
Owners,  Stanislaus  County.  Contrac- 
tor, W.  H.  Warwick.  Jr.,  Modesto.  Con- 
tract  price,   $1,577. 


CHURCHES. 


SAN  FRANCISCO  —  Synagogue,  1 
story  and  base,  reinforced  concrete, 
$12,000.  Architects,  Rhodes  &  Marisch, 
3372  16th  street,  S.  F.  Owners,  He- 
brew Congregation.  The  building  will 
be  erected  on  Webster  street  near 
Golden  Gate  avenue,  and  has  been  de- 
signed in  the  classic  style.  There  will 
be  a  large  main  auditorium  and  Sun- 
day school  rooms.  Interior  will  be 
finished  in  pine  throughout.  Some  tile, 
marble  and  art  glass  are  specified.  A 
central  heating  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Only 
preliminary  plans  have  been  prepared. 
Further  mention  will  be  made  of  the 
work. 

SEBASTOPOL,  SONOMA  CO.,  CAL.— 
Church,  2  story  and  base,  frame,  $10,- 
000.  Architect,  W.  J.  Wythe,  Central 
Bank  Bldg.,  Oakland.  Owner,  First 
Methodist  Episcopal  Church  of  Sebas- 
topol.  The  building  has  been  designed 
in  the  Mission  style  and  will  contain 
the  main  auditorium,  Sunday  school 
rooms,  social  hall  and  pastor's  study. 
Interior  will  be  finished  in  pine  and 
redwood.  Art  glass  windows  will  be 
installed.  A  central  heating  system, 
probably  furnace  heat,  will  be  pro- 
vided. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  nearly  complete 
and  figures  will  be  called  for  in  about 
a  week.  Further  mention  will  be  made 
of  this  work. 


COURT    HOUSES. 


STOCKTON,  SAN  JOAQUIN  CO.. 
CAL. — Court  house  alteration  and  fix- 
tures.     Cost      not      stated.      Architect, 
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Joseph  Losukiihn,  San  Joaquin  lildg., 
Stockton.  Owners,  San  Joaquin  Coun- 
ty. The  following  bids  were  received 
for  the  metal  furni.shings  in  the  Aud- 
itor".«  office,  County  Court  Hou.se  at 
Stockton,  and  for  alterations  to  the 
Sheriff's  office.  Bids  for  both  jobs 
were    taken    under    advisemtnt: 

Steel  Fixtures  and  I<'urnishings:  M. 
i;.  West  Co.,  13,710;  Capital  Sheel  Metal 
Works,  $3,468;  F.  W.  Wentworth  Co., 
?4,137;  J.  C.  McQuilkin  Co.,  |3,825; 
I-'ireproof  and  Sheet  .Metal  Co.  (rep- 
re.sented    by   Tredway    Bros.),    $3,125. 

Alteration  to  Sheriff's  Office:  Bids 
for  remodeling:  the  northwest  portion 
of  the  lower  lloor  of  the  court  house 
for  the  reception  of  the  Sheriff's  of- 
lices  were  opened  as  follows:  Ralph 
Brouty,  $1,350;  Powell  &  Medberry, 
$1,398;  Zinch  &  W.  E.  French,  $1,720; 
Daniels  &  Green,  $1,848;  D.  Burns, 
$1,5,S3. 


BUILDING  AND  ENGINEERING  NEWS 

Sebastopol  autlioiiztd  the  djrector.s  to 
incur  an  indebtedness  not  to  exceed 
$15,000  for  the  work.  It  is  planned  to 
have  the  plant  completed  to  handle 
this    season's   crop. 


FACTORIES  AND  WAREHOUSES. 


SAN  FUAXCISCO— Factory,  1  story 
and  base,  brick,  $5,000.  Architect,  N. 
W.  Sexton,  Chronicle  Bldg.,  S.  F.  Own- 
t'rs,  O'lirien- Kieinan  Realty  Co.,  1754 
-Mission  street.  The  building  will  be 
erected  at  the  southeast  corner  of 
Bryant  and  Zoe  streets,  and  has  been 
designed  for  a  cleaning  and  dyeing 
works.  There  will  be  a  cement  floor. 
Interior  finish  will  be  of  pine.  Special 
gasoline  storage  tanks  will  be  in- 
stalled. i:xterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
complete  and  the  work  is  being  done 
by    Day  Labor. 

SAX  FRANCISCO  —  Storage  and 
transfer  warehouse,  1  story  and  base, 
brick  and  steel,  $30,000.  Architects, 
Cunningham  &  Politeo,  First  National 
Bank  Bldg.,  S.  F.  Owner,  Walter  E. 
Dean,  leased  to  the  City  Delivery  Co. 
The  building  will  be  erected  at  the 
corner  of  Jones  and  Eddy  streets  and 
will  cover  an  area  of  137V^  by  137!^ 
feet.  There  will  be  stores  besides  the 
storage  space.  Interior  will  bo  fln- 
iished  in  pine  throughout.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    being   taken. 

RICH.MONl),  CONTRA  COSTA  CO., 
CAL. — Boiler  house,  etc.,  brick  con- 
struction, $6,000.  Engineer,  Engineer- 
ing Department  Standard  Oil  Co.,  S. 
F.  Owners,  Standard  Oil  Co.  Work 
will  .stai't  within  a  few  days  on  the 
construction  of  a  new  boiler  house  to 
be  erected  for  the  Standard  Oil  Co. 
The  building  will  cost  in  the  neighbor- 
hood of  $6,000,  and  will  be  of  brick 
construction.  Twenty  200-horse  power 
boilers  will  be  installed  on  completion 
of  the  new  structure.  Assistant  Engi- 
neer E.  J.  Gerrard  is  in  charge  of  the 
work    at    the    Richmond    plant. 

BENICIA,  SOI.ANO  CO..  CAL..— Tan- 
neiy  building,  brick  and  frame,  $20,- 
((00.  Architect's  name  not  given.  Own- 
ers, IJenicia  Tannery,  Benicia,  The 
Benicia  Tannery,  which  has  completed 
a  new  $20,000  building  at  Benicia,  an- 
nou»ic"s  the  Immediate  con.structlon  of 
another  building  and  other  improve- 
ments  to  cost   about   $20,000. 

SKBASTOPOL.  SONOMA  CO..  CAL. — 
I  Old  storage  plant,  frame  construction, 
$15,0(10.  Architect's  name  not  given. 
Owners,  Apple  Growers'  Association, 
Sobastopol.  The  erection  of  a  cold 
stoiage  plant  at  Sebastopol  was  made 
certain  whm  the  stockholder."?  of  the 
Apple    Growers'    Union    in    session    at 


FIRE  lIOrSES  AND  JAILS. 


SAN  FRANCISCO— Fire  house,  2 
story  and  base.  Class  C  construction, 
$45,000.  Architect,  City  Department  of 
Architecture,  Temporary  City  Hall,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Plans  for  a  new  fire  sta- 
tion to  be  erected  on  Powell  street 
have  been  ordered  prepared.  The 
building  will  be  arranged  for  four 
pieces  of  apparatus  on  the  first  floor 
and  quarters  for  the  men  on  the  upper 
floor.  Interior  will  be  finished  in  pine 
and  hardwood.  There  will  be  steanT 
heat,  special  plumbing,  including 
showeis,  and  special  electric  work.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.      Plans   are   now   being   prepared. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Jail,  2  story  and  base.  Class  A  con- 
struction, $60,000.  Architect,  Thomas 
O'Connor,  104  D  street,  San  Rafael. 
Owners,  .Marin  County.  At  a  meeting 
of  the  Board  of  Supervisors  a  resolu- 
tion was  introduced  by  Supervisor 
Casper  Gardner,  requesting  the  County 
Architect  to  prepare  plans  and  speci- 
fications for  the  erection  of  a  new 
county  jail  on  the  northeast  corner  of 
the  Court  House  grounds.  The  new 
structure  will  include  the  Sheriff's  of- 
fice. Morgue,  Emengency  Hospital, 
Probation  Officer's  quarters  and  the 
jail  up  stairs.  The  building  will  be  of 
Class  A  construction,  with  every  mod- 
ern convenience,  and  will  cost  in  the 
neighborhood  of  $60,000.  The  last  two 
Grand  Juries  recommended  this  Im- 
provement. No  action  was  taken  by 
the  Supervisors.  The  matter  will  come 
up  for  consideration  at  a  later  meet- 
ing  of   the    Board. 


GARAGES. 


SAN  FRANCISCO— Garage  and  store. 
3  story  and  base,  reinforced  concrete, 
$25,000.  Architects.  O'Brien  Bros., 
Clunie  Bldg.,  S.  F.  Owner,  Charles  F. 
Hanlon.  The  building  will  be  erected 
at  the  northwest  corner  of  St.  George 
Place  and  Bush  street,  and  has  been 
designed  with  foundation  and  walls 
heavy  enough  to  carry  two  additional 
stories.  The  main  floor  will  contain 
a  store  besides  the  garage.  Upper 
floors  will  be  used  for  storage  space, 
machine  shop  and  paint  shop.  Inte- 
rior will  be  finished  in  pine  through- 
out. There  will  be  steel  roof  trusses. 
Patent  store  front  will  be  installed. 
Exterior  of  the  building  will  be  fiiced 
with  cement  plaster.  Plans  are  com- 
pete and  flgui-es  will  be  called  for  at 
once. 

SAN  FRANCISCO— Garage.  3  story 
and  base.  Class  C  construction.  $20,- 
nOO.  Architect.  C.  E.  Gottschalk,  Phe- 
lan  Bldg.,  S.  F.  Owners,  Terminal 
Hotel  Co.  The  building  will  be  erect- 
ed on  Sacramento  street  near  Drumm 
and  will  cover  a  large  ground  area. 
The  first  and  second  floors  will  pro- 
vide storage  space  for  125  machines. 
The  third  lloor  will  be  used  for  a  re- 
pair shop.  Plans  provide  for  metal 
window  sash  and  frames  and  special 
iindt'rjironnd  gasolitu'  storage  tanks. 
Interior  llni.sh  will  be  of  pine.  Exte- 
rior of  the  building  will  be  faced  with 
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prcs.sed   brick.     Plans  are  complete  and 
figures  are   being   taken. 

SAN  FRANCISCO— Garage,  1  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architects,  O.  R.  Thayer, 
associated  with  Charles  C.  Frye,  20 
Montgomery  street,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  the  south  side  of  Sutter 
street  between  Mason  and  Taylor 
streets,  covering  an  area  of  72-10  by 
13TV2  feet.  Besides  the  usual  storage 
space  there  will  be  an  office,  repair 
shop  and  wash  room.  Interior  will  be 
finished  in  pine.  A  cement  floor  will 
be  used.  Special  storage  tanks  are 
specified.  Metal  window  sash  and 
frames  and  steel  roof  trusses  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
now   being  prepared. 


GOVERNMENT  WORK  &  SUPPLIES. 


Chico,  Cal.,  Vont   Office. 

.\s  previously  reported,  the  contract 
for  the  construction  of  the  U.  S.  post 
office  at  Chico,  Cal.,  was  awarded  to  R. 
I.  Duffy,  Chico,  Cal.,  at  $76,980;  time 
u;  months.  In  the  construction  of  the 
building  fixtures  and  material  manu- 
factured by  the  following  named  firms 
will  be  used:  Cast  iron  column  and 
radiators,  American  Radiator  Co.;  non- 
conducting coverings,  Johns-Manville 
Co.;  radiator  valves.  Crane  Co.;  air 
valves  for  end  of  steam  mains  and  ra- 
diators, Hoffman  Specialty  Co.;  oil- 
burning  apparatus,  Fess  System  Co.; 
cabinet,  United  Sheet  Metal  Works; 
tablets,  Trumbull  Electric  Mfg.  Co.; 
conduit.  National  Metal  Molding  Co.; 
rubber-covered  wire.  Standard  Under- 
ground Cable  Co.;  lighting  fixtures, 
Ikelheimer  &  Co.;  pendant  and  canopy 
switches.  General  Electric  Co.;  keyless 
sockets,  Bryant;  reflectors,  Holaphane; 
glassware,  Macbeth-Evans  Co.;  plumb- 
ing fixtures,  Federal-Huber  Co.;  flush 
switches,  Hart  Mfg.  Co.;  damper  regu- 
latoi,  American  Radiator  Co.;  motor 
for  oil-burning  apparatus,  Fess;  type 
S  glassware  for  fixture  No.  569,  Hola- 
phane. 


New   Battleships. 

While  there  is  at  present  nothing  to 
indicate  that  the  plans  for  the  battle- 
ships authorized  at  this  session  of 
Congress  will  be  radical  departures 
from  the  types  of  last  year,  there  is  a 
very  good  chance  that  before  the  de- 
signs are  completed  and  ready  for  the 
bidders  there  will  be  occasion  and  op- 
poitunity  to  make  some  important 
changes.  The  infoi-mation  in  the  pos- 
session of  the  Navy  Department  from 
its  l-Uiropean  sources  is  to  the  effect 
that  by  the  1st  of  June  there  will  have 
occuirod  a  collision  between  the  British 
and  German  ships,  and  it  has  been  re- 
marked that  it  is  hardly  imaginable 
that  a  naval  engagement  In  European 
waters  will  not  be  productive  of  ap- 
preciable influence  upon  future  battle- 
ship design  and  construction.  Already 
fiHiugh  is  known  to  make  certain  that 
there  will  be  some,  and  special  pro- 
vision against  underwater  attack,  and 
to  this  phase  of  the  situation  the  ex- 
perts are  promptly  applying  them- 
selves. It  is  altogether  a  matter  of 
conjecture  to  what  extent  and  in  what 
direction  other  important  clianges  will 
be  nuide.  They  are  apt  to  be  compara- 
tively minor  in  character,  according  to 
the  judgment  of  conservative  officers, 
but,   on    the   other   hand,    they    may    be 
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radical,  for  all  anyone  can  say  to  the 
contrary;  in  any  event,  they  cannot  be 
avoided  as  non-essential.  I..ittle  thought 
appears  to  be  given  to  a  material 
change  in  the  battery  at  least  as  to 
size  of  guns,  despite  the  claim  that  our 
naval  ordnance  is  of  less  range  than 
some  of  the  batteries  of  foreign  ships 
It  is  remarked  by  one  expert  that  it  Is 
hardly  worth  while  carrying  heavier 
ordnance  for  the  sake  of  getting  a 
range  of  more  than  12  or  1.')  miles, 
since  there  is  no  perceptible  advant- 
age of  increasing  the  flight  of  the  pro- 
jectile beyond  the  distance  of  vision. 
As  to  speed  there  will  probably  always 
be  a  conflict,  especially  as  to  the  ne- 
cessity of  its  increase  and  despite  the 
fact  that  additional  speed  has  its  uses 
in  pursuit  or  in  getting  away  from  an 
enemy  when  the  cii'cumstances  justify 
that  avoidance.  At  this  juncture  and' 
until  there  are  some  demonstrations, 
it  will  be  impossible  to  anticipate  in 
a  definite  way  the  new  features  of  the 
next  battleships  to  be  built.  Kut  it 
will  be  appreciated  that  the  expected 
engagement  of  the  foreign  vessels  will 
have  an  uncommon  significance  which 
our  naval  designers  will  await  with 
keen    interest. 


Snn    Frnnoi8co    Circular    No.    119. 

The  following  awards  have  been 
made  by  the  depot  quartermaster,  San 
Francisco,  Cal.,  under  office  circular 
No.   119: 

Bid  1.  I.,angley  &  Michaels  Co.,  .50  1st 
street,   San   Francisco,   Cal. 

2.  California  Steam  and  Plumbing 
Supply  Co.,  071  .=)th  street,  San  Francis- 
Co..   Cal. 

4.  U.  S.  Steel  Products  Co.,  Rialto 
Building,    San    Francisco,    Cal. 

6.  Dunham.  Carrigan  &  Hayden  Co., 
140   Kansas   street,   San   Francisco,   Cal. 

8.  Biaun-Knecht-Heimann  Co.,  576 
Mission   street,    San    Francisco,   C.il. 

9.  Fairbanks,  Morse  &  Co.,  6.51  Mis- 
sion  street,   San   Francisco,   Cal. 

10.  U.  S.  Steel  Products  Co.,  Rialto 
Building,    San    Francisco,    Cal. 

11.  Pacific  Hardware  and  Steel  Co., 
7th  and  Townsend  streets,  San  Fran- 
cisco,  Cal. 

13.  Pacific  States  Electric  Co.,  578 
Mission   street,   San   Francisco,   Cal. 

Item  1,  1,000  boxes  bluing,  powdered, 
4c    box,    bid    1. 

2,  2  jacks,  hydraulic,  10-tons  capac- 
ity—$50    each,    bid    11. 

3,  2  bottles,  specific  gravity — $2  each, 
bid   S. 

4,  1  set  beakers,  potash  glas.s — 55c 
set,   do. 

5,  3  pairs  gloves,  rubber,  with  gaunt- 
let.s — $2   pair,   do. 

6,  100  insulators,  porcelain.  Brunt — 
13.43    lot,    bid    13. 

7,  2  needles,  1  millimeter  in  diame- 
ter— $1.55   each,  bid   8. 

8,  2  plates  glass,  reinforced — $5.30 
each,  bid  9. 

9,  8  plugs,  electric,  for  us  with  pri- 
mary cut-outs — 29.7c   each,   bid   13. 

10,  1  scale.  Harvard  trip  balance — 
$6.65,    bid    S. 

n,  1  sieve,  brass  frame,  for  cement 
testing — $13,   do. 

12,  10  pieces  steel,  boiler  plate,  'Ax 
^Sx96  inches— $2.05  cwt,  do. 

13,  10  pieces  do  •%x48x9fi  inches — 
12.05   cwt,   do. 

14,  5  pieces  do  1^x48x90  inches — 
$2.05    cwt,    do. 

15,  72  tees,  malleable,  galvanized 
iron,  No.  119,  20c  each,  bid  2. 


It; 

bid 
17 
18 

N'o. 
19 
'No. 
20 

3—$ 
21 

ized 

O' 

do. 


1     thermometer,       household — 83c 
S. 

do,    hot   water — No   award. 

48    wheels    for    Trimo    pipe    cutter 
2 — $5.28    lot.    bid    5. 
,    48    do,    for    Saunder's    pipe    cutter 
2— $3.84    lot,    bid   6. 
,    12    do,   for   Trimo   pipe   cutter   No. 
1.80   lot,  bid  5. 
,    3,000    pounds    wire,    BB,    galvan- 

iron.    No.    12 — $3.88   cwt.   bid   4. 
,   5,000  pounds  do.  No.   9 — $3.66  cwt. 


San    Diego,   Cal.,   Painting. 

The  following  bids  were  received  by 
the  custodian,  U.  S.  post  ofHce  and 
court  house,  San  Diego,  Cal.,  for  paint- 
ing plastering  in  the  U.  S.  post  office 
and    court   house   at   San   Diego,    Cal.: 

Item  1,  for  all  painting  in  basement; 
2,  for  all  painting  in  first  story;  3.  for 
all  painting  in  second  story;  4,  for  all 
painting  in  third  story;  5,  for  all 
painting   in   attic: 

Grohne  Contracting  Co.,  .Toliet,  111., 
item  1,  $302;  2,  $761;  3,  $904;  4,  $817; 
5,    $419. 

Arenz-Warren  Co.,  Los  Angeles,  Cal., 
item  1,  $290;  2,  $805;  3,  $1,220;  4,  $1,- 
075;    5,    $175. 

O.  C.  Hewitt,  Los  Angeles,  Cal.,  item 
1.  $710;  2,  $1,090;  3,  $1,440;  4,  $970;  5, 
$380. 

Herbert  E.  Zelinsky,  Los  Angeles, 
Cal.,  item  1,  $68;  2,  $435;  3,  $970;  4, 
$860;   5,   $247. 

W.  H.  Chase,  San  Diego,  Cal..  item  1, 
$100;    2,    $825;   3.   $900;    4,   $750;    5,   $225. 

May's  Decorating  Co.,  San  Diego, 
Cal.,  item  1,  $35;  2,  $702;  3,  $1,110;  4, 
$1,040;    5,    $113. 

1).  Lamont,  San  Diego,  Cal.,  item  1, 
$78;    2,    $710;    3,    $985;    4,    $737;    5,    $115. 

The  Simpson  Construction  Co.,  San 
Diego,  Cal.,  item  1,  $141;  2,  $821;  3,  $1,- 
063.50;    4,    $1,002;    5,    $215.50. 


San   Franoiflco,  Cal.,  Furniture. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for  in- 
stalling furniture  in  the  U.  S.  post  of- 
fice and  court  house  at  San  Francisco, 
Cal.: 

John  E.  Sjostrom  C,  Philadelphia, 
Pa..   $3,287:    90   days. 

Furnas  Office  and  Bank  Furniture 
Co.,  Indianapolis,  Ind.,  $4,149.50;  12C 
days. 

Louck  &  Hill  Co.,  Richmond,  Ind., 
$4,444;    90   days. 

The  Nelson  Co.,  Brooklyn,  N.  Y.,  $4,- 
500;    90   days. 

.lacob  Beitzel  &  Sons,  York,  Pa.,  $4,- 
544;    time   not   stated. 

The  Wollaeger  Mfg.  Co.,  Milwaukee, 
AVis.,    $5,469;    100   days. 

L.  K.  Emanuel,  San  Francisco,  Cal., 
$5,552;    60   days. 

The  M.  Ohmer's  Sons  Co.,  Dayton. 
Ohio,    $6,288;    120   days. 

Original  Cabinet  Co.,  Evanston,  III., 
$6,558.56;    130  days. 

Boxeman,    Mont.,   Post    Office. 

The  bid  of  Olson  ^  .lohnson  Com- 
pany, Missoula,  Mont.,  has  been  accept- 
ed for  the  construction,  complete,  of 
the  U.  S.  post  office  at  Bozeman,  Mont., 
at  prices  as  follows:  Using  limestone 
for  all  exterior  stonework,  except 
where  granite  is  required,  $61,475;  plus 
alternate  2,  painting  all  plastered  sur- 
faces of  walls  and  finishing  ceilings  in 
distemper.  $1,400;  less  alternate  4-X, 
substituting   terrazzo   for  marble  bord- 


ers   and    strips    in    public    lobby,    $300; 
total,  $62,575;  time,  15  months. 

PuKct  Sound,  Ward  Building. 

Under  bids  opened  at  the  bureau  of 
.\aids  and  docks.  Navy  Department 
li)i-  constructing  three  temporary  ward 
buildings  at  Puget  Sound  hospital,  the 
contract  has  been  awarded  to  Bert 
Ward    of    Seattle,    Wash.,    at    $12,614.75. 


La   Junta,    Colo.,   Post    Office. 

The  contract  for  the  construction, 
complete,  of  the  U.  S.  post  office  at  La 
.lunta,  Colo.,  has  been  awarded  to  the 
George  W.  Stiles  Construction  Co.,  Chi- 
cago, III.,  as  follows:  Using  limestone 
for  all  stonework,  except  where  gran- 
ite is  required,  $75,834;  plus  alternate 
1,  substituting  terrazzo  for  cement, 
panels  in  the  loggia  floor,  $150;  plus 
alternate  4,  painting  and  sheeting  of 
certain  additional  plaster  surfaces, 
$1,430;    total.    $77,414;    time,    15    months. 


IJenvcr,    Colo.,    Post    Office 

The  contract  for  miscellaneous  work 
at  the  U.  S.  post  office,  Denver,  Colo., 
has  been  awarded  to  Louis  Van  Dorp, 
Topeka,  Kans.,  at  $7,040;  time,  .July  15. 

Klectrlcai    Material    for    Panama    Canal. 

Bids  were  opened  by  the  purchasing 
officer  of  the  Panama  Canal,  Washing- 
ton, D.  C,  for"  furnishing  a  quantity  of 
electrical  material,  consisting  of  out- 
let boxes,,  panel  boards,  and  boxes,  as 
follows: 

Grouse- Hinds  Co.,  Syracuse,  N.  Y., 
items  2,  3,  4,  5,  and  6,  total,  $321;  ship- 
ment  6   working  days. 

Krantz  Mfg.  Co.,  160  7th  street, 
Brooklyn,  N.  Y..  items'  2,  3;  4,  5,  and  6, 
$299;    delivery,    2    weeks. 

National  Electrical  Supply  Co., 
Washington,  D.  C,  all  items,  $395;  de- 
livery,   40    days. 

Taunton-New  Bedford  Copper  Co., 
Taunton,  Mass.,  all  items,  $336.50;  de- 
livery as  specified. 

Western  Electric  Co.,  463  West 
street.  New  York  City,  item  1,  $56.15; 
items  2  to  6  inclusive,  $329.16;  alter- 
nate on  items  2  to  6,  $264.30;  delivery, 
30   days. 

<;reenfields    Distribution    System. 

The  Secretary  of  the  Interior  has 
approved  the  award  of  contract  to 
O'Connor  &  Helean  of  Great  Falls, 
Mont.,  for  the  construction  of  the 
Greenfields  distribution  system.  Sun 
River  project,  Mont.  Eleven  proposals 
were  received  for  this  work,  the  bid  of 
O'Connor  &  Helean,  $43,691.40,  being 
the  lowest.  A  gratifying  feature  in 
connection  with  the  contract  is  that 
the  price  is  considerably  below  the 
engineer's  estimate  made  at  the  time 
the  work  was  authorized.  The  low 
bid  is  due  largely  to  a  falling  off  in 
all  prices  for  earthwork,  owing  to  lack 
of  employment  at  this  time  for  teams 
and  men  in  this  locality.  The  contract 
calls  for  total  excavations  amounting 
to   385,400   cubic  yards. 


<'anal   Circulars  801   and  892. 

The  general  purchasing  officer  of  the 
Panama  Canal,  at  Washington,  has  is- 
-sued  the  following  addenda  to  circu- 
lars   891    and    892: 

Referring  to  the  Panama  Canal  Cir- 
cular No.  891,  dated  January  6,  1915, 
and  Circular  No.  892,  dater  January  9. 
1915,  bids  to  be  opened  February  24, 
1915,  the  following  is  for  the  informa- 
tion   of    intending    bidders: 
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■In  view  of  the  relationship  existing 
between  the  equipment  called  for  un- 
der Circular  No.  891  and  Circular  No. 
SS2.  the  Panama  Canal  reserves  the 
right  in  making  award  under  either 
circular  to  take  into  consideration  the 
subject  matter  and  adaptability  of  the 
equipment  offered  under  bids  sub- 
mitted under  the  other  circular,  as  in 
its  judgment  may  be  deemed  to  the 
best    interests   of   the   government." 

Bidders  should  attach  a  copy  of  this 
amendment   to   their   proposal.^. 


San   Kranclseo,   Cal.,  Telephone    S.vsteni. 

The  contract  for  installing  an  inter- 
communicating telephone  system  in 
the  U.  S.  quarantine  station,  San  Fran- 
cisco, Cal.,  has  been  awarded  to  Kel- 
logg Switchboard  and  Supply  Co..  at 
»1.260. 

Iterliiniiition    Service,    (ontraet    Ap- 
proved. 

The  .Secretary  of  the  Interior  has  ap- 
proved the  contract  between  the  Gov- 
ernment and  the  Delta  Enterprise 
ditch  and  F.  C.  Bonnell  for  the  trans- 
fer to  the  former  of  the  Enterprise 
ditch  and  certain  flowage  and  seepage 
rights  (in  the  Uncompahgre  Valley. 
The  contract  is  in  connection  with  a 
general  plan  for  the  unification  of  all 
important  private  irrigation  systems 
in  the  valley  with  the "  Uncompahgre 
Valley  project,  and  the  transfer  is  ef- 
fected by  an  exchange  of  water  rights 
in   the   Government  canals. 

SAX  FRANCISCO — Commanding  Of- 
ficer's quarters,  2  story,  attic  and  base, 
brick.  Cost  not  stated.  Architect, 
Constructing  Quartermaster's  Office, 
Fort  Mason.  Owners,  United  States 
Government.  Plans  have  been  com- 
pleted for  the  Commanding  Officer's 
quarters  to  be  erected  at  Fort  Winfield 
Scott.  The  building  will  contain  a 
large  living  room,  five  baths  and  pri- 
vate garage.  Interior  finish  will  be 
of  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  steam  heat,  a 
hot  water  circulating  system  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile  and  equipped  with  showers.  Ex- 
clusive of  the  large  porch  the  building 
will  cover  an  area  of  48  by  43 »4  feet. 
Exterior  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  Feb- 
ruary 16th.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 
Plans  and  specifications  can  be  se- 
cuied  from  the  office  of  the  Construct- 
ing   Quartermaster    at    Fort    Mason. 


II.VLLS   AND   SOCIETY   BUILDINGS. 


SAN  FKANCISCO— Club  rooms  alter- 
ation to  Class  A  building,  $20,000.  Ar- 
chitect, C.  E.  Gottschalk,  Phelan  Bldg., 
S.  F.  Owners,  Crocker  Estate.  The  11th 
floor  of  the  Shreve  building  at  the 
northwest  corner  of  Po.si  and  Grant 
avenue  has  been  leased  to  the  San 
Francisco  Engineers'  Club  and  will 
undergo  extensive  alterations.  All 
partitions  will  be  removed  and  the  in- 
terior nfinlshed  to  meet  the  needs  of 
the  orgjinization.  Plans  are  complete 
and    figures   aie   being   taken. 

OAKI.,.\NI),  CAI>.— Municipal  Audito- 
rium cuitins,  hangings  and  light  fix- 
tures. Cost  not  stated.  Architect,  Su- 
pervising   Architect    John    J.    Donovan, 


Security  Bank  HIdg.,  Oakland.  Own- 
ers, City  of  Oakland.  Plans  are  com- 
plete and  figures  will  be  opened  on 
February  11th  for  furnishing  and  in- 
stalling the  theatre  cuitins  and  hang- 
ings and  for  the  electric  light  fixtures 
in  the  new  Municipal  Auditorium. 
Plans  and  specifications  can  be  secured 
from    the   architect. 

MONTEKEY,  MONTEREY  CO..  CAL. 
— Lodge  hall,  2  and  ^  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Architect,  .lohn  Davis  Hatch,  Hum- 
bodt  Bank  Hldg.,  S.  F.  Owners,  Mon- 
terey Lodge  No.  217  F.  and  A.  M.  The 
building  will  be  a  part  two  and  part 
three  story  reinforced  concrete  lodge 
building  to  be  erected  in  Monterey  for 
the  Masonic  Hall  Association  of  Mon- 
terey. The  building  will  be  erected  on 
a  lot  36  by  90  feet  running  through 
from  street  to  street.  The  General 
Fremont  Headquaiters  will  occupy  one 
side  of  the  building  and  the  House  of 
the  Four  Winds,  the  first  Hall  of  Rec- 
ords in  California,  will  occupy  the 
other  side  of  the  building.  The  first  floor 
will  be  arranged  for  a  social  hall  and 
the  second  floor  will  contain  lodge 
rooms  and  ante  rooms,  while  a  large 
banquet  room  will  occupy  the  third 
floor.  The  exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  completed  and  figures  are 
being    taken. 


HOTELS. 

SAN  FI^ANCLSCO— Hotel  alteration. 
Class  C  construction.  Cost  not  stated. 
Architect,  C.  E.  Gottschalk,  Phelan 
Bldg.,  S.  F.  Owner,  Lessee  of  the  .San 
-Marco  Hotel.  The  building  at  the 
northeast  corner  of  Geary  and  Mason 
streets  will  undergo  alterations.  The 
main  floor  will  be  arranged  for  an  at- 
tractive lobby  and  office.  A  mezzanine 
fioor  will  be  constructed.  This  work 
will  include  interior  partitions,  plas- 
tering, painting,  plumbing,  electric 
work,  tile  floor,  ornamental  plaster  in- 
terior finish.  The  basement  will  be 
fitted  up  for  a  social  room.  Plans  are 
nearly  complete  and  figures  will  be 
called  for  shortly. 

OAKLAND,  CAL.— Hotel,  2  story  and 
base,  brick,  |7,000.  Architect,  John  J. 
Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  The 
building  will  be  erected  at  the  corner 
of  Eighth  and  Harrison  streets  and 
will  be  used  in  connection  with  the 
Municipal  Wood  Yard.  The  first  floor 
of  the  building  will  contain  an  office, 
dining  room  and  kitchen.  Upper  floor 
will  be  arranged  for  a  number  of  rooms. 
Interior  will  be  finished  in  pine 
throughout.  There  will  be  steam  heat 
and  a  hot  water  system.  Exterior  of 
the  building  will  be  faced  with  stock 
brick.      Plans   ai-e   being  prepared. 

FRESNO,  FRESNO  CO..  CAL.— Hotel, 
2  story  and  base,  brick  and  steel,  $50,- 
000.  Architect,  K.  L.  Felchin,  Fresno. 
Owner,  Fulton  CJ.  Berry  Estate.  The 
building  will  be  erected  on  J  street, 
covering  an  area  of  .50  by  150  feet. 
Foundations  and  frame  have  been  de- 
signed to  carry  additional  stories. 
There  will  be  an  office  and  lobby  on 
the  ground  floor  while  upper  floors 
will  be  arranged  for  single  rooms  and 
baths.  Interior  will  be  finished  in 
pine  and  hardwood.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Plans 
system  and  a  hot  water  supply.  The 
provide    for    steam    heat,    oil    burning 


hotel  will  be  conducted  in  connection 
with  a  hotel  already  in  operation.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
an<l    figures  are   being  taken. 

LOS  ANGELES,  CAL.— Hotel  and 
stores, .  2  story  and  base,  brick.  Cost 
not  stated.  Architect,  none.  Owner 
represented  by  E.  Anderson,  950  WeSt 
;;Tth  Place,  L.  A.  The  building  will  be 
erected  at  the  corner  of  Main  and  Jef- 
feison  streets  and  will  cover  an  area 
of  137  by  219  feet.  The  building  has 
been  designed  for  a  six-story  struc- 
ture. There  will  be  13  stores  on  the 
ground  floor  besides  the  hotel  entrance 
and  lobby.  Upper  floor  will  contain 
a  total  of  68  rooms  and  a  number  of 
baths.  Interior  will  be  finished  in 
pine  throughout.  There  will  be  steam 
lieat  and  a  hot  water  supply.  Patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  The  carpentry  work  will  be 
done  by  Day  I..abor.  Mr.  Anderson  is 
now  taking  subfigures  on  all  other 
parts  of  the  work. 


LIBRARIES. 


SAN  FRANCISCO — Library.  3  story 
.md  base.  Class  A  construction,  $1,- 
tM)o.0O0.  Architect,  George  William 
Kelham,  Sharon  Bldg.,  S.  F.  Owners, 
City  and  County  of  San  Francisco.  The 
Library  Trustees  have  announced  that 
bids  will  be  opened  on  February  23rd 
foi-  the  excavating  and  concrete  foun- 
cJatiop  work  in  connection  with  the 
construction  of  the  main  Library 
building  to  be  erected  in  the  Civic 
Center.  Plans  for  the  entire  building 
arc  now  practically  complete  and  fig- 
ures for  the  balance  of  the  work  will 
be  called  for  as  soon  as  bonds  have 
been  sold.  Plans  for  the  work  now 
out  for  figures  can  be  secured  at  the 
office    of    the    architect. 

LOS  ANGELES,  CAL.— Library,  l 
story  and  base,  brick,  $25,000.  Archi- 
tects, Kysor  &  Biggar,  Wright  and 
Cal  lender  Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  Bids  opened  for  this 
work  show  H.  E.  Larie,  Watts,  low  on 
the  general  construction  at  $22,949,  and 
Cass-Smurr-Damerel  Co.,  L.  A.,  low  on 
the  heating  and  ventilating  at  $1,375. 
Contracts  have  not  been  awarded.  The 
building  will  cover  an  area  of  48  by 
100   feet. 


POST  OFFICES 


LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Post  office,  2  story  and  base, 
$150,000.  Architect,  Supervising  Ar- 
chitect Oscar  Wenderoth,  Washington, 
1).  C.  Owners,  United  States  Govern- 
ment. The  original  appropriation  for 
constructing  the  new  Federal  building 
at  Ijong  Beach  has  been  reduced  from 
$:!08,000  to  $150,000.  This  amount  is 
now  available  and  construction  will  be 
started  very  shortly.  The  building 
will  be  a  two  story  and  basement  fire- 
proof structure.  Further  notice  will 
be  given  when  bids  are  called. 


RAILROAD      C()NSTRUCTION      AlfD 
EQUIPMENT. 


LOS  ANGELES,  CAU— Railroad  sta- 
tion, 1  and  2  story  and  base,  rein- 
forced concrete,  $260,000.  Architects, 
Hunt  &  Burns,  McLaughlin  Bldg.,  L.  A. 
Owners,  Salt  Lake  Railroad  Co.  Pre- 
liminary plans  have  been  prepared  for 
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a  large  reinforced  concrete  passenger 
station  which  is  to  be  erected  on  the 
east  bank  of  the  Los  Angeles  River 
south  of  Seventh  street.  In  connec- 
tion with  the  construction  of  this 
building  the  railroad  company  has 
asked  the  City  Council  for  the  vaca- 
tion of  parts  of  certain  streets.  This 
matter  is  now  under  consideration  by 
the  Street  Cominittee  and  con.sUuction 
cannot  be  undertaken  until  this  is 
settled.  Further  mention  will  be  made 
of  the  work. 

Contracts  Awarded. 

LOS  ANCJKLES,  CAL. — Commissary 
building  and  car  shed,  2  story  and 
base,  brick,'  $30,000.  Engineer,  Chief 
Engineer  G.  W.  Harris,  Kerchoff  Bldg., 
L.  A.  Owners.  Santa  Fe  Railroad  Co. 
Contractor,  A.  VV'.  Anson,  S45  Third" 
street,  Santa  Monica.  Contract  price, 
$30,000. 


RESIDENCES. 


SAN  FRANCISCO  —  Residence,  2 
story,  attic  and  base,  frame,  $7,000. 
Architect,  none.  Owner,  W.  W.  Red- 
nail,  2,300  Filbert  street,  S.  F.  The 
dwelling  will  be  erected  on  the  north 
side  of  Green  street  east  of  Lyon,  and 
has  been  designed  to  contain  ten 
rooms  and  three  baths.  A  garage  will 
occupy  the  basement.  Interior  finish 
will  be  of  pine,  redwood,  hardwoods 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room,  library  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do   the  woi-k   by   Day  Labor. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  Thomas  Hamill,  268 
25th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  25th 
avenue  south  of  Geary,  and  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  will  be  finished  in 
pine,  redwood  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  livizjg 
and  dining  rooms  and  reception  hall. 
There  will  be  open  fire  places  and  tiie 
or  brick  mantels.  An  automatic  water 
heater  will  be  installed.  Tile  wain- 
scot will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials  are    now   being   purchased. 

SAN  FRANCISCO— Residences,  3,  2 
story  and  base,  frame,  $3,000  each.  Ar- 
chitect, none.  Owner,  C.  A.  Hall.  131? 
5th  avenue,  S.  F.  These  houses  will  be 
erected  on  11th  and  l2th  avenues  south 
of  Balboa  street.  Each  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interiors  will  be  finished  in  pine,  red- 
wood and  hardwood  with  some  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
open  fire  places  and  tile  and  brick 
mantels.  Bath  rooms  will  have  tile 
floors  and  wainscot.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
In    the   hands   of   the   owner   who   will 


do   the  work  by  Day  Labor.     Materials 
arc    now    being   purchased. 

SAN  FUANCISCO— Residence,  2  story 
and  base.  frame,  $2,800.  Architect, 
none.  Owners,  Nelson  Bros.,  1100  Dia- 
mond street,  S.  i".  The  dwelling  will 
be  erected  on  the  east  side  of  18th 
avenue  south  of  Geary  and  has  been 
designed  to  contain  seven  rooms  and 
bath.  Interior-  finish  will  be  of  pine 
and  redwood  with  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
rooms.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covened  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  Albert  Whitman,  2321 
Anza  street.  S.  F.  The  house  has  been 
designed  for  a  five-room  dwelling 
and  will  be  erected  on  the  west  side 
of  25th  avenue  north  of  Anza.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Tile  wainscot  vi^ill  be 
used  in  the  bath  i-oom  and  kltchei:. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day    Labor. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,750.  Architect, 
none.  Owner,  A.  R.  Lapham,  511  12th 
avenue,  S.  F.  The  house  has  been  de- 
signed to  contain  six  rooms  and  b'lth, 
and  will  be  erected  on  the  east  side 
of  nth  avenue  south  of  Balboa.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  a  large  open  fire 
place  in  the  living  room.  A  brick 
mantel  is  specified.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustio  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner.  The 
work   will    be   done   by   Day   Labor. 

OAKLAND.  CAL. — Residence.  2  story 
and  base,  frame.  $4,500.  Architect, 
Clay  X.  Burrell,  Albany  Bldg.,  Oak- 
land. Owner,  O.  Neilson.  The  dwell- 
ing will  be  erected  in  the  Linda  Vista 
Tract,  and  has  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine,  redwood,  hardwoods  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room,  re- 
ception hall  and  library.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  or  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Tile  wainscot  will  he  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  aie  complete  and 
the  work  will  be  done  by  Day  Labor 

BERKELEY,  AL.\MEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame, 
$3,500.  Architect,  none.  Owner.  E.  M. 
Marquis.  2827  Russell  street.  Berkeley. 
The   dwelling   has    been    designed    for   a 

Six-room   house   with   bath   and  sleep- 


ing porch,  and  will  be  erected  at  the 
intersection  of  the  Tunnel  Road  and 
Alvarado  Road.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
loom  and  reception  hall.  Tiiere  will 
be  furnace  heat  and  open  fire  places. 
•Mantels  will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  housd 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  ow^n- 
er  who  will  do  the  work  by  Day  Labor. 
-Materials    are    now    being    purchased. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Uesidence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas,  First  National  Bank 
Bldg.,  Berkeley.  Owner,  G.  Ross.  The 
dwelling  will  be  erected  in  Novo  Pied- 
mont, and  has  been  designed  for  a 
.seven-room  house  with  bath  and  sleep- 
ing porch.  Inteiior  will  be  finished  in 
pine,  redwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wainscot  and  floor.  Ex- 
terior of  the  house  will  be  covered 
witli  cement  plaster  on  metal  lath. 
Pl'-ns  are  now  being  prepared. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, John  Hudson  Thomas,  First 
National  Bank  Bldg.,  Berkeley.  Own- 
er, C.  S.  Cherry.  The  dwelling  will  be 
erected  in  Rockridge  Park,  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  «Tfid  red- 
wood with  some  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures    are    now    being    taken. 

CORTE  MADERA,  MARIN  CO.,  CAL. 
— Residence,  1  story  and  base,  frame, 
$2,500.  Architect,  none.  Owner,  James 
P.  Fletcher,  1104  Ellis  street,  S.  F. 
The  dwelling  has  been  designed  for  a 
five-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  an  open  fire 
fire  place  and  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will   do   the  work   by  Day  Labor. 

BURLINGAME,  SAN  MATEO  CO., 
CAL.— Residence,  2  story  and  base, 
frame,  $75,000.  Architects,  Havens  & 
Toepke,  46  Kearny  street,  S.  F.  Own- 
er, Mr.  Zellerbach.  The  architects 
state  that,  while  plans  for  this  large 
residence  are  complete,  figures  for  the 
construction  will  not  be  taken  until 
late  in  the  spring.  Some  preliminary 
estimates  have  been  made.  The  dwell- 
ing will  be  of  frame  and  concrete  con- 
struction, costing  in  the  neighbor- 
hood   of    ?75,000. 
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SAN  FKAN'CISCO — Residence,  2  story 
and  base,  frame,  S.'j.ooO.  Architect,  Ed- 
ard  G.  Holies,  660  -Market  street,  S.  F. 
Owners,  S.  A.  Born  Huilding  Co.,  660 
Market  street,  P.  F.  The  dwelling  will 
be  erected  in  Ashbuiy  Terrace  and  has 
been  designed  to  contain  seven  rooms 
and  bath,  and  will  cover  an  area  of 
2SV6  feet  by  40  feet.  Interior  will  be 
linished  in  pine,  redwood  and  liard- 
woods  with  white  enamel  in  the  bed 
rooms.  .Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  furnace  heat  and  open  Are 
place.s.  Mantels  will  be  of  tile  and 
brick.  Tile  wainscot  will  be  used  in 
the  bath.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plect and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  1  Vi  story  and  base,  frame, 
J3,500.  Architect,  H.  P.  Smith,  Blake 
Bldg.,  Oakland.  Owner.  P.  O.  Boyd. 
"The  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch  and  will  be  erected  in  Boyd 
Court.  Interior  will  be  finished  in 
pine,  redwood  and  hardwoods.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  receptioii  hall. 
There  will  be  fuinace  heat  and  open 
fire  places.  Mantels  will  be  of  tile 
and  brick.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  is  now  taking  subfigures  on  the 
%\oik. 

OAKLAND,  CAU — Re.sidence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, John  .1.  Donovan.  Security 
Bank  Bldg.,  Oakland.  Owner,  St.  Leo's 
Parish.  The  dwelling  has  been  de- 
signed for  a  parish  house  and  u  ill  be 
erected  at  the  corner  of  Piedmont  and 
Kidgeway  avenues.  There  will  be 
eight  rooms,  two  baths  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  .Mantels  will  be  of 
tile  or  brick.  -An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are   now   being  prepared. 


SCHOOLS. 

FUKS.NO,  FRESNO  CO.,  CAL.  — 
."^tate  Normal  school,  1  and  2  story  and 
base,  brick  and  steel.  Cost  not  stated. 
-Architect,  State  -Architect  George  B. 
McDougall.  Sacramento.  Owners,  State 
of  California.  Bids  were  opened  on 
February  1st  for  the  general  construc- 
tfon  of  the  main  building,  gymnasium 
and  boiler  house,  and  for  the  boiler 
plant  eciuipment  for  the  gymnasium 
and  boiler  house.  The  ^^■inget  Con- 
struction Co.,  Grant  Bldg..  L.  -A.,  were 
low  on  the  genei-al  construction  at 
$24S.641.  Arthur  Hess,  L.  A.,  was  low 
on  the  plumbing,  and  Thomas  Haverty 
Co.,  also  of  I>os  Angeles,  was  low  on 
the  boiler  plant  equipment.  Contracts 
have  not  been  nwaided.  A  complete 
list  of  the  figures  submit  ted  '  will  !>(» 
found  under  tlie  heading  of  Fresno, 
-Modesto  .ind  Central  California  In  this 
issue. 


BERKELEY,  ALAMEDA  CO.,  CAU— 
University  buildings.  Class  A  con- 
struction, $1,200,000.  Architect,  John 
Galen  Howard,  604  Mission  street,  S. 
F.  Owners,  Regents  of  the  University 
of  California.  Architect  John  Galen 
Howard  announces  that  the  prelimin- 
ary plans  for  four  of  the  new  build- 
ings to  be  erected  on  the  University 
Campus  at  Berkeley  are  practically 
completed.  These  buildings  are  the 
new  Chemistry  Building,  Agriculture 
Building,  completion  of  the  Library 
and  a  large  class  room  building.  The 
Library  completion  plans  call  for  a 
modification  of  the  present  million 
dollar  Doe  Library  so  that  it  will  be 
almost  double  its  present  size.  Wings 
down  the  east  and  west  sides  will  be 
finished  and  carried  up  four  stories. 
An  additional  reading  room  will  oc- 
cupy the  larger  part  of  the  east  wing. 
The  Library  will  be  135  feet  long  and 
4r>  feet  wide,  and  is  expected  to  bring 
the  seating  capacity  for  the  general 
study  tables  up  to  a  thousand.  The 
new  reading  room  will  be  minus  the 
luxurious  marble  and  oak  furnishings 
of  the  older  room,  but  will  be  better 
lighted.  There  is  also  to  be  special 
i-eading  rooms  for  various  depart- 
ments of  the  University,  including  his- 
tory and  engineering.  There  will  also 
be  space  for  several  museums.  The 
south  front  facing  gather  gate  is  to 
be  finished  much  as  the  present  main 
entrance.  The  large  class  room  build- 
ing will  be  erected  on  the  vacant 
space  just  inside  Sather  gate  and  west 
of  South  Hall.  It  will  be  200  feet 
square  and  will  have  about  an  acre  of 
floor  space.  It  is  expected  to  house 
the  departments  of  political  science, 
economics,  history,  mathematics  and 
languages.  It  will  be  four  stories 
high,  if  the  present  plans  are  followed, 
and  will  be  similar  to  the  Library  in 
appearance,  with  an  imposing  front 
on  the  Sather  gate  side.  A  unique 
feature  of  this  building  will  be  the 
fact  that  each  floor  will  be  construct- 
ed independently  of  any  partitions  and 
will  be  a  unit.  This  is  similar  to  the 
present  Heaist  mining  building,  and 
will  permit  readjustment  to  meet  needs 
as  the  University  grows.  Professor 
Howaid  and  the  regents  are  still  in 
doubt  as  to  whether  an  auditorium 
should  be  incorporated  in  the  new 
building.  The  new  -Agriculture  build- 
ing will  be  the  second  of  the  group, 
which  will  ultimately  contain  four 
structures  about  a  large  court.  The 
second  building  is  aimed  to  house 
seven  departments,  and  will  be  very 
similar  in  size  and  appearance  to  the 
first  stiucture  built  three  years  ago. 
it  will  be  built  to  the  west  and  north 
of  the  present  structure  and  will  be 
Ihe  corner  building  of  the  greater 
University  plan.  The  new  Chemistry 
building  will  be  constructed  between 
the  present  venerable  building  and 
ICast  Hall.  The  Chemistry  group,  when 
romplete,  will  form  a  figure  S  with 
the  present  old  building  as  the  central 
crossbar  of  the  figure.  All  of  the  new 
buildings  will  be  finished  in  Raymond 
granite. 

SAN  FRANCISCO— School  fire  es- 
capes. Cost  not  stated.  -Architect, 
City  Department  of  Architecture,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
.•md  County  of  San  Francisco.  Bids 
wi're  opened  at  Frlda>-'s  meeting  of  the 
Hoard  of  Puhlh-  Works  for  furnishing 
and  installing  fire  escapes  on  live  of 
the  new  city  schools.    The  Golden  Gate 


lion  Works  submitted  the  low  figure 
on  all  five  schools  and  will  be  award- 
ed the  contract.  A  complete  list  of  the 
hid.s  received  will  be  found  under  the 
h»  ading  of  San  Francisco  in  this  issue. 

.-STOCKTON,  SAN  JOAQUIN  CO., 
(".\L. — School,  2  story  and  base,  brick, 
$(:.-), 000.  Architects,  Stone  &  Wright, 
1' 1  South  California  street,  Stockton. 
Owners,  City  of  Stockton.  The  build- 
iiiK  will  be  erected  at  the  corner  of 
-North  street  and  the  Sacramento  Road 
and  has  been  designed  to  contain  12 
class  rooms,  an  assembly  hall  and  de- 
partments of  domestic  science  and 
manual  training.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Maple 
floors  will  be  used  in  the  class  rooms. 
There  will  be  steam  heat  and  modern 
school  plumbing.  .Special  ventilating 
system  will  be  installed.  Slate  black- 
boards will  be  installed.  Exterior  of 
the  building  will  be  faced  with  stock 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  Febru- 
ary 24th.  Plans  and  specifications  can 
be  secured  from  the  architects. 

COLLEGE  PARK,  S.ANTA  CLARA 
("O.,  CAL. — College  building,  1  story 
and  base,  frame,  $20,000.  .Architect,  W. 
.).  Wythe,  Central  Bank  Bldg.,  Oak- 
land. Owners,  College  of  the  Pacific. 
The  building  has  been  designed  for 
class  rooms  and  dormitory.  Interior 
will  be  finished  in  pine  and  redwood. 
^^aple  floors  will  be  used  in  the  class 
rooms.  There  will  be  steam  heat  and 
open  fire  places.  Mantels  will  be  of 
tile.  A  hot  water  system  will  also  be 
installed.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

S.ALIDA,  STANISLAUS  CO.,  CAL— 
School,  1  story  and  base,  frame,  $8,000. 
-Architect,  Ernest  J.  Kump,  Fresno. 
Owners,  Salida  School  District.  The 
building  has  been  designed  for  a  dis- 
trict school,  and  will  contain  three 
class  rooms,  teachers'  room  and  toilets. 
Interior  will  be  finished  in  pine 
throughout.  Modern  school  plumbing 
will  be  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

FRES.NO,  FRESNO  CO.,  CAL— School. 
-'  story  and  base.  Class  C  construc- 
tion, $117,400.  -Architect,  Eugene 
-Mathewson,  Forsyth  Bldg.,  Fresno.  Su- 
pervising architect,  W.  D.  Coates, 
Kowell  Bldg.,  Fresno.  Owners,  City  of 
Fresno.  Bids  were  opened  on  Febru- 
ary 5th  for  the  construction  of  the 
new  Washington  School.  Trewhitt  & 
Shields,  Fresno,  were  low  on  the  gen- 
eial  construction  at  $103,988;  J.  C. 
Hurley,  .San  Francisco,  low  on  the 
heating  and  ventilating  at  $12,S3S,  and 
Hughson  &  Merton,  Fresno,  low  on 
the  program  clocks  at  $1,097.  Con- 
tracts have  not  been  awarded.  A  com- 
pete list  of  these  bids  appears  under 
the  heading  of  Fresno.  Modesto  and 
Central   California   in   this  Issue. 

LOS  ANGELES,  CAL— School,  2  story 
and  base.  Class  A  construction.  $4r>.- 
ono.  -Architect,  A.  C.  Martin.  Higgins 
Bldg..  L.  -A.  Owners.  City  of  Ixis  An- 
geles. The  building  will  be  erected  on 
Macy  street,  and  has  been  designed  for 
an  eight-room  school  with  assembly 
liall  and  domestic  science  department. 
Interior  linish  will  be  of  pine  tlirough- 
out.  Maple  floors  will  be  used  in  the 
1  l;iss  rooms.  Ther<'  will  be  steam  bent, 
modern  school  plumbing  and  a  vacuum 
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cleaning  system.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
I,OS  ANGELES,  CAU— School,  1  story 
and  base,  hollow  tile  construction.  Cost 
not  stated.  Architect,  W.  C.  Fennell, 
Haker-Detwiler  Wdg.,  I.,.  A.  Owners, 
Hawthorne  School  District.  The  build- 
ing will  cover  an  area  of  175  by  75 
feet.  The  building  will  contain  eight 
class  rooms,  assembly  hall,  library, 
teachers'  rooms,  principal's  office  and 
departments  for  manual  tiaining  and 
domestic  science.  Interior  will  be  fin- 
ished in  pine  with  some  maple  floors. 
Plans  provide  for  a  central  heating 
system  and  modern  school  plumbing. 
Program  clocks  and  vacuum  cleaning 
will  be  installed.  Exterior  of  -the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken.  Bids  will 
be  opened  on  February   20th. 

LOS  ANGELES,  CAL. — School,  2  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects, Hudson  &  Munsell,  Stimson 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected 
on  Staunton  avenue,  and  has  been  de- 
signed to  contain  eight  cla.ss  rooms 
and  an  auditorium  seating  2.50  people. 
Corridors  and  stairways  will  be  of  re- 
inforced concrete.  Interior  finish  will 
be  of  pine  with  maple  floors  in  the 
class  rooms.  Plans  provide  for  steam 
heat,  modern  school  plumbing  and 
vacuum  cleaning  system.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.      Plans    are    being    prepared. 

REDONDO,  LOS  ANGELES  CO.,  CAL. 
— School  group,  1  and  2  story,  hollow 
tile  construction,  $135,000.  Architects, 
Allison  &  Allison,  Hibernian  Bldg.,  L. 
A.  Owners,  Redondo  School  District. 
Bonds  in  the  sum  of  |]  50,000  have  been 
voted  and  sold.  No  plans  have  been 
prepared  and  none  of  the  details  have 
been  determined.  Pieliminary  plans 
will  be  prepared  by  the  architects  at 
once.  Further  mention  will  be  made 
of   the   work. 

SAN  FERNANDO,  LOS  ANGELES 
CO.,  CAL. — School  group,  1  and  2  story, 
reinforced  concrete.  $150,000.  Archi- 
tect, John  C.  Austin,  Baker- Detwiler 
Bldg.,  L.  A.  Owners,  San  Fernando 
High  School  District.  Bonds  in  the 
sum  of  $150,000  have  been  voted  and 
sold.  The  new  buildings  will  include 
the  auditorium,  science  hall  and  me- 
chanics' building.  The  construction 
will  be  of  reinforced  concrete  with 
plasterer  exterior  and  tile  roofs  to 
correspond  with  the  present  buildings. 
Plans    are    being   prepared. 

SILVERTON.  ORE.— School,  2  story 
and  base,  brick,  $15,000.  Architect,  P. 
Chapell  Browne,  Mohawk  Bldg.,  Port- 
land. Owners,  City  of  Silverton.  The 
building  will  cover  a  ground  area  of 
90  by  75  feet  and  has  been  arranged  to 
contain  ten  class  rooms  and  an  audito- 
rium to  seat  250  people.  The  steam 
heating  system  installed  in  the  former 
building  will  be  used  in  the  new.  In- 
terior finish  will  be  of  pine  throughout. 
Modern  school  plumbing  will  be  in- 
stalled. lOxterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  a  general  contract 
will    be    let. 

STOCKTON,  SAN  .TOAQUIN  CO., 
CATv. — Dredger  and  bridges.  Cost  not 
stated.  Engineer,  County  Survejor, 
Stockton.  Owners,  San  .loaquin  Coun- 
ty. The  Board  of  Supervisors  have 
adopted    plans    and    speclflcatlona    for 
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the  type  of  dredger  to  be  used  in 
throwing  up  a  grade  for  the  Borden 
road,  traversing  the  delta  section  and 
shoitening  the  distance  between 
Stockton  and  Oakland.  Bids  for  the 
dredger  will  be  received  up  to  March 
2nd.  Plans  for  two  bridges  to  be  con- 
structed along  this  road  are  now  being 
completed. 

Contracts  Awarded. 

RIO  VISTA,  SOLANO  CO.,  CAL.— 
School,  2  story  and  base,  brick,  $51,- 
143.  Architect,  Henry  C.  Smith,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owners,  Rio 
Vista  Joint  Union  High  School  Dis- 
trict. Contractors,  Construction  and 
Engineering  Co.,  S.  F.,  general  con- 
struction, $45,938;  Morgan  &  Co.,  S.  F., 
heating  and  ventilating.  Contract 
price.  $4,865;  Standard  Electric  Time 
Co.,  S.  F.,  program  clocks,  $1,342,  and 
Barton  &  Hite,  Sacramento,  electric 
fixtures,    $465. 
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SEWEUS,  STREET  WORK  &  WATER 

SYSTEMS. 

PORTL.XND,  ORE. — Cast  iron  pipe 
and  pipe  fittings.  Cost  not  stated.  En- 
gineer, City  Engineer,  Portland.  Own- 
ers, City  of  Portland.  Plans  are  com- 
plete and  figures  are  now  being  taken 
for  furnishing  the  City  of  Portland 
with  approximately  5,000  tons  of  cast 
iron  pipe  and  pipe  fittings.  Bids  will 
be  received  for  the  following  quanti- 
ties and  sizes;  200  tons  6-inch,  1,000 
tons  S-inch,  430  tons  12-inch,  600  tons 
24-inch,  2,330  tons  30-inch  and  50  tons 
of  specials  and  fittings.  The  date  for 
opening  bids  has  not  been  set.  Com- 
plete information  can  be  had  from  the 
City    Engineer. 

FRESNO,  FRESNO  CO.,  CAL. — In- 
cinerator, brick  construction,  $60,000. 
Engineer's  name  not  given.  Owner, 
K.  M.  Prescott,  Fresno.  The  proposi- 
tion of  E.  M.  Prescott,  of  the  Fresno 
Brick  and  Tile  Co.,  to  build  a  $60,000 
incinerator  has  been  accepted  by  the 
City  Council.  The  Clerk  has  been  in- 
structed  to  adveitise  for  bids. 

WILLITS,  MENDOCINO  CO.,  CAL.— 
Sewers.  Cost  not  stated.  Engineer, 
City  Engineer,  Willits.  Owners,  City  of 
Willits.  The  City  Engineer  has  been 
instructed  by  the  City  Trustees  to  pre- 
pare plans  and  specifications  for  the 
construction  of  a  system  of  storm 
sewers,  which  will  cover  a  considera- 
ble area.  After  plans  for  sewers  have 
been  completed  and  the  work  finished, 
the  pavirg  of  the  n«w  sewer  district 
will    be   ordered. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Road  improvement,  $65,000.  En- 
gineer, County  Surveyor  Frank  E. 
Quail,  Stockton.  Owners,  San  Joaquin 
County.  County  Surveyor  Quail  has 
about  completed  plans  and  specifica- 
tions for  the  improvements  to  be  made 
shortly  on  the  Upper  Sacramento  and 
ilokelumne  Hill  roads  in  San  Joaquin. 
Quail  states  that  the  work  on  the 
X'ppar  Sacramento  project  will  cost  in 
the  neighborhood  of  $60,000.  This  im- 
provement was  recently  advocated  by 
the  ranchers  of  that  section  before  the 
Board  of  Supervisors.  The  Mokelumne 
Hill  undertaking,  according  to  the 
plans,   will    cost   about    $6,000   or   $7,000. 

BUTTE  CO.,  CAL.— State  Highway, 
$81,592.98.  Engineer,  State  Highway 
Commission.  Forum  Bldg..  Sacramento. 
Owners.  State  of  California.  Bids 
were  opened  at  the  last  meeting  of  the 
State    Highway    Commission      for     the 


construction  of  Division  3.  Route  3, 
Section  C,  of  the  State  Highway  in 
Butte  County.  Whitlock  &  Gorrill  of 
San  Frtmcisco  submitted  the  lowest 
figure  at  $71,267.80.  A  contract  has  not 
been  awarded.  A  complete  list  of  the 
the  bids  received  will  be  found  under 
the  heading  of  Sacramento  and  North- 
ern  California  in   this   issue. 

SACRAMENTO.  CAL. — Water  main 
system.  $2,000,000.  Engineers,  Charles 
■  Oilman  Hyde  and  G.  H.  Wilhelm,  Sac- 
ramento. Owners,  City  of  Sacramento. 
The  City  Commission  instructed  City 
Attorney  Archibald  Yell  to  prepare 
a  contract  for  the  employment  of 
Charles  Oilman  Hyde  and  G.  H.  Wil- 
helm as  consulting  engineers  to  ad- 
vise the  city  in  the  laying  of  new 
water  mains  for  which  bonds  of  two 
million   dollars   were   voted. 

LODI,  SAN  JOAQUIN  CO..  CAL.— 
Water  system  extension.  $2,700.  Engi- 
neer, City  Engineer,  Lodi.  Owners, 
City  of  Lodi.  This  city  will  extend  its 
municipal  water  service  to  the  newly 
annexed  district  in  the  western  por- 
tion of  the  city.  The  City  Trustees 
have  authorized  the  purchase  of  the 
necessary  material.  The  extension  will 
cost  about   $2,700. 

POMONA,  LOS  ANGELES  CO.,  CAL. 
— Ornamental  cast  iron  lighting  posts 
ind  lighting  fixtures.  Cost  not  stated. 
Engineer.  Edward  Baker,  Superinten- 
dent of  Streets,  Pomona.  Owners,  City 
of  Pomona.  Ornamental  cast  Iron 
electric  light  posts  are  to  be  installed 
on  eight  of  the  principal  streets  in 
Pomona.  Plans  are  complete  and  the 
City  Council  has  passed  resolutions  of 
intention  calling  for  bids  on  the  work. 
Complete  information  can  be  secured 
by  addressing  the  Superintendent  of 
Streets,  Edward  Baker,  Pomona. 
Contracts  Awarded 

FRESNO,  FRESNO  CO.,  CAL.— Elec- 
trolier system.  $36,973.  Engineer.  City 
Engineer,  Fresno.  Owners,  City  of 
Fresno.  Contractors,  Woodhill-Hulse 
Electric  Co.,  L.  A.  Contract  price,  $36,- 
973. 


STORES  AND  OFFICES. 


SAN  FRANCISCO — Stores,  1  story, 
frame,  $4,000.  Architect,  George  L. 
Streshly,  2400  Van  Ness  avenue.  Own- 
er, Gus  J.  Pates.  The  building  will  be 
erected  at  the  southwest  corner  of 
Moulton  and  Fillmore  streets  near  the 
Exposition  entrance,  and  will  cover 
an  area  of  60  by  137 1/^  feet.  Interior 
will  be  finished  in  pine  and  redwood. 
Plate  glass  display  windows  will  be 
installed.  Exterior  of  the  building 
will  be  covered  with  rustic.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor  under  the  direction  of  the 
architect. 

SAN  FRANCISCO— Store  and  office 
alterations,  2  story,  frame,  $15,000.  Ar- 
chitect, G.  Albert  Lansburgh,  709  Mis- 
sion street,  S.  F.  Owner.  Marian  Lev- 
cntritt.  The  building  at  the  southeast 
corner  of  Mission  and  22nd  streets  will 
be  altered.  The  corner  store  will  be 
occupied  by  the  Owl  Drug  Co.  .  Upper 
floor  will  be  arranged  for  office?.  Plans 
are  complete  and  figures  have  been 
taken.  A  contract  will  be  awarded 
in   a  day  or  two. 

SAN  FRANCISCO— Stores.  1  story, 
t'l-ame,  $2,500.  Ai'chitect,  George  L. 
.Streshly,  2400  Van  Ness  avenue.  Own- 
er, Harry  P.  Merritt.  The  building  will 
be  erected  at  the  southeast  corner    of 
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Steiner  and  Chestnut  streets,  and  has 
been  deyit?ned  for  stores  suitable  for 
exposition  displays.  Interior  will  be 
finished  in  pine  and  redwood.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be  done 
by  Hay  I.abor  under  the  direction  of 
the    architect. 

SACRAMENTO,  CAL. — Bank  and  of- 
Hces,  7  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architect, 
II.  A.  Herold,  Forum  Bldg..  Sacramen- 
to. Owners,  Capitol  National  Bank. 
The  building  will  be  erected  at  the 
southeast  corner  of  Seventh  and  J 
streets  and  will  cover  an  area  of  80 
by  S6  feet.  Construction  will  be  fire- 
proof with  a  complete  steel  frame  and 
walls  of  brick  and  concrete.  Concrete 
lloors  and  roof  slabs  will  be  used.  In- 
terior partitions  will  be  of  hollow  tile. 
Metal  window  sash  and  frames  are 
specilied.  The  main  floor,  basement 
and  a  mezzanine  floor  will  be  occupied 
by  the  bank  and  will  be  finished  in 
hardwoods,  tile,  marble  and  ornamen- 
tal plaster.  Special  bank  flxtiires,  coin 
and  safe  deposit  vaults  will  be  in- 
stalled. Upper  floors  will  be  flnished 
in  pine  and  hardwood.  There  will  be 
.<ieam  heat?  elevator  service  and  a  vac- 
uum cleaning  system.  Exterior  of  Ihe 
building  win  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are 
nearly  complete  and  figures  will  be 
called    for   shortly. 

THEATRE,  STORES  AND  APART- 
MENTS— 3  story  and  base,  brick.  Cost 
not  stated.  Redondo,  Los  Angeles  Co., 
Cal.  Architect,  I...  B.  Pemberton,  Au- 
ditorium Bldg..  r>.  A.  Owner,  L.  J. 
Baumbach.  The  building  will  cover  an 
area  of  72  by  U3  feet  and  will  be  ar- 
ranged for  stores  and  the  theatre  on 
the  first  floor.  Upper  floors  will  con- 
tain two  and  three  room  apartments. 
Interior  will  be  flnished  in  pine  and 
ledwood.  The  theatre  portion  will 
have  ornamental  plaster.  There  will 
ho  steam  heat  and  a  modern  system  of 
ventilation.  Patent  store  fronts  are 
specified.  Exterior  of  the  br.ilding  will 
be  faced  with  pressed  brick.  Plans  are 
complete    and    figuies    are    being    taken. 
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000  yards  of  canal  excavation  and  3,- 
670  yards  of  reinforced  concrete.  Ihe 
work  is  located  near  Payson  City, 
Utah,  on  the  San  Pedro,  Los  Angeles 
and  Salt  Lake  Railroad  and  the  Tintic 
branch  of  the  Denver  and  Rio  Grande 
Railroad.  For  particulars  address  tne 
United  States  Reclamation  Service  at 
Provo,  Utah,  or  Washington,  D.  C.  A. 
P.   DAVIS,  director  and  chief  engineer. 

PROrOSM.S    FOR    C.*X-*I.    .SUPPLIES. 

P\NAMA  CIRCULAR  900— Proposals 
for  Dvnamite.  Safety  Fuse.  Bla.sting 
Caps,  ■  Detonators,  Electric  Motors, 
Rack  Pinion  Quills,  Cable  Bells,  Elec- 
tric Valves,  Structural  Steel,  Steel  and 
Iron  Castings,  Pig  Iron,  Rail  Frogs. 
Stavbolt  Iron,  Track  Spikes.  Poultr> 
Netting,  Wrought  Iron  and  Steel  Pipe, 
Pipe  Fittings,  Slab  Zinc.  Solder.  Shov- 
els. Garbage  Can  Covers.  Water  Cool- 
ers. Twist  Drills.  Reamers.  Brooms. 
I>ife  Preservers.  Airbrake  Hose,  Rub- 
ber Tubing,  Insulating  Tape,  Rubber 
Tires,  Leather  Belting,  Rubber  Belting. 
Sponges.  Chamois  Skins.  Chair  Seats. 
Twine.  Rock  Salt.  Soap.  Candles.  Putty, 
Paint  Remover.  San  Soda,  Aqua  Am- 
monia, Muriatic  Acid,  Linseed  Oil, 
White  Zinc,  White  Lead,  Shellac  En- 
amel. Varnish.  Paints.  I^ampblack, 
Memorandum  Books.  Scratch  Pads, 
Paper,  Crossties  and  Poplar  Lumber. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing 
officer,  the  Panama  Canal.  Washing- 
ton, D.  C,  until  10:30  a.  ni.  February 
IS,  101.">,  at  which  time  they  will  be 
opened  in  public,  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  900)  may  be  obtained 
from  this  office  or  the  offices  of  the  as- 
sistant purchasing  agent,  lOSG  North 
Point  street,  San  Francisco,  Cal.;  also 
from  the  U.  S.  engineer  offices  in  the 
following  cities:  Seattle,  Wash.:  Los 
Angele.s,  Cal.  F.  C.  BOGGS,  major, 
corps  of  engineers.  U.  S.  army,  general 
purchasing  officer. 


Wednesday,      Feb.       10,      1915. 


1'nopasAi.s    FOR    avater    system. 


THEATRES. 


REDONDO.  LOS  ANGELES  CO.,  CAL. 
— Theatre,  stores  and  apartments,  3 
story  and  base,  brick.  Cost  not  stat- 
ed. .Vrchitect.  L.  B.  Pemberton,  Audi- 
torium Bldg.,  L.  A.  Owner,  L.  J.  Baum- 
bach. The  building  will  cover  an  area 
of  7>  by  143  feet,  and  will  be  arranged 
for  stores  and  the  theatre  on  the  first 
floor.  Upper  floors  will  contain  two 
and  three  room  apartments.  Interior 
will  be  flnished  in  pine  and  redwood. 
The  theatre  portion  will  have  orna- 
iiieiilal  plaster.  There  will  be  steam 
heat  and  a  modern  system  of  ventila- 
tion. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plains  ore  com- 
plete and  figures  are  being  taken. 
« — 

SE.VLEl)    PROPOS.VLS 

IMtOPUS  \I.S    FOR     KXCAVATION     AXD 

ro>(;RETK. 


PROPOSALS  FOR  ELECTRICAL  AP- 
PARATUS, 


ELECTRICAI.,  APPARATUS— U.  S. 
Reclamation  Service.  I>os  .\ngeles.  Cal. 
— Sealed  proposals  will  be  received  at 
the  office  of  the  IT.  S.  Reclamation 
Service.  605  Federal  Building,  T.os  .\n- 
geles,  Cal..  until  2  p.  in.  Febniary  V2, 
IIH.%,  for  furnishing  electrical  appara- 
tus for  small  power  plant.  Elephant 
Butte  dam.  Rio  Grand  project,  N.  M. 
For  particulars  address  V.  S.  Recla- 
mation Service.  Tx)s  Angeles,  Cal.,  or 
Washington,    D.    C. 


NOTICE  TO   CONTRACTORS. 


EXCAVATION  AND  CONCRETE— 
Department  of  the  Interior,  Unitetd 
.•States  Reclamation  Service.  Washing- 
ton, D.  C. — .Sealed  proposals  will  be 
n-ceivod  at  the  office  of  the  United 
States  lU'claniatioii  S.TVicf,  Provo. 
Itah,  until  '2  oVWiok  p.  m.  I'obrunry 
a4,  10X5,  for  construction  involvlnir  49,- 


SE.\LED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer.  Forum 
Building.  Ninth  and  K  Streets.  Sacra- 
mento. California,  up  to  and  inoludinG: 
12  o'clock,  noon,  Monday,  March  1,  1J)1J?, 
Knid  hIdN  then  and  there  to  be  publicly 
opened  and  read  for  furniNhing  nil 
plant.  niHteri.nl.s.  and  l.-ibor,  and  doine- 
the  ■»vork  pe«niired  for  the  eoninlete 
conNtriietion  and  crectif»n  of  a  buildine 
to  be  knonn  n:*  the  "Superintcndent'H 
HcHldence,"  Southern  Cnlifornin  State 
HoKpital.  Pntton,  Cnlifornin,  in  accor- 
dance with  the  plans  specifications 
therefor,  copies  of  which  mav  be  ob- 
tained on  application  to  the  State  De- 
nartment  of  Engineering,  Sacramento, 
California. 

Such  hids  will  be  received  for  the 
Entire  Work,  and  must  be  submitf'd 
on  forms  prepared  and  furnished  by 
the  .State  Department  of  Entrineering. 

Cash,  a  bidder's  bond,  or  a  certified 
chock  in  the  sum  of  ton  per  centum 
nO%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10,001  Dollar^"?  will 
be  required  on  plans  and  specifications, 
the  depo.<jit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering,  at  Sacramento,  California, 
in   trood   condition. 

The  .State  Department  of  Encrineer- 
ing  reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in    any   bid   received. 

-Ml  bid.'  must  be  addressed  to  W.  P. 
McCIure  ."^tale  lOncrineer.  Sncrnmento. 
California,  and  pl;>inly  marked  on  the 
envelope:  "Proposal  for  Snixrinten- 
dent's  Residence.  .Southi-rn  CalifnrTiia 
State  Hosnital,  P.ntton,  California." 
(SIGNED)  W.    F.    McCLURE. 

State  Engineer.   (•) 


PURSUANT  to  Resolution  No.  9679 
N.  S.  the  Councill  of  the  City  of  Oak- 
land will  receive  bids  on  Thursday, 
the  4th  day  of  February,  1»15,  between 
the  hours  of  11  o'clock  A.  M.  and  12 
o'clock  M.  at  the  Council  (Chamber, 
City  Hall  Oakland,  for  the  furnishing 
and  installation  of  a  water  system 
along  the  Quay  Wall  between  Myrtle 
and  Clay  streets  in  the  City  of  Oak- 
land. California,  and  at  the  expiration 
of  the  time  naimed  bids  will  be  opened, 
examined  and  publicly  declared  in 
open  session  of  the  Council. 

All  proposals  shall  be  accompanied 
bv  a  check  certified  by  a  responsible 
bank,  payable  to  the  order  of  Frank 
M.  Smith,  City  Clerk  of  the  City  of 
Oakland,  in  an  amount  not  less  than 
ten  per  cent  (lOTc)  of  the  aggregate 
of  the  proposal,  which  check  and  the 
amount  therein  mentioned  shall  be 
forfeited  to  and  retained  by  the  City 
of  Oakland  if  the  successful  bidder 
fails  to  execute  the  contract  in  the  re- 
quired form  and  furnish  the  bonds  re- 
quired, as  set  forth   in  this  notice. 

The  bidder  to  whom  the  contract  Is 
awarded  will  be  required  to  enter  into 
a  contract  for  said  work  on  or  before 
ten  (10)  days  from  the  award  thereof, 
and  all  work  to  be  completed  within 
thirty  (30)  working  days  from  the 
date  of  the  contract  unless  prevented 
by  inevitable  accident,  act  of  God,  fire, 
strikes,  or  any  other  act  or  thing,  be- 
yond the  control  of  the  bidder.  Work 
shall  be  commenced  on  or  before  ten 
(10)  days  from  the  award  of  contract. 
All  said  materials,  labor  and  work- 
manship required  shall  be  in  accord- 
ance with  the  plans  and  specifications 
on  file  in  the  office  of  the  City  Clerk, 
to  which  said  plans  and  specifications 
reference  is  hereby  made. 

After  the  award  and  upon  the  exe- 
cution of  the  agreement,  the  contrac- 
tor shall  at  the  same  time  execute  to 
the  City  of  Oakland  and  deliver  to  the 
-Auditor  a  bond  guaranteeing  to  the 
City  of  Oakland  the  faithful  perform- 
ance of  the  contract  in  an  amount 
equal  to  twenty-five  per  cent  (25%)  of 
the  amount  named  in  the  agreement. 
He  shall  likewise  execute  and  deliver 
at  the  same  time  another  and  separate 
bond  to  protect  any  and  all  persons 
performing  labor  upon  or  furnishing 
iiiatei-ials  to  be  used  upon  said  work 
in  ,111  amount  equal  to  fifty  per  cent 
(.'•"'';  I  of  the  amount  named  in  the 
agreement. 

Bidders  will  be  furnished  forms  of 
proposals  upon  application  to  the  City 
Clerk,  and  all  proposals  shall  be  made 
upon    forms    so    furnished. 

The  Council  reseives  the  right  to 
reject  any  or  all  bids.  Each  hid  shall 
bear  the  affidavit  of  the  bidder,  as  re- 
quired bv  Section  126  of  the  Charter  of 
the    City"  of   Oakland. 

FRANK     M.     SMITH. 

City    Clerk. 


PROPOSALS    FOR     FOrNn.\TIONS. 


Fi  >UND.AT10NS  —  -Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Radio  Towers"  will  be  received  at 
the  naval  station.  Cavite.  P.  T.,  or  at 
the  bureau  of  yards  and  docks.  Navy 
Department.  Washington.  D.  C.  until 
11  o'clock  a.  ni.  March  l.'t,  101.';.  and 
then  and  there  publicly  opened,  for 
the  construction  of  concrete  and  pile 
foundations  for  three  600-foot  steel 
radio  towers  at  the  naval  station,  Ca- 
vite, P.  T.  Plans  and  specifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
naval  station  named.  H.  R.  STANFORD, 
chief  of  bureau. 


PROPOSALS    FOR    BtTILniNG. 


BI'ILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  two  Bungalows" 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department.  Wash- 
ington. D.  C..  until  11  o'clock  n.  m.  Feb- 
ruary 20,  ini.%  .and  then  and  there  pub- 
licl>  opened,  for  two  bungalows  for 
marine  officers'  quarters  at  the  IT.  .S. 
navy  yard.  Mare  Island,  Cal.  Plans 
and  specifications  can  he  obtained  on 
apv>lication  to  the  bureau  or  to  the 
cnniinandant  of  the  navv  vard  named. 
H,  K.  STANFORD,  chief  of  bureau. 
♦ 

I'ltOPOSALS    FOR    JETTY    AVORK. 


.n:TTY  W(^RK  — U.  S.  Engineer  Of- 
lice.  602  Burke  Building,  Seattle.  Wash. 
— Sealed   proposals   for   furnishing   and 


Wedntrsday,      Feb.       10,       1915. 

delivering-  stone  for  jetty  construc- 
tion at  Lone  Tree,  Wash.,  will  be  re- 
ceived at  this  office  until  12  m.  Febru- 
ary 10,  1915,  and  then  publicly  openea. 
Information  on  application.  J.  B.  CAV- 
ANAUGH,   major,  engineers. 

^ ^ -^ 

PROPOSAL.S    FOR    FOUNDATIONS. 

FOUNDATIONS,  RADIO  TOWERS— 
Sealed  proposals  indorsed  "Propo- 
sals for  Foundations  for  Radio 
Towers"  will  be  received  at 
the  naval  station.  Pearl  Har- 
bor, Hawaii,  or  at  the  bureau  of  yards 
and  docks,  Navy  Department,  Wash- 
ington, D.  C,  until  11  o'clock  a.  m., 
February  27,  1915,  and  then  and  there 
publicly  opened,  for  the  construction 
of  concrete  foundations  for  three  600- 
foot  steel  radio  towers  at  the  naval 
.«tation,  Pearl  Harbor,  Hawaii.  Plans 
and  specifications  may  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  naval  station 
named.  H.  R.  STANFORD,  chief  of 
bureau. 
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and    all    bids   and    to    waive   any    infor- 
mality  in  any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Superinten- 
dent's Residcrico,  Southern  California 
State    Hospital,    Patton,    California." 

(Signed)  W.   F.   McCLURE, 

State    Engineer. 

PROPO.SAL.S. 


It 


PROPOSALS   FOR   COFFERDAM. 


COFFERDAM — U.  S.  Engineer  Of- 
fice, 602  Burke  Bldg.,  Seattle,  Wash. — 
Sealed  proposals  for  excavation,  re- 
moval of  sections  of  an  existing  coffer- 
dam and  construction  of  a  new  coffer- 
dam at  the  Puget  Sound-Lake  Wash- 
ington lock  site,  Seattle,  Wash.,  will  be 
received  at  this  office  until  12  noon, 
February  17,  1915,  and  then  pbulicly 
opened.  Information  on  application.  J. 
B.    OAVANAUGH,    major,    engineers. 


PROPOSALS    FOR    FOUNDATIONS. 


FOUNDATIONS  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Radio  Towers"  will  be  received  at 
the  bureau  of  yards  and  dock.'^,  Navy 
Department,  Washington,  D.  C,  until 
1 1  o'clock  a.  m.  February  27,  1915,  and 
then  and  there  publicly  opened,  for  the 
conslT'uction  of  nine  foundations  for 
radio  towers  at  the  United  States 
naval  reservation,  Chollas  Heights,  San 
Diego,  Cal.  Plans  and  specifications 
may  be  obtained  on  application  to  the 
bureau.  H.  R.  STANFORD,  chief  of 
bureau. 


PROPOSALS     FOR     VACUUM     CLEAN- 
ERS. 


VACUUM  CLEANERS— Treasury  De- 
partment, Office  of  the  Supervising  Ar- 
chitect, Washington,  D.  C. — Sealed  pro- 
posals will  be  received  at  this  office 
until  3  p.  m.  February  12,  1915,  and 
then  opened  for  supplying  the  various 
public  buildings  under  the  control  of 
the  Treasury  Department  portable 
vacuum  cleaners  during  the  fiscal  year 
ending  June  30,  1915,  in  accordance 
with  the  specification,  copies  of  which 
may  be  had  at  this  office,  in  the  dis- 
cretion of  the  supervising  architect.  O. 
WENDEROTH,    supervising      architect. 

♦ 

NOTICE   TO   CONTRACTORS. 

SEALED  bids  will  be  received  by  W. 
F.  McClure,  State  Engineer,  ^Forum 
Building.  Sacramento,  California,  up 
to  and  including  12  o'clock,  noon,  Mon- 
day, March  1,  1915,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  "Superintendent's  Residence," 
Southern  California  State  Hospital, 
Patton,  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering,    Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  .State  De- 
partment of  Engineering  at  Sacramen- 
to. California,   in   good   condition. 

The  State  Department  of  Engineer- 
ing   reserves    the    right    to    reject    any 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  3  o'clock  p.  m.,  on 
V\edncsday,  the  10th  day  of  February, 
1915,  for  doing  the  following  work, 
to   wit: 

Furnishing  and  installing  electric 
elevators,  hydraulic  lifts,  etc.,  in  the 
City    Hall. 

Progressive    payments   will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five 
(.5)  calendar  days  from  the  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works  and  completed  within  one 
hundred  and  eighty  (180)  calendar 
davs    thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$1:^,500.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

Bv  order  of  the  Board  of  Public 
Woiks.  F.   J.   CHURCHILL, 

Secretary. 


NOTICE   TO   CONTRACTORS. 

PANAMA-PACIFIC       INTERNATIONAL 
EXXPOSITION. 

Due  to  the  short  time  that  now  in- 
tervenes until  the  Opening  Day  of  the 
Exposition,  the  Buildings  and  Grounds 
Committee  will  discontinue  the  prac- 
tice of  advertising  for  bids  on  con- 
•stiuction   work. 

In  the  future,  a  notice,  attached  to 
the  plans  and  specifications  on  which 
bids  are  desired,  will  be  posted  on  the 
Bulletin  Board  located  on  the  first 
floor  of  the  Service  Building  near  the 
entrance.  Bids  for  all  work  posted  on 
this  Board  will  be  taken  and  the  con- 
tracts awarded  within  twenty-four 
hours. 

By      order      of      the 
Grounds   Committee. 

WILLIAM    H. 


relating  to  this  circular  (No.  892)  may 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent, 
1086  North  Point  street,  San  Francisco, 
Ca. ;  also  from  the  U.  S.  engineer  offices 
in  the  following  cities:  Seattle,  Wash.; 
Los  Angeles,  Ca.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purcha.sing  officer. 

PROPOSALS      FOR     STEEL     TOWERS. 

STEEL  TOWERS— Sealed  proposals, 
indorsed  "Proposals  for  Steel  Towers," 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington, D.  C,  and  at  the  U.  S.  naval 
station,  Cavite,  P.  I.,  until  11  o'clock  a. 
m.  February  27,  1915,  and  then  and 
there  publicly  opened  for  the  construc- 
tion and  erection  of  three  600-foot 
steel  towers  at  each  of  the  follov;-ing 
naval  stations:  San  Diego,  Cal.;  "^earl 
Harbor,  Hawaii,  and  Cavite,  P.  I. 
Plans  and  specifications  may  be  ob- 
tained on  application  to  the  bureau  or 
at  the  naval  stations  named  upon  de- 
posit of  $25  as  security  for  their  re- 
turn. H.  R.  STANFORD,  chief  of  bu- 
reau. 


NOTICE  TO   CONTRACTORS. 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Cal.,  2nd 
February,  1915.  SEALED  PROPOSALS, 
in  triplicate,  for  constructing  Com- 
manding Officers  Quarters,  including 
plumbing,  heating,  electric  wiring  and 
lixtures,  at  Fort  Winfield  Scott,  Cali- 
I'oinia,  will  be  received  here  until  11 
\.  M.,  10th  February,  1915,  and  then 
opened.  Plans,  specification  blank 
forms  and  necessary  information  can 
be  obtained  here.  Deposit  of  $10.00  re- 
(luired  to  insure  return  of  plans,  etc. 
Proposals  to  be  inclosed  in  sealed  en- 
velopes and  addressed  to  GEO.  McK. 
WILLIAMSON,    Lt.    Col..   Q.   M.    C.        (*) 


Buildings      and 

CROCKER, 
Chairman.    (*) 
PROPOSALS    FOR    CANAL    SUPPLIES. 

PANAMA  CIRCULAR  891 — Proposals 
for  Material  for  the  Pumping  Plant  of 
Dry  Dock  No.  1,  Balboa  Terminals. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer, the  Panama  Canal,  Washington, 
D.  C,  until  10:30  a.  m.  February  24, 
1915,  at  which  time  they  will  be  opened 
in  public  for  furnishing  the  above 
mentioned  articles.  Blanks  and  gen- 
eral information  relating  to  this  cir- 
cular (No.  891)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent.  1086  North  Point 
street,  San  Francisco,  Cal.;  also  from 
rhe  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers, U.  S.  army,  general  purchasing 
officer. 

♦ 

PROPOSALS    FOR    CANAL    SUPPLIES. 

PANAMA  CIRCULAR  892 — Proposals 
for  Valves  and  Accessories  for  Dry 
Dock  No.  1,  Balboa  Terminals. — Sealed 
proposals  will  be  received  at  the  office 
of  the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C.  until 
11:30  a.  ni.  February  24,  1915,  at  which 
time  they  will  be  opened  in  public,  for 
furnishing  the  above  mentioned  arti- 
cles.     Blanks   and   general   information 


ROAD   PLANS    COMPLETED. 

SEATTLE,  Wash. — Plans  have  been 
completed  by  County  Engineer  A.  P. 
Denton  and  filed  with  the  Kings 
County  Commissioners  for  the  con- 
struction of  the  Mercer  Island  Road, 
proposed  in  the  plans  for  bond  road 
No.  15.  The  commissioners  have  set  2 
P.  M.,  February  8th,  as  the  time  to 
open  bids.  The  entire  road  around 
Mercer  Island  will  cost  in  the  neigh- 
borhood  of   $80,000. 


The  Electric  Way 

From 

San  Francisco 
and  Oakland 

To  and  Through 

The  Sacramento  Valley 

Look  Up  The  Rate  On  all  Your  Freight 

Train     Schedule     De.sisned    For    Rusy 
'I'ravelers 


OAKLAND. 

ANTIOCH 

&  EASTERN 

RAILWAY 


Through  Redwood  Canyon,  Over 
Rock  Ballasted  Road  Bed.  Automatic 
Block  Signals,  Comfortable  Steel 
Coaches,    Ob.«-ervation    Cirs. 

TICKET    OFFICES      ■ 

Key  Route  Ferry  in  S.  F.,  Sutter  2.>oi>. 
•10th  &  Shafter  Ave.  in  Oak.,  Pied.  870. 
;jrd  &  I  Streets  in  Sacramento  Main  261. 
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HOTEL  aLTEKATIoX— Class  C  coii- 
Btruction.  Cost  not  stated.  San  Fran- 
cisco. Architect,  C.  B.  Gottachalk, 
Phelan  HIdg.,  S.  F.  Owner,  Lessee  of 
the  San  Marco  Hotel.  The  building  at 
the  northeast  corner  of  Geary  and 
-Ma.son  streets  will  undergo  alterations. 
The  main  floor  will  be  arranged  for  an 
attractive  lobby  and  office.  A  mezza- 
nine floor  will  be  constructed.  This 
work  will  include  Interior  partitions, 
plastering,  painting,  plumbing,  elec- 
tric work,  tile  floor,  ornamental  plas- 
ter interior  finish.  The  basement  will 
be  fitted  up  for  a  social  room.  Plans 
are  nearly  complete  and  figures  will  be 
called    for    shortly. 

CLUB  ROOMS  ALTERATION  TO 
CLASS  A  BUILDING— $20, Ot)0.  San 
I'lancisco.  Architect,  C.  E.  Gottschalk, 
I'helan  Bldg.,  S.  F.  Owners,  Crocker 
Instate.  The  11th  floor  of  the  Shreve 
building  at  the  northwest  corner  of 
I'ost  and  Grant  avenue  has  been 
leased  to  the  San  Francisco  Engineer's 
Club  and  will  undergo  extensive  al- 
terations. All  partitions  will  be  re- 
moved and  the  interior  refinished  to 
meet  the  needs  of  the  organization, 
rian.s  are  complete  and  figures  are  be- 
ing  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, Edward  G.  Bolles,  G60  Market 
.street,  S.  F.  Owners,  S.  A.  Born  Build- 
ing Co.,  6G0  Market  street,  S.  F.  The 
dwelling  will  be  erected  in  Ashbury 
Tei-race,  and  has  been  designed  to  con- 
tain seven  rooms  and  bath  and  will 
cover  an  area  of  28 V&  by  40  feeti  In- 
terior will  be  finished  in  pine,  redwood 
and  hardwoods  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  living  and  dining 
rooms.  There  will  be  furnace  heat 
and  open  fue  places.  Mantels  will  be 
of  tile  and  brick.  Tile  wainscot  will 
be  used  in  the  bath.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

STORES— 1  story,  frame,  $4,000.  San 
Francisco.  Architect,  George  L. 
.Streshly,  2400  Van  Ness  avenue.  Own- 
er, Gus  J.  Pates.  The  building  will  be 
erected  at  the  southwest  corner  of 
Moulton  and  Fillmore  streets  near  the 
Exposition  entrance  and  will  cover  an 
area  of  60  by  137 Vis  feet.  Interior  will 
be  finished  in  pine  and  redwood.  Plate 
glass  display  windows  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  rustic.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor  under  the  direction  of  the 
architect. 

STORE  AND  OFFICE  ALTERATION 
—  2  story,  frame,  $15,000.  San  Fran- 
(•isco.  Architect,  G.  Albert  Lansburgh, 
709  .Mission  street,  S.  F.  Owner,  Ma- 
rian Jjeventritt.  The  building  at  the 
southeast  corner  of  Mission  and  22nd 
streets  will  be  altered.  The  corner 
store  will  be  occupied  by  the  Owl 
l>rug  Co.  Upper  floor  will  be  arranged 
for  offices.  Plans  are  complete  and 
figures  have  been  taken.  A  contract 
will  be  awarded  in  a  day  or  two. 

STORES  —  1  story,  frame,  $2,500. 
.San  Francisco.  Architect,  George  L. 
.Streshly,  2400  Van  Ness  avenue.  Own- 
er, Harry  P.  Merritt.  The  building 
will  be  erected  at  the  .southeast  corner 
of    Steiner    and    Chestnut    streets    and 
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has  been  designed  for  stores  suitable 
for  exposition  displays.  Interior  will 
be  finished  in  pine  and  redwood.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  f>a.v  Labor  under  the  direc- 
tion  of   the   architect. 

SCHOOL  FIRE  ESCAPES— Cost  not 
stated.  San  Francisco.  Architect,  City 
Department  of  Architecture,  Tempo- 
rary City  Hall,  S.  F.  Owners,  City  and 
County  of  .San  Francisco.  Bids  were 
opened  at  I''riday'.s  meeting  of  the 
Board  of  Public  Works  for  furnishing 
and  installing  fire  escapes  on  live  of 
the  new  city  schools.  The  Golden  Gate 
Iron  Works  submitted  the  low  figure 
on  all  five  schools  and  will  be  award- 
ed the  contract.  A  compete  list  of  the 
bids  received  will  be  found  under  the 
heading  of  San  Francisco  in  this  issue. 

STOR.'^GE  AND  TRANSFER  WARE- 
HOUSE  1   story  and  base,   brick  and 

steel,  $30,000.  San  Francisco.  .  Ar- 
chitects, Cuningham  &  Politeo,  First 
National  Bank  Bldg.,  S.  F.  Owner, 
Walter  E.  Dean,  leased  to  the  City  De- 
livery Co.  The  building  will  be  erect- 
ed at  the  corner  of  Jones  and  Eddy 
streets  and  will  cover  an  area  of  137 *^ 
by  137%  feet.  There  will  be  stores  be- 
sides the  storage  space.  Interior  will 
be  finished  in  pine  throughout.  Pat- 
ent store  fronts  are  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
ilg-.ire.s    are    being   taken. 


City  Bids  Opened. 

Ilid.H     Wore     Opened     By     the     Board     of 

I'll l> lie       WorkM    for    Fire       Kiicapef* 

on    Five    City    Schools. 


Bids  were  opened  by  the  Board  of 
Public  Works  at  the  Friday  meeting 
for  furnishing  and  installing  fire 
escapes  on  five  of  the  city  schools. 
The  Golden  Gate  Iron  Works  were  low 
on  all  five  jobs  and  will  probably  be 
awarded  the  contract.  Bids  were 
taken  on  the  work  as  follows:  (a) 
Rochambeau  School;  (b),  Dudley  Stone 
School;  (c)  Sherman  School;  (d) 
Emerson  School,  and  (e)  Laguna 
Honda    School. 

Fire    KMcapeM,    City    Schools. 

Golden  Gate  Iron   Works — (a)    $1,250; 

(b)  $1,579;    (c)    $1,477;    (d)    $1,175;    (e) 
$1,290. 

Rudgear-Merle  Co. —  (a)  $1,450;  (b) 
$2,fiOO;   (c)   $1,950;   (d)   $1,550;   (e)   $1,980. 

-Monarch  Iron  Work.s — (a)  $1,494;  (b) 
$2,719;    (c)    $1,971;    (d)    $l,fiG3;    (e)    $1,850. 

Western  Iron  Works — (a)  $1,777;  (b) 
$3,069;   (c)   $2,310;   (d)   $2,250;   (e)   $2,186. 

Ralston  Iron  Works — (a)  $1,754;  (b) 
$2,9S9;   (c)   $2,068;   (d)   $1,727;   (e)   $2,810. 

Heckenroth  &  .Schell— (a)  $1,955;  (b) 
$1,0S0;    (c)   $2,725;   (d)   $1,600;   (e)   $1,952. 

D.    Graham— (a)    $2,000;     (b)     $    ; 

(c)  $2,100;    (d)    $  ;    (e)    $ . 

Vulcan    Iron    Works — (a)    $ ;    (b) 

$2,578;    (c)    $ ;    (d)    $ ;    (e)    $ . 

Central    Iron    Works — (a)    $ ;    (b) 

$ ;    (c)    $2,500;    (d)    $2,247;    (e)    $ . 


CONTRACT   FOR    FlIEIi   Oil,. 


Wednesday,      Feb.      10,       1915. 

to  be  delivered  at  Balboa,  as  follows: 
In  approximately  30,000-barrel  lots,  at 
$1.0o  per  barrel;  in  approximately  60.- 
000-barrel  lots,  at  92  cents  a  barrel; 
and  in  approximately  100,000-barrel 
lots,  at  88  cents  a  barrel.  The  Panama 
Canal  may  require  delivery  in  any  of 
the   lots  specifield   above. 


Building  Contracts   Awarded. 

San  Francisco 


.\  contract  was  entered  into  with 
the  Standard  Oil  Co.,  of  San  Francisco, 
on  December  16  for  approximately 
l.'.O.OOO  barrels  of  fuel  oil.  the  estimated 
reiiuiremenis  for  the  Panama  Canal 
during    the    ensuing    year.      Tills    oil    is 


\o.  Owner.                     Contractor  Amt. 

316  Hlucher      Mager  1375 

317  Ix)eser     Stockholm  4870 

i318     Argentine     Rector  360 

319  Gantner     Mcl-^eran  3315 

320  .Morshead     Williams  68211 

321  Same     Elder  28000 

322  .Same     Scott  5525 

323  Same     Pinkerton  7900 

324  Same     Sibley  2250 

325  Same     Gen    Elec  4000 

326  Same     Clark  3190 

327  Same     Judson  15835 

329  Zinkand     Zinkand  3000 

330  Vickery     Arlett  1300 

331  Williams      Perry  2500 

332  -McClenahan     ..McClenahan  1500 

333  Moresi     Moresi  1800 

334  Tong    Gin    Koller  1000 

335  Lyon      Pockman  5000 

336  Lyon      Pockman  5000 

337  Glimm     Hemphill  1500 

33S   ■  Coustette      Salso  700 

339  Mert.n     Mertin  500 

340  Hunt     Hunt  400 

341  Am.    Chicle    Brumfield  1000 

342  Kewas     James  400 

343  .Sculock     Healing  400 

344  Donegan     Collins  400 

34.T     Russian    Ch     Nechupey  450 

34G     Navi     Navi  1400 

347  Holmgren     Holmgren  1500 

348  Rosenberg     Grant  500 

349  Yates      Yates  3900 

350  Knudson     Prout  950 

351  Crystal     Novelty  400 

352  McFarland     Novelty  400 

3,'3      Howard     Coburn  8150 

:;'>)      Kruger     Crothers  1666 

3:,.'i     Kruger     Crothers  1666 

356  Cafe    Rex    Hansen  11550 

357  Pac  G  &  E  Cc.Duncanson  2500 

358  France     MacRorie  4000 

359  Hall     Hall  3000 

360  Hall     Hall  3000 

361  Hall     Hall  3000 

362  Mullen     Mullen  1000 

363  Mullen     Mullen  1000 

364  Burbank     Barker  500 

365  Laumeister     Lorenz  500 

366  Green     Green  2500 

367  Edelman     Zane  1000 

368  Whitman     Whitman  2500 

369  Nelson     Nelson  2800 

370  Lapham     Lapham  2750 

371  Wright     Wilkie  450 

372  Ayers     Ayers  500 

373  Vogel     Lang  400 

374  Lecato     Polati  700 

375  Rudebeck     Ellingson  1620 

376  Cammet     Cleese  3200 

377  Yates     Yates  3900 

37S      Sells     Elvin  1255 

379  Wells     Fargo     ...Carnahan  14792 

380  Hemphill      Elvin  1S50 

381  Bohlig     Cavaglieri  9000 

382  Daly     Cavaglieri  4375 

383  Westlake      Gibbs  1550 

384  Same     Wallen  12800 

385  Same     Victor    Eng  755 

386  Moresi      .lohnson  1995 

387  Duggan      Brodiock  500 

388  Ames     Smith  500 

3S9      Wells    Fargo    Dryfus  500 

39(1      Burke     Burke  700 

391  Rednall     Rednall  7000 

392  Schroeder      Schroeder  17500 

393  De   Luca    De   Luca  750 

394  Monson     Monson  1800 

395  McClenahan     ..McClenahan  laOO 

396  .Solomone     Solomone  1500 

397  Hamill      Hamill  2700 

39S      Blum      Blum  800 

399  Comis     Porter  750 

400  Hjul      Hjul  27500 

401  Born     Born  5000 

402  Sperry     Clinton  37460 

403  Chambers      Helbing  4835 

404  Meredith    S  F  Bldg  Co  13r.n 

ALTERATIONS 

(316)      SE    FILLMORE    &    MOULTON    S 

34-6xE  137-6.  AH  work  except  store 
front  and  finish  painting  and  paper- 
ing for  alterations  to  two-story 
frame    buildinK. 


Wednesday,      Feb.       10.      1915. 

Owner Knuiia      K.    Bluchui',       J2iG 

Fillmore,  .  San    Francisco. 
Architect  ..  .Win.    Mooser,    Nevada    Bk. 

Bldg.,  San  Francisco. 
Contractor.  .Mager     Bros.,     110     Jessie, 

San    Francisco. 
Filed  Feb.  1,  '15.     Dated  Jan.  30,  '15. 

One-half    work    done $500 

Completed    and    accepted 531 

Usual     35    days 344 

TOTAL  COST,  $1375 
Bond,  none.  Limit,  without  delay. 
Forfeit,  $5.  Plan.s  and  specilications 
filed. 


ALTERATIONS    AND    ADDITIONS 
(317)      NO.     20    CHERRY.       Alterations 

and    additions    to    main    entrance    of 

residence. 

Owner Robt.   M.   Loeser,   Premises. 

Architect  ..  .Houghton    Sawyer,    Shreve 

Bldg.,   San  Francisco. 
Contractor.  .Stockholm      &    Allyn,      180 

Jessie,    San    Francisco. 
Filed  Feb.  2,  '15.     Dated  Dec.   2,  '14. 

On   completion    75% 

Usual    35    days 25% 

TOTAL  COST,  $4870 
Bond,  $2435.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  as  soon 
as  possible.  Forfeit,  none.  Plans  and 
specifications    filed. 


GAS    HEATING    SYSTEM 

(318)  EXPOSITION  SITE.  All  work 
for  Rector  system  of  gas  heating  for 
Argentine    Exhibit    Building. 

Owner Exposition     C  o  m  mi  s  sio  n 

Republic   of   Argentine. 

Architect  . .  .None. 

Contractor.  .Rector    System    Gas    Heat- 
ing Co.,   331  Sutter,   S.   F. 

Filed   Feb.   2,  '15.     Dated  Jan.   5,  '15. 

Roughed    in     37  %% 

Radiators    and    motor    delivered 

and    set    up     37^% 

Upon    completion     25     % 

TOTAL    COST,    $1300 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,   none. 


EXPOSITION   BOOTH 

(319)      EXPOSITION    SITE.       All    work 
for    exposition    booth. 

Owner Gantner      &      Mattern    Co., 

Post  and  Grant   Ave.,   S.   F. 

Architect  . .  .Louis    M.    Upton. 

Contractor.  .McLeran         &         Peterson, 
Sharon  Bldg.,  S.  F. 

Filed  Feb.   2,   '15.     Dated  Jan.   2,  '15. 
Frame    up,    floors    in   place   ready 

for    mill    finish $829 

Ready    for    painting 829 

Completed    and    accepted 828 

Usual    35    days 829 

TOTAL    COST,     $3315 

Bond,   none.     Limit,   14   days  from   Feb. 

2,    1915.      Forfeit,    plans    and   specifica- 

tios,   none. 
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On    1st   of   each    month 75% 

Usual     35     days 25% 

TOTAL  COST,  $68,211 
Bond,  $34,10fi.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  90  days  after  noti- 
fication. Forfeit,  $30.  Plans  and  speci- 
fications  filed. 
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Co.     Limit,  75  days.     Forfeit,  $50.   Plans 
and  .specifications  filed. 


APARTMENT  HOUSE 

(320)  SW  CALIFORNIA  AND  MASON 
W  77-6xS  60.  Carpentry,  cement, 
stone,  dampproofing,  deafening,  doors 
flooring,  door  and  window  frames, 
glass,  glazing,  granite,  interior  fin- 
ish, iron  work,  loam,  lath,  plastering, 
roofing,  sash,  |Sheet  metal,  stairs, 
(terra  cotta  hollow  tile)  and  tile 
work  for  seven-story  Class  "A" 
apartment   house. 

Owner S.      W.       Morshead,       Mills 

Bldg.,     San     Francisio. 

Architect  ..  .Houghton  Sawyer,  Shreve 
Bldg.,    San    Francisco. 

Contractor.  .Williams  Bros.  &  Hender- 
son, Holbrook  Bldg.,  S.   F. 

Filed  Feb.  2,  '15.     Dated  Nov.  10,  '14. 


(321)      CONCRETE,     BRICK,        TERRA 
cotta  flue  lining,  steel  reinforcement, 
hydrated      lime    waterproofing,      etc., 
on  above. 
Contractor.  .George    Elder. 
Filed   Feb.   2,   '15.      Dated   Oct.    22,   '14. 

Payments    same    as    above 

TOTAL  COST,  $28,000 
Bond,  $14,000.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  as  re- 
quired. Forfeit,  $50.  Plans  and  speci- 
fications   filed. 


(322)      HEATING     ON     ABOVE. 
Contractor.  .Scott       Co.,       243       Minna, 

San    Francisco. 
Filed   Feb.    2,    '15.      Dated   Jan.    6,    '15. 

Payments    same    as    above 

TOTAL  COST.  $5525 
Bond,  $2765.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  required.  For- 
feit, $50.     Plans  and  specifications  filed 


(323)      PLUMBING  WORK   ON  ABOVE. 
Contractor .  .Jas.    H.    Pinkerton   Co.,    110 

Jessie,    San    Francisco. 
Fifed   Feb.   2,  '15.      Dated  Nov.   20,   '14. 

Payments    same    as    above 

TOTAL  COST.  $7900 
Bond,  $3950.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  as  re- 
quired. Forfeit,  $50.  Plans  and  speci- 
fications  filed. 


(324)      CLEARING  OF  SITE,   EXCAVA- 

tion,    grading,    etc.,    on    above. 
Contractor.  .Sibley  Grading  &  Teaming 

Co..   110   Jessie.   S.   F. 
Filed   Feb.    2.   '15.      Dated   Jan.    6.   '15. 

Payments    same    as    above 

TOTAL  COST.  $2250 
Bond,  $1125.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  25 
days.  Forfeit.  $20.  Plans  and  specifi- 
cations   filed. 


(325)      WIRING   SYSTEM   ON   ABOVE. 
Contractor .  .General    Elec.    Constr.    Co., 
219    Minna.    San    Francisco. 
Filed   Feb.   2.  '15.      Dated  Nov.   12,  '14. 

Payments    same    as    above 

TOTAL  COST,  $4000 
Bond,  $2000.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  as  re- 
quired. Forfeit,  $50.  Plans  and  speci- 
fications   filed. 


(326)  MANUFACTURING  AND  DE- 
livering  of  terra  cotta  work  on 
above. 

Contractor.  .N.    Clark    &    Sons,    116    Na- 

toma,    San    Francisco. 
Filed  Feb.   2,  '15.     Dated  Dec.   19,  '14. 

Payments    same   as   above 

TOTAL  COST,  $3190 
Bond,  $1595.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(327)  STRUCTURAL  STEEL  WORK, 
cast  iron  bases,  erecting  of  same  on 
above. 

Contractor.  .Judson    Mfg.    Co.,    819    Fol- 

som,   San  Francisco. 
Filed    Feb.    2,    '15.      Dated    Oct.    9,    '14. 

Payments    same    as    above 

TOTAL   COST,    $15,835 
Bond.   $8000.     Surety.   American   Surety 


ALTERATIONS 

(329)      NO.     434     TENTH     AVE.       Move 
and   alter    frame    flats. 

Owner Ed.    Zinkand,    Premises. 

Architect  .  .  .None. 

Contractor.  .Ed.   Zinkand   &   Son,   Prem. 
COST.     $3000 


ALTKRATIONS 

(330)      NO.    550    SUTTER.      Alter    brick 
studio. 

Owner Vickery,    Atkins    &    TcTrrey 

Premises. 
Architect  .  .  .None. 

Contractor .  .Arthur    Arlett,    251    .Sutter. 
San    Francisco. 

COST,    $1300 


FRAME  DWELLING 

(331)  E  TWENTY-SECOND  AVE  200 
S  Anza.  Two-story  and  basement 
frame  dwelling. 

Owner G.      R.    Williams.    585      Mo- 

nadnock   Bldg.,   S.   F. 
Architect  ..  .W.      E.    Jones,      109      Noe, 

San  Francisco. 

Contractor.  .Jones    &    Perry,     109    Noe, 

San    Francisco. 

COST,    $2300 


FRAME    STORE 

(332)  S     CHESTNUT     137-6     E     Pierce. 
One-story  frame  store. 

Owner T.  W.  McClenahan. 

Architect  ...D.   B.   Kearns.   251    Kearny. 

San  Francisco. 
Day's    work.  COST.    $1500 

ALTERATIONS 

(333)  SW    McAllister    &    baker. 

Remove  partitions,   lay  concrete  floor 

and  alter  front. 

Owner Mrs.  A.  C.  Moresi.  Oakland. 

Architect  ...Bliss      &      Faville,    Balboa 

Bldg..    San    Francisco. 
Day's   work.  COST.    $1800 


ALTERATIONS 

(334)      NO.     149     POWELL.       Alter    res- 
taurant. 

Owner Tong  Gin.   910   Clay.   S.   F. 

Architect  ..  .Morris      M.      Bruce.       1281 
Flood   Bldg.,   San   Francisco 
Contractor .  .Chas.    Koller,    1529    Hamp- 
shire,   San    Francisco. 

COST,   $1000 


FRAME    DWELLING 

(335)      LINCOLN   MANOR  LOT   32.   Two 

story  and  basement  frame  dwelling. 
Owner Lyor*  &   Hoag,    37th   Ave   & 

Geary,    San    Francisco. 
Architect  ...Coates      &      Traver,      Head 

Bldg.,  San  Francisco. 
Contractor .  .Pockman    &    Co.,    37th    Ave 

and    Geary,    S.    F. 

COST,  $5000 


FRAME     DWELLING 

(33G)      LINCOLN  MANOR  Lot   27.     Two 

story  and  basement  frame  dwelling. 
Owner Lyon   &   Hoag,   37th    Ave   & 

Geary,    San    Francisco. 
Architect  ...Coates      &      Traver,      Head 

Bldg.,  San  Francisco. 
Contractor.  .Pockman    &    Co.,    37th    Ave 

and    Geary,    S.    F. 

COST,  $5000 


FRAME   STORES   AND    REST.\URANT 
(337)      SE     FRANCISCO    &    VAN    NESS 

Ave.      One-story      frame    stores      and 

restaurant. 

Owner. W.      L.      Glimm   and      E.   C. 

Hefhphlll,  920  Leavenworth 
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Architect  ..  .John     A.     I3tllcl-.     i;01     Mis- 
sion,  San   Francisco. 
Day's  work.  CO.ST,  $1500 


FRAME  STORE 

(338)      NO.      3227      SCOTT.        One-story 
frame    store. 

Owner H.    P.    Coustette.    Premises. 

Architect  . .  .None. 

Contractor.  .G.    Salso,    2801    Greenwich, 
San   Francisco. 

COST,    $700 


FRAME  GARAGE 

(339)      FOREST    HILL    Lot    23    Blk    15. 
One-.story   frame  garage. 

Owner Carl      \V.    Mertin,    358      Pa- 

checo,  San  Franci.sco. 
Architect  . .  .None. 
Day'.s  work.  COST.   $500 


ALTERATIONS 

(340)      NO.   2217   VAN   NESS  AVE.      Ex- 
tend  basement  and  alter  front. 

•  )wner ).  H.   Hunt    (Lessee),  Prem 

Architect  .  .  .None. 

Day's   work.  COST,   $400 


ROOF   SIGN 

(341)      W    BATTERY    300    S    Broadway. 
Electric   roof  sign. 

Owner American   Chicle  Co.,  Prem 

Architect  .  .  .None. 

Contractor.  .  Brumfleld    Elec.    Sign    Co., 
18   7th,  San   Francisco. 

COST,   $1000 


FRAME    STORE 

(342)      E    FILLMORE    22    S    Broadway. 

One-story   frame  store. 
Owner B.      M.    Kewas,    102fi      Fill- 
more,  San   Francisco. 
Architect  .  .  .None. 

Contractor...!.    C.    .lames,    154-A    Lang- 
ton,   San  Francisco. 

COST,  $400 


ALTERATIONS 

(343)      NO.  235  GRAFTON.     Alter  dwlg. 

Owner W.      Sculock,    121      Delmar, 

San    Francisco. 
Architect  . .  .None. 
Contiactor.  .George  Healing,   110  Jessie 

San  Francisco. 

COST.  $400 


ALTERATIONS 

(344)      N  MCALLISTER  75  W  Van  Ness 
Ave.     Alter  cafe. 

Owner E.   C.    Donegan,    324    Pacific 

Bldg..    San    Francisco. 
Aichllect  .  .  .  None. 

Contractor .  .J.      Collins,      581       Waller, 
San    Francisco. 

COST,    $400 


ALTERATIONS 

(34.-;)      NO.  904   RHODE  ISLAND.     Alter 
Sunday   School. 

cwner Russian      Baptist      Church, 

Premises. 
Architect  .  .  .None. 

Contractor.  .S.  Nechupey,  1040  De  Haro. 
San   Francisco. 

COST.    $450 


FRAME    DWELLING 

(346)      E    LISBON    100   N   Athens.     One- 
story    and    basement   frame   dwelling. 

Owner L.    Navi,   475    Lisbon.   S.   F. 

Architect  .  .  .None. 

Day's    work.  COST.    $1400 


Owner Victor    Holmgren,    45    Cor- 
dova,  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1500 


FRAME   STORE 

(348)      E    SCOTT    50   S   Chestnut.      One- 
story   frame   store. 

Owner W.   Rosenberg   &   A.   Berin, 

1396    McAllister,    S.    F. 
Architect  ...  Plans  by  Contractor. 
Contractor.  .W.    E.    Grant,    1032    Irving, 
San   Francisco. 

COST,   $500 


FRAME    DWELLING 

(349)  E  TWENTY-FIRST  AVE  54  S 
Lake.  Two-story  and  basement 
frame  dwelling.  ■ 

Owner Teanette     Yates,     335     21st 

Ave.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Wm.      F.    Yates,    335      21st 
Ave.,  San  Francisco. 

COST,  $3900 


ALTERATIONS 

(350)  N  SACRAMENTO  251  W  Taylor 
Alter  stairs  and  rooms,  install  wall 
beds,  lay  hardwood  floors,  install 
water  heating  system  and  gas  radi- 
tor  heating  system  in  flats. 

Owner P.    J.    Knudson,    214    Front, 

San    Francisco. 

Architect  . .  .None. 

Contractor.  ..I.  Prout.  2020  Turk,  S.  F 
COST,    $950 


ELECTRIC    SIGN 

(351)  PHELAN  ■  BUILDING.       Electric 
sign. 

Owner Crystal  Catering  Co.,  Prem 

>vrchitoct  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,   San   Francisco. 

COST,    $400 

ELECTRIC  SIGN 

(352)  NO.    661    GOLDEN      GATE    AVE. 
Electric  sign. 

Owner Osen   ^IcFarland   Co.,   Prem 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,  ,San  Francisco. 

COST,   $400 


APARTMENTS  AND  GARAGES 

(353)  E  MASONIC  AVE  62  S  Hayes  S 
75-6  E  21-0%  NE  76  m  or  1  W 
32-6%  W  A  653.  All  work  for  two- 
story   frame  apartments  and  garages 

Owner F.   R.   Howard,   717   Devisa- 

dero,    San    Francisco. 

Architect  ..  .P.    H.    Bosworth. 

Contractor.  .Ira    W.    Coburn,    Inc.,    547 
Brannan,    San    Francisco. 

Filed    Feb.    3,    15.      Dated   Feb.    1,    '15. 

Frame  up  and   roof  on $2037.50 

Brown   coated   and   enclosed..    2037.50 

Completed    and    accepted 2037,50 

I'sual    35    days 2037.50 

TOTAL  COST,  $8150.00 

Bond,    $4075.      Surety,    National    Surety 

Co.        Limit,    90    days.         Forfeit,      $10. 

Plans  and  specifications  filed. 


FRAME  DWELLING 

(347)      E  CORDOVA    100  N   Athens.   One 
story   and    basement   frame   dwelling. 


COTTAGE    AND    GARAGE 

(354)  S  JUDAH  82-6  W  13th  Ave  W 
25xS  100.  All  work  except  plumb- 
ing, painting,  mantel,  gas  fixtures, 
shades  and  finish  hardware  for  four- 
room   cottage  and   garage. 

Owner S.    E.      Kruger,    1223      Idth 

Ave.,  San  Francisco. 

Architect. .  .None. 


Contractor.  .F.       Crothers,       1426       10th 

Ave.,   San    Francisco. 
Filed  Feb.   3,  '15.     Dated  Jan.   28,  '15. 

Roof    rafters    up $416.50 

Brown    coated     41*;. 50 

Completed    and    accepted 416.50 

Usual     35     days 416.50 

TOTAL  COST,  $1666.00 
Bond,  none.  Limit,  60  days  after  Feb. 
10.  Forfeit,  none.  Plans  and  specifi- 
cations   filed. 


COTTAGE    AND    GARAGE 

(355)  S  JUDAH  107-6  W  13th  Ave  W 
25xS  100.  All  work  except  plumb- 
ing, painting,  mantel,  gas  fixtures, 
shades  and  finish  hardware  for  four- 
room    frame    cottage    and    garage. 

Owner S.    E:      Kruger,    1223       10th 

Ave.,  San  Francisco. 

Architect . .  .None. 

Contractor. .F.      Crothers,       1426       10th 
Ave.,   San   Francisco. 

Filed  Feb.   3,  '15.     Dated  Jan.   28,  '15. 

Roof    rafters    up $416.50 

Brown    coated     416.50 

Completed     and     accepted 416.50 

Usual     35     days 416.50 

TOTAL  COST.    $1666.00 

Bond,  none.     Limit.   60  days  after   Feb. 

10.     Forfeit,   none.     Plans   and   specifl- 

f-ations    filed. 


ALTERATIONS 

(356)      NW  STOCKTON  &  O'FARRELL. 
Alterations  and  additions  to  cafe. 

Owner The   Cafe   Rex. 

Architect  ..  .G.     Albert    Lansburgh.     M. 

A.   Gunst  Bldg..  S.  F. 
Contractor.  .F.  L.  Hansen.  M.  A.  Gunst. 

Bldg..    San    Francisco. 
Filed  Feb.  3.  '15.     Dated  Feb.   3,  '15. 
On    March    1st    60%   of  amount'  of 
work    done    up    to    this    date.... 
Completed    and    accepted.    75%   of 
contract    less    previous    payment 

Usual    35    days $2887.50 

TOTAL  COST.  $11,550.00 
Bond.  $6000.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  March 
9,  1915.  Forfeit,  none.  Plans  and 
specifications    filed. 


CONCRETE   FOUNDATION 

(357)  BLK  BDED  BY  POWELL,  MA- 
son,  Beach  and  Jefferson.  All  work 
for  concrete  and  pile  foundations  for 
gas  compressors. 

Owner Pacific  Gas  &  Electric  Co., 

445    Sutter,    San    Francisco. 

Architect  . .  .  None. 

Contractor.  .Duncanson-Harrelson     Co., 
Inc.     Chronicle  Bldg.,  S.  F. 

Filed   Feb.    3,   '15.     Dated   Feb.    2,   '15, 

On   completion    75% 

Usual    35    days 25% 

TOTAL  COST,    $2555 

Bond,      $1280.      Surety,      Massachusetts 

Bonding    &     Insurance    Co.       Limit,     14 

days   after   notification.      Forfeit,    none. 

Plans  and  specifications   filed. 


LOAM.   ETC..  FOR  GARDEN 
(358)      EXPOSITION     SITE.       Furnish- 
ing  loam  and   supplying  and   install- 
ing   trees      and    plants    for      French 
Pavilion  Garden. 

Owner French    Government. 

Architect  .  .  .None. 

Comtractor.  .Mac  Rorie  -  Mc  Laren     Co., 
830   Market.  San   FrancLsco. 
Filed   Feb.   3.  '15.     Dated  Jan.   22.  '15. 

Plants    delivered     $1000 

Plants  installed  &  lawns  seeded  2000 

Usual    35    days 1000 

TOTAL  COST.  $4000 
Bond.  none.  IJmit.  20  days  aftor  noti- 
fied.    Forfeit,  none.     Plans  only  filed. 


Aedmsday,       i-Vb.       10,       l!)i; 


BUILDING  AND  ENGINEERING  NEWS 


fKAMK    D\VEL.L.1NG 

359)  E  ELEVENTH  AVE  125  S  Bal- 
boa. Two-.stoiy  and  basement  frame 
dwelling:. 

)wner C.    A.    Hall.    1318    5th    Ave., 

San  Francisco. 

u-chitect  .  .  .None. 

>ay's     work.  COST,     $300u 


Uwner Albeit         Whitman,         2321 

Anza,   San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 


^RAME    DWELLING 

360)  E  TWELFTH  AVE  150  N  Bal- 
boa. Two-story  and  b?.sement  frame 
dwelling'. 

)wner C.    A.    Hall,    1318    5th    Ave., 

San   Francisco. 

irchitect  . .  .None. 

)ay's     work.  COST,     |3000 


'RAME    DWELLING 

361)  E  ELEVENTH  AVE  100  S  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

>wner C.    A.    Hall,    1318    5th    Ave., 

San   Francisco. 

irchitect  .  .  .None. 

)ay's     work.  COST,     $3000 


'RAME     DWELLING 

362)      S  MULLEN  230  E  Alabama.  One 

story  and  basement  frame  dwelling-. 
>wner Mary    F.    Mullen,    401     Bu- 
chanan,  San  Francisco, 
irchitect  . .  .None. 
)ay's  work.  COST,  $1000 


'RAME     DWELLING 

363)      S  MULLEN   205  E  Alabama.   One 

story  and  basement  frame  dwelling. 
>wner Mary    F.    Mullen,    401    Bu- 
chanan,  San  Francisco, 
irchitect  .  .  .None. 
)ay's  work.  COST,  $1000 


iLTERATIONS 

364)      W  STOCKTON  60  N  Post.   Minor 
alterations  to  hotel. 

>wner B.       Burbank,       Post      and 

Stockton,    San    Francisco, 
irchitect  . .  .None. 

lontractor.  .  J.  G.  Barker,  182  2nd,  S.  F. 
COST,  $500 


iLTERATIONS 

365)      NW    FILLMORE     &     LOMBARD. 
Alter   saloon    and    cafe. 

>wner C.    S.    Laumeister    Jr.,    1422 

Hyde,  San  Francisco, 
architect  . .  .None. 

Contractor.  .F.    W.    Lorenz,    464    Jessie, 
San   Francisco. 

COST,   $500 


lOOF  SIGN 

366)  NO.   228   EMBARCADERO.      Roof 
sign. 

)wner J.      Chas.      Green    Co.,      273 

Valencia,    San   Francisco. 
Architect  . .  .None. 
)ay"s  work.  COST,  $2500 

^RAME  STORES 

367)  W   VAN    NESS   AVE   30    N   Lom- 
bard.    One-story   frame  stores. 

>wner M.    Edelman,    1017   Howard, 

San   Francisco. 
Architect  . .  .None. 
:!ontractor.  .W'.       B.    Zane,     114       Russ, 

San   Francisco. 

COST,    $1000 


FRAME    DWELLING 

(369)      E     'eighteenth     AVE       50     S 

Geary.        Two-story      and      basement 

frame  dwelling. 
Owner Nelson       Bros.,     1100       Dia- 
mond,   San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $2800 


DWELLING    AND    GARAGE 

(370)  E  ELEVENTH  AVE  25  S  Bal- 
boa. Two-story  and  basement  frame 
dwelling    and    garage. 

Owner A.      R.    Lapham,    511      12th 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  $2750 


REPAIRS 

(371)  N  FOLSOM  100  W  Eighth.  Re- 
pair  fire  damage. 

Owner J.    W.    W'right,    328    Mont- 
gomery,   San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Frank  A.  Wilkie,  519  Cali- 
fornia,  San  Francisco. 

COST,    $450 

FRAME  STORE 

(372)  SW  GREEN  AND  VAN  NESS 
Ave.     One-story  frame  store. 

Owner C.    L.      Ayers,    1006      Page, 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST.    $500 

ALTERATIONS 

(373)  S  PACIFIC  AVE  137-6  W  Web- 
ster.    Alter   front. 

Owner E.      J.    Vogel,    2335      or    75 

Pacific   Ave.,    S.   F. 

Architect  .  .  .None. 

Contractor.  .L.    B.    Lang,    Fillmore    and 
Clay,  San  Francisco. 

COST,   $400 

FRAME   STORES 

(374)  S  CHESTNUT  150  E  Fillmore. 
One-story   frame   stores. 

Owner P.   Lecato,   9   Imperial  Ave., 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  .G.    Polati,    2371    Greenwich, 

San   Francisco. 

COST,    $70C 

STORE    AND    FLATS 

(375)  NW  DOUGLASS  AND  19TH  N 
25xW^  91-4.  Alterations  and  addi- 
tions except  excavation,  concrete, 
cement,  terrazzo  steps,  marble  work, 
painting,  plastering,  electric  fix- 
tures and  shades  for  three-story  and 
basement    frame    store    and    flats. 

Owner R.      J.      and    B.      Rudebeck, 

4596   18th,  San  Francisco. 
Architect  ..  .Chas.      J.      Rousseau,        46 

Kearny,    San    Francisco. 
Contractor.  .Ellingson       &       Holt,     3854 

Army,    San   Francisco. 
Filed   Feb.    4,   '15.      Dated   Feb.    3,   '15. 

Roughed    in $600 

Completed     and    accepted 615 

Usual    35   days 405 

TOTAL,  COST,  $1620 
Bond,  none.  Limit,  as  quickly  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications   filed. 


'•^\■n'^    Geo.    11.    Cammot    and    Carl 

Mettler,        1905        Cabrillo, 
San  Francisco. 
Architect  ..  .H.    D.    Mitchell,    628    Mont- 
gomery,   San    Francisco. 
Contractor.  .George   F.   Cleese,   524    27th 

Ave.,    San   Francisco. 
Filed    Feb.    4,    '15.      Dated    Feb.    2,    '15. 

Frame    up    $S00 

Brown    mortar    on 800 

Completed    and    accepted 800 

Usual    35    days 800 

TOTAL  COST,  $3200 
Bond,  $1700.  Surety,  Massachusetts 
Honding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  $5.  Plans  and  specifi- 
cations  filed. 


i'RAME   DWELLING 

368)      W   TWENTY-FIFTH   AVE    25    N 

Anza.        Two-story      and      basement 

frame  dwelling. 


FRAME    RESIDENCE 

(■576)      S    GEARY    82-6    W    17th    Ave    W 

25xS    100.      All    work    for    two-story 

frame  residence. 


FRAME    RESIDENCE 

(377)  E  TWENTY-FIRST  AVE  54  S 
Lake  S  25xF.  82-6.  All  worlc  for  two- 
story   framfc   residence. 

Owner Jeanette     Yates,     335     21st 

Ave.,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .W.  F.  Yates,  335  21st  Ave., 
San  Francisco. 

Filed  Feb.   4,   '15.     Dated  Jan.   28,   '15. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL    COST,    $39(0) 

Bond,   none.     Limit,   120  days.     Forfeit, 

plans  and  specifications,  none. 

FRAME    BUILDING 

(378),  E  VAN  NESS  AVE  62-6  S 
Francisco  th  along  E  Van  Ness  Ave 
50x30.  All  work  for  one-story  frame 
building. 

Owner S.    C.    Braxton    and    L.    M. 

Sells,  5-53  Clay,  S.  F. 
Designer  ..  .Geo.         McGlumphy     ,    2522 

Geary,     San     Francisco. 
Contractor.  .Arthur     Elvin,     3854     23rd, 

San   Francisco. 
Filed   Feb.    4,   '15.     Dated   Feb.    4,   '15. 

Frame   up  and    roof   on $450 

Completed    and    accepted 450 

15    dayM    after 355 

TOTAL  COST,  $1255 
Bond,  none.  Limit,  15  days.  Forfeit, 
none.      Plans  and   specifications   filed. 

GARAGE    AND    STORES 

(379)  NE  SECOND  275  NE  Mission  SE 
88xNE  112,  100  V  Blk  346.  All  work 
for  .one-story  and  basement  garage 
and  stores. 

Owner Wells   Fargo   &   Co.,   2nd   & 

Mission,    San    Francisco. 
Architect  ..  .Jas.   H.    Humphreys,   Wells 

Fargo    Bldg..    S.   F. 
Contractor.  .Carnahan      &    Mulford,      45 

Kearny,    San    Francisco. 
Filed  Feb.   5,   '15.      Dated  Feb.   3,  '15. 

On    1st    of   each    month 75% 

Usual     35     days 25% 

TOTAL  COST.  $14,972 
Bond.  $3743.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  60  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

FRAME   STORE    BUILDING 

(380)  SE  VAN  NESS  AVE  &  FRAN- 
cisco  37-6  on  Van  Ness  and  00  on 
Francisco.  All  work  except  part  of 
concrete  foundations  and  street 
work  for  one-story  frame  store  bldg. 

Owner. E.  C    Hemphill    and    W.    L. 

Glimm,  920  Leavenworth, 
San    Francisco. 

Architect  ..  .Fabre  &  Bearwald,  Mer- 
chants' National  Bank 
Bldg.,  San  Francisco. 

Contractor .  .Arthur  Elvin,  3S54  23rd, 
San    Francisco. 

Filed   Feb.    5,   '15.      Dated   Feb.    5,   "15. 


24 

Frame     up     iGSi 

Completed    and    accepted 700 

30    days    after 465 

TOTAL  COST,  $1850 
Bond,  none.  Limit,  15  days.  Forfeit, 
none.      Plan.s   and   specifications    filed. 

FRAME    STORE    AND    ROOMS 
(3.S1)      N     POST     90     W     Buchanan     75x 
137-6.     All  work  for  two-story  frame 
stores    and    rooms. 

Owner J.  H.  Bohlig,  795  Pine,  S.  F. 

.\rchitect  .  .  .J.    C.    Hladik,    Monadnock 

B\dg.,   San    Francisco. 
Contractor.  .G.    Cavaglieri,    593    Potrero 

Ave.,    San   Francisco. 
Filed    Feb.    5,    '15.      Dated    Feb.    3,   '15. 

Frame     up     $2250 

Brown    coated    2250 

Completed    and    accepted 2250 

Usual     .15    days 2250 

TOTAL  COST,  $9000 
Bond,  Guaranty  bond  in  favor  of  own- 
er. .Sureties,  D.  J.  Counihan  and  B.  F. 
HuelHohn.  Limit,  GO  days.  Forfeit, 
$5.      Plans   and    specifications    filed. 

FRAME    STORE    BUILDING 

(382)  SK  VAN  NESS  AVE  &  VALLEJO 
26x109.  All  work  for  one-story  frame 
.store    building'. 

Owner Mrs.   Bridget  Daly. 

Architect  .  .  ..I.     C.    Hladik,    Monadnock 
Bldg.,  San   Francisco. 

Contractor.  .G.    Cavaglieri,    593    Potrero 
Ave.,    San    Francisco.       • 

Filed   P'eb.  5,  *15.     Dated  Dec.  30.  '14. 

Frame     up     $1093 

Brown    coated     1094 

Building    finished     1 094 

Usual    35    days 3094 

TOTAL   COST,    $4375 

Bond,    $2187. .iO.      Surety,   Illinois   Surety 

Co.       Limit,     45     days.       Forfeit,     none. 

Plans   and   specifications   filed. 


BUILDING  AND  fiNGlNEBRiNG  NEWS 

Foilcil.    $10.      I'lans    and    spocilicatii>M.s 
filed. 

(385)      STEAM    HEATING    PLANT    ON 

above. 
Contractor.  .Victor   Eng.    Co.,    21    Spear, 

San    Francisco. 
Filed   Feb.   5,   '15.     Dated  Feb.   4,   '15. 

Flues    installed $288.25 

Completed    and    accepted 278.00 

Usual    35    days 188.75 

TOTAL  COST,  $755.00 
Bond,  $377.50.  Surety,  New  Amster- 
dam Casualty  Co.  Limit,  30  days  after 
notification.  Forfeit,  $5.  Plans  and 
specifications   filed. 


Wednesday.      Feb.      10,      1913. 


FRAME    FLATS 

(383)  W  SIXTEENTH  AVE  90  S 
California  S  56-1  W  120  N  50  E  G6-8 
N  6-1  E  53-4.  Plumbing,  gas  fitting 
and    sewering    for    four    frame    fiats. 

(Jwner Elmer  &  Florissa  West- 
lake,  Humboldt  Bk  Bldg., 
San   Francisco. 

Architect  ..  .O'Brien        Bros.,  Clunle 

Bldg.,    San    Francisco. 

(Jontractor.  .David  Gibbs,  654  5th  Ave.. 
San   Francisco. 

Filed    Feb.    5,   '15.      Dated   Feb.    4,   '15. 

50%    roughed    in $887.50 

100%     roughed   \n   and     sewers 

connected     387.50 

Completed    and    accepted 387. 5(? 

Usual    35    days 387.50 

TOTAL   COST,    $1550.00 

BoniJ,   $775.     Sureties,   Jacob   Gibbs  and 

Eva    Ingerman.      Limit,    4  0    days    after 

notification.     Forfeit,   none.     Plans  and 

specifications    filed. 

NOTE: — One    building    is    to    be   erected 

on    \V    16th    Ave    121-8    3    California. 


(384)    ALL   WORK    EXCEPT   HEAT-ING. 

and   plumbing  on  above. 
(;;onara<;tor.  . A.  M.   Wallen,   251   Kearny, 

San    Francisco, 
Filed   Feb.    5,   '15,      Dated    Feb.    5.   '15. 

2nd  story  joists  in  place $1920 

Roofed    and    enclo.sed 1920 

Floored  and  ready  for  lathing..    1920 

White    coated     1920 

Finished    and    accepted 1920 

Usual     35    days 3200 

TOTAL  COST,  $12,800 
Bond,  $6400.  Sureties,  Gustave  Peter- 
son and   P.  J.   Carney.     Limit,    120  days 


ALTERATIONS 

(386)  COR.  BAKER  &  MCALLISTER. 
Alterations  and  additions  for  frame 
store   and   flats. 

Owner Mrs.  A.  C.  Moresi. 

.•\rchitect  ..  .Bliss      &    Faville,      Balboa 

Bldg.,  San  Francisco. 
Contractor.  .J.      Harold      Johnson,      740 

9th    Ave.,    San    Francisco. 
Filed   Feb.   5,   '15.      Dated   Feb.    5,   '15. 

On   'st  of  each  month 75% 

3«     «ln>«     afte»< 25% 

TOTAL   COST,    $1995 
Bond,   $998.      Surety,   Aetna   Accident   & 
Liability     Co.       Limit,     none.       Forfeit, 
$.").      Plans    and    specifications    filed. 
NOTE— 1st    report    Feb.    4.    No.    333. 


NEW   FRONT 

(387)  SW  CORNWALL  AND  FOURTH 
Ave.      New    front. 

Owner I.    Duggan,    808    Elizabeth, 

San   Francisco. 

Architect  .  .  .None. 

Contractor..!).    J.     Brodiock,     100    Cle- 
ment,  San   Francisco. 

COST,    $500 

ALTERATIONS 

(388)  NO.  437  THIRTY-SEVENTH 
Ave.      Raise    and    alter   dwelling. 

Owner Gertrude   Ames,   Maria  Kip 

Orphanage. 
Architect  .  .  .None. 
(Contractor.  .James  Smith,  441   4th  Ave., 

San   Francisco. 

COST,   $500 

ALTERATIONS 

(389)  NO.  14  MONTGOMERY.  Remove 
terra  cotta  partitions  and  rebuild 
others    on    4th    and    8th    floors. 

Owner Wells    Fargo    Nevada    Na- 
tional Bank   Bldg.,  Prem. 

Architect  ...Wm.  Mooser,  Nevada  Bank 
BIdgf.,   San  Francisco. 

Contractor.  .Dreyfus  Bros. 

COST,   $500 


ALTERATIONS 

(390)      NE    FILLMORE      &      FILBERT. 
Alter  saloon. 

Owner Geo.    W.    Burke,    3226    22n(}, 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST.    $700 


FRAME   DWELLING 

(3.91)      N  GREEN   101-2   B  Lyon.     Two- 
story  basement  and  attic  frame  dwlg 
Owner W.    W.    Rednall,    2500    Fil- 
bert, San  Francisco. 
Architect  .  .  .  None. 
Day's    work.  COST,    $7000 


FRA.ME   APARTMENTS 

(392)  E  JONES  67-6  S  Pine.  Three- 
story  and  basement  frame  (6)  apart- 
ments. 

Owner John         Bchroeder,         lOOfi 

French    Bank    Bldg.,    S.    F. 


Architect  .  .  .None. 
Day's  work. 


COST,   $17,500 


FOUNDATION 

(393)  B  JONES  37Vi  S  Lombard. 
Foundation  for  two-story  frame 
building. 

Owner R.      De    Luca,    2232      Jones, 

San    Francisco. 
Architect  ..  .T.      Patterson      Ross,      310 

California,   San   Francisco. 
Day's    work.  COST,    $750 


FRAME  DWELLING 

(394)      S   AR.MY    103-2    W    Castro.      One 

and      one-half-story      and      basement 

frame  dwelling. 

Owner F.      Monson,       865    Church, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1800 


FRAME   STORES 

(395)      S    CHESTNUT    120    E    Scott.   One 
story  fame  stores. 

Owner T.      W.      McClenahan,      110 

Jessie,  San  Francisco. 
Architect  ..  .D.    D.   Kearns,   251    Kearny, 

San   Francisco. 
Day's    work.  COST,    $1500 


FRAME  STORES 

(396)      S    FRANCISCO       160-6     E       Van 

Ness   Ave.      One-story    frame   stores. 
Owner L.      L.    Solomone,      Sharon 

Bldg.,    San    Francisco. 
Architect  ..  .M.     G.     Bugbee,     328     Lick 

Bldg.,    San    Francisco. 
Day's    work.  COST,    $1500 


FRAME    DWELLING 

(397)      W   TWENTY-FIFTH   AVE   100  S 

Geary.        Two-story      and      basement 

frame   dwelling. 

Owner Thos.  Hamill,  268  25th  Ave. 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $270(i 


ALTERATIONS 

(398)      NO.  622  CLEMENT.     Alter  store. 

Owner Leo   Blum,   Premises. 

Architect  ...B.  J.  Joseph,   447  New  Call 

Bldg.,  San  Francisco. 
Day's   work.  COST.    $800 


FRAME  STORE 

(399)     NO.      2269      CHESTNUT.        One- 
story   frame   store. 

Owner D.    Comis,  .  Premises. 

Architect  . .  .None. 

Contractor.  .Geo.  H.   Porter,   1775  Geary 
San  Francisco. 

COST,    $750 


FRAME   APARTMENTS 

(400)  S  FELL  75  W  Franklin.  Three 
story  and  basement  frame  (21)  apart- 
ments. 

Owner lames   H.    Hjul,   Mechanics' 

Institute    Bldg.,    S.    F. 

Architect  . .  .None. 

Day's   work.  COST,    $27,50»» 


FRA.ME    RESIDENCE 
(401)     LOT   6,   Ashbury  Terrace.     Two- 
story  and   basement   frame   residence. 
Owner S.    A.    Born    Bldg.    Co.,    660 

Market,    San    Francisco. 
Architect  ..  .Edw.    G.    Bolles,    660    .''lar- 

ket,    .San    Francisco. 
Day's    work.  COST,    taOOO 


CONCRETE    WAREHOUSE 
(402)      NW    FRONT   AND  U.MON   W    12.'i 
N    70.      All    work    for   two-story   rein- 


Wednesday.      Feb.      10,      1915. 
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forced   concrete   warehouse    includitig 
mezzanine   floor. 

Owner Sperry   Flour  Co.,   Inc.,   332 

Pine,  San  Francisco. 
Designer  ..  .George   Wagner. 
Contractor.  .Clinton    Fireprooflng      Co.. 
of  California,  Mutual  Bank 
Bldg.,  San  Francisco. 
Filed  Feb.   6,   '15.     Dated  Jan.   22,  "15. 

On   10th   of   each   month 75% 

Usual    33    days 25% 

TOTAL  COST,  |37,It;0 
Bond,  none.  Limit,  90  days  from  grant- 
ing permit.  Forfeit,  none.  Plans  and 
specifications    filed. 


FRAME    RESIDENCE 

(rf03)  NE  SIXTEENTH  AVE  AND  "B" 
25  on  16th  Ave  and  77-8  on  "B."  All 
work  except  hot  water  heating  for 
two-story  and  basement  frame  resi- 
dence. 

Owner Ida  E.  Chambers,  692   Wal- 
ler,  San   Francisco. 

Architect  . .  .None. 

Contractor .  .Andrew        Helblng,        1420 
Market,    San    Francisco. 

Filed   Feb.    6,   "15.     Dated  Feb.   4,   '15. 

Frame    up    $1000 

Brown    coated    1000 

Standing    finish    on 1000 

Completed    and    accepted 835 

Usual    35    days 1000 

TOTAL    COST,     $4835 

Bond,  $1250.     Sureties,  Osrar  H.  Curtaz 

and    Th.    F.     Bannan.       Limit,    90    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

FRAME  COTTAGE 

(4(Ji)  N  GEARY  75  W  Wood  25-9x100. 
All  woik  for  one  and  one-half-story 
and  basement  four-room  frame  cot- 
tage. 

Owner John     Henry     Meredith,     81 

wood,  .San  Francisco. 

Architect  .  .  .None. 

Conti'actor.  .San    Francisco    Bldg.,    Co., 
4  6  Kearny,  San  Francisco. 

Filed  Feb.   6,  '15.     Dated  Feb.  — ,  '15. 

Frame    up    $33."> 

Enclo.sed    and    brown   coated £35 

Completed   and   accepted .    335 

Usual     35    days 335 

TOTAL    COST,     $1350 

Bond,     $675.         Surety,       Pacific      Coast 

Casualty   Co.     Limit,   90   days.     Forfeit, 

lone.     Plans  and  specifications  filed. 


LEASES 

Feb.  6,  1915— NO.  3301  FILLMORE  and 
No.  2110  Lombard  NW  Cor.  Peter  P 
Callaghan  to  C  S  Laumeister,  Sr  and 
A  Davidson,  1  year.  $4800  with 
option    to    renew. 

Feb.  5,  1915— W  FILLMORE  60  S  Moul- 
ton  N  60xW  80.  John  S  Howell  to 
George  L  Streshly  and  Gus  J  Pates 
1   year,  $3000  with  option  to  renew. 

Feb.  5,  1915 — NOS  1529,  1531,  1533,  1535 
Greenwich.  T  J  Wrampelmeier  to 
T  W  McClenahan  and  J  W  Clark. 
10%    months.      $1920. 

Feb.  5,  1915— S  CHESTNUT  165  E 
Scott  E  24-6xS  60.  August  Schneider 
to  T  W  McClenahan  p/nd  J  W  Clarke 
1  year.     $1080. 

Feb.  '5,  1913— 'NO.  1431  STEINER. 
Francois  and  Hannah  Marx  to 
Frances  T  Brown,  5  years.  $230  a 
month. 

Feb.  3,  1915— SE  STEINER  &  CHEST- 
nut  S  25xE  100.  R  W  and  R  C  Wal- 
hey  to  George  L  Streshly  and  Harry 
P  Meiritt,  11  months.  $2475  with 
option    to    renew. 

Feb.    5,    1915— S    MOULTON    80   W    Fill- 


more W  28-9xS  60.  August  Regoli 
and  Francis  De  Belli  to  Gustave  J 
Pates.      2    years.      $420. 

Feb.  5,  1915— S  MOULTON  108-9  W 
Fillmore  W  28-9xS  60.  Thomas  R 
and  Mary  Crowley  to  Gustav  J  Pates 
2    years,    $420. 

Feb.  2,  1915— SW  VAN  NESS  AVE  AND 
Chestnut  56  on  Van  Ness  by  120  on 
W  Chestnut.  Ella  M  Rohliffs  to  B 
Frankel  and  Jacob  Kessler.  Jan.  31, 
1916.      $3000. 

Feb.  2,  1915— NW  OTSEGO  AVE  80  NE 
Seneca  Ave  NW  237xNE  80.  August 
Marengo  to  Angelo  Boccolerl.  5 
years.      $1800. 

Feb.  2,  1915 — SW  CHE.STNUT  &  SCOTT 
E  Stern  to  T  W  McClenahan  and  J 
W  Clarke.  1  year  with  option  to 
renew.      $1380. 

Feb.  2,  1915 — NOS.  3328-30-32  FILL- 
more.  N  I  Braunstein  and  Jacob 
Kessler  to  H  P  Wildrich.  Dec.  15, 
1915.      $1600. 

Feb.  2,  1915— S  MISSION  146-6  W  10th 
20x160.  Gantner  &  Mattern  Co  to 
United  States  Ljght  &  Heating  Co. 
2   years,   $."120. 

Feb  1,  1915 — NE  LOMBARD  &  DIVISA- 
dero  N  112-6xE  36-6.  Samuel  Rhine 
to  J  M  Grauer.     12  months.     $2100. 


STATK     HIGHAVAY     BIDS     OPENED. 


HiKHwuy    nid.<«    for    C'oiiMtructine    Butte 

County     Section     arc     Opened,     But 

Contract  Not  Awarded. 


Bids  were  opened  at  the  last  meet- 
ing of  the  State  Highway  Commission 
for  construction  of  the  State  Highway 
in  Butte  County.  The  following  bids 
were  received: 

Butte    Co.    Dlv.   :i.   Route   3,    Sec.    C. 

Tieslau    Bros.,    S.    F $81,885.45 

Chico    Constr.    Co.,    Chico 84,236.10 

M.    Jacinto.    Sacramento 92,208.00 

Hoffman   &   McLaren,   Okd 88,890.50 

John    W.    McDonald   Jr.,   S.   F. .    84,853.20 

Twohy    Bros.   Co.,    S.    F 91,178.90 

Whitlock    &    Gorrill,    S.    F 70,042.40 

C.    A.    Gorrill   and    A.    W.    Gor- 
rill,   San    Francisco    71,267.80 

F.    Rolandi,    S.    F 74,491.10 

L.    F.    Gerdetz,    S.    F 77,105.80 

Engrineer'M  etitlniate,  $81,50:!.0O. 
Materials  furnished  by  the  State: 
Pipe  railing,  reinforcing  steel,  cor- 
lugated  iron  pipe,  Portland  cement, 
sand  and  coarse  aggregate.  Total, 
$72,432.84. 

♦ 

INCORPORATIONS 

National  Adjusters.  General  claim 
adjusting  and  collection  agency.  Capi- 
tal Stock,  $230,000;  23,000  shares  at  $1 
each;  amount  subscribed,  $3.  Place  of 
business,  San  Francisco.  Directors — 
J.  S.  Macdonald,  Geo.  C.  W.  Egen  and 
W.  M.  Dean,  1  share  each. 

Whalebone  Painless  Dentists.  To 
practice  dentistry.  Capital  Stock,  $10,- 
000;  10,000  shares  at  $1  each;  amount 
subscribed,  $300.  Place  of  business, 
San  Francisco.  Directors — J.  B.  Wil- 
liams, M.  P.  Marks,  R.  B.  Ray,  1  share 
each. 

Consolidated  Electric  Co.  Capital 
Stock,  $10,000;  100  shares  at  $100  each: 
amount  subscribed.  $300.  Place  of 
business.  .San  Francisco.  Directors — 
C.  E.  Baen,  E.  K.  Spatton,  G.  Reents  1 
share   each. 


BIJII,DING    TOTAl.    FOR    JANUARY. 

Itcport   of    the    Building-    Department    of 
Board  of  I'uhlic  Works  .Shows  That 
During;       Itlonth       of       January 
$l,00n,043    Invested    in    Build- 
ins    Construction. 


Building  activities  throughout  the 
City  for  the  month  of  January  shows 
during  the  month  305  permits  were 
issued  at  a  total  cost  of  $1,006,043.  Of 
this  amount  $45,000  was  invested  In 
the  construction  of  a  mnuicipal  build- 
ing, and  $137,246  for  the  construction 
of  two  buildings  for  the  Harbor  Com- 
missioners. 

The  following  is  a  complete  and 
segregated  report  as  taken  from  the 
records  of  the  Bureau  of  Building  In- 
spection: 

Class    "A"  2  $     211,000 

Class   "C"  9  171,300 

Frames  113  323,757 

Alterations  378  117,740 

Public     Buildings  1  45,000 

Harboi-    Commission     2  137,246 


Total 


303  $1,006,04*3 


NOTICE    OP    NON-RESPONSIBILITY. 


Feb.  2,  1915— SW  CHESTNUT  ASID 
Webster  W  192-6x8  137-6.  M 
Fisher  Co  as  to  improvements  on 
leased     property 

Jan.  30,  1915— S  MISSION  146-6  W 
10th  W  102-lOxS  160.  Gantner  & 
Mattern  Co  as  to  improvements  on 
leased    property    

Feb.  4,  1915— S  GREENWICH  137-6 
W  Fillmore  W  35-4  »^  x .  Alex- 
ander Besson  as  to  improvements 
on     leased    property 

Feb.  4,  1915— W  MISSION  217-5  S 
21st  S  28-3%x90;  No.  2544  Mission. 
Robt  Higgins  as  to  improvements 
on    leased    property 

Feb.  2,  1915 — E  TWENTIETH  AVE 
266-8  S  Taraval  S  33-4xE  120. 
Parkside  Realty  Co  of  S  F  as  to 
improvements    on    leased    property 

Feb  3,  1915- NW  .MASON  &  LATHAM 
Place  N  60xW  77-6.  Joseph  Estate 
Co  as  to  improvements  on  leased 
property 

Feb.  3,  1915— NW  STOCKTON  AND 
O'Farrell  N  137-6xW  137-6.  Hyman 
Bros    Co    as    to    improvements    on 

leased    property    

♦ 

BOOTH     CONTRACT. 

The  Fink  &  Schindler  Company  has 
been  awarded  the  contract  for  the  in- 
stallation of  the  exhibit  booth  for 
the  Thermos  Brick  Company  of  this 
City.  This  booth  is  located  in  the 
Palace   of   Manufacturers. 


ARCHITECTS'    CERTIFICATES. 


Feb.  4,  1915— LLOYD  A.  RALLY  has 
filed  his  certificate  of  architecture 
for  San  Francisco  County. 

Feb.  4,  1915— C.  RAIMOND  JOHNSON 
has  filed  his  certificate  of  architec- 
ture for  San  Francisco  County. 


OOMPLETION   NOTICES. 


San  Francisco 


.Ian.  27,  1913— SW  STEINER  AND 
Greenwich  S  23xW  100.  Fibrestone 
&  Roofing  Co  to  R  Moisio,  G  Alessio 
and    I'    Prasso    

Jan.      30,    1913— EXPOSITION     SITE. 
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Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  QuaWty 

Carried    In  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST..  S.  F. 

Edward  R.  Bocon  is  positively  not  connected  with  any  other  firm. 


Structural  Steel 
Contractors 

Works  at 

HA.RRISOIM  ST., 

bet.  8tb  Sc  9tti 

San  Francisco 

Xeleplione  IVfarket  33T 


Thi-     Desmond    Supi)ly    Co    to     K    ^\' 
Elliot Jan.     15.    1915 

Jan.  30,  1915— W  COMMONWEALTH 
Ave  485  S  Euclid  Ave  S  40x"W  120. 
Blanche  Werlheimer  to  J  P  Fletch- 
er  Jan.    30,    1915 

Jan.  „0.  1915— SW  TAYLOR  &  EDDY 
\V  137-GxS  137-G.  Morri.s,  Joseph 
and  Julia  Hyman,  Theresa  Stone, 
Eniilie  Baruch  and  Henry  W  Hy- 
man Estate  to  Van  Emon  Elevator 
Co Jan.    29,    1915 

Jan.  30,  1915— SE  ELLINGTON  AVE 
100-8  .SW  Foote  Ave  SW  26-9  SE 
242  NE  26-9  V4  NW  239-8*4,  being 
ptn  Lot  2  Blk  24  West  End  Map  No. 
2.  Susan  A  Binning-  to  whom  It 
may   concern Jan.   27,   1915 

Jan.  30,  1915— S  PACIFIC  AVE  100 
E  Octavia  E  37-6  S  127-6  W  50  N 
40  K  12-6  N  S7-6.  J  Marymont  to 
F    Pesel Jan.    28.    1915 

Feb.  1.  1915— K  .SIXTH  AVE  275  N 
Judah  N  ■  25xE  120.  George  W 
Kenish  to  M  C  Uench...Feb.  1,  1  !l  1 .") 
l-'eh.  1.  1915— NW  OT.SKGO  AVE  IfiO 
Nil<:  <^an<>ca  .NHO  W.OxNW  237. 
PniiK-iiJ'.  (>  IJi>\('irM(i  lo  I'M  '/inliand 
(V  fion  iui'i  c(  nl Inn.  2ii,  litlTi 


I'.'l).  1,  llti:. —  W  .-^KCdMi  AVE  L'i;i'- 
11%  S  Cabrillo  S  29xW  120.  Eliza- 
beth F  or  E  F  Harvey  to  Henry 
Conrad Jan.    30,    1915 

Feb.  1.  1915— S  TURK  120  E  Divisa- 
dero     K     30xS    75.  Thos    Low    to 

■vhom   it  may  concern .  .Jan.]   27,    1915 

Feb.  1,  1915— E  THIRTY-EIGHTH 
Ave  225  N  Cabrillo  2.')Xl20.  Alonzo 
Hicks  to  Edw  E  Manseau.Feb  1,  1915 

Feb.  1,  1915— EXPOSITION  SITE.  J 
R  Kathrens,  Manager,  to  Decora- 
tive   Constr    Co Jan.    23,    1915 

Feb.  1,  1915— NW  TAYLOR  &  SAC- 
ramento  N  40xW  91-8.  J  A  Steffen 
to  Ward  &  Goodwin,  Jan.  30,  1915; 
Otis  Elevator  Co,  Jan.  27,  1915- 
Forderer    Cornice    Wks.Jan.    13,    1915 

F.h.  2,  1915- W  THIRTY-SIXTH 
.\ve  50  S  Balboa  IV  25x95.  W  R 
Kenny   to   W    R  Kenny... Feb.    2.    1915 

Feb.  2.  1915— SW  CARL  &  WILLARD 
72-GxlOO.  Janie.s  R  and  Jennie  R 
Dick.'ion  to  whom  it  may  concern 
Feb.    2.    1915 

Feb.  2,  191.-. -N  CASELLI  AVE  50  W 
(Movor  Alley  W  25xN  121.  John 
.1    Konnt'V    to   Chn.s   J    Kern   Co 

Ian,    as,    1915 


Wednesday,      Feb.       10.      1915. 

Febe.  2,  1915— W  TAYLOR  100  S  Sut- 
ter 37-6x137-6.  Badge  J  Wyman 
to  whom  it  may  concern. Jan.  30,  i!)lo 
Feb.  2,  191.-J— N  IRVING  (1)  45  E  12th 
.\vo  10  25xN  100.  Lawrence  Spillane 
and    Margaret    Spillane    to    Hansen 

&    Kroman Dec.    23,    1914 

Feb.  2,  191.') — LOT  1  BLK  1  Crocker 
Amazon  Tct.  Herman  Nordsti'om 
to  whom  it  may  concern. Jan.  23,  '15 
Feb.  2.  1915— EXPOSITION  SITE. 
The  Illinois  Commission  to  the 
Panama-Pacific  International  Ex- 
position   to    Lange    &    Bergstrom.. 

Feb.    1.    1915 

Feb.  3,  1915— N  FILBERT  87-6  E 
Leavenworth  25xN75.  Jas  Lago- 
marsino  to  Segali  &  Demartini. . .  . 

Jan.    30,    1915 

Feb.  3.  1915— W  THIRD  AVE  275  S 
Geary  S  25xW  120.  Nellie  T  Powers 

to   James   Welsh Feb.    1,    1915 

Feb  4,  1915 — W  LARKIN  62-6  N  Lom- 
bard N  25xW  87-6.  Harry  Galo 
Jenkins  to  M  Holm  &  Son. Jan.  19.  *15 
Feb.  4,  1915— LOTS  22  AND  23  Lyon 
&Hoag  Sub  Ashbury  |Terrace 
lying  E  of  line  which  if  extended 
would  be  a  continuation  of  the 
bdry   line   between   Lots   25   and   26. 

A   B  Bianchi   to  L  Dioguardi 

Feb.    1.    1915 

Feb.  4,  1915 — LOT  19  BLK  2  Academy 
Tract.      Bernardina    Scheid    to    J    I 

Morey    Feb.    3,    1915 

Feb.  4,  1915— NW  STOCKTON  AND 
O'Farrell  W  137-6xN  137-6.  The  D 
Samuel  Co   to  Charles  B   Hadley... 

Jan.    30,    1915 

Feb.  4,  1915 — E  LARKIN  87-6  S  Post 
S    50xE    87-6.      M    Stern    to    Ira    W 

Coburn,    Inc Feb.    3,    1915 

Feb.  4,  1915— S  SACRAMENTO  156-3 
E  Lyon  S  137-6xE  50.  John  W 
Carey    (for    owner)    to    M    V    Brady 

Feb.     2,     1915 

Feb.  4,  1915— SW  TAYLOR  &  EDDY 
W  137-GxS  137-6.  Morris,  Joseph 
and  Julia  Hyman,  Theresa  Stone, 
Emilie  Baiuch  and  Henry  W  Hy- 
man Estate  to  Frederick  W  Snook, 
Feb.  3:  Val  Franz,  Feb.  3;  Central 
Elec   Co,   Feb   3;    Martin    Peterson.. 

Feb.    3,    1915 

Feb.  5,  1915— NE  NORTON  (Morton) 
325-350-375  respectively  NW  Mis- 
sion   25x100    each.       Louis    Depaoli 

to  Louis  J   Roberts Feb.    1,    1915 

Feb.  5,  1915— SW  CALIFORNIA  AND 
Mason  W  77-6xS  60.  S  W  Morshead 

to  Judson  Mfg  Co Feb.  3,   1915 

Feb.  5,  1915 — SE  GEARY  &  TAYLOR 
S  137-6XE   S7-6.     Clift  Realty  Co  to 

G  C  Collins Jan.   26,   1915 

Feb.  5,  1915— W  ELEVENTH  AVE 
275  N  Balboa  N  25xW  120.  John 
Little  to  whom  it  may  concern... 
Feb.     4, 


LIENS   FILED 
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SAN    FRANCISCO    COUNTY. 


Jan.  30,  1915— N  IRWIN  220  W  6th  W 
125xN  140.  L  Wagner  &  Sons,  Pact-      | 
flc    Works    vs    Sanroc    Mfg    Co    and      r 
Southern    Pacific    Co 12475] 

Feb   1,   1915— S  HOWARD  &   RAUSCH      j 
SW     56xSE     100.       S     Flahavan     vs 
Daniel  C,   Edward   H  and   .Margaret 
V   Coleman   and    W    R    Bell $142.30: 

Feb  1,   1915— S  RAUSCH  &   HOWARD 
SE    lOOxSW    56.      W    P   Fuller   &    Co      ' 
v.s   W   R   Bell.    Daniel   G.   Edward   H 
and    Margaret    V    Coleman ....  $372. 20, 

Feb     1,     191.-.- SE     RAFSCH    &     HOW-       ' 
.ird     !•:     73xS     5fi;     S     Rausch     73     E 
Howard    E    27xS    56,      .VI    H   Gnecco     i 


Wednesday.      Feb.      10,      1915. 

vs  Wni  R  Bell.  Daniel  J,  Edw  H 
and    Margaret   V   Coleman $70 

Feb.  1.  1915— N  CALIFORNIA  54.3  E 
Steiner  E  151  N  132.814  W  99  S 
26.6  W  52  S  106.21/4.  Walter 
Boerner  vs  Pacific  Realty  Co.... 
$176 

Feb  2,  1915— S  RAUSCH  &  HOWARD 
SE  lOOxSW  56.  Fibrestone  &  Roof- 
ing Co  vs  Daniel  G.  Edward  H, 
Margaret  V  Coleman  and  Wm  R 
Bell     $H0 

Feb.  2.  1915— E  SANCHEZ  181-6  S 
22nd  S  22-6XE  100.  Bay  City  Bldg 
Co  vs  Joseph  F  Moss  and  Mrs  T  J 
Hanivan      $126 

Feb  2.  1915— S  HOWARD  &  RAUSCH 
SE  lOOxSW  53.  L,  Hagan  vs  Mar- 
garet V  and  Daniel  G  Coleman  and 
Wm    R    Bell $210 

Feb.  2,  1915 — N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  San  Fran- 
cisco Iron  Works  vs  J  R  Kissel 
and    Otto    Carson    $282 

Feb  2.  1915— S  HOWARD  &  RAUCH 
SE  lOOxSW  56-6.  D  N  &  E  Walter 
Co  vs  Daniel  G,  Edward  H  and 
^largaret  V  Coleman  and  Wm  R 
Bell ..$96.50 

Feb.  3.  1915— EXPOSITION  SITE. 
Taylor  &  Co  vs  Ohio  State  Com- 
mission to  the  Panama-Pacific  In- 
ternational Exposition  Co  and 
Lange    &    Bergstrom $598.50 

Feb  3,  1915— S  RAUSCH  &  HOWARD 
SE  lOOxSW  156.  The  , Pacific 
Plastering  Co  vs  Wm  R  Bell.  Chas 
Alsop.  Daniel.  G  Edward  H  and 
Margaret    V    Coleman $748 

Feb  3,  1915— S  RAUSCH  &  HOWARD 
SE  lOOxSW  56.  The  Standard  Wall 
Paper  Co  vs  W  R  Bell.  Edward  H 
Margaret  V  and  Daniel  G  Coleman 
$105.30 

Feb.  3.  1915— N  CALIFORNIA  54.3  E 
Steiner  E  151  N  137-8^  W  99  S 
26.6  W  52  S  106.21/4.  Gust  Johnson 
vs  Pacific   Realty  Co $60.50 

Feb.  3.  1915— SW  HOWARD  AND 
and   Edward   Coleman   &    W   R   Bell 

Feb.  3,  1915— SW  RAUSCH  AND 
Howard  W  56xS  100.  John  Cas- 
saretto  vs  Daniel  G.  Edward  H  and 
Margaret  V  Coleman  and  L  Hagan 
$86.65 

Feb.  3.  1915— SE  GREEN  &  FILL- 
more  S  86-6xE  70-5.  Haines  Jones 
&  Cadbury  Co  vs  H  M  Kelly  and 
Bertha    Oberfeld    $153.7  2 

Jan.  30.  1915 — N  IRWIN  220  W  6th 
W  125xN  1*40.  M  P  Brizard  and  B 
X  Young  (as  Brizard  &  Young) 
vs  Sanroc  Mfg  Co  and  Southern 
Pacific     Co $596.50 

Feb.  4,  1915— LOTS  63  AND  64  Sea 
Cliff  Map  Sub  1.  Eri  H  Richardson 
vs  Kenneth  and  America  Moore 
McDonald     $109 

Feb  3.  1915— S  HOWARD  &  RAUSCH 
SW  56xSE  100.  Incandescent  Sup- 
ply Co  vs  Willard  R  Bell.  Chas 
Alsop,    Daniel    G.    Edward    H    and 

Margaret    V    Coleman $361.80 

Rausch.  Bertha  N  and  Maurice  S 
Greenberg  (as  M  Greenberg's 
Sons).  $9;  McGIinchey  &  Mona- 
ghan,  $30.10  vs  Daniel.  Margaret  V 

Feb.  5,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  Charles 
Brown   &   Sons  vs  J  R  Kissel. $258.18 

Feb.  5.  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  United 
Glass  Works,  In  vs  I  R  Kissel  and 
Otto    Carson    &    Co..." $183.61 

Feb.  5,  1915— SE  MOSCOW  200  NE 
Persia  Ave  NE  50xSE  100.  B 
Melano   vs   J   T   Grace $105 
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Feb.  5,  1915— BDBD  ON  S  by  20th. 
extended,  N  by  19th  extended,  W 
by  Illinois,  E  by  Bay  of  S  F.  Bay 
Development  Co  vs  Union  Iron 
Works  Co   and   Thos   H   Day's   Sons 

$194 

♦ 

RELEi^SE  OF  LI^JS 

SAN    FRANCISCO    COUNTY. 

Jan.  23,  1915— SW  GEARY  &  LARKIN 
W  76xS  120.  J  S  Guerin  &  Co. 
Chicago  Hoist  Engine  Co  to  P  J 
Gartland    and    Paul    I    Karib 

Jan.  23.  1915— N  WASHINGTON  128-9 
E  Jones  E  48-9  N  62-6  E  20  N  75 
W  68-9  S  137-6.  Morris  Stulsaft  Co 
to  Mae  H  Boggs 

Jan.  26.  1915— W  SIXTH  AVE  175  S 
Geary  S  25x120.  Ed  Evans  to 
Agnes   Sullivan    

Feb.'  1.  1915— NW  CAPP  AND  24TH 
N  20xW55.  Jas  E  Lennon  Lime  & 
Cement   Co    to   Jos   O'Brien $17.70 

Feb.  3.  1915— NW  LAWRENCE  AVE 
and  De  Wolf  N  lOOxW  25.  Panama 
Constr  Co  to  Mabel  Reynolds  and 
Jno  Doe  Reynolds  (husband)  and 
Jas    CoUowey    and    McEwen    Bros.. 

Feb.  4.  1915— SE  "B"  AND  49TH  AVE 
E  75  S  90  W  90  N  90.  J  S  Wells, 
Frank  Neubert  (as  Reliable  Floor 
Co)  to  J  C  F  Mitchell,  R  C  Mc- 
Laren,   C    F   Petersen    (as    McLaren 

&    Petersen)     

♦ 

OAKLAND  AND  ALAMEDA  COUNTl. 


BATH  HOUSE  ALTERATION  —  $6,- 
UOO.  Oakland,  Cal.  Architect's  name 
not  given.  Owner,  W.  W.  Boole,  38 
Highland  avenue.  Piedmont.  The 
swimming  baths,  known  as  the  Pied- 
mont Baths,  located  at  the  northwest 
corner  of  24th  and  Vernon  streets,  will 
undergo  extensive  alterations.  In- 
cluded in  this  work  are  marble  wain- 
scot, steps  and  glazed  tile  work.  Plans 
are  complete  and  in  the  hands  of  the 
owner,  who  is  letting  segregated  con- 
tracts. 

BOAT  HOUSE  AND  WATER  PA- 
VILION^ — 1  story,  reinforced  concrete, 
$10,000.  Oakland,  Cal.  Architect,  Wal- 
ter D.  Reed,  Oakland  Bank  of  Savings, 
Oakland.  Owners,  City  of  Oakland. 
Bids  received  by  the  Park  Commission 
for  this  work  show  R.  Glaze  low  for 
the  boat  house  at  $12,042  without  lock- 
ers and  $12,642  with  lockers.  I.  D. 
Bluxome  presented  the  low  figure  for 
the  water  pavilion  at  $2,322.  All  bids 
leceived  were  above  the  amount  avail- 
able for  construction  and  w^ere  re- 
jected. Plans  were  ordered  revised 
and  new  bids  will  be  called  for  shortly. 
Further  mention  will  be  made  of  fhe 
work. 

base,  frame,  $22,000.  Oakland,  Cal. 
Architect,  F.  D.  Voorhees,  Central 
Bank  Bldg.,  Oakland.  Owner,  Daniel 
F.  O'Connell,  4243  Howe  street,  Oak- 
land. The  building  will  be  erected  at 
the  northwest  corner  of  41st  and  Mont- 
gomery streets,  and  has  been  designed 
to  contain  a  total  of  47  apartments, 
arranged  in  suites  of  two,  three  and 
four  rooms,  interiors  will  be  finished 
in  pine,  redwood  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  steam 
heat,  a  hot  water  supply  and  vacuum 
cleaning  system.  Bath  rooms  will 
have  tile  wainscot  and  floors.  Wall 
beds  will  be  used  in  all  apartments. 
Entrance   will   be   finished     in     marble 
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and  tile.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Oakland,  Cal.  Archi- 
tect, Clay  N.  Burrell,  Albany  Bldg., 
Oakland.  Owner,  O.  Nelson.  The 
dwelling  will  be  erected  in  the  Linda 
Vista  Tract,  and  has  been  designed  to 
contain  seven  rooms,  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine,  redwood,  hardwoods  and  white 
enamel.  Hardwood  tloois  will  be  used 
in  the  living  room,  dining  room,  re- 
ception hall  and  library.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  or  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Tile  wainscot  will  be  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  E.  M. 
-Maiquis,  2827  Russell  street,  Berkeley. 
The  dwelling  has  been  designed  for  a 
six-room  .house  with  bath  and  sleep- 
ing porch,  and  will  be  erected  at  the 
intersection  of  the  Tunnel  Road  and 
Alvarado  Road.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are  now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
fi'ame.  Cost  not  stated.  Piedmont, 
Alameda  Co.,  Cal.  Architect,  John 
Hudson  Thomas,  First  National  Bank 
Bldg.,  Berkeley.  Owner,  G.  Ross.  The 
dwelling  will  be  erected  in  Novo  Pied- 
mont and  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine,  redwood  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  Plans  provide  foi-  furnace  heat 
and  open  fire  places.  ^Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wainscot  and  floor.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now   being  prepared. 

RESIDENCE  — 2  story  and  base, 
frame,.  Cost  not  stated.  Oakland, 
Cal.  Ai-chitect,  John  Hudson  Thomas, 
First  National  Bank  Bldg.,  Berkeley. 
Owner,  C.  S.  Cherry.  The  dwelling 
will  be  erected  in  Rockridge  Park,  and 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
redwood  with  some  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Til«  wainscot  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er  will    be   installed,      Exterior   of   the 
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dwelling  will  be  covered  with  cement 
plaster  on  metal  lath,  rians  are  com- 
plete and  liyures  are  now  being  taken. 
UNIVERSITY  BUILDINGS— Class  A 
construction,  |1, 200,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  John  Galen 
Howard,  604  Mission  street,  S.  F.  Own- 
ers, Regents  of  the  University  of  Cali- 
fornia. Architect  John  Galen  Howard 
announces  that  the  preliminary  plans 
for  four  of  the  new  buildings  to  be 
erected  on  the  University  Campus  at 
Berkeley  are  practically  complete. 
These  buildings  are  the  new  Chemistry 
Building,  Agriculture  Building,  com- 
pletion of  the  Library  and  a  large 
class  room  building.  The  plans  call 
for  a  modification  of  the  present  mill- 
ion dollar  Doe  Library  .so  that  it  will 
be  almost  double  its  present  size. 
Wings  down  the  east  and  west  sides 
will  be  finished  and  carried  up  four 
stories.  An  additional  reading  room 
will  occupy  the  larger  part  of  the  east 
wing.  The  Library  will  be  135  feet 
long  and  4r>  feet  wide,  and  is  expect- 
ed to  bring  the  seating  capacity  for 
the  general  study  table.s  up  to  a  thou- 
sand. The  new  reading  room  will  be 
minus  the  luxurious  marble  and  oak 
furnishings  of  the  older  room,  but  will 
be  better  lighted.  There  is  also  to  be 
special  reading  rooms  for  various  de- 
partments of  the  university,  including 
history  and  engineering.  There  will 
also  be  space  for  several  museums. 
The  south  front  facing  Sather  gate  is 
to  be  finished  much  as  the  present 
main  entrance.  The  large  class  room 
building  will  bs  erected  on  the  vacant 
space  just  inside  Sather  gate  and  west 
of  South  Hall.  It  will  be  200  feet 
square  and  will  have  about  an  acre  of 
floor  space.  It  is  expected  to  house 
the  departments  of  political  science, 
economics,  history,  mathematics  and 
languages.  It  will  be  four  stories 
high,  if  the  present  plans  are  followed, 
and  will  be  similar  to  the  Library  in 
appearance,  with  an  imposing  front  on 
the  Sather  gate  side.  .\  unique  feature 
of  this  building  will  be  fact  that  each 
Hoor  will  be  constructed  independent- 
ly of  'any  partitions  and  will  be  a 
unit.  This  is  similar  to  the  present 
Hearst  Mining  building,  and  will  per- 
mit readjustments  to  meet  needs  as 
the  University  grows.  Professor  How- 
ard and  the  Regents  are  still  in  doubt 
as  to  whether  an  auditorium  should  bo 
incorporated  in  the  new  building.  The 
new  Agriculture  building  will  be  the 
second  of  the  group,  which  will  ulti- 
mately contain  four  structures  about 
a  large  court.  The  second  building  is 
aimed  to  house  seven  departments,  and 
will  be  very  similar  in  size  and  ap- 
pearance to  the  first  structure  built 
three  years  ago.  It  will  be  built  to 
the  west  and  north  of  the  present 
structure  and  will  be  the  corner  build- 
ing of  the  greater  University  plan. 
The  new  Chemistry  building  will  be 
constructed  between  the  present  ven- 
erable building  and  East  Hall.  The 
chemistry  grouD,  when  completed, 
will  form  a  figure  S  with  the  present 
old  building  as  the  central  crossbar 
of  the  figure.  .Ml  of  the  new  build- 
ings will  be  (ini.slicd  in  Raymond  gran- 
ite. 

,  AP.ART.MKNT  H  ()  IT  S  K  ALTERA- 
TIO.V — 2  story  and  base,  frame,  |.'?,000. 
Berkeley,  .Alameda  Co..  fnl.  Archi- 
tects, Oliver  &  Thomas.  Pantagos 
Tlitatre  Hldg.,  Oakland.  Owner's  name 
Withheld.       The       prOsent      two-atory 


frame  dwelling  will  be  altered  into  a 
small  modern  apartment  house.  There 
will  be  five  suites  of  three  and  four 
rooms.  The  work  will  require  inte- 
rior partitions,  interior  finish,  plumb- 
ing, electric  work,  plastering  and 
painting.  Wall  beds  will  be  used.  No 
exterior  alterations  will  be  made. 
Plans  are  now   being  pr(*pared. 

HOTEL — 2  story  and  base,  brick,  |T,- 
000.  Oakland,  Cal.  Architect,  J.  J. 
Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  The 
building  will  be  erected  at  the  corner 
of  Eighth  and  Harrison  streets  and 
will  be  used  in  connection  with  the 
-Municipal  Wood  Yard.  The  first  floor 
of  the  building  will  contain  an  office, 
dining  room  and  kitchen.  Upper  floor 
will  be  arranged  for  a  number  of 
rooms.  Interior  will  be,  finished  in 
pine  throughout.  There  will  be  steam 
heat  and  a  hot  water  system.  Exterior 
of  the  building  will  be  faced  with  stock 
brick.      Plans    are    being    prepared. 

MUNICIPAL  AUDITORIUM  CUR- 
TINS.  HANGINGS  AND  LIGHT  FIX- 
TURES— Cost  not  stated.  Oakland. 
Cal.  .Architect,  Supervising  Architect 
John  J.  Donovan,  Security  Bank  Bldg.. 
Oakland.  Owners,  City  of  Oakland. 
Plans  are  complete  and  figures  will  be 
opened  on  Februai-y  11th  for  furni.«h- 
ing  and  installing  the  theatre  curtins 
and  hangings  and  for  the  electric  light 
fixtures  in  the  new  Municipal  Audito- 
rium. Plans  and  specifications  can  be 
secured    from    the    architect. 

LODGE  HALL— 2  and  3  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Monterey,  Monterey  Co.,  Cal. 
Architect,  John  Davis  Hatch,  Hum- 
Boldt  Bank  Bldg.,  S.  F.  Owners,  Mon- 
terey Ivodge  No.  217  F.  and  A.  M.  The 
building  will  be  a  part  two  and  part 
three-story  reinforced  concrete  lodge 
building  to  be  erected  in  Monterey  for 
the  Masonic  Hall  Association  of  Mon- 
terey. The  building  will  be  erected  on 
a  lot  36  by  90  feet  running  through 
from  street  to  street.  The  General 
Fremont  Headquarters  will  occupy 
one  side  of  the  building  and  the  House 
of  the  Four  Winds,  the  first  Hall  of 
Records  in  California,  will  occupy  the 
other  side  of  the  building.  The  first 
floor  will  be  arranged  for  a  social  hall 
and  the  second  floor  will  contain  lodge 
rooms  and  ante  rooms,  while  a  large 
banquet  room  will  occupy  the  third 
floor.  The  exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  completed  and  figures  are  being 
taken. 

RESIDENCE— IJ4  story  and  base, 
frame,  $3,500.  Berkeley,  .Alameda  Co., 
Cal.  Architect,  H.  P.  Smith,  Blake 
Bldg.,  Oakland.  Owner,  P.  O.  Boyd. 
The  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch  and  will  be  erected  In  Boyd 
Court.  Interior  will  be  finished  in 
pine,  redwood  and  hardwoods.  Hard- 
wood floors  will  be  used  In  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Bath  room  will  have  tile  wain- 
scot. .An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  aie  complete  and 
in  the  hands  of  the  owner  who  Is  now- 
taking    subfigures    on    the    work. 

RESIDENCE  —  2  story  and  base, 
frame.  Post  not  stated.  Oakland.  Cal. 
.\rchlte<-i,  .lohn  J.  Donovan,  .st'curit.x 
Tank  Bldg..  Oakland,    Owner,  St.  Leo's 


Parish.  The  dwelling  has  been  de- 
signed for  a  parish  house  and  will  be 
erected  at  the  corner  of  IMedmont  and 
Itldgeway  avenues.  There  will  be  eight 
rooms,  two  baths  and  sleeping  porch. 
Interior  will  be  finished  In  pine  and 
redwood.  Hardwood  floors  will  be 
used  In  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  Installed.  Exterior  of  -the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  now 
being   prepared. 


Bids  For  Canoe 
House  Are  Opened. 

Oaklnnil     Park     ('<>niniiN.sionerH     Keject 

Il'lds    for       ("oncrote    fnnoo       HouMC 

And  Other  I'lann  Ueviiied. 


Bids  were  received  Wednesday  by 
the  Oakland  Park  Commission  for 
construction  of  a  reinforced  concrete 
canoe  house  and  a  concrete  and  frame 
water  pavilion.  The  plans  for  these 
buildings  were  prepared  by  Architect 
Walter  D.  Reed,  Oaklanl  Bank  of 
Savings  Bldg.,  Oakland.  Following  is 
a  complete  list  of  the  bids  received. 
Bids  on  the  canoe  house  were  asked 
for  as  follows.  Prop  A.,  work  com- 
plete; Prop.  B,  without  lockers. 
Canoe  Houwe. 
Bidder  Prop.    .A.      Prop.    B. 

A.     T.     Spence |15,360  J14,760 

R.    Glaze    12,64  2  12.04  2 

I.    D.    Bluxome 13, 985  13,500 

Tieslau     Bros 14.26S  13,468 

AVater  Pavilion. 

A.   T.   Spence    $2,480 

I.    D.    Bluxome 2.322 

Tieslau    Bros 2,388 

All     bids     were     rejected     and     plans 
weie   ordered   revised. 

♦ 

Building  Contracts   Awardeii. 
Oakland. 


No, 

156 
157 
158 
159 
160 
161 
163 
166 
167 
168 
169 
171 
172 
173 
175 
177 
178 
179 
ISO 
181 
182 
183 
184 
185 
186 
187 
189 
190 
191 
192 


Owner  Contractor 

Alameda     County .  Kennedy 

Goransan     Goranson 

Derby     Lydlksen 

Boole     Boole 

O'Connell     O'Connell 

Same     Same 

Shores     Shores 

Lehman     Lehman 

Bred  low      Bredlow 

Farns  worth     Wiser 

Root Litton 

Fpster     Graff 

OConnell      O'Connell 

Montgomeiy     Owner 

Strang     Strang 

Miller     Fake 

St.   Mary    St.   -Mary 

St.   Mary    St.   Mary 

Rogers     Schwartz 

Kell Chubb 

Bell     \ Stewart 

Perkins     Simpson 

Barroero     Barroero 

Hinch     Hlnch 

Hlnch      Hlnch 

Allen      Allen 

Hadden     .. .  .  Weanjpelmeler 

Nunes     Nunes 

Foy     Foy 

Key    Route    llealty 


Amt. 

450 

2500 

500 

5650 

2200 

6000 

8500 

2500 

600 

600 

400 

3772 

400 

24  00 

2000 

400 

1200 

1200 

2500 

4000 

2500 

500 

500 

2500 

2500 

2000 

1">000 

2500 

1650 


ALTERATIONS 

(156)      COURT      HOUSE.       Oakland. 
Alterations. 

Owner .Alameda    County. 

-Architect  .  .  .None. 

Contractor.    K.    T.     Kennedy.    .■)16     Ifith. 
Oakland. 

COST,    1450 


Wednesday,      Feb.       JO,       1^15. 

DWELLING 

(157)      E    BRYANT   AVE    210   N   College 

Ave.,    Oakland.       One-story    six-room 

dwelling. 

Owner H.       Goransan,       431     48th, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


ALTERATIONS 

(158)  S  E-FOURTEENTH  100  W 
Frliitvale  Ave.,  (3akland.  Altera- 
tions. 

Owner Derby       Estate       Co.,       822 

Mills  BIdg.,   S.   F. 
Architect  .  .  .None. 

Contractor .  .Geo.       H.     Lydiksen,       1244 
29th    Ave.,    Oakland. 

COST,     $500 


ALTERATIONS    AND    REPAIRS 
(159)        NW     TWENTY-FOURTH     AND 

Vernon,    Oakland.      Alter    and    repair 

Ptedniont    Baths. 

Owner ..W.    W.    Boole,    38   Highland 

Ave.,    Piedmont. 
Architect  .  .  .None. 
Day's    work.  COST,    $5650 


APARTMENTS 

(160  NW  FORTY-FIRST  &  MONT- 
gomery,  Oakland.  Two-story  47- 
room    apartments. 

Owner Daniel     F.     O'Connell,     4243 

Howe,   Oakland. 
Architect  ..  .F.     D.    Voorhees,       Central 

Bank  BIdg.,  Oakland. 
Day's  work.  COST,   $22,000 


FLATS 

(161)      W     MONTGOMERY     115     N     41st, 

Oakland.      Two-story    18-room    flats. 
Owner Daniel    F.    O'Connell,    4243 

Howe,   Oakland. 
Architect  ..  .F.     D.    Voorhees,       Central 

Bank  Bldg.,  Oakland. 
Day's  work.  COST,  $6000 


DWELLING 

(163)  N  ASHMONT  610  W  Mandana 
Blvd.,  Oakland.  Two-story  10-room 
dwelling. 

Owner Cora  H.   Shores,    690   W^alla 

Vista   Ave.,    Oakland. 
Architect  ..  .Schirmer      Bugbee      &    Co., 

Dalziel     Bldg.,     Oakland. 
Contractor.  .F.    W.    Shores,    311    Union 
Savings    Bank    Bldg.,    Okd. 
COST,    $8500 


PWELLING 

(166)      S  EL  CENTRO  320  E  Park  Blvd. 
Oakland.      One-story    6-room    dwlg. 

Owner J.      Lehman,      959      Apgar, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $2500 

DWELLING 

(167        W^    DOVER    60   N   58th.    Oakland. 
One-story  3-room  dwelling. 

Owner Isabel  Bredlow,  5815  Dover 

Oakland. 
Architect  . .  .None. 

Contractor.  .H.    Bredlow,       5815    Dover, 
Oakland. 

COST,    $600 

OFFICE 

(168)      S    E-FOURTEENTH    200    E    47th 
Ave.,    Oakland.      One-story   office. 

Owner A.   K.    Farnsworth,   Melrose 

Architect  .  .  .None. 

Contractor.  .Gordon       .1.      Wiser.       5201 
Cole.  Oakland. 

COST,    $600 


BUILDING  AND  EJNOINEERING  NEWS 

ItKl'AlRS 

(169)  NO.  1477  ALICE,  Oakland.  Re- 
pairs. 

Owner Mrs.   M.   J.   Root,   Premises. 

Architect  .  .  .None.  ' 

Contractor.  .R.      B.    Litton.      2326      26th 
Ave..    Oakland. 

COST,   $400 

FRAME    DWELLING 

(171)  LOT  5  BLK  "A"  East  Piedmont 
Heights.  All  work  for  two-story  7- 
room   frame  dwelling. 

Owner L'r.    W.    K.    and    M.    A.    W. 

Foster.  609  Santa  Ray  Ave. 
Oakland. 
Architect  .  .    None. 
Contractor.  .Edwin    C.    Graff,    Syndicate 

Illdg..   Oakland. 
Filed    Feb.    2,    '15.      Dated   Feb.    1,    '15. 

.Signing    contract    $175 

-     Frame    up    $943 

Brown     oatcd     943 

Completed    and    accepted 943 

.'U     da.i  s     after 768 

TOTAL  COST,  $3772 
Bond,  none.  Limit,  100  days  after  Feb. 
5.  Forfeit,  no-.ie.  Plans  and  speciflca- 
iion.s   i'.k'd. 

GARAGE 

(172)  W^  MONTGOMERY  115  N  41st, 
Oakland.      Garage. 

Owner D.    T.    O'Connell,    Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $400 

DW'ELLING 

(173)  S  BIRCH  490  W  Webster,  Oak- 
land.     One-story    six-room    dwelling. 

Owner W'.      S.    Montgomery,      2321 

W^ard,    Berkeley. 
Architect  ..  .None. 

Day's    work.  COST,    $2400 

DWELLING 

(175)  W^  ELSTON  245  S  E-38th,  Oak- 
land.    One-story  5-room  dwelling. 

Owner V.  N.  Strang,  1521  9th,  Ala. 

Architect  .  .  .None. 

Day's   work.  COST,    $2000 

ADDITION 

(177)  NO.  1815  IRVING  AVE.,  Oak- 
land.    Addition. 

Owner Grant   D.    Miller,    Premises. 

-Architect  .  .  .None. 

Contractor.  .W.  H.  Fake,  1640  25th  Ave. 
Oakland. 

COST,    $400 

DWELLING 

(178)  S  LYON  AVE  35  E  38th,  Oak- 
land.     One-story    5-room   dwelling. 

Owner Joe    St.      Mary,    2220      92nd 

Ave.,   Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $1200 

DWELLING 

(179)  S  LYON  AVE  390  E  3Sth  Ave., 
Oakland.     One-story  5-room  dwelling 

Owner Joe    St.      Mary.    2220      92nd 

Ave.,    (Oakland. 
Ai'chitect  .  .  .None. 
Day's    work.  COST,    $1200 

ADDITION 

(180)  W'  BROADWAY  88  N  40th,  Oak- 
land. Two-story  6-room  addition  to 
apartment  house. 

Owner R.    R.    Rogers,    Hay  ward. 

Architect  . .  .None. 

Contractor.  .€.   S.   Schwartz,   Hay  ward. 
COST.  $2500 

BRICK   GARAGE 

(181)  W  GROVE  100  N  61st.  Oakland. 
One-story  brick  garag^e. 
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CJwrnji- A.    \V.    Keil,    60th    &   Grove, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .C.       Chubb,     1932       Linden, 

Oakland. 

COST,    $4000 

DWELLING 

(182)  E  SHAFTER  AVE  120  fe  42nd, 
Oakland.      One-story    6-room   dwlg. 

Owner Glenn    R.    Bell,    8    Fairview 

Ave..    Piedmont. 
Architect  . .  .None. 
Contractor.  .B.      A.    Stewart,    616      4l3t, 

Oakland. 

COST,  $2500 

BRICK    SHED 

(183)  NO.  487  TENTH,  Oakland.  One 
story   brick   shed. 

Owner Perkins    &    Stiles. 

Architect  .  .  .None. 

Contractor .  .W.    S.    Simpson    &    Co.,    San 
Leandro. 

COST,   $500 

ALTERATIONS 

(184)  NO.  715  PETERSON,  Oakland. 
Alterations. 

Owner Frank    Barroero. 

Architect  . .  .None. 

Day's    work.  COST,    $500 

DWELLING 

(185)  S  RICH  328  W^  Webster,  Oak- 
land.     One-story    5-room    dwelling. 

Owner Jos.   T.    Hinch,    1748   Broad- 
way,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 

DWELLING 

(186)  S  RICH  290  W  Webster,  Oak- 
land.     One-story    5-room    dwelling. 

Owner Jos.   T.   Hinch,    1748   Broad- 
way,  Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 

DWELLING 

(187)  W  EIGHTY-SEVENTH  AVE  45 
N  Holly,  Oakland.  Two-story  6- 
room   dwelling. 

Owner John    Allen,    1225    84th    Ave, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $2000 

DWELLING 

(189)  N  MENDOCINO  AVE  opp.  Gray, 
Oakland.     Two-story   10-room   dwlg. 

Owner David      Hadden,      Oakland 

Bank    of    Savings    Bldg. 
Architect  ..  .R.    L.    Holt,      2143      Center, 

Berkeley. 
Contractor.  .Henry     F.     Weampelmeier, 
6120   Taft   Ave.,   Oakland. 

COST.  $10,000 
NOTE:— This    building    burned    down 
A'hile   in  course   of  construction   and   is 
now   being  rebuilt. 


DWELLING 

(190)      S  KEITH  AVE   140  W  McMillan, 
Oakland.  Two-story   5-room   dwelling 

Owner Geo.  W.  Nunes,  5430  Dover, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 


DWELLING 

(191)      N    WALNUT    AVE    241    E    Lilac, 
Oakland.      One-story    6-room    dwlg. 

Owner Ed.  M.  Foy,  1540  Broadway 

Oakland. 
-Architect  . .  .None. 
Day's  work.  COST,   $i650 
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FKURY   SLIP 

(192)      PIER   TKKMINAL,    Oakland.  AU 
work  for  ferry  slip  for  railway  No.  3. 

Owner San       Francis;co.      Oakland 

Terminal    Railway,    22nd    & 
Grove,    Oakland. 
Architect  . .  .None. 
Contractor.  .Healy-Tibbitts  Constr.  Co.. 

9   Main   St.,  S.   F. 
Filed   Feb.   6,  '15.     Dated  Jan.   30,  "15. 
Pulling  and  rafting  old  piles. $3  each 
Furni.shing    and    driving    creosoted 

pile.s    49   cents  per   lin.   ft. 

Furnishing      cast    iron      shoes      for 

piles    3   cents    per    lb. 

Furnishing    and    placing    untreated 

lumber |30.60  per  M.  B.  M. 

Furni.shing      and      driving      green 

piles   37%   cents  per   lin.  ft. 

Furnishing  and  placing  concrete  in 
reinforced     concrete     cylinders.... 

$  1 7  per  cu.  yd 

Furnishing  and  placing  reinforced 
steel  in  reinforced  concrete  cylin- 
ders    2 %   cents  per  lb.' 

Furnishing   and   driving   reinforced 

concrete   piles $1.72   per   lin.    ft. 

Furnishing  and  placing  concrete  in 
built  up  heads  of  piers.  $14  per  cu  yd 
Furnishing   and    placing    reinforced 
steel    in   built   up  heads   of   piers... 

3   cents   per   lb. 

20th   of  each   month 75% 

40  days  utter  completed  &  accepted 

25% 

TOTAL  COST,   $ 

Bond,  $25,000.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit.  80  days 
after  Feb.  1.  Forfeit,  $62.50.  Plans 
and  specifications  filed. 


Bailding  Contracts   Avrarded. 


Berkeley. 


154 
155 
162 
165 
170 
174 
176 
188 


O^vner 


Contractor     Amt. 


Hadsell     Engler 

Daniel      Bartlett 

.Joy    ' Joy 

Patterson     Osborn 

.Marquis     Marquis 

Parker     Junk 

Mehes     Rourke 

Parker  Junk 


4000 
400 
1000 
3400 
3500 
4500 
1000 
4412 


DWELLING 

(154)  W  LEWISTON  AVE  350  S 
Woolsey,  Berkeley.  Two-story  8- 
room  dwelling. 

Owner Dan     Hadsell,     2420     Ward, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Louis     Engler.     2728     Ben- 
venue,   Berkeley. 

COST,    $4000 


ALTERATIONS 

(155)      S   HAWTHORNE  TERRACE   200 

W    Euclid,   Berkeley.     Alterations. 
Owner J.     F.     Daniel,     1421     Haw- 
thorne   Terrace,    Bkly. 
.Architect  .  .  .None. 

Contractor.  .J.    M.    Bartlett,    1706    Park- 
er,   Berkeley. 

COST,    $400 


ALTERATIONS 

(162)      S    VINE    85    W    Hawthorne    Ter- 
race.   Berkeley.      Alter    dwelling. 

Owner Thadeus     Joy,     2336     Vine. 

Berkeley. 
Architect  .  .  .None. 
Day's    work.  CO.ST,    $1000 


BUILDING  AND  ENOlNEERiNG  NEWS 

Owner .Anna       K.       Patterson,      — 

Woolsey,   Berkeley. 
Architect  ..  .H.    P.    Smith.    Blake    Block, 

Oakland. 
Contractor.  .A.      Osborn,    1224      Spruce, 

Berkeley. 

COST.   $3400 


Wednesday,      Peb.       lO,      1915. 
OAKLAXU    UUIL.DING    TOTAL. 


DWELLING 

(165)      W       BEN  VENUE       AVE       50       S 

Stuart,    Berkeley.      Two-.Mtory    8-room 

dwelling. 


DWELLING 

(170)      NE    ALVARADO    ROAD    &    THE 

Tunnel    Road,    Berkeley.      Two-story 

.«ix-room    dwelling. 

Owner E.  M.  Marquis,  2827  Russell 

Berkeley. 
Architect  .  .  .None. 
Days  work.  COST.   $3500 


iTnTelling 

(174)    ne    moss  wood    road    and 

Arden   Road   Path.   Berkeley.     Three- 
story  8-room  dwelling. 

Owner Prof.      C.    H.    Parker.      2425 

Hearst   Ave..    Berkeley. 
Architect  .  .  .None. 

Contractor.  . Junk-Riddell  Investment 
Co.,  224  7  Telegraph  .We., 
Berkeley. 

COST,    $4500 


DWELLING 

(176)      NE      GRAYSON    AND      TENTH, 

Berkeley.     One-story   4-room   dwlg. 
Owner John     Mehes,     1006     Gray- 
son,   Berkeley. 
Architect  .  .  .None. 

Contractor.  .H.      J.    Rourke,    2832      Sth, 
Berkeley. 

COST,    $1000 


FRA.ME  DWELLING 

(188)  NE  MOSS  WOOD  ROAD  AND 
.\rden  Road  Path  being  Lot  8  and  W 
7  Lot  7  Map  University  Hill,  Ber- 
keley. All  work  for  two-story  8- 
loom   frame  dwelling. 

(Jwner Charleton    H.    Parker,    2425 

Hearst    Ave.,    Berkeeley. 
-Architect  .  .  .None. 

Contractor.  .Junk-Riddell       Investment 
Co..     2247     Telegraph    Ave., 
Berkeley. 
Filed   Feb.   5,  '15.     Dated  Jan.   29,  '15. 

Frame    up     V* 

Hrown    coated    hi 

Completed    and    accepted V* 

Usual     3.')    days M 

TOTAL  COST,  $4412 
Bond,    none.      Limit,    90    days.      Forfeit, 
none.      Plans   and   specifications    filed. 
NOTE; — 1st   report   Feb.   5,   No.   174. 

♦ 

Uuildlner   Contract*   Avrarded 


Aliuueda. 

No.        Owner  Contractor     Amt. 

164      Schmidt     Bassett        1295 

DWELLING 

(164)  W  ST.  CHARLES  125  N  Santa 
Clara  Ave  N  50xW  175,  Alameda. 
All  work  for  one-story  three-room 
dwelling. 

Owner Dr.    G.      L.    Schmidt,      1059 

Santa    Clara    Ave.,    Ala. 

Architect  . .  .None. 

Contractor.  .E.    D.    Bassett,    804    Fruit- 
vale    Ave..    Oakland. 

Filed   Feb.   1.  '15.     Dated  Jan.  29.  '15. 

Heady    for   plaster >4 

Hrown    coated    % 

("oiiipli'led    and    accepted ^ 

Usual     35    days >4 

TOTAL    COST,    $1295 

Bond,  $650.     Sureties,  Jos.  Flittner  and 

French     A.     Younger.       Limit,     forfeit, 

none.      Plans   and   specifications    Hied. 


iNNui-d     ll.v     The     Huilding     Department, 

Oakland,     (al.,     for     the     Month     of 

January,    1015. 


1 -story     dwellings 35  $59,700.00 

1 '/4-story     dwellings 1  2,470.00 

2-story     dwellings 7  32.363.00 

2-story    flats     3  17,660.00 

2-story     apartments....      1  22,000.00 

2-story     apmnts&stores.      1  9,450.00 

1-st    brick     stores 2  25,240.00 

1 -story    frame    stores...      2  600.00 

Brick  &   steel   fr  church     1  70,000.00 

Hrick    theatre     1  6,000.00 

Hrick    garage     1  3,000.00 

1 -story     schools 4  2.700.00 

.'-story    factory    1  1,000.00 

(Jreenhouse     1  100.00 

Playhouse     1  130.00 

1 -story    store    houses...      3  360.00 

1-story   office    1  110.00 

Garages,  sheds  &  stables  24  2,6*0.00 
Work        shops,        tank 

frames  and  barns....  5  1,150.00 
.Alterations,       additions 

and    repairs     109  35,186.00 

Total      204  $291,859.00 

SUMMARY 

New  construction  .....  95  $256,673.00 
Alterations.       additions 

and    repairs     109  35,186.00 

Total      204  $291,859.00 

Total    for    January,    1914...  $257,786.40 

Gain     $   34,072.60 

« 

COMPLETION   NOTICES. 

ALAMBDA  COUNTY 


.Ian.  29,  1915— LOT  43  Map  Fourth 
Ave  Court,  Okd.  K  M  Sheridan  to 
whom  it  may  concern.  ..  .Dec.   1,  1914 

Feb.  1,  1915— LOT  8  BLK  14  Map 
Northbrae,  Bkly.  Anna  S  Wheldon 
to    H    H   Schuessler Feb.    1,    1915 

Feb.  1,  1915— E  TELEGRAPH  AVE 
450  N  Hawthorne  Ave  N  50xE  116, 
Okd.  Margaret  H  Hart  and  Claire 
G   Magill    to   F   E   Allen.. Jan.    2,    1915 

Feb.  3,  1915— LOTS  23  AND  24  BLK 
"B"  Fourth  Ave  Park,  Okd.  Edwin 
Meese  to  E  W  Woodard.  .Feb.  3,  1915 

Feb.  3,  1915— SE  TWENTY-FIFTH  & 
Grove  S  60xE  90,  Okd.  St.  George 
Hall   Ass'n   to   W   Blake.. Feb.    1,    1915 

Feb.  4,  1915— LOT  10  BLK  "R"  Map 
Leonard  Tract,   Bkly.     F  G  Charles 

to   H   P   Nelson Feb.    3.    1915 

Feb.  4.  1915 — WESTERN  PACIFIC 
Company's  Oakland  ^lole.  Western 
Pacific  Railway  Co  to  Hyde.  Harjes 
&    Co Jan.    30,     1915 


LIENS  FILED. 


ALAMBDA     COUNTY. 


Jan.  30.  191. -.—  LOT  22  Map  Ridge- 
wood.  Okd.  California  Door  Co  vs 
Ferdinand  Erpf  and  H  H  Weider 
$178.35 

Jan.  30.  1915— S  TWENTY- SECOND 
85  E  San  Pablo  Ave  E  45xS  129.25. 
Okd.  National  Roofing  Co  vs 
Alexander  Thomson,  Emily  and  M 
Erunsen     $76 

Feb.  3.  1015— LOT  20  BLK  "C"  Map 
Oakland  Highlands,  Okd.  S  Bush- 
man vs  Cyril  A  Legris  and  J  A 
Pilllod     $3S 

Feb.  3.  1915— LOT  63  AND  N  10  LOT 
6  4  Map  North  Side  Park.  Bkly.  S 
Jorgensen      vs    Honora    and      C    A 


•\Vedn<'sday.       Feb.       10.       1915. 

Doyle     ^'-^i 

Feb.  4,  1915 — S  .SIXTH  lOO  W  Broad- 
way W  125  S  118  E  50  N  18  E  75  N 
100,  Okd.  C  L  Cummins  vs  Greater 
Oakland    Free    Market,    Inc $125 

Feb.  6.  1915— LOTS  22  AND  23  BL.K 
"O"  Map  Fruitvale  Blvd  Tct,  Okd. 
Sunset  Lumber  Co  vs  Henry  Coxon, 
Annabelle  Coxon  and  Torrence  S 
Peterson      $46.99 

Feb.  6,  1915— LOT  33  BLK  ..C"  Map 
Fourth  Ave  Terrace,  Okd.  Sunset 
Lumber  Co  vs  Joseph  Dodd  Simp- 
son, Cecelia  Simpson  and  Torrence 
.S    Peterson     $534.19 

Feb.  6,  1915— LOTS  12  AND  13  BLK 
•G"  Map  Foothill  Park,  Okd.  Sun- 
set Lumber  Co  vs  Torrence  S 
Peterson  and  Delia  T  O'Donnell.. 
$446.71 

Feb.  6,  1915 — PTN  LOTS  2  AND  3  Map 
\V  G  Henshaw's  Sbdvn  Lots  at  24th 
.Street  and  Bay  Place,  Okd.  Sun- 
set Lumber  Co  vs  Laura  E  and  O  E 
Allen  and  Renee  Claire  Broden.. 
$801.36 

Feb.  6,  1915— S  TWENTY-SECOND  85 
I<:  San  Pablo  Ave  E  45xS  129.25, 
Okd.  F  R  Gallagher  vs  Emily  and 
M  Brunsen  and  Alexander  Thom- 
.son     $171.06 


RELEASE  OF  LIENS 


ALAMEDA    COUNTY. 

Feb.  1,  1915— SE  SEVENTH  AND 
Cypress  E  39-6xS  100,  Okd.  United 
Iron    Works   to    Matilda   Newrcum.. 

$35.05 

Jan.  29,  1915 — LOT  43  Map  4th  Ave 
Court,  Okd.     Powell  Bros  Constr  Co 

to  K  M  Sheridan  et  al $189.60 

Jan.  29,  1915— SW  SIXTY-FOURTH 
Ave  and  Virginia  W  112.97  S  30  E 
112.81  N  34.89,  Okd.   Sunset  Lumber 

Co  to  K  M  Sheridan  et  al $43.75 

Feb.  4,  1915— SE  GILBERT  160  SW 
Mather  SW  40.80xSE  125,  Oakland 
Hogan   Lumber   Co   to   W   J   Judson 

and   Selden    S   Wright ii;759.66 

♦ 

SAN  JOSE  AND  THE  SANTA  CLARA 
VALLEY. 
RESIDENCE  —  2  story  and  base, 
frame,  $75,000.  Burlingame,  San  Ma- 
teo Co.,  Cal.  Architects,  Havens  & 
Toepke,  46  Kearny  street.  S.  F.  Own- 
er, Mr.  Zellerbach.  The  architects 
state  that,  while  plans  for  this  large 
residence  are  complete,  figures  for 
the  con.struction  will  not  be  taken  un- 
til late  in  the  spring.  Some  prelimin- 
ary e.stimates  have  been  made.  The 
dwelling  will  be  of  frame  and  concrete 
construction,  costing  in  the  neighbor- 
hood   of    $75,000. 

COLLEGE  BUILDING — 1  story  and 
base,  frame,  $20,000.  College  Park, 
Santa  Clara  Co.,  Cal.  Architect,  W.  J. 
Wjrthe,  Central  Bank  Bldg.,  Oakland. 
Owners,  College  of  the  Pacific.  The 
building  has  been  designed  for  class 
rooms  and  dormitory.  Interior  will  be 
finished  in  pine  and  redwood.  Maple 
floors  will  be  used  in  the  class  rooms. 
There  will  be  steam  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  A  hot 
water  system  will  also  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  pla.ster  on  metal 
lath.     Plans  are  now  being  prepared. 

SEWER  WORK— Cost  not  stated. 
Napa,  Napa  Co.,  Cal.  Engineer,  City 
Engineer,  Napa.  Owners,  City  of  Napa. 
Plans  and  specifications  prepared  by 
the  City  Engineer  and  submitted  to  the 
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City  Council  for  the  construction  of  a 
new  sewer  system  in  Alta  Heights 
have  been  adopted  by  the  City  Council, 
and  bids  will  soon  be  called  for. 

ROAD  PAVING — Cost  not  stated. 
Redwood  City,  San  Mateo  Co.,  Cal.  En- 
gineer, County  Surveyoi-  Neuman,  Red- 
wood City.  Owners,  San  Mateo  Coun- 
ty. Plans  and  specifications  for  pav- 
ing a  portion  of  the  road  from  Menlo 
I'ark  to  Portola  were  presented  by 
Surveyor  Neuman  and  accepted,  with 
the  exception  that  the  width  of  the 
roadway  be  increased  from  fourteen 
to    sixteen    feet. 

HIGHWAY  CONSTRUCTION  —  $28,- 
920.  Redwood  City,  San  Mateo  Co.,  Cal. 
Engineer,  County  Surveyor  Neuman, 
Redwood  City.  Owners,  San  Mateo 
County.  The  following  bids  were 
opened  by  the  Board  of  Supervisors  for 
the  construction  of  the  county  high- 
way from  Hillsborough  to  Crystals 
Spiings  Lake:  Chas.  B.  Lengren,  $34,- 
635.26:  Peterson  &  Grier,  $39,861.43; 
Sunset  Construction  Co.,  $35,297.43. 
The  County  Surveyor's  estimate  on  the 
work  was  $28,920.88.  The  three  bids 
received  were  rejected  as  they  were 
considered  too  high.  The  clerk  was 
instiucted   to   call   for  new   bids. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Highway  construction,  $28,920. 
Engineer,  County  Surveyor  Neuman, 
Redwood  City.  Owners,  San  Mateo 
County.  The  following  bids  were 
opened  for  the  construction  of  the 
county  highway  from  Hillsborough  to 
Crystal  Springs  Lake:  Chas.  J.  Len- 
gren, $34,635.26;  Peterson  &  Grier,  $38,- 
861.59;  Sunset  Construction  Co.,  $35,- 
297.43.  The  County  Surveyor's  ^sti- 
mate  on  the  work  was  $28,920.88.  The 
thi-ee  bids  received  were  rejected  as 
they  were  considered  too  high.  The 
Clerk  was  instructed  to  call  for  new 
bids. 

Contracts  Awarded. 

TRESTLE  BRIDGE— $1,281.10.  Red- 
wood City,  San  Mateo  Co.,  Cal.  Engi- 
neer, County  Surveyor,  Redwood  City. 
Owners,  San  Mateo  County.  Contrac- 
tor, B.  S.  Green,  Redwood  City.  Con- 
tract   price,    $1,281.10. 

HIGHWAY  CONSTRUCTION  —  $23,- 
564.28.  Redwood  City,  San  Mateo  Co., 
Cal.  Engineer,  County  Surveyor  Neu- 
man, Redwood  City.  Owners,  San  Ma- 
teo County.  Contractors,  Clark  & 
Henry,  Stockton.  Contract  price,  $23,- 
564.28.  Note:  This  contract  covers 
the  construction  of  the  highway  be- 
tween Menlo  Park  and  Portola.  Other 
bids  received  were  as  follows:  Blan- 
chard-Brown  Co.,  $26,166.16;  Prank  T. 
Ritchie,  $29,820.36;  Raisch  Improve- 
ment Co.,  $23,569.67;  City  Street  Im- 
provement Co.,  $30,411.33;  Federal  Con- 
struction   Co.,     $24,744.20. 

HIGHWAY  CONSTRUCTION  —  $43,- 
529.02.  Redwood  City,  San  Mateo  Co., 
Cal.  Engineer,  County  Surveyor  Neu- 
man, Redwood  City.  Owners,  San  Ma- 
teo County.  Contractors,  Colam  Con- 
struction Co.  Contract  price,  $43,529.02. 
Note:  This  contract  covers  the  con- 
struction of  a  road  from  Colma  to 
Edgemar.  Other  bids  submitted  were 
as  follows:  Hutchinson  Co.,  $51,304.92; 
Peterson  &  Grier,  $45,825.70;  Wright- 
son,  Anderson  &  Yost,  $82,311.88;  Bates, 
Borland,  &  Ayer,  $55,244.82;  Blanchard- 
Brown  Co.,  $45,896.90;  Federal  Con- 
struction Co.,  $67,422.50;  Howard-Elli- 
son   Co.,     $55,129.40. 
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REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Highway  Construction,  $23,564.- 
28.  Engineer,  County  Surveyor  Neu- 
man, Redwood  City.  Owners,  San  Ma- 
teo County.  Contractors,  Clark  & 
llenery,  Stockton.  Contract  price,  $23,- 
564. 2S.  Note:  This  contract  covers 
the  construction  of  the  highway  be- 
tween .Menlo  Park  and  Portola.  Other 
bids  received  were  as  follows:  Blan- 
chard-Brown  Co.,  $26,166.16;  Frank  T. 
Ritchie,  $29,820.36;  Raisch  Improve- 
ment Co.,  $23,569.67;  City  Street  Im- 
provement Co.,  $30,411.33;  Federal  Con- 
struction  Co.,    $24,744.20. 

REDWOOD  CITY,  SAN  MATEO  CO., 
C.Al-. — Highway  construction,  $43,529.- 
02.  Engineer,  County  Surveyor  Neu- 
man, Redwood  City.  Owners,  San  Ma- 
teo County.  Contractors  Colma  Con- 
struction Co.  Contract  price,  $43,529.- 
02.  Note:  This  contract  covers  the 
construction  of  a  road  from  Colma  to 
Edgemar.  Other  bids  submitted  were 
as  follows:  Hutchinson  Co.,  $51,304.- 
92;  Peterson  &  Grier,  $45,825.70; 
Wrightson,  Anderson  &  Yost,  $02,311.- 
88;  Bates,  Borland  &  Ayer,  $55,244.82; 
Blanchard-Brown  Co.,  $45,896.90;  Fed- 
eral Construction  Co.,  $67,422.50;  How- 
ard-Ellison   Co.,    $55,129.40. 


BUILDING   CONTRACTS 


SAN    MATEO   COUNTY. 


THEATRE    AND   CLUB   HOUSE 
LOT    COR.    BALDWIN    AND    GRIFFITH 
Aves,   San  Mateo.      Electrical  condui.t, 
wiring,    etc.,    for    concrete    and    frame 
theatre    and    club    house    building. 

Owner Knights'  of  Columbus  Hall 

Association,    San   Mateo. 
Architect  ..  .W.    D.    Shea,     244    Kearny, 

San   Francisco. 
Contractor .  .Standard  Elec.  Constr.  Co., 
60    Natoma,    San    Francisco. 
Filed   Feb.   3,   "15.      Dated   Jan.    18,   '15. 
All  conduit  work  and  wiring  com- 
pleted      $700 

All   electric  work  completed 758 

Usual    35   days 486 

TOTAL  COST,  $1944 
Bond,  $1000.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

BRICK    GARAGE 

LOTS  1  AND  2  BLK  26,  Third  Addition 
to  San  Bruno  Park.  All  work  for 
brick   garage. 

Owner August      J.    Jenevein,      San 

Bruno. 
Architect  .  .  .None. 

Contractor .  .Sydney  Brittain,         San 

Bruno. 

When    completed     75% 

Usual    35    days 25% 

TOTAL  COST,  $846 
Bond,  none.  Limit,  20  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


SWIMMING    POOL 

PORTOLA  VALLEY,  9  miles  from  Red- 
wood City  and  8  miles  from  Menlo 
Park.  Waterproofing  according  to 
methods  of  Paraffine  Paint  Co.  for 
reinforced  concrete  reservoir  (swim- 
ming pool). 

Owner William    M.    Fitzhugh. 

Architect  ..  .Reid       Bros.,       California- 
Pacific   Bldg.,   S.   F. 
Contractor.  .Barrett     &     Hilp,     Sharon 

Bldg.,    San    Francisco. 
Filed  Jan.   27,   '15.     Dated   Jan.   7,   '15. 
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As    woi'k    progresses    •  •  •  • 

TOTAL.  COST.  $2175 
Bond,  $1200.  Surety.  Pacific  Coast 
Casualty  Co.  I.,imit.  30  working  days 
from  time  of  completion  of  excavation. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

COMPLETION   NOTICES. 

SANTA  CLARA  COUNTY. 

RECORDED  ACCEPTED 

Jan.  23.  191.5— COU.  KINGSLEY  AND 
Cowper.  Palo  Alto.  F  W  Allen  to 
E    C    Curtis Jan.    14,    1915 


LIENS    FILED 


SANTA  CLARA  COUNTY. 

RECORDED  AMOUNT 

Jan.  29,1915— LOTS  7.  8,  9,  10  and  NE 
Va  I-ot  12  Blk  11.  Seal  Tract,  Palo 
-Alto.  R  S  Jewell  vs  H  L  Haehl 
and    .May   Burrell    Haehl $400.64 

Jan.  25.  1915— NR  COR.  ST.  MARY'S 
and  The  Alameda,  San  Jose.  John 
W  McDonald  Jr  vs  Norman  B 
Koo.ser     $583.07 

Jan.  25.  191 5— NEAR  COR.  STOVER 
-Mley  and  the  Alameda,  San  Jose, 
.lohn  W  McDonald  Jr  vs  Jas  A  Mc- 
Cabc      $683 

Jan.  2.S,  1915— NW  ELEVENTH  AND 
Santa  Claia,  San  Jose.  llipotito 
Screen  &  Door  Co  vs  Chas  Colom- 
bet     $144 

Jan.  29,  1915— NW  ELEVENTH  AND 
Santa  Clara,  San  Jose.  H  M  Johns 
RooHng  Co.  $66:  C  E  Scott,  $50  vs 
Chas     Colombet     

Jan.  30.  1915— NW  ELEVENTH  AND 
Santa  Clara,  San  Jose.  R  Helwig, 
$10.-). 70;  J  C  Erhart.  $54;  Pacific 
-Manufacturing-  Co,  $4921.07;  T  F 
Kerr,  $1104;  H  E  Zimmerman,  $825; 
J  Watson.  $209.50;  F  Gomez.  $35; 
Henry    Cowell    Lime   &    Cement   Co, 

$784.45    vs    Chas    Colombet 

♦ 


COMPLETION   NOTICES 


SAN    MATEO   COUNTY. 


RECORDED  ACCEPTED 

Jan.  28.  19i  5— VALPARAISO  AVE., 
Lot  4  of  Valpariaso  Park  Tract, 
Menio    Park.  Academy      of    the 

Sacred  Heart  to  C  A  Ingerson 

Ian.    26,    1915 


MAKIN,     COMRA     COSTA     AND 
SONOMA  COUNTIES. 


NAI'A.  NAPA  CO..  CAL.  —  Sewer 
work.  Cost  not  stated.  Engineer,  City 
iCngineer,  Napa.  Owners,  City  of  Napa. 
Plan.s  and  specification.^  prepared  by 
the  City  Engineer  and  submitted  to 
the  City  Council  for  the  construction 
of  a  new  sewer  system  in  Alta  Heights 
have  been  adopted  by  the  City  Council, 
and    bids    will    soon    be   called    for. 

UIODWOOI)  CITY,  SAN  MATEO  CO., 
<"AL. — Road  paving.  Cost  not  stated. 
lOngineer.  County  Surveyor  Neuman. 
Redwood  City.  Owners,  San  Mateo 
County.  Plans  and  specifications  for 
paving  a  portion  of  the  road  from 
.Menio  Park  to  Portola  were  presented 
by  Surveyor  Neuman  and  accepted, 
w^h  the  exception  that  the  width  of 
the  roadway  be  incieased  from  four- 
teen   to    sixteen    feet. 

KESIDFJNCH  —    I      story      and      base. 
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frame,  $J,5uu.  Corle  Madera,  Marin  Co., 
Cal.  .Architect,  none.  Owner,  James 
P.  Fletcher,  1104  Ellis  street,  S.  F. 
The  dwelling  has  been  designed  for  a 
five- room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  an  open  lire 
place  and  tile  or  brick  mantel.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the   work   by   Day  Labor. 

CHURCH — 2  story  and  base,  frame, 
$10,000.  Sebastopol,  Sonoma  Co.,  Cal. 
Architect.  W.  J.  Wythe.  Central  Bank 
Bldg.,  Oakland.  Owner,  First  .Metho- 
dist Episcopal  Church  of  Sebastopol. 
The  building  has  been  designed  in  the 
.Mi.sslon  style  and  will  contain  the 
inain  luditorium,  Sunday  school  rooms, 
social  hall  and  pastor's  study.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Alt  glass  windows  will  be  in- 
stalled. A  central  heating  system, 
probably  furnace  heat,  will  be  pro- 
vided. Exterior  of  the  building  ill  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
figures  will  be  called  for  in  about  a 
eek.  Further  mention  will  be  made  of 
this    work. 

J.-MIj — 2  story  and  base.  Class  A 
construction,  $60,000.  San  Rafael. 
Marin  Co..  Cal.  Architect.  Thomas 
O'Connor.  104  1)  street,  San  Rafael. 
Oners.  Marin  County.  At  a  meeting  of 
the  Hoard  of  Supervisors  a  resolution 
was  introduced  by  Supervisor  Casper 
Gardner,  requesting  the  County  Archi- 
tect to  prepare  plans  and  specifications 
for  the  erection  of  a  new  county  jail 
on  the  northeast  corner  of  the  Court 
House  grounds.  The  new  structure 
will  include  the  Sheriff's  office.  Morgue, 
Emergency  Hospital,  Probation  Of- 
ficer's quarters  and  the  jail  up  stairs. 
No  action  was  taken  by  the  Supervi- 
sors. The  matter  will  come  up  for 
consideration  at  a  later  meeting  of 
the    Hoard. 

PURIFICATION  SYSTE.M— Cost  not 
stated.  San  Rafael.  Marin  Co..  Cal. 
Architect,  Thomas  O'Connor.  104  D 
street,  San  Rafael.  Owners,  City  of 
San  Rafael.  Plans  are  complete  and 
figures  are  now  being  taken  for  the 
installation  of  a  salt  ater  purification 
system  in  the  Municipal  Bath  House. 
Bids  will  be  opened  on  February  18th. 
Plans  and  specifications  can  be  se- 
cured from  the  architect. 

SCHOOI.. — 2  story  and  base,  brick, 
$51,245.  Itio  Vista,  Solano  Co.,  Cal. 
Architect,  Henry  C.  Smith.  Humboldt 
Hank  Bldg..  S.  F.  Owners.  Rio  Vista 
Joint  Union  High  School  District.  Con- 
tractors. Construction  and  Engineer- 
ing Co.,  S.  F.,  general  construction, 
$45,938;  Morgan  &  Co.,  S.  F.,  heating 
and  ventilating.  Contract  price,  $4,- 
865;  Standard  Electric  Time  Co.,  S.  F., 
program  clocks,  $1,342,  and  Barton  & 
Hile,  Sacramento,  electric  fixtures, 
$465. 

HOILKK  llorSK,  KTC.— Brick  con- 
struction, $6,00(1.  Kichmond.  Contra 
Costa  Co..  Cal.  Engneer,  Engineering 
Department  Standard  (ill  Co.,  S.  F. 
Owners.  Standard  Oil  Co.  Work  will 
start  within  a  few  aays  on  the  con- 
struction of  a  new  boiler  house  to  be 
vrcctid    for    the    Standard    Oil    Co.      The 


Wednesday.      Feb.       10,      1915. 

building  will  cost  in  the  neighborhood 
of  $6,1100  and  will  be  of  brick  construc- 
tion. Twenty  200-horse  power  boilers 
will  be  installed  on  completion  of  the 
new  structure.  Assistant  Engineer  E, 
.1.  Garrard  is  in  charge  of  the  work 
at    the   Richmond   plant. 

TANNERY  BUILDING  —  brick  and 
frame,  $20,000.  Benicia,  Solano  Co., 
Cal.  Architect's  name  not  given.  Own- 
ers, Benicia  Tannery,  Benicia.  The 
Benicia  Tannery,  which  has  completed 
a  new  $20,000  building  at  Benicia,  an- 
nounces the  immediate  construction  of- 
another  building  and  other  improve- 
ments  to   cost   about    $20,000. 

COLD  STORAGE  PLANT  —  Frame 
construction,  $15,000.  .Sebastopol,  So- 
noma Co.,  Cal.  Architect's  name  not 
given.  Owners,  Apple  Growers'  Asso- 
ciation, Sebastopol.  The  erection  of  a 
cold  storage  plant  at  Sebastopol  was 
made  certain  when  the  stockholders  of 
the  Apple  Growers'  Union  in  session  at 
.Sebastopol  authorized  the  directors  to 
incur  an  indebtedness  not  lO  exceed 
$15,000  for  the  work.  It  is  planned  to 
have  the  plant  completed  to  handle 
this   season's  crop. 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY. 


ADDITION  ' 

UPON    LOT    OF    LAND    IN    TOW^N    OF 
Pinole.      Carpenter    and    mill      work, 
lathing     and       plastering,       grading, 
concrete    work    etc.,    and    work    made 
by    Architect    for    tower    or    addition 
to    present    Catholic    Church. 
Owner Roman       Catholic       Arch- 
bishop,   1100    Franklin    St., 
San    Francisco. 
Architect  ..  .John    J.    Foley,    46    Kearny 

St.,   San   Francisco. 
Contractor.  .Littlefleld        &        Winkler, 

Richmond. 
Filed   Jan.   30.    15.      Dated   Jan.    21.    15. 
Rough    frame   completed   and   ac- 
cepted   by    architect $300 

Entire     work    of    contract    com- 
pleted         300 

Usual    35    days 200 

TOTAL  COST,  $800 
Bond.  $400.  Sureties.  Frank  M.  Silva, 
and  Jas.  H.  Chichester.  Limit.  40 
working  days.  Forfeit,  none.  Plans 
and     specifications    filed. 

-4 

LIENS   FILED 

IIIARIN    COUNTY. 

RECORDED                                         AMOUNT    li 
Feb.    2.    1915— SAUSALITO.    Marin   Co. 
Duncan    Mills    Land    &    Lumber    Co         i 
(corp)    vs    Geo    Qadros    $38.ST 

♦ I 

RELEASE    OF    LIENS 

SIARIN    COUNTY 


RECORDED                                         AMOUNT 
Feb.    2.    1915— SAUSALITO.    Marin    Co. 
I..ouis  Lambretti   to  Christina  Wind 
$225 


FRESNO,     MODESTO.     STANISLAUS 
A>D  CENTRAL  CALIFORNIA 


INCINERATOR— Brick  construction,  f 
$60,000.  Fresno.  Fresno  Co..  Cal.  En-  ■ 
gineers  name  not  given.  Owner.  E.  M.  ' 
Prescott.  Fresno.  The  proposition  of  i 
E.  M.  Prescott  of  the  Fresno  Brick  and     I 


Wednesday,      Feb. 


10, 


1913. 
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E.  H.  Williams 


Chakner  Munday 


Monday  &  Williams 

At1orneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

61 B  Phelan  Building,        San  Prancisc 


Tile  Co.  to  build  a  $60,000  incinerator, 
ha.-;  been  accept.d  by  the  City  Coun(;il. 
The  Clerk  ha.s  been  instructed  to  ad- 
vertise  for   bids. 

.^TATE  NORMAL  SCHOOL— 1  and  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Fiesno,  Fresno  Co.,  Cal. 
Architect,  State  Architect  George  B. 
McDougall,  Sacremento.  Owners,  State 
of  California.  Bids  were  opened  on 
February  1st  for  the  general  construc- 
tion of  the  main  building,  gymnasium 
and  boiler  house,  for  the  plumbing  in 
the  main  building,  gymnasium  and 
boiler  house,  and  for  the  boiler  plant 
equipment  for  the  gymnasium  and 
boiler  house.  The  Winget  Construc- 
tion Co.,  Grant  Bldg.,  L.  A.,  were  low 
on  the  general  construction  at  |248,641. 
Arthur  Hess,  L.  A.,  was  low  on  the 
plumbing,  and  Thomas  Haverty  Co., 
also  of  Los  Angeles,  was  low^  on  the 
boiler  plant  eQUipment.  Contracts 
have  not  been  awarded.  A  complete 
li.st  of  the  figures  submitted  will  be 
found  under  the  heading  of  Fresno, 
Modesto  and  Central  California  in  thi.'^ 
issue. 

HOTEL— 2  story  and  base,  brick 
and  steel,  $50,000.  Fresno,  Fresno  Co., 
Cal.  Architect,  R.  L.  Felchin,  Fresno. 
Owner,  Fulton  G.  Berry  Estate.  The 
building  will  be  erected  on  J  street, 
coveiing  an  area  of  50  by  150  feet. 
Foundations  and  frame  have  been  de- 
signed to  carry  additional  stories. 
There  will  be  an  offlce  and  lobby  on 
the  ground  floor  while  upper  floors 
will  be  arranged  for  single  rooms  and 
baths.  Interior  will  be  finished  in 
pine  and  hardwood.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Plans 
provide     for    steam     heat,     oil     burning 
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Wybro  Panels  are 

'^jfC^    y^ 

"different"  all-ways 

//^i/fmy(OG^ 

Whichever       way    you       look       at       it. 

WYBRO  PANELS  are  "different."   They 

are    different    in    quality,    for    no    other 

w^    t^ 

panels  on  the  market  approach  them  in 

Ueg.  I".  S.  Pat.  Office 

that   re.spoct. 

Thev    are    different    in    finish,    always 

Veneered  Panels  of 

smooth    and    even — and    there   are    over 

unexcelled  quality- - 

L'OO   varieties    to   choose   from. 

Sold  only  at 

It's    the   riKht   panel   for   every   use. 

White  Bpottieps        | 

5th  and  Brannan  Streets 

San  Francisco     1 

system  and  a  hot  water  supply.  The 
hotel  will  be  conducted  in  connection 
with  a  hotel  already  in  operation.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete  and    figures   are   being    taken. 

SCHOOL — 1  story  and  base,  frame, 
$8,000.  Salida,  Stanislaus  Co.,  Cal.  Ar- 
chitect, Ernest  .1.  Kump,  Fresno.  Own- 
ers, Salida  School  District.  The  build- 
ing has  been  designed  for  a  district 
school  and  will  contain  three  class 
rooms,  teachers'  room  and  toilets.  In- 
terior will  be  finished  in  pine  through- 
out. .Modern  school  plumbing  will  be 
installed.  Exterior  of  the  building  will 
be  co^'ered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SCHOOL — 2  story  and  base.  Class 
C  construction,  $117,400.  Fresno,  Fres- 
no Co.,  Cal.  Architect,  Engene  Mathew- 
son,  Forsyth  Bldg.,  Fresno.  Owners, 
City  of  Fresno.  Bids  were  opened  on 
February  5th  for  the  construction  of 
the  new  A\'ashington  School.  Trew- 
hitt&  Shields,  Fresno,  were  low  on  the 
general  construction  at  $103,988;  J.  C. 
Hurley,  San  Francisco.  low  on  the 
heating  and  ventilating  at  $12,838,  and 
Hughson  &  Merton,  Fresno,  low  on  the 
prograrr)  clocks  at  $1,097.  Cortracts 
have  not  been  awarded.  .\  complete 
list  of  these  bids  appeals  under  the 
heading  of  Fresno,  Modesto  and  Cen- 
tral   Cp"fornia    in    this    issue. 

Contracts  Awarded 

ELECTROLIER  SYSTE.M  —  $36,073. 
Fresno,  Fresno  Co.,  Cal.  Engineer, 
Engineer,  City  Engineer,  Fresno.  Own- 
ers, City  of  Fresno.  Contractors,  Wood- 


hill-Hulse   Electric  Co..   L.   A.      Contract 
price.    $36,973. 

BRIDGE — Timber  construction,  $1.- 
577.  iNIodesto,  Stanislaus  Co.,  Cal.  En- 
gineer, County  Surveyor,  Modesto. 
Ov/ners,  Stanislaus  County.  Contrac- 
tor, W.  H.  Warwick,  Jr.,  Modesto. 
Contract   price.   $1,577. 


Washington  School 
Work  Attractive. 


Hig  Fre.sno  City  School  Job  BriiigN  Out 

Ten    General      Figure.s    From       San 

Francisco    and    I-.os    Angeles. 


(By  Special   Wire.) 

FRESNO,  CAL.,  Feb.  5th.  1915. — Bids 
were  opened  by  the  Fresno  Board  of 
Education  at  S  P.  M.,  Friday,  February 
5th,  for  the  construction  of  the  new 
Washington  School,  a  two-story  and 
basement  brick  structure  designed  by 
Architect  Eugene  Mathewson,  Forsyth 
Bldg.,  Fresno.  Ten  bids  for  the  general 
construction  were  received  and  show 
Trewhitt  &  Shields,  Fresno,  low  at 
$103,988.  Four  bids  for  the  heating  and 
ventilating  were  opened  and  show  J. 
C.  Hurley  low  at  $12,838.  Hughson  & 
Merton  presented  the  low  figure  on  the 
program  clock  work  at  $1,097.  W.  D. 
Coates   is   the  Supervising  Architect. 

Followings  is  a  complete  list  of  the 
bids  received: 

General    ronstruotion,    VVashingrton 
School. 

Trewhitt    &    Shields $103,988.00 

Riggins    &    Palmer 109, 50". 00 


to  K 
and 
the 


II    WilHamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized:  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around    the   pulleys,   thereby   using   both    lines. 

BY   using   three   pulleys,   the   lines   are   spread   apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on   or   take   them   off  the   line   without   hanging  out   of 
the    window    side-ways.      The    clothes    pin    is    made    of 
heavy    galvanized    Avire    formed    in    such    a   manner    as 
to    allow    it    to    be    fastened    to    the    clothes    line    very 
easily:    nothing    complicated     to     get     out     of     order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with   cloth-strips   in   order  to   keep   the 
clothes   from  being  soiled   from   the  line.     The   strong- 
est  wind   cannot   blow   the   clothes   out   of   the   pins   as 
they  are  held  in  a  spring  slot.     When   the  wind   blows 
it  pulls   the  clothes  deeper  into  the  slot  holding  them 
tighter. 
NO    SPKIXGS    TO    TRKSS     Oil     SQl'EE/.R  THIS     Ol'TFIT    CONSISTS     OF    :{     l>0/-i;\ 

et   the  clothes   in  or  out.     .Tust   slip  clothes   in   slot  Hanitai-y.     Stronghold.     Clothes      Pins.      3      Conti 

pull    down.      WILL   hold    the    daintiest    fabrics    or  Clothes"  Line   Pulleys  and    1    Pair  Line   Splicers, 

heaviest  blanket.    1340  Mission    St.    Phone  Mkt.  400S.  Price,   »2.00   per    Set. 
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Smith     &     James 105.961.50  J.   C.    Hurley    Co 12,83S 

Caldwell    &    Sons 119.476.00  Robert    Dalziel    Jr 14,150 

Frank    Rehorn     107,500.00  ProKrnm    ClockM. 

James    L.    Daly 105,600.00  Hugh-son    &    .Merlon Jl,097 

.\lta    Planing    .Mill    Co 119,753.00  Standard    Kleclric    Time   Co...    I,lfi5 

.    Gede    &    Sons 114,392.00  The   average      of    the    ten    bids     auh- 

R.   W.    Moller 114,585.00  mitted   for   the   general   construction    is 

Lindgren   Company    112,900.00  $111,365.55,  making  Trewhitt  &  Shield.^;' 

Hentlne    nnd    Venfilatlngr*  bid  about   9.4   per  cent  low.      Three  San 

Koss    &     Jones $12,994  Francisco     firms    submitted     figures    on 

Kutner-Gojdstein    Co 16,643  the  work. 

Complete  List  Of  Figures  For 

Fresno  State  Normal  School 

HIk  ."Slat*'  .loll   \\  111   He   lOrected  By  AVlnwct    C'oiiMtruction    Co.    of    Los    Aiigelcii. 
Work    Inclii«l<>N    Only    I'ortlon   of    the    KuildiiiKs    to    be    lOrectod.      I'lunibiiig 
AVork  and   Itoiler  Kquipnicnt   AIno   (ioex   to   I^om   AhkoIom   Men. 


■U'edn«-.«:day.      Feb.       10,       1915. 

SA(R.4ME>T(>,      STOCKTON      AND 
>ORTHERX   CALIFORNIA. 


The  following  complete  list  of  figures    on    the    construction    work    at    the 
Fresno    State    Normal    School    are    published  in  addition  to  those  given  Tuesday 
General   Construction,   Main   Duliding,  (•ymnaHiuni  nnd  Boiler  House. 

Name 
Winget   Constr.   Co. 
F.   O.   Engstrom 
W.  E.  Kier  Constr.  Co. 
F.    Rolandi 
Howard    S.    Williams 
Alfred  Kohn  and  Foster-Vogt  Co. 
Frank   Uehorn 

The   Sound    Constr.   &   Eng.   Co. 
l^arsen- Sampson    Co. 
\'an    Sant-Houghton    Co. 
L..    G.    Bergren   &   Son 
R.   W.    Moller 
John  J.  Leonard 
Caldwell   &  Son 
Lindgren  Company 
Somers-Lund    Company 
-McLeran   &    Peterson 
John    ^lulder 
.\lta   Planing   -Mill  Co. 
Lewis  A.  Hicks  Co. 
Lange    &    Bergstrom 
C.  L.   Wold  Co. 
Louis  Cereghino  &  Son 
Grant  Fee 
.Merchants   Realty   &   Investment  Co. 

IMnuiltinK   For   3Ialn    Building,   (•ymnasiuni    nnd    Boiler    House. 

Name 
F.  O.  Engstrom  Co. 
.\rthur  Hess 
Thomas   Haverty   Co. 
Hateley   &   Hateley 
F.   P.   Walsh 
Robert   Dalziel.   Jr. 
Pacific  Fire  Extinguisher  Co. 
t'cott  Company 
Frederick    W.   Snook   Co. 
J.    E.   O'Mara 
Latourette-Fical  Co. 
Seibeit   Company 
Grant    Fee 
Yager   Sheet    Metal    &    IMumbing   Co. 

F.  O.  Engstrom  Co.  requested  that  their  bid  be  not  considered  unless  they 
are   awarded   the   general   contract. 

Grant  Fee  requested  that  his  bid  be  not  consideied  unless  he  is  awarded 
the   general   contract. 

The  Yager  Sheet  Metal  &  Plumbing  Co.  bid  only  on  the  sheet  metal  and 
roofing. 

Boiler    Plant    Fkiuipment,   Gyninasiuni    nnd 

Name 
Thoma.<<    Haverty    Co. 
F.   P.   Walsh 
Scott   Company 
.Robert    Dalziel,    Jr. 
I'acific    Fire    Extinguisher   Co. 
.•^eihtrt    Company 
Frederick    W.    Snook    Co. 
I-atourette-Ficiil   Company 
(JriiMt    Fee 
.\rthur    Hess 

The  average  of  the  twenty- five  bids  submitted  for  the  gener.-il  construc- 
tion is  $294,104.  This  brings  the  low  bidder  just  $!.'>. 46:1  below  the  average 
or  l.'i.)  per  cent.  Only  four  Lo.«i  Anjn>les  lirms  appear  among  the  high  bidders, 
Hlthouyh    the   highest   (iRure   received  came  from  a  Los  Angeles   Arm. 


Time 

Bid 

300   days 

$248,641 

240  days 

258,672 

300  days 

263.600 

250  days 

274.300 

300  days 

275,913 

300  days 

279,590 

340  days 

280,000 

300  days 

281,605 

300  days 

283,000 

300  days 

284,990 

300  days 

286,472 

265  days 

287,950 

300  days 

288,244 

300  days 

288,810 

250  days 

292,855 

300  days 

293,500 

300  days 

294,799 

300  days 

298,000 

300  days 

299,844 

300  days 

302,000 

300  days 

309,763 

340  days 

309,955 

400  days 

315.153 

300  days 

331.000 

3(t0   days 

428,963 

d    Boiler    House. 

Time 

Bid 

240   days 

$   38,880 

300  days 

39,746 

100  days 

39,800 

40,285 

300  days 

41,502 

300  days 

44,987 

175  days 

46.500 

300  days 

46.635 

300  days 

46.896 

300  days 

4  7,785 

300  days 

48,200 

300  days 

48,523 

300  days 

51.500 

120  days 

20.080 

Boiler    House. 

Time 

Bid 

90  days 

$    10.750 

150  days 

10.787 

150  days 

11.080 

150  days 

11,217 

100  days 

11,300 

Specified 

11.931 

300   days 

12.200 

300   days 

12,4  00 

300   days 

13,000 

l.'iO   days 

15,340 

SKWERS — Cost  not  stated.  Willits, 
.Mendocino  Co.,  Cal.  Ehgineer,  City 
Engineer,  Willits.  Owners,  City  of 
Willits.  The  City  Engineer  has  been 
instructed  by  the  City  Trustees  to  pre- 
pare plans  and  specifications  for  the 
construction  of  a  system  of  storm  sew- 
ers, which  will  cover  a  considerable 
area,  .\fter  plans  for  the  sewers  have 
been  complete  and  the  work  finished, 
the  paving  of  the  new  sewer  di.st7i'  ■ 
will    be   oidered. 

ROAD  l.MPROVE.MENT  —  $65,0  j. 
Stockton,  San  Joaquin  Co.,  Cal.  En- 
gineer, County  Surveyor  Frank  E. 
Quail,  .Stockton.  Owners,  San  Joaquin 
Co.  The  County  Surveyor  has  about 
completed  plans  and  specifications  for 
the  improvement.s  to  be  made  shortly 
on  the  Upper  Sacramento  and  Mokel- 
umne  Hill  roads  in  San  Joaquin.  Quail 
states  that  work  on  the  Upper  Sacra- 
mento project  will  cost  in  the  neigh- 
borhood of  $60,000.  This  improvement 
was  recently  advocated  by  the  ranch- 
ers of  that  section  before  the  Board 
of  Supervisors.  The  .Mokelumne  Hill 
undertaking,  according  to  the  plans 
will   cost   about   $6,000   or   $7,000. 

STATE  HIGHWAY  —  $81,592.98. 
Butte  Co.,  Cal.  Engineer,  State  High- 
way Commission,  Forum  Bldg.,  Sac- 
ramento. Owners,  State  of  California. 
Bids  were  opened  at  the  la.st  meeting 
of  the  State  Highway  Commission  for 
the  construction  of  Division  3,  Route 
3,  Section  C,  of  the  State  Highway  in 
Butte  County.  Whitlock  &  Gorrill  of 
San  Francisco  submitted  the  lowest 
figure  at  $71,267.8(r.  A  contract  has 
not  been  awarded.  A  complete  list  of 
the  bids  received  will  be  found  under 
the  heading  of  Sacramento  and  North- 
ern  California  in   this   issue. 

WATER  MAIN  SYSTE.M— $2,000,000. 
Sacramento,  Cal.  Engineers.  Charles 
Gilman  Hyde  and  G.  H.  Wilhelm,  Sac- 
ramento. Owners,  City  of  Sacramento. 
The  City  Commission  instructed  City 
-Attorney  Archibald  Yell  to  prepare  a 
contract  for  the  employment  of  Charles 
Gilman  Hyde  and  G.  H.  Wilhelm  as 
consulting  engineers  to  advise  the 
city  in  the  laying  of  new  water  mains 
for  which  bonds  of  $2,000,000  were 
voted. 

W.ATER  SYSTE.M  EXTENSION— $2.- 
700.  Lodi,  San  Joaquin  Co.,  Cal.  En- 
gineer, City  Engineer,  Lodi.  Owners, 
City  of  Lodi.  This  city  will  extend  its 
municipal  water  seivice  to  the  newly 
annexed  district  in  the  western  por- 
tion of  the  city.  The  City  Trustees 
have  authoi  ized  the  purchase  of  the 
necessary  material.  The  extension  will 
cost   about    $2,700. 

COURT  HOUSE  ALTER.\T10X  -VND 
FIXTURES— Cost  not  stated.  Stock- 
ton, San  Joaquin  Co.,  Cal.  Architect, 
Joseph  Ivosekahn,  San  Joaquin  Bldgr.. 
Stockton.  Owners,  San  Joaquin  Coun- 
ty. The  following  bids  were  received 
for  the  metal  furnishings  in  the  Audi- 
tor's office.  County  Court  House  at 
Stockton  and  for  alterations  to  the 
Sheriff's  office.  Bids  for  both  jobs 
were   taktn    under   advisement: 

Steel  Fixtures  and  Furnishings:  .\l. 
<;.  West  Co.,  $3,710:  Capital  Sheel  Metal 
Works.  $3,468;  F.  W.  Wentworth  Co.. 
$4,137:  J.  C.  .McQuilkin  Co..  $3,825: 
Fireproof  and  Sheet  Metal  Co.  (rep- 
lesented    hy    Tredw.iy    Bros.).    $3,125. 

.Alteration  to  Sheriffs  Office:  Bids 
for   remodeling   the   northwest   portion 
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of  the  lower  floor  of  the  court  house 
for  the  reception  of  the  Sheriff's  of- 
fices were  opened  as  follows:  Ralph 
Prouty,  $1,350;  Powell  &  Medberry, 
$1,398:  Zinch  &  W.  E.  French,  $1,720; 
Daniels  &  Green,  $1,848;  D.  Burns, 
$1,583. 

BANK  AND  OFFICES — 7  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Sacramento,  Cal.  Architect,  R. 
A.  Herold,  Forum  BIdg.,  Sacramento. 
Owners,  Capitol  National  Bank.  The 
building  will  be  erected  at  the  south- 
east corner  of  Seventh  and  J  streets 
and  will  cover  an  area  of  80  by  86  feet. 
Construction  will  be  fireproof  with  a 
complete  .^teel  frame  and  walls  of 
brick  and  concrete.  Concrete  floors 
and  roof  slabs  will  be  used.  Interior 
partitions  will  be  of  hollow  tile.  Metal 
window  sash  and  frames  are  specified. 
The  main  floor,  basement  and  a  mezza- 
nine floor  will  be  occupied  by  the  bank 
and  will  be  fini.shed  in  hardwoods,  tile, 
marble  and  ornamental  plaster.  Special 
bank  fixtures,  coin  and  safe  deposit 
vaults  will  be  installed.  Upper  floors 
will  be  finished  in  pine  and  hardwood. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning-  system. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  nearly  complete  and  figures 
will   be   called   for   shortly. 

SCHOOL — 2  story  and  base,  brick, 
$65,000.  Stockton,  San  Joaquin  Co., 
Cal.  Architects,  Stone  &  Wright,  24 
South  California  street,  Stockton. 
Owners.  City  of  Stockton.  The  build- 
ing will  be  erected  at  the  corner  of 
North  street  and  the  Sacramento  road, 
and  has  been  designed  to  contain  12 
class  rooms,  an  assembly  hall  and  de- 
paitments  of  domestic  science  and 
manual  training.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Maple 
floors  will  be  used  in  the  class  rooms. 
There  will  be  steam  heat  and  modern 
school  plumbing.  Special  ventilating 
system  will  be  installed.  Slate  black- 
boards will  be  installed.  Exterior  of 
the  building  will  be  faced  with  stock 
brick  trimmed  with  terra  cotta.  Plans- 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  Febru- 
ary 24th.  Plans  and  specifications  can 
be   secured    from    the   architects. 

DREDGER  AND  BRIDGICS— Cost  not 
stated.  Stockton,  San  Joaquin  Co.,  Cal. 
Engineer,  County  Surveyor,  Stockton. 
Owners,  San  Joaquin  County.  The 
Board  of  Supervisors  has  adopted 
plans  and  specifications  for  the  type  of 
dredger  to  be  used  in  throwing  up  a 
grade  for  the  Borden  road,  traversing 
the  delta  section  and  shortening  the 
distance  between  Stockton  and  Oak- 
land. Bids  for  the  dredger  will  be  re- 
ceived up  to  March  2nd.  Plans  for  two 
bridges  to  be  constructed  along  this 
road    are    now    being   completed. 


BUILDING   CONTRACTS 


SACRAMENTO    COUNTY. 


RESIDENCE 

NO.  2705  E  ST.,  on  E  Vg  of  S  Vz  Lot  8, 
E,  F,  27th  and  28th  Sts.,  Sacramento. 
One-story    6-room    frame    residence. 

Owner Thomas   Flynn,    2430    G   St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .W.  R.  Saunders.  2810  I  St., 
Sacramento. 

COST,    $2200 


ADDITION 

NO.  1901  J  ST.,  on  W  '^  of  S  85  feet  of 
Lot  8,  I,  J,  19th  and  20th  Sts.,  Sacra- 
mento. Add  one-story  brick  automo- 
bile sales  room   to   building. 

Owner T.      Wah    Hing,    725     J    St., 

Sacramento. 

Architect  . .  .None. 

Contractor.  .A.  Shroth,  725  J  St..  Sac- 
ramento. COST,  $2000 


RESIDENCE 

NO.  3015  C  ST.,  on  E  i^  of  Lot  7,  B,  C, 
30th  and  3 1st  Sts.,  Sacramento.  One 
story  frame  residence. 

Owner Antonini    Masi,    1015    Alley, 

bet.     D  and  E  Sts.,     Sacra- 
mento. 
Architect  .  .  .None. 

Contractor.  .Peter     Leoni,     1330     V     St., 
Sacramento. 

COST,  $1600 


PUBLIC    GARAGE 

NO.  1907  ALLEY,  bet  I  and  J  Sts,,  on  E 
%  of  N  1/^  of  Lot  8,  I,  J,  19th  and 
20th  Sts.,  Sacramento.  One-story 
frame  public  garage. 

Owner T.     Wah     Hing,     725    J    St.. 

Sacramento. 
Architect  . .  .None. 

Contractor.  .A.    Shroth,    725    J    St.,    Sac- 
ramento. 

COST,    $1000 


ALTERATIONS 

NO.   905    K   ST.,   Sacramento.      Alter   in- 
terior of  store. 

Owner Archibald   &   Hamilton,   905 

K    St.,    Sacramento. 
Architect  ..  .None. 

Contractor.  .Siller    Bros.,    1614    13th    St., 
Sacramento. 

COST,    $500 


ADDITION 

GUTHRIE    STATION    on    45    acre    Tract 
on  Upper  Stockton  Road,  Sacramento 
Build    addition    to   building. 
Owner John  Bluel  of  Guthrie  Sta- 
tion,  Sacramento. 
Architect  .  .  .None. 

Contractor .  .Bill   Johnsen.   Guthrie   Sta- 
tion. COST.  $500 


PRIVATE    GARAGE 

E  1^  LOT  6,  O,  P,  22nd  and  23rd  Sts.. 
Sacramento.  One-story  frame  private 
garage. 

Owner James  Fallrath.  2223  P  St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .C.   J.    Ettell,    1515    23rd    St., 
Sacramento. 

COST.    $450 


RESIDENCE 

NO.  3006  D  ST.,  on  E  i^  of  N  i^  Lot  1. 
D,  E,  30th  and  31st  Sts.,  Sacramento. 
Six-room    residence. 

Owner John     N.     Rountrer,     815V^ 

20th   St.,   Sacramento. 
Architect  ..  .None. 

Contractor.  .William      M.    Morris,       816 
20th,   Sacramento. 

COST,    $2000 


FRAME    BUILDING 

LOT    7,    B,    C,    30TH    AND    31ST    STS., 

Sacramento.      Frame    building. 

Owner Antonine    Masi    &    Guisep- 

pina  Masi. 

.None. 

.Peter     Leoni,     1415     P    St., 

Sacramento. 
,".,   ']o.      Dated   Jan.   29,   '15. 


Architect  . 
Contractor 


SAND   BLAST   REAR   WALL 
NO.    505   J   ST.,   on   Lot   8,    I,   J,    5th    and 
6th  Sts.,  Sacramento.  Sand  blast  rear 
wall    of    building. 
Owner Young  .Men's  Christian  As- 
sociation. 
Architect  .  .  .None. 

Contractor .  .John    S.     Martin,    24     Cali- 
fornia,   San    Francisco. 

COST,    $1000 


LOS     ANUELES     AND     SOUTHEKN 
CALIFORNIA. 


Filed   Feb, 


COST,   $1545 


ORNAMENTAL  CAST  IRON  LIGHT- 
ING POSTS  AND  LIGHTING  FIX- 
TURES— Cost  not  stated.  Pomona, 
Los  Angeles  Co.,  Cal.  Engineer,  Ed- 
ward Baker,  Superintendent  of  Streets, 
Pomona.  Owners,  City  of  Pomona. 
Ornamental  cost  iron  electric  light 
posts  are  to  be  installed  on  eight  of 
the  principal  streets  in  Pomona.  Plans 
are  complete  and  the  City  Council  has 
passed  resolutions  of  intention  calling 
for  bids  on  the  woik.  Complete  in- 
formation can  be  secured  by  address- 
ing the  .Super-intendent  of  Streets,  Ed- 
ward   Baker.    Pomon.i. 

APART.MENT  HOUSE— 2  story  and 
base,  brick  and  steel,  $35,000.  Los  An- 
geles, Cal.  Architect,  L.  L.  Jones,  Cen- 
tral Bldg.,  L.  A.  Owner,  L.  L.  Jones, 
Central  Bldg.,  L.  A.  The  building  will 
be  erected  at  the  corner  of  Wesrmore- 
land  and  7th  streets,  covering  an  area 
of  60  by  135  feet.  There  will  be  a 
total  of  fifty  rooms,  arranged  in  suites 
of  three,  four  and  five  rooms.  Interior 
will  be  finished  in  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  Plans 
provide  for  steam  heat,  an  automatic 
elevator  and  hot  water  system.  Pri- 
vate baths  and  wall  beds  will  be  used 
in  all  apartments.  Vacuum  cleaning  is 
also  specified.  Bath  rooms  will  be  fin- 
ished in  tile.  Entiance  will  have  mar- 
ble wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  complete  and  the  work  will 
be  done   by  Day  Laboi-. 

HOTEL  AND  STORES— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  none.  Owner 
represented  by  E.  Anderson,  950  West 
37th  Place,  L.  A.  The  building  will  be 
erected  at  the  corner  of  Main  and  Jef- 
ferson streets  and  will  cover  an  area 
of  137  by  219  feet.  The  building  has 
been  designed  for  a  six-story  struc- 
ture. There  will  be  thirteen  stores  on 
the  ground  floor  besides  the  hotel  en- 
trance and  lobby.  Upper  floor  will 
contain  a  total  of  68  rooms  and  a  num- 
ber of  baths.  Interior  will  be  finished 
in  pine  throughout.  There  will  be 
steam  heat  and  a  hot  water  supply. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  The  carpentry 
work  will  be  done  by  Day  Labor.  .Mr. 
Anderson  is  now  taking  subfigures  on 
all   other  parts  of  the  work. 

LIBRARY — 1  story  and  base,  brick, 
$25,000.  Los  Angeles,  Cal.  Architects, 
Kysor  &  Biggar,  Wright  and  Callen- 
der  Bldg.,  L.  A.  Owners,  City  of  Los 
Angeles.  Bids  opened  for  this  woik 
show  H.  E.  I.,arie,  Watts,  low  on  the 
general  construction  at  $22,949,  and 
Cass-Smurr-Damerel  Co.,  L.  A.,  low  on 
the  heating  and  ventilating  at  $1,375. 
Contracts  have  not  been  awarded.  The 
building  will  cover  an  area  of  48  by 
mo    feet. 
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POST  OFFICE— 2  story  and  base, 
$150,000.  I^ong  Beach,  T^os  Angeles  Co., 
Cal.  Architect.  Suporvi.sine  Architect 
O.scar  Wenderoth,  Washini?ton,  D.  C. 
Owner.s,  United  States  Government. 
The  original  appropriation  for  con- 
structing the  Federal  building  at  I^ong 
Heach  has  been  reduced  from  $308,000 
to  $1.50,000.  This  amount  is  now  avail- 
able and  construction  will  be  started 
very  shortly.  The  building  will  be  a 
two-.'itory  and  basement,  fireproof 
fireproof  structure.  Further  notice 
will   be  given  when  bids  are  called. 

RAILROAD  STATION— 1  and  2  story 
and  base,  reinforced  concrete,  $260,000. 
l>os  Angeles,  Cal.  Architects.  Hunt  & 
Burns,  Mcl.«ughlin  Bldg.,  U  A.  Own- 
ers, Salt  Lake  Railroad  Co.  Prelimin- 
ary plans  have  been  prepared  for  a 
large  reinl'orced  concrete  passenger 
.station  which  is  to  be  erected  on  the 
ea.st  bank  of  the  Los  Angeles  River 
.south  of  Seventh  street.  In  connec- 
tion with  the  construction  of  this 
building  the  railroad  company  has 
asked  the  City  Council  for  the  vaca- 
tion of  parts  of  certain  streets.  This 
matter  is  now  under  consideration  by 
the  Street  Committee,  and  construc- 
tion cannot  be  undertaken  until  this 
is  settled.  Further  mention  will  be 
made  of  the  work. 

SCHOOL — 2  story  and  base.  Class  A 
construction,  $45,000.  IX)S  Angeles. 
Cal.  Architect,  A.  C.  Martin.  Higgins 
Bldg.,  L.  A.  Oners,  City  of  Los  An- 
geles. The  building  will  be  erected 
on  Macy  street,  and  has  been  designed 
for  an  eight-room  school  with  assem- 
bly hall  and  domestic  .science  depart- 
ment. Interior  finish  will  be  of  pine 
throughout.  .Maple  floors  will  be  used 
in  the  class  rooms.  There  will  be 
steam  heat,  modern  school  plumbing 
and  a  vacuum  cleaning  system.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing   prepared. 

SCHOOL — 1  story  and  base,  hollow 
tile  construction.  Cost  not  stated.  Los 
.\ngeles,  Cal.  Architect.  W.  C.  Fen- 
nell,  Baker-Detwiler  Bldg.,  L.  A.  Own- 
ers. Hawthorne  School  District.  The 
building  will  cover  an  area  of  175  by 
75  feet.  The  building  will  contain  eight 
class  rooms,  assembly  hall,  library, 
teachers'  room.'i,  principal's  office  and 
departments  for  manual  training  and 
domestic  science.  Interior  will  be  fin- 
ished in  pine  with  some  maple  floors. 
Plans  provide  for  a  central  heating 
system  and  modern  school  plumbing. 
Program  clocks  and  vacuum  cleaning 
will  be  installed.  Exterioi'  of  the 
building  will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  figures 
are  now  being  taken.  Bids  will  be 
opened    on    February    20th. 

SCHOOL — 2  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal. 
Architects,  Hudson  &  Munsell,  Stlm- 
son  Bldg.,  L.  A.  Owners,  City  of  Los 
.Angeles.  The  building  will  be  erected 
on  Staunton  avenue  and  has  been  de- 
signed to  contain  eight  class  rooms 
and  an  auditorium  seating  250  people. 
Corridors  and  staliways  will  be  of  re- 
Infoici'd  concrcto.  Interioi-  finish  will 
be  of  pine  with  maple  floors  in  the 
class  rooms.  Plans  provide  for  steam 
heat,  modern  school  plumbing  and  vac- 
uum cleaning  system.  lOxterior  of 
the  i)ull(llng  will  be  ('.•iced  with  pressed 
brick.      Plans    are    being    prepared. 

SCIKIOL  (IIJOUP—  I  and  2  story,  hol- 
|,,u      III.'     (.onsliiH'linii,        $i:i.-.,iH>0,       Re- 
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dondo,  Los  Angeles  Co.,  Cal.  Archi- 
tects, Allison  &  Allison,  Hibernian 
Bldg.,  L.  A.  Owners,  Redondo  School 
District.  Bonds  in  the  sum  of  $150,000 
have  been  voted  and  sold.  No  plans 
have  been  prepared  and  none  of  the 
details  have  been  determined.  Prelim- 
inary plans  will  be  prepared  by  the  ar- 
chitects at  once.  Further  mention  will 
be   made   of   the  work. 

SCHOOL  GROUP — 1  and  2  story,  re- 
inforced concrete,  $150,000.  San  Fer- 
nando. Los  Angeles  Co.,  Cal.  Architect, 
.lohn  C.  Austin,  Baker-Detwiler  Bldg.. 
L.  A.  Owners,  San  Fernando  High 
School  District.  Bonds  in  the  sum  of 
$150,000  have  been  voted  and  sold.  The 
new  building  will  include  the  audito- 
rium, .science  hall  and  mechanics' 
building.  The  construction  will  be  of 
leinforced  concrete  with  plastered  ex- 
terior and  tile  roofs  to  correspond  with 
the  present  buildings.  Plans  are  be- 
ing  prepared. 

Contracts  Awarded. 

COMMISSARY  BUILDING  AND  CAR 
SHED — 2  story  and  base,  brick,  $30.- 
000.  Los  Angeles,  Cal.  Engineer,  Chief 
Engineer  G.  W.  Harris.  Kerchoff  Bldg., 
L.  A.  Owners,  Santa  Fe  Railroad  Co. 
Contractor,  A.  W.  Anson,  S45  Third 
street.  Santa  Monica.  Contract  price, 
$:iO.OOO. 


PORTLAND  AND  OREGOJi 

CAST  IRON  PIPE  AND  PIPE  FIT- 
TINGS— Cost  not  stated.  Portland, 
Ore.  Engineer,  City  Engineer.  Port- 
land. Owners,  City  of  Portland.  Plans 
are  complete  and  figuies  are  now  being 
taken  for  furnishing  the  City  of  Port- 
land with  approximately  5.000  tons  of 
cast  iron  pipe  and  pipe  fittings.  Bids 
will  be  received  for  the  following 
(luantities  and  sizes:  200  tons  6-Inch, 
1,000  tons  8-inch,  430  tons  12-inch,  600 
tons  24-inch,  2,330  tons  30-inch,  and 
50  tons  of  specials  and  fittings.  The 
date  for  opening  bids  has  not  been  set. 
Complete  information  can  be  had  from 
the    City    Engineer. 

SCIIOOI.. — 2  story  and  base,  brick. 
$15,000.  Silverton.  Ore.  Architect.  P. 
Chapell  Browne,  Mohawk  Bldg.,  Port- 
land. Owners,  City  of  Silverton.  The 
building  will  cover  a  ground  area  of  90 
by  75  feet  and  has  been  arranged  to 
contain  ten  class  rooms  and  an  audito- 
rium to  seat  250  people.  The  steam 
heating  s.vstem  installed  in  the  former 
buildjpg  will  be  used  in  the  new.  In- 
terior finish  will  be  of  pine  throughout. 
.Model  n  school  plumbing  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  a  general  contract 
will  be  let. 


SEATTLE  AND  WASHINGTON 


BRIDGE— Steel  span,  $25,(miO.  Ren- 
ton,  Wash.  Engineer,  County  Surveyor 
Denton,  Seattle.  Owners,  King  County. 
Bids  are  now  being  received  by  the 
County  Commissioners  for  the  con- 
struction of  a  120-root  span  steel 
iiiidge  ov«M-  the  Duwamish  River  at 
UtMiton  .lunction.  The  bids  will  close 
on  or  about  February  25th.  The  esti- 
mated cost  of  the  structure  is  placed 
!it     $25,000. 


CI.ASSIPIKn    INDKX. 
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Contractors'  and     Dealers'  Aasoelatlon 
Page    36 


Wednesday,      Feb.       .0,       1915. 

General  Contractors'   Association,   110 

Jessie    St.,    San    Francisco.  .  .Page    37 
Builders'    Exchange,     180     Jessie     St., 

San   Francisco    Page   39 

Specialty  Contractors'  Protective  As- 
sociation,  185  Stevenson  St. ..Page  40 
AlTTOMOBII.,E    TURNTABLES. 
Dellamore   Turntable   Co.,    3S5    Eighth 

St.,    Oakland Inside    front    cover 

ATTORNEYS. 
Munday      &      Williams.      615      Phelan 

Bldg.,    San    Francisco Page    33 

BANKS. 
Bank   of   Italy,    Market    and    Mason 

Sts.,    San    Francisco Page    2 

BOII^ERS — KITCHEN. 
Gas    Appliance    Sales    Co.,    218    Pacific 

Bldg Inside  front  cover 

CONTR.ACTORS  AND  BUILDERS. 
Filippis.  v.,   866  Union  St..   San   Fran- 
cisco     Inside   front   cover 

CABINET    MAKERS. 
Hunter,   R.   J.,   expert  cabinet   maker, 
2156  Telegraph  Ave.:  dealer  in  ma- 
hogany,   antique    and    all    kinds    of 
furniture;     repairs     and     polishing; 

Telephone     Oakland     3735 

CONCRETE    MIXERS. 
Bacon    &    Co.,    E.    R.,    38-40    Natoma.  . 

"ppko^Q     26 
CONTRAC'TORS'    MACHINERY. 
Bacon   &    Co..    E.    R..    38-40    Natoma.. 

Page    26 

DOOR    CHECK    AND    SPRING. 
Morrell,  F.  D.,  278  Natoma,  San  Fran- 
cisco     Page    S 

Rischmuller,  G.,  852  37th  St.,  Oak- 
land.   Cal Page    2 

DRUGS. 
Clover    Leaf    Pharmacy,      Cloverdale, 
Cal Page    3 

FIRE  INSURANCE. 

Boggs,   Fred   H.,   68   Post Page   3 

FLOORING. 
White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    33 

GAS   MACHINES. 
Utilities      Gas      Generator      Co.,      340 

Sansome  St..  S.   F Page  2 

GENERAL    CONTRACTORS. 
Filippis,  v.,  866  Union  St.,  San  Fran- 
cisco     Inside   front  cover 

GRATES,  MANTELS  AND  TILES. 
Kelly  C,   J.   T.,   723   7th   St.,   Oakland, 

Cfl.1  '  PflETG      6 

HARbwbob     LUMBER, 

White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    33 

IRON    WORKS. 

Brode  Iron  Works,  31-37  Hawthorne 
Page    1 8 

Schrader  Iron  Works,  Harrison  be- 
tween   Sth    and    9th Page    26 

KITCHEN    OUTFITS. 

lis  Co.,   John  G.,   839   Mission  St..   San 

Francisco     Page    2 

LUMBER. 

Taylor  &  Co..   2006  Grand,  Alameda.. 

OIL  BURNERS.  " 

Johnston   Co..    S.   T..    1329    Mission   St., 

San    Francisco Inside    back    cover 

PAINTERS    AND    DECORATORS.    N 

Cahill  &  Co.,  James.  372  12th  St.. 
Oakland.    Cal Page    2 

PAINTERS,    PAPER     HANGERS,     ETC. 

Schafer,  Fred  (House  and  Fresco 
Painter)  145S  Green.  Phone  Park 
1197.  Shop,  111  Franklin,  San 
Francisco     

PANELS. 

White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    3S 

PATENT  WINDOWS. 
Simplex   Window   Co..    525   Market  St., 

San    Francisco    Back    cover 

PHOTOGR  APHER- 
Scott,  Walter  A..   558  Market  St..  San 

Francisco     

PLUMBERS. 
Kllmm.    Frank    J..    221    Oak    St..    San 

Francisco    Inside    front    cover 

REVERSIBLE    WINDOW^S. 
Simplex   Window  Co.,   525   Market  St., 

San    Francisco    Back    cover 

WALL    PAPER    A    WINDOW    SHADBS. 
Cnhill    &    Co..    James,    372-74    12th    St.. 

Oakland      Page     2 

W^ATER    HEATERS. 
Gas    Appliance    Sales    Co.    21 S    Pacific 

Bldg Inside  front  cover 

Pittshursrh     Water     Heater     Co..     237 

Powell     Page    3 

VENEERED    P.ANELS. 
White    Bros..    51h    and    Brannan.    San 

Francisco     Page    33 

AVIMIOW.S — PATENT. 
Simplex    Window   Co..    525   Market  St.. 

San    Frnnelseo    Back    cover 

WINDOAV   SHADES. 
('.•ihill    \-    Co..    .lames,    372-74    12th    St.. 
Oakland,   Cal Page    9 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    "Wright.      Treasurer.    Chas.    W.    Gompertz. 

Vice-Pres.,    A.    H.    Bergstrom.     Secretary,    Wm.    E.    Hague. 
DIRBiCTORS,    l»14-lin6. 

Bergstrom,    A.    H.     Lansing,  Frank  P.        Thurston,  E.  T. 
Fee    Grant  Linden,  Wm.  Walker,  Geo.  H. 

Giniey,  Edward  Lindgren,  A.  F.  Wright,  Chas. 

Gompertz,   Chas.   W.    McLeran,  Ralph 

Floor  Manager  Bookkeeper  Clerk 

Geo.    A.    Maas  C.   S.   Dorrel.  E.   A.   McCallum 

MEMBEXa. 


General      Contrac- 
tors 

CStockhol<iera> 

Ackerman  Ml  Son, 
O.   B. 

Amweg,  Fred  S. 

Anderson  &  Co., 
W.   W. 

Beach  &  Heffer- 
nan. 

Beck,   John   E. 

Beetham,    A.    H. 

Bejrgren  &  Son. 
Louis  G. 

Biller,   John 

Bluxome   &   Co. 

Bosworth,     P.      H- 

Boyd,  Kerr  &  Mc- 
Lean 

Brandt    &    Stevens 

Braunton  Bros. 

Brutcher  &  Serna 

Caine.   Thos.    W. 

Caldwell   &  Son 

Carlson.    Elmer 

Casty,   John 

Cobbv.    J.   W. 

Cole.    P.    J.       _  „ 

Collman  &  CoU- 
man    Co. 

Commary  -  Peter- 
son   Co.    (Inc.) 

Cox    Brothers 

Craemer.   O.    A. 

Day's  Sons.  T.  H 

Farquharson,    D.B. 

Fee,   Grant 

Ferrolite   Co. 

Finlayson,   M.    M. 

Flaherty  &  Ogle 

Fletcher,   James  P. 

Foster-Vogt   Co. 

Garden  Co.,  Frank 
M. 

Giniey,  Ed. 

Glaze.    Robert 

Gleeson,   James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing,  B.   R. 

Hamerton  &  Son, 
Wm.    C. 

Hamilton,   Peter 

Hansen.  C.  W. 

Healing,  George 

H  e  a  1  y  -  Tibbltts 
Constr.   Co. 

Heaphy,  J.  J. 

Heckenroth  & 

Schell  ^   ,^ 

Hennlngs,   Adolf 

Hemminga,   W.   I* 

Henning,    W.   H. 

Hill,   J.   A. 

Holt.   O.   C. 

Johanson,    J.    Eric 

Johnson,    Joel 

Jones.  Fred  C 

Klenck,    F.    J. 

Klyce.    Harvey    A. 

Koenig.  C.  J.  U. 

Kohn,    Alfred 

Koenlg.    L.    B.    G. 

Kress.   S.   B. 

Kuykendall,    J.    O 

Lange  &  Berg 
Strom 

Lansing,  Frank  P. 

Larsen      &   Larsen 

Linden,   William 

Lindgren   Co. 

Lindsay,    Chas,    M. 

Lynch,    P.    J. 

MacMillen,     R.S.K. 

MacDonald  & 
Kahn 

Mager    Brothers 

Martin,    William 

Masow  &  Morri- 
son 

McClenahan  & 

Co.,   T.    W. 

McLean,    Nell 

Mltrovlch.    J.    L 

Moore  Bldff  Co. 
CL    P. 


Moore     &     Burlln- 

game 
McLaughlin,      Jas. 

U 
McLeran  &  Peter- 
son 
McMullin    -    Von 

Voorhies    Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neidick.   Frank 
Newsom,    Wm.    A. 
Nielsen.   N.    F. 
O'Brien,  J.  J. 
Olson,    Andrew 
Owsley.   Burt  T. 
Petterson   &  Pers- 

son 
•Pratt,  J.  J. 
Quinn,  P.  P. 
Ransome  Concrete 

Co. 
Rednall.  W.   W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandl.    F. 
Rushton,   C.   A, 
Sauer,    Adam 
Saywell,    Svlvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller   Brothers 
Speidel,    P.    F. 
"Stockholm    &    Al- 

lyn 
Strehlow,     Freese 

&   Peterson. 
Taylor  &  Goericke 
Terrill,    W.    A.    Jb 

C.    C. 
Tessmer.  H  A. 
Thurston     &     Co.. 

E     T 
Trost,    Robert 
"Van    Sant-Hough- 

ton    Company 
Vezina,  L.  N. 
Walker,     G    H.     & 

Seth 
Ward  &  Goodwin 
Wendefring,   J. 
Witzelberger,   J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright.    G.   A.* 
Wright,  Chas 
•Honorary  Mem. 

Architectural  Tron 
Works. 

Brode  Iron  Works 
Eureka     Wire      & 

Iron  Works 
Hillard    &    Co.,    C 

J- 

Kell    Iron   Works 

Leutholdt    &Co..  M 

Monarch  Iron 

Works 

Michel   &  Pfeffer 

Sartorlus   Co. 

P  a  1  a  1 1  n  a  Iron 
"Works 

St.  Francis  Orn. 
Iron    Works 

Ralston  Iron 

Work? 

"Vulcan    Iron   Wks. 

Western  Iron  Wks 

West  Coast  Wire 
&  Iron  "Works 

Arch.  Sheet  Metal 
Worka. 

S.  F.  Metal  Stamp- 
ing  &    Corr.    CO: 

Arch.  Terra   Cotta. 

Calif.    Pottery    Co, 
Carnegie    Brick    & 

Pottery    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 
Qladdlng      -      Mc- 

B«an  Co. 


McNear       B  r  1  clc 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 

Art  Ceilings. 

3erger  Mfg.   Co. 

Art  Gla«s. 

Grosslicht  &  Dln- 
nlene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic       Plaster 

Decorations. 

Benkman,    Ed.     G. 
Bdnner    Theodore 
Larson.  O.  F. 
Lipp  &  Co.,  I.  P. 
Co. 

Asbestos  Materials 

Johns  -  Manville 
Co..  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asphalt  &  Bitum- 
inous  PaTing. 

Nugent,    Robinson 

Attorneys. 

Altken   &   Aitken 
Perkins,   Geo.   R. 

Auto  Delivery. 

Federal  Transfer 
&   Dray  Co. 

Peerless  Motor 
Dray   Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles.  T.  C. 
Bolters. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns    -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois  Surety   Co. 
Hughes.   Chas.   T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengler 
MacMeans.    H.    "V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster   Co.,   Per- 
cy V. 

Brick    Contractors 

Anderson    &    Ral- 

ney 
Alexander,    Robt 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin,  Jean 
Drake,  H.  L. 
Finnila.  M.  A. 
Gilbertsen.  L. 
Hogberg    &    Lud- 

wig 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey  &   Collins 
Reed  &  White 
Tingberg,    .John 
Whitney  &  Davles 

Brick  Dealers. 

Bay   Develop.   Co. 
Cal.   Brick   Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
W^estern    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 


Building  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  cfe  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.  Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co.. 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and   Company. 

CowJl  Lime  aiO 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerin  &  Co.,  J.  S. 

Hollcway  E  x  p. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    "W. 

Jorgensen   &  Co.,C 

Klnnear    Mfg.    Co. 

Lennon  Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,   Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott    &   Co. 

Roman    Co.,    C 

Ryan,    George 

S.    F.       Lime    Co. 

Shannon,   M.   T. 

-Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'ry  Wks 

Stoner,    O.    W. 

Waterhou:*e  & 

Price  Co. 

Western  Asbestos 
Magnesia   Co. 

W^estern  Builders' 
Supply   Co. 

We.stern  Develop- 
ment   Syndicate. 

"Wtestern  Lime  & 
Cement  Co. 

Whlttler  -  Coburn 
Co. 

Woods  &  Hud- 
dart 


Card  Kile  Co. 

Architects'    Card 
File   Co. 


Cement    Dealers. 

.A.lsen's       Portland 

Cement    Co. 
City   Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co..  J.  E. 
Guerin  Sl  Co.,  J.  s. 
Lennon   Co..    J.    E. 
Lilley  *•  Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Stajidard   Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes.    H.    J. 

Clay   Products. 

Cal  Brick  Co. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,    W. 
Gneccov   M.   H. 
Hansen    &    John- 
son. 
Haun.    C.    C.    W. 
Hurley,    P. 
Leonard.   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller.  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,     John 
Nllson  &  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Rasmussen.    A. 
Rlbonl,   Henry 
Schlosser,    Max 
Schmidt   &   Son,   J. 
iundberg,   A. 
Spargo,     John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,  L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,   E.  R 

Road   Machy.   Co 
Lansing  Co. 
Liivermore        Co., 

Norman    B. 

Contractors' 

E^qulpment-. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,   Sanford  N. 

Orenstein  -  Ar- 
thur Koppel   Co. 

Cornice     AVorks. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     gz 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln   &  Roberts. 
Crown      Cornice 

Works 
Cronan.  Wa. 


Elite   Sheet    Metal 

Works 
Guilfoy  Cor.    Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice   Co. 
S.   F.  Metal   Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson   Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teiriaJ     Co. 

Cassarretto,     John 

City    Supply    Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Fox,   John   L. 
Keene   Co.,R.  E.  G. 
Reigle    &     Jamel- 

son 
Taylor.   L.    A. 
Whlttler  -   Coburn 

Company. 


Door    Opener  ana 
Closer. 

Rlschmuiler.  Geo. 

Saectrlc    Fixtures. 

City   Electric  Co. 

Gas    &   Elec,  App. 

Co. 

Pac.    Gas    &  Elec 

Company. 


Electric  Wiring  A 
Eaulpment. 

American  Elect. 
Eng.   Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks    &   Folte 

Kirsten,   W.   H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elec.    Co. 

Peters,    Gus.   J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.   A.    E.    B 

Rochdale     Elec.Co 

Schimetschek.    M. 

Turner    Co..     The 

Vltt    Elec.    Co. 

Weldenthal  -  Gos- 
liner    Klec.    Cr.. 

We1ol    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

Bstimator. 
Dillon,    B. 


M 

MorE«r.    E.    J. 
Peteraon,  P.  O. 
Priddle.    Arthur 
Walker,     J.     M. 
Church 

Floor«(      Coinpoal- 

tlOB. 

ArtoUth     Mfff.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co..    J-    E. 
Flbrestone     & 

Rooflngr    Co. 
Flaherty    R.    &.    P. 

Co..    R.    H. 
Malott    &  Peterson 

Fl**ra,    Hnrawsad 

H«.rdwood   Ivit.   Co 
Inlaid   Floor  Co. 
Pac.    Floor    Sand- 
Jni  Co. 

G«lTaBla«<        Iroa. 

Baker     &     Hamil- 
ton ^ 
Berger    Mfg.    Co. 
G«a  Flxtare. 

Day    Co..    Thomas 

Oaa    HeatiBK    Sya- 
tcnta. 

R<B  a  t  o  r  System 
Gas     Heating  Co 

G«m«1Ibc    Tanka    A 
Ptinipa. 

Brown,  F.  R. 
Blalsdell   Mchy.Co. 

Glaaa     A     Glaalns. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman   Bros. 

Fuller    Co..    W.    P. 

Qroaallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlB«lon  Plate  & 
"Window  Qlaas 
Co. 

Pioneer  Plate  & 
Window  Glaas 
Co. 

■chwarx  A  Oott- 
lieb 

Ormdiutc. 

Branlck.    J.    P. 
C»rlln   Brofc 
C«»»«.retto,     John 
Devlncenzl    St    Co.. 

EHllon        Teamlngr 

Co. 
Federal      Transfer 

Co. 
Olord   Co..   O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
Rule   Co .    B.    M. 
Leanorv   Co..    J.    E 
Leffler,    Fred 
McOltnctiey  A 

Monohan 
Uontafue  Co..  P. 
O'Day  Co..  Dan  1 
O'Donnell.  Philip 
Powera.  Chaa.  J. 
ilbley    Grading    A 

Teaming    Co. 
■  tar  Con.  Co. 
Wright   <^'-      J.    H. 

Ul«««t*      Cnrfclnac. 

Graham        Granite 

Co. 
Lead    Granite    Co.. 

Pacific  Granite  Co 
Tronoff.  .Tohn 

OrrnT*!. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terlaJ    Co. 

Caaaaretto,       John 

City  Supply  Co. 

Itandard  Cruahed 
Rock  Co 

Star  Contracting 
Company 

gtone  rn  .  TC.  B.  A 
A.    U 

nar«w*o«  Deal- 
era. 

Inlaid     Floor    Co. 

Hardwood  Inte- 
rior  fa 

Union  Floor  Co. 


BUILDING  AND  ENGINEERING  NEWS 


Wood  Lumber  Co.. 

E.  K. 
Ud'warF,    U«alerBh 

Ba^er     A     Hamil- 
ton 
Bennett    Bros. 
Kruse.     J.     H. 
Joo«t    Bros. 
Meyer.    Adoph 
Norman     A     Sons. 

F.  G. 
Palace   Hd"  ware  Co 
9.    F.    Hd'ware    Co 
Smith    Co..    P.    A. 

Ueatlnc  A  Veotl- 
latlnS' 

Atlas  Heating  A 
Ventilating    Co. 

Klernan   A  O'Brien 

Hurley    Co..    J.    C. 

Liawson,     Herman 

Looney   Co..   J. 

Mangrum   A   Otter 

Snook  A  Co., 
Fred    W. 

Torrid  Zone  Fur- 
nace   Co. 

Turner   Co..    The 

Wilson.    Robt.    M. 

Honae  MoTera  A 
Ralaar*. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan.    D.    J.AT. 

HoUtlns      Bnrl- 
neer. 

Le  Clair,   S.   D. 

Inlaid     Floors. 

Hardwood  Inte- 
rior  Co. 

Inlaid  Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Inteo-locUnx  Tile 
Blocka. 

California        Denl- 
son   Block   Co. 
IroB   Foundnr. 

Stelger      A      Kerr. 
Stove    A     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  A  Hamil- 
ton 

Dawson   A   Noyea 

Tudson    Mfg.    Co. 

Pacinc  Coast  Steel 
Company. 

Trussed  Concrerte 
Steel    Company* 

Wooda  A  Huddart 

Ir*B  Worka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       A 

Iron    Wka. 
Golden    Gate    Iron 

Works 
HUlard   Co..  C.   J. 
Kell    Iron    Worka 
Michel    A    Pfefter 
Monarch        Iron 

Works 
Pacific   Iron    Wks. 
Pacific    Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.   Iron  Worka 
Sartorlus   Co. 
^hraeder'B       Iron 

Worka 
Stelger      A      Kerr 

Stove     A    Foun- 
dry Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Jolart     HaBS«ra     A 
Peat     Oapa. 

Falls    Mfg.    Co. 

'ac.  Bldg.  Mate- 
rials  Co. 

Roman  Co..   C. 

Waterhouse  A 

Price    Co. 

Western  Bldxa 
Supply    Co. 

i.athrra,  Wood  A 
Metal. 

Halzke.     Robt. 

EVlwnrdSs    C.    H. 

Havden.    Fred 

Kaiser.    Joa. 

McABee.    B.   T. 

Raymond.   Wm.   H. 

8nell.    Kalph   U 


lAghtlug   Flxturea 

Day   Co.,   Thomas 
Mohlllte  Co. 

Lime      A      Piaater 
D«alera. 

Arden    Plaster   Co. 

Cal.  Lime  A  Hy- 
drate   Co. 

Cowell  I>lme  A 
Cement  Co. 

Guerln  A  Co.,  J.  8. 

Lennon   Co..   J.   B. 

iPa/clflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lnmber  Dealera. 

Acme   Lumber   Co. 

Chrlstenaon  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  Red- 

wood   Co. 

Hardy  Lumber  Co. 

Hart-Wood  Luna- 
ber  Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggjRS  LumtXT 
Cfo.,  J.  B. 

Loop  Lumber  Ce. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley,  — 

Olson  -  Mahoay 
Lumber    Co. 

Peterson.   BJ.  T. 

Pope  A  Talbot 

Relnhart  Mill  A 
Lumber  Co. 

Ryan,    Georv* 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

9.   F.   Lumber  Co. 

Schouten  A  Co.,  J. 

"'^■ 
Sunset  Lumber  Co. 
TlermanA  Beronle 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    BrOB.A  Co. 
Wood  Lumber  Co., 

B    K 
Wright,     Jr.,    Wm. 

Masmeeltc    Fleer- 

IBS. 

ArtoUth    Mfg.    Co. 

Bender    R.AP.    Co. 

Dwan    A  Co..   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Ooodmanaon.    A.  K 

MaSott  A  Peter- 
son 

Watsonlte    Co. 

Maatela.     Tllea     A 
Oratea 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   A   Otter 
Peerlesa    Agencies 

Co. 

Marble  and  Moaalc 
Work. 

General     Building 

Work   Co. 
Gnecco,    M.    H. 
Grassl   A  Co..   P. 
Mission       Concrete 

*   MobbIc   Wkd. 
Mission  Marble 

Works. 
Muato      Sons-Kee- 

nan    Co. 
New     Era     Marble 

ACnnrrete    Co 
Teltz,    Francis   B. 
Tomagnlnl    A    Co.. 

O. 
Vermont       Mlarble 

Co 

Metal    I.ath. 

Atlantic  Fl  re- 
proofing  Co. 

Berger  Mfg.   Co. 

Holioway  ai)et«l 
Lath    Company. 


Waterhouse  A 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamplns 

S.  F.  Metal  Stamp- 
ing  A   Corn    Co. 

Notary  PnbUc. 

Duncan,    A.    M. 

Olla    and    Greaaea. 

Standard  Oil  Co. 
Union    Oil    Co. 

OrBamental     Plaa- 
terlDK. 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson,   O.    F. 
L'lpp  A  Co..  J.  F 

Palntera   and  Dee 
oratara. 

Baker   Co..    W.   T. 
Bell,  Wm.  J. 
Bernstein.    Wm. 
Blum.    Louis 
Brown,  J.  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlln,   J.   J. 
Copnlck,   T.    W. 
Da  hi,  T.   H. 
Donovan.   V.   J. 
Hansen,     Elblng  A 
Johnson.    C 
Kissel,    Isldor 
Miller.    L. 
Miller.   J.   A. 
McCubbln.    James 
Manning.    John 
Neal.   L.   J. 
Progressive 

Painting  Co. 
Quandt  A  Son 
Ruderman,   I. 
Simon   Nellson    Co. 
Smith.  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk.    Mayer 
Wagner.  Fred 
Warner    Bros. 
Zellnsky,   R. 

Palnta,  Olla  Vam- 
lakea.  BMe. 

Clark   A   Dlckaon 
Cohn   A   Co..    Mar- 
lon   D.  ^ 
Fuller   Co.,   W.   P. 
O'Brien.   J.   S. 
Paint          Products 

Corporation 
Parafflne  Paint  Co 
Pratt    A   Lambert 
W\hlttler  -  Coburn 
Co. 

Pa'tent     Chlmneya. 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hughes.   H.    J. 

Pile      DHvlnar. 

Lamburth.    C.    E. 

Pavlnic    Brick. 

Cal  Brick   Co. 


Pianlns   Mllla. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
CaL  Door  Co. 
Ca,l.    Planing    Mil'.. 
Emanuel.    L.    AE. 

(Inc.) 
Empire         Planing 

Mill 
Hart    A    Burmels- 

ter 
Hermann.    A. 
Herring's   Mill 
Holden    -   Deuprey 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main     St.     Planing 
Premus         Planing 

Mill 
Relnhart     Lumber 

A   Planing  Mill 
Ryan.    Georve 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley. Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plaaterera. 

Bosch.    Herman 
BradleyA  O'Reilly 
Hrennan.    James 
Campbell.   Chaa 
Campbell   A    Will- 
iams 
Connel   Co.,   J.    E. 
Daly,  J.   H. 
Duthle,    Chas. 
i>llmour.   W.  G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MacGruer    A    Co. 
Mellon,    Thos. 
Modlca,  S. 
Mowat    Donald 
Phllbln,    J.    J. 
Sexton.    T.    D. 
Terranova   Bros. 
Wagner,  James  A. 

Plumblns  and  Gaa 
Fitting;. 

Band,  S.  W. 
Bernard,  Geo.  F. 
Dunn,   Nell   H. 
Goss.    Wm.    P. 
Grundy,   Ed. 
Houston.    J.    J. 
Kara.  F.   E. 
Klernan  A  O'Brien 
Lacey.  E.  V. 
Lauder.    H.    I. 
Lawson,    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Qus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook       A      Co., 

Fred    W. 
Turner   Co.,   The 
Wetrel.    Theo. 
Wilson  A  Oo.,W. 

Plnmbera   Sappliea 

Kinney  Co..  R.   W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co., 

H. 
Nelson   Mfg.   Co. 
Pac   Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.  Co. 

Radlatora. 

American  Radia- 
tor Co. 

Hallway   Jiaterlala 

Orensteln  -  Ar- 
thur  Koppel  Co. 

RlSBtnff. 

Lamburth.   C.    E. 

Rooang.  Gravel  A 
Compoaltlon.) 

Bender  Roofing  A 
Paving   Co. 

Cantley  A   Co.,  J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R.  E.  G. 

Lawson  Roofing 
Co. 

Lewis.    W.    S. 

Malott    APeterson 

Rap.held       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Rooflns     (Slate     A 
TUe.t 

Graham.  R.  O. 
w.'hti»«     IM      A 
Flbreatone    A 
Rooflns  Co. 


R*olna    Materlala. 

Johns    -    Manvllle 

Co.,  H.  W. 
Parafflne  Paint  Co 
Waterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,    Btc. 

ttay    Develop.    Co. 

Cal.  Building  Ma- 
Materlal    Co. 

McMulUn    Bros. 

Stone  Co.,  E.  B.  A 
A.    L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbase 
Ctauiea. 

Bill  A   Jacobaen 
Sand  BlaatlB(. 

McDermott.   W. 

Staeet    Metal    Wks. 

Amsler  Sheet 
Aletal   Works 

Appman  Cornice 
Works 

Atlas  Heating  A 
Ventilating  Wka 

Capitol  Sheet 
MTetal   Works 

Comyns  A  Nygren 

Cronan,  Wm. 

Crown  Cornice 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornice 
Works 

O.  A  M.  Sheet 
Metal    Worka. 

Gullfoy        Cornice 

Hlbernla  Sheet 
Metal    Works 

Hughes.   H.   J. 

Ideal  Cornice  Wka 

Korell  A  Co.,  J.  A. 

Modern  Sheet  Met- 
al Work*. 

Morrison  A  Co. 

a  F.  Metal  Stam- 
Ing   A    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts Co. 

Wetetern  Furnace 
A   Cornloe  Co. 

Sidewalk      Llshta. 

Jackson   Co.,    P.  H. 
Dwan  A  Co..  J.  B. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Bnlldera. 

Blsh-op    A   Peralno 
Boiler.  John 
Jacobsen.   J. 
Porier.  W.  F. 
Stewart.  J.  K. 

Statleaery. 

Foster   A  Short 
Wright,   J.    H. 

Steel    Bare. 
Baker     A     Hamll- 

ton 
Dawson   A   Noyea 
Woods      A      Hud- 
dart. 

Pacific  Coast 
Steel    Co. 

c?oule    Co. 

Steel   Erector. 

Scheuer,    Fred    C. 

Pioneer    Con.    Co 

Williams        Co  n  - 

Btructlon   Co. 

store   Franta 

Kawneer   Mfg.   Co 

Stmctnral         Steel 
Coatraetora, 

Central    Iron    Wks 

Dyer   Bros. 

Judson    Mfir.    Co. 

Pacific  Structural 
Iron   Works 

Pac.    Rolling  Mills 

Bchraeder'a  Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

StOTOB. 

Mangrum    A  Otter 
Stelger   A   Kerr 
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Str«etttral        St^el 
CoBtmctora. 

Brode   Iron    Wka. 
Dwer    Bros. 
Golden    Oate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan   Iron   Wks. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    CSias  E 

Teamlns    A    Grad- 
ing. 

Branlck.  J.  P. 
Bianchinl,   O. 


Federal  Transfer 
&   Draylng   Co. 

Carlln    Bros. 

Devencenzl  &  Co., 
L. 

Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draylng    Co. 
Harbor        View 

Contract  Co. 
Huie  Co.,  E.  M. 
Lennon  Co..  J.  E. 
Leffler,  Fred 
MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,  D. 
Powers.  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

TlllnB. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttP* 
Peerless  Agencl»- 
Co. 

Vacimtii     I'    - 

Bill    &     Ja.nh-'  ■ 

Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens    Co. .Frank 

A. 


Hyd«    Henry    C. 
United    Elec    Co. 

Wall    Ueda. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  Works. 

WliiteTTaahIng: 

Brlckley,    P.    J. 
Relgle  &  Jameison 
Taylor,    L.    A. 

Window    CleanloK. 

American   Window 
Cieanins    Co. 

Windows.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND   DIRECTORa. 

President,    H.    Maundrell.  Financial   Secretary.    S.    A.    D.    Schenck. 

Vice-President,   E.   J.   Brandon.  t^^a  t  Secretary,  w.  J.   Carberry. 

Treasurer,   C.    W.    Withlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    iMaundrell 
E.   J.   Brandon 
C.    W.    Withlngton 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.  Chlsholm 
Robert   Dewar 
Alexander    Mennl* 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


MEMBBB8. 


Architectural    Iron 
W^orlu 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Keil   Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woika. 
Hlllard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenaon       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'"hoenlx    Iron  Wks 
Talston  Iron  Wka 
Lorenz  Schaffer  & 

Co. 
icnrader  Trrt 

Works. 
6t.      Francis     Orn. 

Iron    Works 
•telger      &       Kerr 

Stove    St     /Toun- 

dry   Co. 
/ulsen   Iron   Wks. 
Western  Iron  Wks 
Withlngton.  C.  W. 

Art  Glaas. 

Ingerson  &  Glaser 
Co. 


Blackamlth. 

Paul   Kleiber 

Bonda. 

Coatelio    &    Cutler 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire   State  Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.  of  Maryland 
Gaie,  M.   A. 
Hlllman    *  Son.J.R 
Jones,    Edward   M. 
lAWton,   A.  F. 
Lloyd    &    Spengler 
MecMeans,    H.    V. 
National        Surety 

Co. 
Fadflc   Coast    Sas- 

ualty    Co. 
Perley,   A.   B. 
Smith,   Leo   J. 
U  n  M  tt  e  d       States 

Metal    Hroducts 

Co. 
United      States 

ridelity        «.n<J 

Ouarantr   Co, 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &. 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -   Karts- 

choke  Brick  Co. 
Remlllard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 

BulldluK    Material. 

California      Build- 
ing   Material 

City   Supply   Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific   Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafline   Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldr?' 

Supply    Co. 


Cement    Dealer* 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Standard  Portland 
Cemf>^nt  Co. 

Clay   Prodncta. 

Cal  Brick  Co. 
StanquUt,  IMward 


Concrete. 

Chase,    Silas    A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster  &   Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualettl.  J. 

Petersen,   H.  L. 

Sartorio,    Charles 

Stanqulst    & 

Forbes 

Zimmerman.  L.  M. 

Concrete      Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractora   & 
Bulldera. 

Allen,    Alex.    M. 
Anderson,   W.   W. 
Arthur.   L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.   A. 
Braunton  Bros. 
BuTdlck,    V/m.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chlsholm,     R.     A. 
Cobby,   J.   W^. 
Coburn,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conrad,   H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  E. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   Q. 
Gallagher,     Frank. 
Gardiser,     Florent. 
.Grelg,  Robt. 
Hansbrough    Bros. 
Healey     -     Tibblts 

Con   Co. 
Hlnson,  L.   A. 
Hill,    J.    A. 
Holm   &   Son. 
Howkins,   A. 
Ingerson,   C.   A. 
Jacks,  H. 
Jones,    Paul 
Jones.   W.    G. 
Kent.   R.   H. 
Knowles  &   Relch- 

l<»v. 
Leiter,      E.      T.      ^ 

Sons. 
Lyncn,  M.  C, 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBain,  J. 

McKilllcan,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,   B.  T. 

P%nny,   Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  .\1- 
lyn. 

Terrill,   Q.   C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

BuUer,   Thos. 

White  Bros,  (car- 
penters). 

Corulce  Worka. 

Amsler,   C.   S. 
Berger  Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conli'n,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

Contracting 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &  Dennis 
Raymond,  W.  H. 
Curbing:,      Granite. 
McLenegan.    S.    B. 

Damp   Proofera. 

Brlckley,    P.     J. 
Relgle   &    Jimlson 

Door   Openera. 

RIschmuller,   Geo. 

Blectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

Palifornla  Electri- 
cal Workl. 


Central        Electric 

Co. 
City    Electric    Co. 
Decker   Electric  Co, 
Globe  Elec.   Co. 
Levy    Elec.    Co. 
National   Elec.   Co. 

Klevatora. 
Otis    Elevator    Co. 
Van    Emon   Eleva- 

tor    Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doora. 

Norris.    L.    A. 

Floor   Sanding 

Inlaid  Floor   Co. 
Pacrlfic    Floor 
Sanding   Co. 
GrlU    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorlus  Co. 
Withlngton,  C.  W. 
Gen.      Contractora. 
Andrus,    R.    C. 
Brlgham,    H.    B. 
Urockhage,   Foley 

&   Green 
Caldwell   &  Co. 
Ceteghlno    &   Son, 

Louis 
Currle  &  Currle 
Dempnlak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasier   A   FresJer 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
T-Iannah    &   Co.  J.S. 
Hayes,   W.   W. 
Jackson.    A. 
Kuykendall,    J.    O. 
Malley,    Edward. 
Matthies,     Henry 
Peacock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

grift 

Glaaa   and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen,    I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller,  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Team- 
ing. 

Church,    D.    O.,    Co. 
Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.   J. 
McClure.    H.    N. 
Wilhelm,   A.   H. 
Wllkle  Co.,   A. 
Williams,   F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.     B. 

Granite. 
Bradbury,    Thos. 
Cal.   Granite  Co. 
De   La  no  &  Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond     Granite 

Co. 

Hardfvare. 

Joost  Bros. 
Kruse,  J.  H. 
Lorenz,      Scfhffaef 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and      Light. 
Pacific       Gas     and 

Electric    Co. 

Heating    A    Venti 
latlng. 

Burnham  Plumb- 
ing &  Heatlnff, 
Inc. 

Cronan,   Wm. 

Mangrum    &    Otter 

Montague,  W,  W. 
ft  Co. 


Hoaae     MoTlng    A 
Ralalng. 

Blume  Cont'g  Oo. 

Pearson,    E.    K. 

Sullivan.  D.  J.&T. 
Inlaid   Floora. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Ce. 

Pacific  Floor 
Sanding  Co. 

Iron  Worka. 

Lorenz,      ScttifTaer 

&  Co. 
Michaels    A    Pfaf- 

fer 
Mona.rch      Iron 

Worka. 

^^»S*.?,°  ^  Rolling 
Mill    Co. 

Pacific    Struc.  Iroa 

Works. 
Jolat     Hangera     « 

Poat  Capa. 

Kortlck  -  TsiUa 

^  Mfg  Co. 

LiUey   &  Thuraton 

Co. 
Lorenz  Schaffer  & 

Oo. 
•Vestern    BulIderB* 

Supply   Oo. 

Kairneer  Syateia 
Store    Fronta. 

Falls    Mfg.    Co. 
Lllley  &   Thuraton 
Co. 

Light    and    Pevre* 

City   Electric    Co. 
Pac.    Gas    A    Elec- 
tric  Co. 

Lime,    Cement,  Bta 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  ^ 
Cement  Co. 

Lennon,    Jas.    E. 

Lucas.   W.    E. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  A  Plan- 
ter   Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cc. 

Western  Lime  A 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy    Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  J  umber 
Co. 

Kruse.  J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  A 
Lumber  Co. 

Olsen  Mahoney 
Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tlernan  &  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co.,    F.    P. 

Lumber  (Har4- 

>vood.> 

Dieckmann    &    Co. 

Howard,  E.  A.  A 
f.i.. 

Niehaus,  Ed.  F.  & 
Co. 

White    Bros. 

S.    F.    Lumber    Co. 
Machinery. 

Harron,  Rlckard 
ft  MeCone. 
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Maaona    it  dalldrni 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beok      A. 
Bradv.    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher.    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &Sob 
Campbell     Bros. 
Carr.     T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale.   M.    F.   &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
HofTman,   V. 
Hog-berg    &     Lud 

wlj? 
Larsen.    H.    H. 
Lawson.    A.    W. 
McGowan.    M. 
Miller.   J.   W. 
Murray     &     Mow 

bray. 
Mulcahv    Bros. 
Nasrel.    "^'.    T^. 
O'Connor,   J.   J. 
ORourke,    T.    F. 
Scott    Co. 
Halnev     &     Phhll 

llrs. 
Reed    &    White 
Rlnprose.     R.AtSon 
Pcott.   W.   S. 
Walker.    P.    J. 
Watson,    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson.    James    A. 
Wypant,    J.    H. 

Mnrblr. 

American  Marble 
&   Mosaic  Co. 

Columbia  Marble 
Co. 

^rassl.    Peter,    Co. 
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Hunt,   Andrew   T. 

Maino,   F.  L.   &  Co. 

Mu8to   &   Sons,  Jos 
,  Keenan  Co. 

Vermont  Marble 
Co. 

Mantels.    Tll«a 
Gmtea. 

Glnsberg&Co.,  S. 

Klrwln  &  Dono- 
van. 

Mangrum   &   Otter 

Montague    &Co.,W 

Peerless    Aaencles 

Metal     Purring;     A 
Lathing. 

H  o  1 1  0  w  ay  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

National  I-Athlng 
rnd    Furring: 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVIndow 
■W'orka. 
Dwan.  J.   E. 
M*rtar. 

Atlas  Motar  Co. 
Moaale. 

Amer.  Marble  A 
Mosaic   Co. 

Malno,  F.  L.  &  Co. 
Office  Flxtnrea. 

Bateman,    Wm. 

Forbes    &    Son,'A.J. 

Fink  &  Schlndler 
Co. 

Slmmen.    John 

Ornamental 

Plasterers 

Larson.   O.   F. 

Woods.  J.  P. 
Painters. 

Daniels.    Gus   V. 

Donovan,   V.   J. 

Eraser.    J.    P. 

Kuss.    P.    N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark.    J.    H.    , 

Neal.   L  J 

Paint    Barner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 


Palnta,    OUs.    Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.   N. 

Maundrell,    H. 

Pacific  Refining  & 
Roofing 

Paraffine    Paint  Co 

Whittier  -  Coburn 
Co 

Patent     Chlmneya. 

Clawson  &  Co.,  L. 
E. 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 

Pavlns  Brick. 

Cal  Brick  Co. 
PlanloK   Mills. 

Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.   Milline   Co. 

Blking'ton       & 

Hucke 
Herring    Mlll(Inc) 
Kendall.  A. 
Kruse,   J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      t 

Lumber    Co. 
Pacific   Mfg.    Co. 
Relnhart      Lumber 

&    Planing     Mill 

Co. 
Reilly.   P.   F. 
Santa     C'ara     Mill 

&  Lumber  Co. 
San     Matfco     Plan- 
ing   Mill. 
Searle    &    Hayman 
Taylor  &  Co. 

Plaaterers. 

Blnner,    Theo. 
Bradley   &    Rellly 
Carrick.    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,  D.   Ro«8. 

Crlchton,    J.    L. 

Coghlan.    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay.    Johp 

Felt,    R.    D. 

Floodberg  &  Mc- 
Caffery. 

Eraser.   Simon 

Gregg:   &    Clute 

Gllmour,    Wm.    G. 

.lacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf    A. 

Lyde'n   &   Bickel 

MacGruer    &    Co. 

Mennie.    Alex. 

MeCleod,   J.   C. 

Morehouse,   C.    C. 

O'Kane    &    Co..C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   F. 

Plaster     of     Paris. 

Lucas.   W.   E. 
Plumblnfr     &     Gas 
Flttlnc 

AhJbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr..  Co 

Gilley-Schmid    Co. 

Levy.    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  Co.,   The 

Real  Estate. 

Williamson    Co..H. 
Wittman   -   Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

RUrsers. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Cmsked  ftocm.. 

Holland.   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 
Rooflnir     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

.\Ialott    &  Peterson 

Johns  -  ManviUe 
Co..   H.   W. 

Meuer  Bros.   Co. 

Paclflc  Refining  L 
Roofing  Co. 

Paraffine    Paint  Co 

The  Thos.  H. 
Price    Co. 

Western  Asbestos 
Mag-.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    Jonn 
Holland,  J.   P. 

Sanitary   FIoorlnK. 

Artolith    Mfg.    Co. 

.Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 

MoGuigan.    John 
Stair  RnllderH. 

Bishop.    Wm.    T. 

Stewart.   J.   K. 

Roof   Repairing:    A 

Paint. 

Street    Work. 

Fay,  S.   J. 


Steel 


Rolling 
Doors. 


Pacific     Building 
Material  Co. 


St»ne   Cantractors. 

De    Lane    &    Sons, 

I.    U 
Blan^hard,    W.    W. 
Hunt,   Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Quarries. 

Keystone    Sand  Co 
Raymond    Granite 
Co. 

Teaming. 

Dillon,    D. 
Eureka      Teaming 

Co. 
Holland,   J.    P. 
McClure,   H.   N. 
Monarch    Teamln 

Co. 
McLenegan,  S.  I 

Terra  Cotta. 


Clark   &   Sons,  N. 
Gladding.    McBean 

&   Co. 
S  t  e  ig  e  r       Terra 

Cotta  Co. 

TlllBg. 

Artolith    Mfg.    Co. 
Ventilators. 

Waterhouse    & 

Price    Co. 

Whltewaahers. 

Relgle    &   Jamison 
Brlckley.    P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  «&  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 


Subscription   Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    5.00 
5  years-    10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 

will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 
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.  years  and  I 


Street  and  No. 

City 

Stite 


15    Cents    Per    Copy 
$3.00    Per    Year 


I'liblislied      every      Wednesday 
l-'ifteenfh    Ycary    >o.   7 


Pnbllcatlon    Office 
5«0  Mission   St. 


San  Francisco  Cal.,  February  17,  1915.  Telephones  oougias  ^. 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  \vith  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 


BUILDING  AND  ENGINEERING  NEWS 


Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Succassors  to  JOHN  WOOD  MFC.  CO. 
218-?1  Paollio  BIdg.    447-49  E.  3rd  St.    33  1 -339  Cypress  "t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fine  and  Sanitary 
PLUMBING 


Frank  J.  Klimm 

PLUMBER 

2Z\  OAK  STREET 


Bet.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


^ 


Telephone  Franklin  4130 


Y.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  vou  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  ^u  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St.,  Oakland,  Calif. 
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Benj,    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,    Geary     nr    Taylor. 
Righetti   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY    HALL,   San   Francisc* 

Wright,    Rushford    &    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.     W.     Dickey,     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with    ^ 
Imperial 


it   ^^ilLi 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporaiad 


DEALERS  IN' 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIunufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8^9-84  1   MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  me  by  phone  ai  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17S8 

The  J.  F.  KeUy  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    A.n<]lrona, 
Fender   Rortable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE.  Mui»«er 
Reiideaca  Phone,  Oakland  4Mt 


55Saaala»a»»sa»<iWsSS»S»»ai 


YOUR   BREAKF.\ST 

how   was   It  cooked   this   morning? 

And    your    dinner    last    night? 

And   all   the   meals   at  your  home? 
Don't    be     satisfied     with     the    old     fashioned 
sive  coal   range,   which   necessitates   keeping 
EToing    all    day    whether    you    are    using    It 

COOK    M'^ITH    GAS! 
Highest    heat    efRciency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    aslies    to    handle 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOIJR     OWN     GAS 
just   as    thousands   of   others   are   already   doing, 
economy    in    Lighting.    Cooking    and    Heating   as 
as    for    Efficiency,    Convenience,    Cleanliness    and 
solute    Safety,    what    you    need    is 

THE  a.e:ro  gas  system 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility  Gas   Generator  Co. 

Tel.    nousl.ns    2400    or    Garfield    SO.'JT. 
340  Sansomc  St.,  San  Francisco 


expen- 
the  Are 
or    not. 


For 
well 
Ab- 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upw^ards. 
Junction  Market,  Mason  and  Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whetherThings  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F»rlce  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALE  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictiy   An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sixe  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


ilanuapy  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatet  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary  and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F:  Dwan  &  Company 

Hearst  Bldg  i  San  Francisco 
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Pacific  Building  Nlaterials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnejir,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvlus  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

'<Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

A.sbestos  Tlieatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"f^abot's"  Deafening  and  Sheathing 
"Quilt." 

BuildinjL;   Tapers,   Deadening   Felts,   etc., 
of  all  kinds. 
".All-Metal"   Doorn,   Windows  and   Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"    for   Roofs. 
"Herringbone"   Expanded   Steel  and   Ingot 
Iron    Latb. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"lya  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"\\Tialebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterprooflng  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready   Roofing. 

The  Ruboroid  Roofing. 

"Rextile"    Rubber    Shingles. 

"Diamond"  Ball  bearing  Door  Hangers 

"MeUilcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian  Blinds. 

"AMiite    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building  Materials  Company 


Successors  to 

WATERHOUSE  &  PRICE  CO. 

THE  LILLEY  ^  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  February  17,  1915 


Fifteenth  Year,   No  7 


Devoted  to  the  Architectural,  Engi- 
neering, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 

Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the  Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  OflSce  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAY 

U,   A.  LARSEN, 

Publisher   and   Proprietor. 

SAN   FRANCISCO    OFFICE 

560  Mission   Street. 
Telephone — Doa^las     2372. 

OAKLAND    OFFICE 
1011    B^ranklin   St..    Builders'   Exchange. 
Telephone    Oakland.    790 

Advertisine  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be   given.     . 

Subscription  Rateet — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Editorial  Comment 


Last  year  there  was  a  bumper  wheat 
crop  all  over  the  middle  west.  The 
high  price  for  wheat  at  present  is 
$1.67  per  bushel  being  just  about 
double  the  price  of  a  year  ago.  Corn 
has  a  similar  record,  the  high  price  at 
present  running  up  to  about  87  cents 
per  bushel.  Hogs  and  cattle  hold  a 
correspondingly  high  price  so  that 
throughout  all  the  middle  west  the 
farmers  have  an  unusual  market  and 
it  should  bring  unexampled  prosperity 
in  its  train.  Kansas  City  is  a  market 
for  all  these  products.  Beef  and  pork 
and  grain  are  the  daily  quotations  on 
its  exchanges  and  the  very  life  of  the 
City  depends  upon  the  prosperity  of 
the  great  agricultural  country  of 
which  it  is  the  clearing  house.  The 
world  is  now  getting  a  great  part  of 
its  food  supply  from  this  vast  granary 
of  the  Mississippi  Valley.  The  meat 
packing  establishments  are  working 
over  time  to  supply  the  orders  for  the 
European  nations.  In  spite  of  these 
good  crops,  good  products,  good  prices 
and  good  markets  the  people  in  these 
central  cities  are  finding  the  same 
problem  of  unemployment  and  poverty 
that  is  confronting  the  people  of  the 
Pacific  slope.  Kansas  City  alone  has 
six  soup  kitchens  running  and  feeding 
the  destitute  people..  So  that  even  in 
the  districts  that  are  profiting  most 
by  the  expenditures  of  war  there 
seems  to  be  a  lot  of  people  unemployed 
on  account  of  the  derangements  of  the 
natural  order  of  business.  Prosperity 
for  the  farmer,  however,  is  basic  pros- 
perity and  in  the  end  matters  will  ad- 
just   themselves    to    conditions. 


The  recent  filibuster  in  the  Senate 
shows  how  antipuated  that  body  has 
become,  how  w^edded  to  precedent  and 
how  slow  it  is  to  change  its  methods 
of  procedure.  In  a  democracy  and 
under  a  popul.ir  form  of  government 
the  majority  should  rule.  When  a 
Senator  gets  up  and  reads  a  newspaper 
including  the  want  advertisements  and 
speaks  all  day  and  all  night  and  says 
nothing  just  in  order  to  keep  a  matter 
from  coming  to  a  vote  it  is  high  time 
that  the  Senate  should  change  its  rules 
of  procedure. 

Thomas  .Jefferson  said  that  a  state 
should  change  its  constitution  every  19 
years  if  it  so  desired.  Certainly  the 
-Senate  should  change  its  rules  in  such 
instances  as  this  at  least  once  in  a 
generation.  The  British  parliament  is 
at  all  times  amenable  to  changes.  It 
acts  aie  the  fundamental  law  of  the 
land.  Thus  its  constitution  changes 
with  its  laws  and  there  is  more 
mobility  of  the  laws  of  the  land. 

The  United  States  Senate  is  an  anti- 
quated body  any  way.  The  election  of 
Senators    by    the    direct    vote    of    the 


people  will  change  the  personnel  of 
that  body,  and  the  time  is  probably 
not.  far  distant  when  even  that  anti- 
quated and  exclusive  club  will  be 
affected  by  the  progressive  movement 
and  its  mode  of  procedure  be  finally 
changed. 


That  building  and  other  operations 
that  employ  large  numbers  of  men 
have  been  slow  in  San  Francisco  and 
the  West  is  no  different  from  other 
parts  of  the  country.  In  fact  we  are 
better  off  here  than  in  most  parts  of 
the  country.  In  Kansas  City,  for 
instance,  they  have  established  soup 
kitchens  and  even  these  have  not  been 
able  to  take  care  of  the  hungry  and 
unemployed.  So  the  question  of  unem- 
ployment is  being  taken  up  locally  all 
over  the  country  and  the  big  question 
that  confronts  the  people  is  how  to 
prevent  the  recurrence  of  such  condi- 
tions. 

The  different  organizations  of  San 
Francisco  have  appointed  February, 
loth,  for  the  purpose  of  raising  money 
for  the  •  Associated  Charities  of  this 
city.  This  body  is  organized  eflSciently 
for  dealing  with  poverty  and  its  at- 
tendant evils.  We  must  meet  this 
problem  someway.  And  the  question 
is  to  provide  present  relief  for  those 
who  must  have  it  and  to  provide 
against  the  recurrence  of  the  same  con- 
ditions. 


THt:     COXFLICTIXG     "REACTIONS." 

Great  politics  sometimes  justifies  Na- 
poleon's estimate  of  it  as  fate.  The 
paradox  is  true  that  the  government  of 
each  European  nation  engaged  in  war 
is  supported  by  the  mass  of  its  people 
sincerely,  and  that  the  mass  of  its 
people  sincerely  wish  the  war  were 
only  a  bad  dream. 

Crowds  as  well  as  individuals  do 
things  that  they  would  far  rather  not 
do.  There  is  the  impossible  ideal  of  the 
Anarchist,  or  Egotist,  that  each  man 
shall  act  in  every  emergency  the  way 
he  likes  to  act.  But,  the  social  sur- 
roundings aside,  a  man  often  likes  to 
do  what  he  does  not  like  to  do.  "I  see 
another  law  in  my  members  warring 
against  the  law  of  my  mind,"  said  St. 
Paul.  The  individual  who  is  not  a 
composite  of  desires  and  impulses  and 
reasons  is  rather  a  saint,  a  philo- 
sopher or  an  imbecile. 

Easily  one  can  blame  this  or  the 
other  person  or  group  for  fighting 
now  for  his  nation  inconsistently  with 
his  professions  of  international  peace 
and  fraternity.  But  if  such  a  critic, 
making  the  same  professions,  were 
summoned  to  his  post  of  national  de- 
fense (even  if  the  post  were  really  of 
offense)  would  he  not  respond?  Would 
he  not  respond,  even  though  he  did 
not  know  that  in  the  case  he  did  no* 
lespond  the  chances  were  about  ten 
to  one  that  he  would  be  shot? — Kansas 
City  Star. 
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San  F'rancisco  Cl^aptep  of  Arctiitects  Honor  IVIonsieur 

Henri  Guillaume,    French  Representative,  Xo 

F»anama-F*acifie  International  Exposition. 


On  the  evening  of  Februi-ay  12th  the 
San  Francisco  Chapter  gave  a  Banquet 
at  Techau  Tavern  in  honor  of  Monsieur 
Henri  Guillaume,  representative  of 
France  in  the  erection  of  the  French 
Pavilion   at    the   World's   Fair   Grounds. 

AmoHK   other   guest.s   present   were: 


M.    IlKMtl    UlILLAUME,    French    Rep- 
rfMcntiitive   to   V.   I*.   I.   E. 

Monsieur  Henri  Guillaume  of  France. 

J.  H.   Berner,  Norway. 

Francisco    Centurion,    Cuba. 

C.  J.  Oakeshott.  Australia. 

J.   C.    Morrel,    Australia. 

E.    Wright,   Canada. 

G.  Takeda,   .Japan. 

B.    Ito,    Japan. 

Henri    Hornbostel,    New    York. 

Mr.  W.  B.  Faville,  President  of  the 
San  Francisco  Chapter,  in  his  ever 
charming  manner  presided  over  the 
Banquet  and  under  his  leadership  in 
Chapter  matters  there  .seems  to  be  but 
one  harmonious  strain  of  good  cheer 
and   a   high   spirit  of  enthu.-Jiasm. 

Mr.  McDougall,  the  Past  President 
of  the  S.  F.  Chapter,  was  called  upon 
for  a  Toast  to  the  Kvening  and  in  a 
brief  and  able  manner  proposed  a 
Toast  to  Great  Britain,  France,  Nor- 
way, Cuba,  Canada,  Australia  and 
Japan. 

-Mr.  PoIk,  famous  for  his  ready  wit, 
was  called  upon  to  welcome  the  Guests 
of  the  Evening  and  in  his  happy  and 
lively  way  started  the  ball  rolling  by 
paying  high  tribute  to  the  .Architec- 
tural work  of  France  and  other  nations 
represented  at  the  meeting.  He  spoke 
of  the  wags  of  Architecture  and  other 
wags  and  of  one  in  parliculai'  who  had 
said  to  him: 

"What  a  wondeilnl  color  scheme  you 
have  at  the  Fair."  Mi-.  Polk  answered, 
that  It  wa.s  truly  wonderful.  The  Wag 
.said.  "Isn't  It  too  bad  thnt  these  rains 
do   not    wash    It   all    off  again," 

.XnotluT  one  h;irl  remarked  of  the 
wonders  and  beauty  of  great  edillce  in 
France   and   he  said,   "Is   this   building 


fiieproof?"  The  Architect  replied  yes. 
The  other  Architect  said  "what  a  pity." 

Mr.  Polk  spoke  fluently  of  the  great 
Stars  in  Architecture  the  world  over 
and  of  the  great  stride  made  in 
.\merica  and  assured  Monsieur  Guil- 
laume that  America  realized  in  full  the 
debt  she  owed  to  France  for  her  Ar- 
chitectural   Guidance. 

At  this  point  the  Guests  were  en- 
tertained by  the  beautiful  song:  "The 
.Shadows  on  the  Grass  Grow  Beautiful." 

Then  a  little  dance  took  place  en- 
titled, "There  is  Something  Gay  When 
You  Dance  in  Paree  Take  it  From  Me," 
and  Monsieur  Guillaume  seemed  to 
catch  the  spirit  and  it  was  hard  to 
keep  him  in  his  chair. 

•Mr.  Allen  of  Berkeley  and  Mr.  Sperry 
i>f  San  Francisco  then  gave  a  song  and 
chorous:  "San  Francisco  is  The  Place 
Where  it  is  a  Disgrace  to  Work,  If 
You  Have  Nothing  Else  to  do  This  is 
the  Place  For  You."  It  just  seemed  to 
tit  the  occasion  as  the  50  leading  Ar- 
chitects of  San  Francisco  had  forgot- 
ten  that  they  had  any  work   to  do. 

Mr.  Faville  then  called  upon  one  of 
the  stars  from  the  fiimaments  of  the 
Eastern  Architectural  World,  Henri 
Hornbostel.  Mr.  Faville  said:  "You 
will  all  remember  Mr.  Hornbostel  ad- 
diessing  a  previous  meeting  of  our 
Chapter.  At  that  time  we  thought  we 
were  listening  to  an  Architectural 
light,  an  illumination.  Since  then  we 
have  seen  worked  stone  by  stone  the 
monument  to  his  genius  in  Oakland. 
A\'e  this  evening  ask  him  to  again  lead 
us  into  the  paths  of  righteousness  in 
Architecture,  but  we  no  longer  wor- 
ship at  his  shrine  k^nowing  how 
atrocious  his  Architecture  really  is. 
His  sojourn  in  Fcatan,  we  fear,  de 
moralized  his  training  received  in  the 
purity  of  the  French  school  until  we 
veritably  believe  he  does  not  know 
where  he  is,  however,  we  are  open 
minded  and  would  graciously  absorb 
any  points  of  wisdom  which  may  flow 
from  liis  generosity.  We  will  now 
have  the  pleasure  of  an  address  from 
Mr.    Hornbostel." 

Mr.  Hornbostel  in  his  happy  way 
said  'n  part:  "Monsieur  Guillaume 
from  what  ^Ir.  Faville  has  said  and 
from  the  remarks  of  Mr.  Polk  and 
others  you  will  undoubtedly  feel  I  am 
a  Professional  Count.  And  although 
Mr.  Faville  has  spoken  in  glowing 
terms  of  my  work  on  the  Oakland  City 
Hall  he  is  not  far  off.  While  some  of 
Mr.  Polk's  are  supposedly  boquets 
they   are   fairly   good   sized   cabbages." 

Mr.  Hornbostel,  as  President  of  the 
Beaux  .■\rts  School  in  New  York,  spoke 
of  the  inner  workings  of  that  school 
and  the  wonders  it  has  accomplished 
in  New  York  and  how  this  school  is 
now  turning  out  Americans  instead  of 
foreigners  heretofore.  He  spoke  of 
the  (Jrand  Ball  given  by  the  Beaux  Art 
.School  in  New  York  where  $28,000  was 
taken  in  and  $9,000  as  a  clean  tip  and 
what  they  did  with  that  $9,000  as  a 
starter,  and  how  they  now  have  a 
home   of   $.')0,0li0. 

Mr.  Hornbostel  congratulated  Mr. 
.\laybeck  upon  his  Architeetxiral  work 
upon    the      Fine    Arts      Building      ond 


sai<l  from  this  day  on  he  would  take 
his   hat  off   to   Mr.   Maybeck. 

-Ml-.   Faville  said   in   part: 

"This  gathering  and  the  theme  of  the 
evening  is  to  express  an  appreciation 
of  the  debt  we  owe  to  France  for  her 
Architectural   light;   to   Ecole  de   Beaux 


W.      B.      FAVILLE,      President    S.      F. 
Chapter    A.    I.    A. 

Arts  for  its  guidance,  and  to  the  Pro- 
fessors, who  have  so  faithfully  labored 
in  our  Universities. 

"From  these  sources  has  arisen  much 
of  the  inspiration  which  has  aided  in 
the  Architectural  developmenet  of 
America  and  which  still  continues  to 
exert  its  influence  upon  the  men  who 
.shortly  will  become  our  practicing 
Architects. 

"The  impulse  which  the  French  Na- 
tion, her  Universities  and  her  genius 
has  created  in  bathing  our  country 
with  its  waves  of  vigor,  bearing  with 
it  the  tradition  of  the  French  Nation 
and  of  those  other  civilizations  from 
which  she  received  her  inspiration, 
and  upon  which  she  built  and  de- 
veloped her  Architectural  expression. 
As  France  received  traditions  from  the 
civilization  which  preceded  her,  so  we 
receive  from  France  and  in  a  like 
manner  use  her  traditions  in  slowly 
developing  the  Architectural  expres- 
sions of  our  country  voicing  our 
sentiments,  our  achievements  and  our 
ideals. 

"The  American  Institute  of  Archi- 
tects at  Washington  last  year  bestow- 
ed on  Monsieur  Pasquelle.  its  highest 
tribute,  the  gold  medal  of  honor.  It 
is  given  as  an  expression  and  reali- 
zation of  this  debt  we  owe  to  France. 
It  is  an  expression  of  the  esteem  in 
which  the  life  work  of  Monsieur 
Pasquelle  is  held.  It  is  a  tribute  to 
his  art  and  to  his  earnestness.  Further 
it  is  a  gift  of  affection  not  only  to  him 
hut  to  the  Nation  from  which  he 
spring.*!,  and  tonight  on  tlu'  shores  of 
the    Paciflc    Ocean,    at    the    opening 
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our  great  Exposition,  we  wi.'^li  to  con- 
vey to  Monsieur  Guillaumo  our  ap- 
preciation of  tills  debt  we  owe  to  liis 
country,  to  himself,  and  to  his  com- 
patriots. I  will  aslc  Professor  May- 
beck  to  speak  of  the  Ecole  de  Beaux 
Arts,  its  traditions  and  the  .spirit  of 
this  school  in  which  Profes.sor  May- 
beck  studied,   worked  and   played." 

Mr.  Maybeck  was  tiien  called  upon 
for  an  address:  He  thanked  Mr.  Horn- 
bostel  for  his  kind  remarks  in  refer- 
ence to  the  Fine  Arts  Building  and 
took  his  audience  back  into  history 
some  200  years  ago  and  explained  what 
Ecole  de  Beau  Arts  School  wa.s  at  that 
time  in  New  York  and  when  possibly 
the  first  mission  in  California  had  yet 
to  be  built.  He  pointed  out  in  a  clear 
and  scholarly  manner  what  American 
Architects  had  learned  from  France 
and  the  great  impulse  she  had  given, 
not  only  to  America,  but  to  the  whole 
civilized  world.  He  likened  Archi- 
tecture to  a  thousand  women.  He 
said  among  a  thousand  there  will 
always  be  one  found  to  be  more  beau- 
tiful than  all  the  rest.  We  do  not 
know  why  but  there  is  a  rea.son  be- 
hind it  all.  It  is  the  same  in  Archi- 
tecture. There  is  always  a  bright 
star  and  while  we  can  give  no  reason 
for  it  particularly  we  find  a  great 
man,  a  big  man  out  of  the  thousands 
who  is  a  real  teacher  in  Architecture 
and   one   whom   we  can   follow. 

Mr.  Faville  then  spoke  of  the  Pro- 
fessors of  France  in  our  Universities 
in  introducing  Arthur  Brown,  Jr.,  in 
part  as  follows: 

High  and  ,noble  thinking  has 
prompted  many  of  the  beloved  Pro- 
fessors of  France  to  turn  their  faces 
toward  a  new  country  and  to  leave  the 
land  of  their  vocation  in  which  they 
grew  and  developed  to  bring  to  the 
youths  of  America  the  Architectural 
light  which  has  illumined  and  made 
worthy  their  Native  Country. 
They  have  labored  in  our  Universities 
so  that  our  land  should  receive  the 
sacred  oil  and  our  flame  be  kindled 
from  the  Hres  that  are  brought  from 
Olympla. 

It  behooves  us  to  be  careful  not  to 
throw  away  these  opportunities  so 
generously  offered  us  by  these  noble 
men  and  prove  to  them  in  our  Archi- 
tectural development  that  the  seed 
they  have  sown  has  not  fallen  upon 
barren  ground. 

Mr.  Arthur  Brown  will  tell  us  of  the 
works  of  the  French  Professors  in  our 
Universities  and  their  accomplish- 
ments, for  he  has  spent  many  years 
in  the  Ateliers  of  F'rance  and  is  con- 
versant with  the  spirit  both  abroad  and 
at   home. 

Enviable  honor  has  been  offered  to 
Mr.  Brown  by  the  Harvard  University, 
they  have  asked  him  to  accept  in  that 
University  the  Chair  of  Architecture. 
We  know  from  the  high  standard  of 
this  University  that  the  honor  is  not 
lightly   bestowed. 

Mr.  Brown  said  in  part:  "It  seems 
very  proper  on  this  occasion  to  pay 
tribute  to  the  French  Architects  who 
have  taught  in  our  technical  schools, 
as  Mr.  Guillaume's  very  distinguished 
father,  Mr.  Edmond  Guillaume,  was 
for  many  years  professor  of  the 
theory  of  Architecture  in  the  Paris 
School  and  in  that  capacity  was  the 
representative  of  the  trend  of  archi- 
tectural    education     in     France. 

Clearness  of  thought  and  expression 
is  one  of  the  striking  characteristics  of 
the  French  mind,  and  to  this  quality  is 
due,  I  think,  much  of  their  succe3S  fts 


teachers  of  the  arts  and  sciences.  This 
talent  for  teaching  has  been  long 
recognized  in  our  country,  and  many 
of  our  leading  schools  have,  during 
the  past  few  years,  sent  to  France  for 
some  of  their  teaching  staff.  The  list 
of  these  men  is  not  a  long  one,  but 
their  number  has  been  rapidly  increas- 
ing. Unfortunately,  however,  most  of 
these  men  have  been  called  to  the 
colors,  and  I  doubt  If  there  remains  a 
single  Frenchman  in  any  of  our 
schools. 

Technology  was  the  first  school  to 
engage  a  French  teacher  of  architec- 
ture— Mr.  Letang.  Since  then  Messrs. 
Depradelle,  Duquese  and  L-omonnier 
have  been  at  the  institute.  Mr.  Jean 
Hebrard.  Mr.  Prevot  and  I  think  Mr. 
Ernest  Hebrard  have  been  at  Cornell. 
Columbia  has  not  had  a  Frenchman  on 
its  staff  as  far  as  1  know,  excepting 
Mr.  Prevot,  as  an  Atelier  chief.  Mr. 
Paul  Cret  assisted  by  Mr.  Arnal  has 
been  at  Pennsylvania;  Mr.  Alaux  and 
Mr.  Ferrand  have  been  at  the  Carnegie 
schools.  Mr.  Duquesne  has  had  the 
Chair  of  Design  at  Harvard  for  several 
years.  Mr.  Abella  was  at  the  St.  Louis 
before  the  war.  Two  of  these  men 
have  become  particularly  well  known, 
Depradelle  at  Technology  and  Cret  at 
Pennsylvania. 

It  is  a  common  error  to  suppose  that 
these  men  teach  the,  superficial  appli- 
cation of  the  so-called  styles,  the  man- 
nerisms of  Louis  XVI  or  modern 
French.  Rather  do  they  ardently  seek 
to  find  and  impart  the  great  truths  of 
Architectural  composition,  and  to 
study  the  real  meaning  of  architec- 
tural elements.  They  seek,  by  a  study 
of  the  past  and  present,  to  discover 
the  essence  of  beauty  and  truth  and 
apply  these  universal  principles  to  the 
needs  and  requirements  of  present  day 
life  and  possibilities  of  construction. 
No  one  tries  more  sij«cerely  to  be  broad 
in  their  views  than  the  men  of  this 
group.  Greek,  Roman,  Gothic,  Sara- 
cenic, Chinese  Art  are  all  fields  for 
their   critical    study. 

Mr.  Faville  introducing  Mr.  John 
Galen  Howard  read  the  following 
article: 

From  the  Ecole  de  Beaux  Arts  and 
her  Professors  let  us  turn  to  the  Ar- 
chitects themselves,  the  Architects 
who  build  and  make  beautiful,  for  the 
initative  of  great  and  true  design 
springs  and  must  spring  from  the  in- 
dividual. From  his  ability  to  seize,  to 
hold  and  to  express  the  underlying 
causes  and  manifestations  of  our  civi- 
lization, those  which  can  be  interpreted 
in  design  and  the  design  made  so  clear 
and  beautiful  that  the  average  Archi- 
tecture may  be  capable  of  following  in 
his  footsteps.  These  gifted  men  who 
are  endowed  with  this  clear  vision  of 
seeing  and  interpreting  the  expression 
of  our  time  and  the  genius'  of  our 
country, — for  they  can  create  and 
guide  the  Architecture  of  the  moment 
into  broad  streams  along  whose  move- 
ment the  countries  Art  expands,  for 
they   express   a   common    language. 

In  America  the  great  Richardson  left 
examples  of  creative  work  but  he  was 
not  a  man  that  the  country  could 
follow.  The  expression  of  his  Art, 
though  strongly  individual,  did  not 
flow  along  the  lines  of  Americanism 
and  the  Architectural  impetus  which 
he  created   ended  with   him. 

In  our  honored  MrKim,  however,  we 
find  a  guiding  Genius  and  the  flow  of 
his  personality  and  enthusiasm  there 
has  developed  a  broad  river  of  our 
Renaissance,    I  call  It  our  Renaissance 


lor  I  believe  that  we  are  now  giving 
;i  quality  of  our  best  work  that  will 
he  recognized  when  our  perspective  is 
more  remote.  It  is  a  Renaissance  of 
America  built  on  that  of  Europe  and 
fairly  expressive  of  ourselves.  We  may 
say  that  it  has  its  roots  in  Greek, 
lloman  and  Italian,  but  it  is  our  ex- 
pression and  its  an  American  Renais- 
sance. 

We  cannont  point  to  a  single  Archi- 
tect whose  creations  in  America  are  so 
vital  or  whose  examples  of  work  pro- 
claim the  truth  of  the  principles  loud 
enough  for  us  to  follow,  and  our  cry 
tonight  is  to  France  to  develop  in  our 
midst  a  man  great  enou^,  a  man  vital 
and  wise  enough  to  create  a  new 
stream  which  shall  be  broad  enough 
to  carry  us  along  to  new  achievements 
and   capable  of  voicing  our  sentiments. 

.Mr.  Howard  has  kindly  consented  to 
speak   upon   La   Belle,   France. 

Mr.  Howard  expressed  himself  as 
being  very  thankful  for  the  privilege 
and  honor  of  being  able  to  address  the 
S.  F.  Chapter  before  such  a  dis- 
tinguished Guest  as  Monsieur  Guil- 
laume and  of  other  representatives  of 
the  different  Nations.  With  its  also 
came  a  certain  obligation  and  that  was 
the  overwhelming  importance  of  the 
subject  upon  which  he  had  been  asked 
to  speak.  He  said:  "I  cannot  even 
begin  to  touch  upon  the  even  most  im- 
portant phase  In  the  claims  that 
France  has  upon  our  civilization  and 
the  gratitude  we  owe  to  France  and  to 
all  nations  outside  of  France.  Just 
think  of  what  she  has  done  for  us; 
what  she  took  up  in  those  dark  ages. 
Think  of  the  creation  In  Goethic  Art. 
Nothing  has  been  greater  in  the  Ar- 
chitecture of  the  world,  no  not  even 
the  Architecture  of  Greece.  We  have 
all  taken  our  cue  from  France,  the 
great  Mother,  the  great  thinker,  the 
great  sower,  the  great  creator  of  Ar- 
chitecture. Mr.  Howard  dwelt  on  the 
greatness  of  McKim,  Richardson  and  of 
their  wonderful  inspiration  which  had 
been  gained  from  the  teachings  of  the 
Ecole  de  Beaux  Art  School.  McKim, — 
than  he  no  greater  Architect  has 
lived  in  his  time  either  here  or  abroad. 
He  had  seized  the  beautiful  spirit  of 
France  and  he  created  our  beautiful 
Renaissance.  Then  Mr.  Howard  grew 
poetical  in  his  wonderful  descriptive 
powers,  enlarging  upon  the  beauties 
of    France   and  her   Architecture. 

Mr.  Faville  then  called  upon  Mon- 
sieur Henri  Guilluame,  the  Guest  of  the 
Evening,   and  said  in  part: 

"Monsieur  Henri  Guillaume,  it  Is 
with  extreme  honor  that  we  address 
to  you  the  remarks  of  Messrs.  Howard, 
Maybeck  and  Brown.  They  are  tokens 
of  the  love  and  respect  in  which  we 
hold    your    great   country. 

"We  trust  that  you  will  accept  the 
assemblage  of  our  fellow  Architects  to- 
night as  an  expression  of  the  apprecia- 
tion with  which  we  hold  the  teachings 
of  your  Patrons  and  Anteliers,  an  ap- 
preciation of  the  importance  to  us 
which  your  teachings  have  been  in 
the  development  of  our  Architecture; 
and  we  beg  to  convey  to  you  the  dis- 
tinction which  your  presence  at  the 
Exposition  affords  us  and  our  pleasure 
at  your  being  able  to  be  with  us  to- 
night, which  is  to  express  our  ap- 
preciation to  France  for  her  Architec- 
tural light  to  the  Ecole  de  Beaux  Arts 
for  her  guidance  and  to  her  Professors 
who  have  so  faithfully  labored  in  our 
Universities." 

Monsieur   Henri   Guillaume   replied   in 
(Continued    on   Vase   36) 
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APARTMENT  HOUSES. 


SAX  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $14,000.  Ar- 
chitect, none.  Owner,  Fred  W.  Lur- 
mann,  1351  California  street,  S.  F.  The 
building  wm*  be  erected  on  a  lot  27% 
by  83 V4  feet  on  the  north  side  of  Cali- 
fornia street  west  of  Taylor.  The 
building  has  been  designed  to  contain 
six  suites  of  four  rooms  each.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat,  oil  burning  plant 
and  a  hot  water  system.  All  apart- 
ments will  have  wall  beds  and  pri- 
vate bath  rooms.  Hath  rooms  will 
have  tile  floors  and  wainscot.  En- 
trance will  be  finished  in  marble.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  I^^bor.  .Materials  are  being 
purchased. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame.  $10,000.  Archi- 
tect, Italic  Zanolini,  606  Montgomery 
street,  S.  F.  Owner,  M.  S.  Bacigalupi, 
1953  Stockton  street.  The  building 
will  be  erected  on  the  west  side  of 
Stockton  Street  north  of  Chestnut,  and 
will  have  a  frontage  of  37  feet  by  a 
depth  of  66»/i  feet.  There  will  be  five 
suites  of  four  and  five  rooms.  Inte- 
rior will  be  finished  in  pine  through- 
out. Plans  provide  for  a  hot  water 
system.  There  will  be  wall  beds  and 
private  bath  rooms.  Tile  wainscot  and 
composition  floors  will  be  used  in  the 
bath  rooms..  Entrance  will  be  finished 
in  tile  and  marble.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Apartment  house,  3  story  and  base, 
brick  and  frame.  $:.'6,000.  Architect, 
Clay  N.  Burrell,  Albany  BIdg..  Oakland. 
Owner,  Jonathan  Durst.  The  building 
will  be  erected  at  the  corner  of  Ade- 
line and  Harmon  streets,  and  will  con- 
tain stores  on  the  first  floor  b.esides 
the  entrance  to  the  apartments. 
Upper  two  floors  will  be  arranged  for 
a  number  of  two,  three  and  four  room 
suites.  Interior  will  be  finished  in  pine 
and  redwood  with  .^ome  elm  panels. 
There  will  be  steam  heat  and  a  hot 
water  supply.  All  suites  will  have 
wall  beds  and  private  baths.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Patent  store  fronts 
will  be  used.  Marble  bases  and  wain- 
scot are  also  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  veneer  and  cement  plaster  on 
metal  lath.  Plans  me  complete  and 
subrtgui'es    are    being    taken. 

PORTLAND,  ORF: — Apartment  house, 
5  story  and  base,  brick  and  steel,  $100,- 
000.  Architect,  R.  F.  Wassell,  204  East 
15th  street,  Portland.  Owners,  It.  F. 
Wassell,  A.  C.  Going  and  D.  B.  Mc- 
suitfs  of  two.  throe.  four  and  five 
Bride,      The    building    will    be    erected 


at  the  coiner  of  18th  and  Couch  streets 
and  has  been  designed  to  contain  sixty 
looms.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Interior 
tiiiish  will  be  of  pine  and  hardwood 
with  hardwood  floors  in  the  living  and 
dining  rooms  and  reception  halls. 
There  .will  be  steam  heat,  hot  water 
supply,  vacuum  cleaning  and  elevator 
service.  .Marble  and  tile  wainscot  will 
be  used  in  the  entrance.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of 
the  building  will  be  faced  with  a  light 
pressed  brick.  Plans  are  now  being 
prepared. 

.MODESTO,  STANISLAUS  CO.,  CAL.— 
Apartment  house,  2  story  and  base, 
concrete.  Cost  not  stated.  Architect, 
none.  Owner.  E.  G.  Eberhart.  Fresno. 
The  building  will  be  erected  at  the 
corner  of  G  and  13th  streets  and  has 
been  designed  to  contain  twelve  suites 
of  two  and  three  rooms.  Each  apart- 
ment will  have  a  private  bath  and  wall 
bed.  Interior  will  be  finished  in  pine 
and  redwood.  There  will  be  a  hot 
water  system.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
in   the  hands  of  the  owner. 

Contracts   Awarded. 

SAN  FRANCISCO — Apartment  house, 
6  story  and  base,  steel  and  concrete, 
$80,000.  Architect,  W.  F.  Mellin,  244 
Kearny  street,  S.  F.  Owner,  W.  A. 
Rudgear.  Contractor,  .lames  Ij.  Mc- 
Laughlin. 244  Kearny  street,  S.  F.  Con- 
tract price.  $80,000.  Note:  ^ubfigures 
are  now  being  taken  on  all  parts  of 
the    work. 

OAKLAND,  CAL. — Apartment  house, 
4  story  and  base,  brick  and  steel,  $70,- 
000.  Architect,  Clay  N.  Burrell,  Albany 
Bldg..  Oakland.  Owner,  J.  Meyer.  Con- 
tractors. Sommarstrom  Bros..  202  East 
12th  street.  Oakland.  Contract  price. 
$70,0i>0.  Note:  Excavation  is  complete 
and  subfigures  are  now  being  taken  on 
the    balance   of    the    work. 


BANKS 

Contracts    Awarded. 

HERMOSA  BEACH,  LOS  ANGELES 
CO.,  CAL. — Bank  and  offices,  2  story 
and  base,  brick  and  steel,  $30,000.  Ar- 
chitect, 1.1.  B.  Pemberton.  Auditorium 
Bldg..  L.  A.  Owners.  First  Bank  of 
Ilermosa  Beach.  Contractor,  .Tohn  Mc- 
Cready.  Hermosa  Beach.  Contract 
price.    $30,000. 


BONDS. 

OAKLAND.  CAL.— By  a  divided  vote 
the  Alameda  County  Supervisors  de- 
clared for  an  election  to  vote  on  the 
proposition  of  a  $1,000,000  bond  issue 
for  the  Panama-Pacific  Exposition. 
The  dale  for  the  election  has  been  set 
for   .March    23rd. 

The  county  was  authorized  to  Issue 
bonds  at  the  last  State  election,  but 
the  .Supervisors  refxised  to  put  the 
is.sue    before    the    people. 

BENICIA.  SOLANO  CO..  CAL.— A  res- 
olution directing  the  city  clerk  to  ad- 
vertise  for   bids   for   the   $10,000   street 


bonds  to  complete  the  pavement  of  the 
State  Highway  has  been  adopted  by 
the    Board   of   Trustees. 

DELANO  SCHOOL  DISTRICT.  KERN 
CO..  CAL.— By  a  vote  of  149  to  14  the 
residents  of  the  Delano  school  district 
have  authorized  the  issuance  of  bonds 
of  $23,000.  The  bonds  were  voted  to 
secure  the  necessary  funds  to  con- 
struct a  new  school  building  for  the 
district.  As  yet  no  architect  has  been 
selected  to  design  the  new  building. 

LAKEPORT,  LAKE  CO.,  CAL.— Over 
$3,000  has  been  raised  by  private  sub- 
scription to  provide  a  site  for  the  pro- 
posed new  building  for  the  Clear  Lake 
Union  High  School,  located  at  Lake- 
port. 

With  this  inducement  of  a  gift  of 
the  site  to  the  district,  the  High  School 
Trustees  are  expected  to  call  an  elec- 
tion to  bond  the  district  for  $25,000 
with  which  to  secure  funds  for  the 
new  school   building. 

An  election  in  May,  1913,  for  $30,000, 
with  no  site  donated,  failed  to  receive 
the    necessary    two- thirds    majority. 

ANTELOPE  VALLEY  UNION  HIGH 
SCHOOL  DISTRICT,  LOS  ANGELES 
CO.,  CAL. — An  offer  at  par  and  ac- 
crued interest  and  a  premium  of  $1.00 
for  $30,000  of  the  Antelope  Valley  High 
School  bonds  has  been  accepted  by  the 
Board  of  Supervisors,  and  the  bonds 
have  been  awarded  to  the  Blyth-Wit- 
ter   Co.   of  San   Francisco. 

REDONDO,  LOS  ANGELES  CO.,  CAU 
— At  a  meeting  of  the  City  Council  a 
motion  made  by  Trustee  Brelaski  that 
an  ordinance  be  adopted  calling  a  spe- 
cial election  to  vote  $17,000  in  bonds 
on  February  25th,  to  secure  a  parcel 
of  land  as  a  site  for  a  new  library 
building,    carried. 

WHITTIER.  LOS  ANGELES  CO., 
CAL. — A  block  of  twelve  lots  is  the 
site  selected  for  the  new  primary 
school  building,  for  which  bonds  of 
$50,000  have  been  voted  and  sold.  The 
lots  are  located  at  the  intersection  of 
College   street   and   Whittier  avenue. 

RICHLAND  SCHOOL  DISTRICT, 
KERN  CO.,  CAI.^ — The  $9,000  bond  is- 
sue of  the  Richland  School  District 
has  been  sold  to  the  Blyth-Witter  Co. 
of  San  Francisco  at  a  premium  of 
$33.00.  The  only  other  bidder  was  the 
Security  Trust  Co,  which  offered  a  pre- 
mium of  $25. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO..  CAL. — Because  of  certain 
conditions,  both  financial  and  political, 
the  Board  of  Education  has  decided  to 
Call  off  the  proposed  bond  election  on 
.March    19th. 

The  election  was  to  have  been  held 
in  an  attempt  to  raise  funds  of  $150,- 
000  to  complete  the  new  high  school 
building  and  to  improve  the  grade 
school   buildings. 

WHITTIER.  LOS  ANGELES  CO.. 
CAL. — An  election  will  be  held  by 
Lowell  Joint  Union  High  School  on 
February  26th  for  the  voting  of  bonds 
of  $25,000  to  be  used  in  the  purchasing 
of  school  lots  and  the  erection  of  new 
school    buildings. 

Martha  .1.  Ware.  ^".  .1.  (Jregory  and 
I"!.    F.    Chambers    are    the    Trustees    of 
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the  Liowell  Joint  Union  Higli  ^school 
District. 

LOS  ANGELES,  CAL. — The  Los  An- 
geles County  Supervisors  have  in  the 
last  three  weeks  sold  $200,000  worth 
of  4'/^  and  5>^  per  cent  bonds,  all  par 
and  accrued  interest  or  above  par.  At 
par  and  accrued  interest  $50,000  worth 
of  Los  Angeles  City  school  bonds  were 
sold. 

INDIO  SCHOOI*,  DISTRICT,  RIVER- 
SIDE CO..  CAL. — The  Board  of  Super- 
visors have  set  March  6th  as  the  date 
of  the  election  for  voting  bonds  of 
$.50,000   in   the   Indio   Road   District. 

Bond.s  will  be  voted  in  denomina- 
tions of  $500  each,  instead  of  $5,000  as 
was   first   stated. 

SACRAMENTO,  CAL. — State  Treas- 
urer Richardson  will  hold  a  sale  of 
State  Highway  bonds  on  March  16th. 
of  the  $18,000,000  State  Highway  bond 
i.'^sue,  $13,000,000  worth  have  already 
been   sold. 

OROVILLE,  BUTTE  CO.,  CAL.— 
''ounty  Clerk  Belding  has  received  a 
communication  from  the  State  High- 
way Commission  addressed  to  the  Su- 
pervisors, stating  that  the  Commission 
i.-i  now  ready  to  let  bids  for  the  con- 
struction of  the  Nelson-Chico  unit  of 
the  State  Highway  as  soon  as  Butte 
I  "ounty  will  buy  $150,000  worth  of 
highway   bonds. 

A  year  ago  the  Supervisors  went  on 
record  with  a  resolution  to  the  effect 
I  that  $475,000  worth  of  bonds  would  be 
taken  by  the  county  in  three  install- 
ment.*::  one  of  $175,000  and  two  more 
of  $150,000  each  within  a  year. 

In  March  of  last  year  the  first  issue 
was  advertised  and  awarded  to  the 
I'Mrst  National  Bank  of  Chico  at  a  dis- 
count of  3  per  cent  after  spirited  bid- 
iling  on  the  part  of  several  banks. 

The  county  made  up  the  difference, 
$5,250,  which  amount  brought  the 
bonds  up  to  par. 

VACAVILLE,  SOLANO  CO..  CAL.— 
To  carry  out  the  proposed  street  im- 
provements it  will  be  necessary  to 
hold  another  bond  election  as  the  elec- 
tion recently  held  and  which  carried, 
has  been  declared  invalid.  The  bonds 
voted   were   for   $30,000. 

The  matter  of  calling  another  elec- 
tion will  be  taken  under  consideration 
by  the  City  Trustees  at  their  ne:.t  reg- 
ular  meeting. 

GALT,  SACRAMENTO  CO..  CAL.— 
The  Trustees  of  the  Gait  School  Dis- 
trict have  taken  steps  towards  calling 
a  bond  election  for  the  erection  of  a 
new  $20,000  school  building  at  this 
place. 

A  site  for  the  building  has  already 
been  selected.  The  site  covers  a  whole 
block  between  Fifth  and  Sixth  streets, 
lacing   E    street. 

HERMOSA  BEACH,  LOS  ANGELES 
'■<>.,  CAL.— The  $10,000  bond  issue  for 
the  erection  of  a  new  city  hall  and  fire 
department  building  has  been  sold  and 
plans  for  the  building  will  go  under 
way  at  once.  Thomas  Preston,  821 
Higgins  Building,  Los  Angeles,  is  the 
»,  architect.  The  building  will  be  a  two- 
story  briclt  .structure  and  will  cover 
•  in   area   of   40   by    100    feet. 

BRAWLEY,  IMPERIAL  CO..  CAL.— 
Honds  in  the  sum  of  $40,000  for  street 
improvements  have  been  sold  by  the 
Hoard   of  Trustees. 

SPOKANE,  WASH.— In  order  to  meet 
outstanding  obligations  and  permit  the 
operation  of  their  mine  and  mill,  of- 
ficials of  the  Idaho- Knickerbocker 
Mines  Co.  of  Spokane  have  arranged 
for    the   sale   of    bonds    in    the   sum    of 


$45,000.  Electric  power  will  be  In- 
stalled and  a  new  compressor  will  b» 
added  to  the  mine  equipment.  A.  D 
Gritman  is  piesident  of  the  company. 
SPOKANE,  WASH.— Officials  of  the 
Hypotheek  have  announced  that  ar- 
rangements are  completed  for  floating 
the  bond  issue  of  $200,000  to  provide 
money  for  the  installation  of  an  elec- 
tric pump  at  the  mine,  further  devel- 
opment work  and  the  erection  of  a  new 
mill. 


BRIDGES  AND  DAMS. 


COLUSA,  COLUSA  CO.,  CAL.  — 
I^ridges,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor.  J. 
W^  Kaerth..  Colusa.  Owners,  Colusa 
County.  Plans  and  specifications  pre- 
sented to  the  Supervisors  for  the  fol- 
lowing bridges  were  approved:  Nos. 
31,  32,  33,  and  34;  Nos.  52,  53,  54,  72,  76, 
71  and  47;  Nos.  40.  58,  59,  62  and  63; 
Nos.  56  and  57;  Nos.  49,  50  and  51;  Nos. 
37,  38,  43,  65  and  67.  All  bridges  will 
be  of  concrete  construction.  The'  Clerk 
was  instructed  to  advertise  for  bids 
to  be  received  on  March  2nd  at  3  p.  m. 
The  county  will  furnish  the  cement. 
Further  information  may  be  had  from 
the    County    .Surveyor. 

COLUSA,  COLUSA  CO..  CAL.  — 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineers,  A.  V.  Saph  and 
Ward  B.  Esterly,  Colusa.  Owners,  Co- 
lusa County.  Plans  and  specifications 
presented  by  A.  V.  Saph  and  Ward  B. 
Esterly  for  a  concrete  bridge  across 
the  slough  between  prize  store  and 
Sycamore  Slough  were  accepted  by  the 
Supervisors,  and  bids  for  the  construc- 
tion of  same  were  ordered  received  up 
to  March  2nd  at  3  p.  m.  Further  in- 
formation together  with  plans  and 
specifications  may  be  had  from  the 
County  Surveyor  at  Colusa. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Bridges,  reinforced  concrete,  $2,000 
and  $1,500.  Engineer,  County  Surveyor 
Richardson,  San  Rafael.  Owners,  Ma- 
rin County.  At  the  meeting  of  the  Ma- 
rin Supervisors  held  this  week.  Sur- 
veyor Richardson  submitted  plans  and 
specifications  for  two  concrete  bridges 
on  the  Tocaloma  road  near  Camp  Tay- 
lor, one  over  Devil's  Gulch  and  another 
smaller  one.  The  cost  is  estimated  at 
about    $1,500. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL.  —  Dredging,  $16,000.  Engineer, 
City  Engineer,  Richmond.  Owners, 
City  of  Richmond.  The  City  Council 
has  adopted  plans  and  specifications 
for  the  dredging  of  the  south  channel 
of  San  Pablo  canal.  Bids  on  this  work 
were  received  some  time  ago,  but  all 
were  rejected  and  plans  ordered  re- 
vised. The  new  plans  call  for  a  depth 
of  eight  feet  at  low  tide.  Bids  are  to 
be  opened  at  the  next  session  of  the 
Council. 

RIVERSIDE.  RIVERSIDE  CO.,  CAL. 
— Bridge,  reinforced  concrete,  $50,000. 
Engineer,  City  Engineer  Campbell, 
Riverside.  Owners,  City  of  Riverside. 
Three' sets  of  plans  have  been  present- 
ed to  the  City  Council  for  a  concrete 
bridge  on  Victoria  avenue.  One  of 
these  contemplates  a  bridge  of  the 
mushroom  type.  This  is  a  flat  surface 
bridge  with  perpendicular  pillars,  and 
would  cost  approximately  $50,000.  The 
two  other  plans  were  for  arched 
bridges  and,  while  perhaps  more  sight- 
ly, would  cost,  Mr.  Campbell  estimated, 
respectively  $55,000  and  $60,000.  The 
engineer  was  asked  to  make  an  esti- 
mate on  the  cost  of  a  dirt  fill  similar 


to  that  made  for  the  new  Magnolia 
extension  and  present  it  to  the  next 
muting.  The  new  bridge  contem- 
plated provide  for  a  33-foot  driveway, 
and  his  estimate  on  the  fill  is  to  be 
made  on   this  basis. 

IMvIAH,  MENDOCINO  CO.,  CAL. — 
Bridge,  Culverts  and  road.  Cost  not 
.stated.  Engineer,  County  Surveyor, 
Ukiah.  Owners.  Mendocino  County. 
Plans  are  complete  and  figures  are  now 
being  taken  for  a  road  and  bridge  and 
several  culverts  in  the  Fourth  Road 
Di.strict.  Separate  bids  are  to  be  sub- 
mitted for  the  consti'uction  of  the  road, 
the  bridge  and  culverts.  Plans  and 
.specifications  can  be  secured  from  the 
County  Clerk  at  Ukiah  or  from  the 
Fort  Bragg  Commercial  Bank  at  Fort 
Bragg.  Bids  will  be  opened  on  March 
2nd. 

SAN  FRANCISCO  —  Ferry  approach 
and  green  piles.  Cost  not  stated.  En- 
gineer, Assistant  State  Engineer  New- 
man, Ferry  Bldg.,  S.  F.  Owners,  State 
of  California.  The  State  Board  of 
Harbor  Commissioners  are  now  taking 
bids  for  furnishing  a  quantity  of  green 
piles  for  harbor  work.  The  Secretary 
states  that  plans  for  the  Market  street 
approach  have  been  approved  by  the 
Commission  and  have  been  sent  to  Sac- 
ramento for  the  approval  of  the  State 
Advisory  Board  of  Engineers.  Bids 
will  probably  be  called  for  on  this 
work  at  the  next  meeting  of  the  Board 
which   will   be  Thursday  next. 

RIO  VISTA,  SOLANO  CO.,  CAL.— 
Bridge,  Steel  and  concrete,  $190,000. 
Engineers,  County  Surveyors,  Solano 
and  Sacramento  Counties.  Owners,  So- 
lano and  Sacramento  Counties.  Word 
received  in  this  city  makes  known  the 
fact  that  an  extension  of  one  year  has 
been  asked  of  the  War  Department  by 
representatives  of  Solano  County  to 
construct  the  proposed  Rio  Vista 
bridge,  owing  to  a  shortage  of  the 
necessary  funds.  At  present  the  two 
counties,  together,  have  only  a  little 
over  $10,000  set  aside  for  this  bridge. 
By  .luly,  1915,  they  will  have  on  hand 
nearly  $25,000,  and  by  July,  1916,  about 
$70,000  more.  About  70  per  cent  of  the 
total  cost  of  the  bridge  must  be  on 
hand  before  contractors  can  proceed 
with  the  construction.  The  engineers' 
estimate  of  the  cost  of  the  bridge  was 
$130,000,  and  it  will  require  about  $50,- 
000  additional  to  build  approaches  and 
properly  paved  roads  immediately  ad- 
jacent to  the  bridge.  This  will  bring 
the  total  expense  for  each  county  to 
more  than  $90,000.  and  they  will  have 
till  July  1.  1918,  to  raise  the  entire 
amount. 

SALINAS,  MONTEREY  CO.,  CAL. — 
Bridge,  reinforced  concrete  and  steel. 
Cost  not  stated.  Engineer  not  select- 
ed. Owners,  City  of  Watsonville  and 
Monterey  County.  A  committee  from 
the  Watsonville  Board  of  Aldermen, 
composed  of  Mayor  Trafton,  City  At- 
torney .Sans  and  Messrs.  Sager  and 
Osburn,  has  conferred  with  the  Board 
of  Supervisors  relative  to  plans  for  a 
bridge  to  span  the  Pajaro  River,  to  be 
built  jointly  by  the  City  of  Watson- 
ville and  the  County  of  Monterey.  Sev- 
eral sets  of  plans  have  been  submitted 
to  the  Aldermen  and  to  the  Supervisors 
by  prospective  bidders.  As  a  result  of 
the  conference  Supervisor  J.  L.  Mann 
and  County  Surveyor  Cozzens  have 
been  instructed  to  make  a  selection 
from    the   designs   submitted. 

SANTA  ROSA,  SONOMA  CO..  CAL. — 
Bridges.  2  reinforced  concrete.  Cost 
not  stated.  Engineer.  City  Engineer, 
Santa    Rosa.      Owners,    City    of    Santa 
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Rosa.  Property  owners  and  residents 
in  the  vicinity  of  A  street  and  Santa 
itosa  creek,  also  at  Leland  street  and 
the  creek,  have  petitioned  the  City 
Council  to  construct  bridges  at  these 
locations.  .Many  of  the  petitioners 
have  agreed  to  contribute  liberally  to- 
ward the'  cost  of  the  improvements. 
Xo  action,  as  yet,  has  been  taken  by 
the    Council. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Retaining:  wall,  earth  and  re- 
inforced concrete.  Cost  not  stated. 
Engineer,  County  Surveyor,  Redwood 
City.  Owners,  .San  Mateo  County. 
Plans  and  specifications  presented  to 
the  Supervisors  by  the  County  Sur- 
veyor for  the  construction  of  a  retain- 
ing wall  on  Small  avenue  at  Belmont 
have  been  adopted  and  bids  will  soon 
be  called  on  the  work. 

REDWOOD  CITY,  SAX  MATEO  CO., 
CAL. — Retaining  wall,  reinforced  con- 
crete. Cost  not  stated.  Engineer, 
County  Surveyor  Xeuman,  Redwood 
City.  Owners,  San  Mateo  County.  The 
retaining  wall  will  be  erected  along 
Schinoll  street  near  O'Xeill  avenue  in 
the  town  of  Belmont.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
I^ids  will  be  opened  on  March  1st  at  10 
a.  m.  Plans  and  specifications  can  be 
secured    from    the    County    Surveyor. 

Contracts    Awarded. 

SALIXAS,  .MONTEREY  CO.,  CAL. — 
Bank  protection  work,  $8,750.  Engi- 
neer, County  Engineer  Cozzens,  Sali- 
nas.. Owners,  Monterey  County.  Con- 
tractor, Lou  G.  Hare,  Salinas.  Contract 
price,   $8,750. 

SAX  FRAXCISCO— Wharf  repairs, 
$11,877.  Engineer,  Assistant  State  En- 
gineer Xewman,  Ferry  Bldg.,  S.  P. 
Owners,  State  of  California.  Con- 
tractors, San  Francisco  Bridge  Co.,  Mo- 
nadnock  Bldg.,  S.  F.  Contract  price, 
$11,877.  This  contract  covers  repairs 
to   Pier   No.    21. 

MODE.«TO,  STANISLAUS  CO.,  CAL. 
— Trestle,  timber  construction,  $5,893. 
Engineer,  County  Surveyor,  Modesto. 
Owners,  Stanislaus  County.  Contrac- 
tors, Pacific  Construction  Co.,  Fresno. 
Contract    price,    $5,893. 

VANCOUVER,  B.  C— Bridge,  steel 
and  reinforced  concrete,  $1,744,831.  En- 
gineer's name  not  given.  Owners, 
Province  of  Vancouver.  Contractors, 
A.  P.  Turner  and  the  Western  Foun- 
dation Co.,  Vancouver.  Contract  price, 
$1,744,831.  Note:  This  contract  cov- 
ers the  construction  of  the  Second  Nar- 
rows   bridge. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
Bridge  and  grading,  $14,503.70.  Engi- 
neer, County  Surveyor,  Bakersfleld. 
Owners,  Kern  County.  Contractors,  C. 
.M.  and  M.  Hart,  Wasco.  Contract  price, 
$14,503.70.  This  contract  covers  the 
grading  and  bridge  construction  on 
three  miles  of  the  Waco-Lost  Hills 
road. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
Bridge,  timber  and  concrete  construc- 
tion, $4,469.  Engineer,  County  Sur- 
veyor, Bakersfleld.  Owners,  Kern 
County.  Contractor,  .1.  R.  Rogers, 
Bakersfleld.  Contract  price,  $4,469. 
This  contract  covers  the  construction 
of    the    Poso    bridge. 


CUUBCHES. 


SAX  FRANCLSCO— Church.  2  story, 
frame,  $8,000.  Architect,  .lames  W. 
Plachek,  Acheson  Bldg.,  Berkeley. 
Owners.  Sunset  t'ongrogational  Church, 
S.  F.  The  building  will  be  erecteda  at 
the  corner  of  10th  avenue  and  .Tudah 
street,  and  has  been  designed  in  the 
Mission   style.     There   will    be    a   large 
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main  auditorium  and  Sunday  srhool 
rooms.  Interior  finish  will  be  of  pine 
and  redwood.  Hot  air  heat  will  be  in- 
stalled. Some  ornamental  plaster  will 
be  installed.  Art  glass  windows  are 
specified.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 

OAKLAX'D,  CALl— Church,  2  story 
and  base,  brick,  $70,000.  Architect, 
William  A.  Xewman,  David  Hewes 
Bldg.,  S.  F.  Owners,  Second  Church  of 
Christ.  Scientist.  The  building  has 
been  designed  in  the  classic  style  and 
will  be  erected  at  the  northeast  cor- 
ner of  34th  and  Elm  streets.  The 
building  will  cover  a  large  ground 
area.  There  wilt  be  a  large  audito- 
rium, reading  rooms,  Sunday  school 
rooms  and  study.  Interior  finish  will 
be  of  pine  and  ornamental  plaster.  A 
central  heating  system,  probably  steam 
heat  with  oil  burning  equipment  will 
be  installed.  Marble  and  tile  and  art 
glass  is  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 


Wednesday,       Feb.       i; 
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COURT    HOUSES. 


SAN  FRANCISCO— City  Hall  elevator 
work,  $50,000.  Architects,  Bakewell  & 
Brown,  251  Kearny  street,  S.  F.  Own- 
ers,. City  and  County  of  San  Francisco. 
Bids  opened  by  the  Board  of  Public 
Works  for  this  work  show  but  two 
bidders,  the  Pacific  Gurney  Co.  and 
the  Otis  Elevator  Co.  Bids  have  been 
taken  under  advisement.  A  complete 
list  of  the  bids  submitted  will  be  found 
under  the  heading  of  San  Francisco  in 
this  issue. 

GRANTS  PASS,  ORE.— Court  house,  2 
story  and  base,  reinforced  concrete, 
$100,000.  Architect,  E.  E.  McClaren, 
Lumber  F^xchange  Bldg.,  Portland. 
Owners,  Josephine  County.  The  build- 
ing will  be  designed  in  the  classic 
style  and  will  be  fireproof  with  rein- 
forced concrete  walls  and  floors,  hol- 
low tile  interior  partitions  and  metal 
window  sash  and  frames.  The  base- 
ment will  contain  the  jail,  storage 
space,  heating  apparatus  and  jailor's 
quarters.  The  main  floor  will  be  ar- 
ranged for  the  county  officials'  offices 
and  county  court  rooms.  Second  floor 
will  contain  offices  for  county  and 
state  officials  and  the  circuit  court 
rooms.  All  offices  will  have  fireproof 
vaults.  Interior  of  the  building  will 
be  finished  in  pine  and  hardwoods  with 
tile  floors  in  the  corridors.  Plans  pro- 
vide for  steam,  heat,  vacuum  cleaning 
and  central  time  clocks.  Exterior  will 
be  faced  with  pressed  brick,  terra 
cotta  and  granite.  Plans  are  now  be- 
ing  prepared. 


FACTORIES  AND  WAREHOUSES 


SAX  FRAXCISCO  —  Warehouse,  3 
story  and  base.  Class  C  construction, 
$75,000.  Architect,  I^o  .1.  Devlin,  Pa- 
cific Bdg.,  S.  F.  Owner,  .lohn  Rapp, 
leased  to  Dunham,  Carrigan  &  Hayden. 
The  building  will  be  erected  at  the  cor- 
ner of  Kansas  and  Division  streets  and 
will  cover  a  large  ground  area.  The 
main  portion  of  the  building  will  bo 
used  for  storage  space  and  shipping 
rooms.  A  portion  of  the  front  will  be 
arranged  for  general  offices  and  dis- 
play rooms.  .Interior  will  be  finished 
in  pine  throughout.  There  will  be 
a  freight  elevator  and  steam  heat. 
Metal  window  sash  and  frames  and 
fireproof  doors  are  specified.     Exterior 


of  the  building  will  be  faced  with 
stock  brick.  Plans  are  complete  and 
figures  are  being  taken. 

FRICSNO,  FRESNO  CO.,  CAL. — Ice 
and  cold  storage  plant,  1  story  and 
base,  brick.  $16,000.  Architect,  none. 
Owners,  People's  Ice  Co.,  Fresno.  The 
building  will  be  erected  in  Woodward's 
Addition,  and  will  cover  an  area  of  60 
by  100  feet.  No  interior  finish  is  speci- 
fied. The  cost  of  the  mechanical  equip- 
ment is  not  included  in  the  estimate. 
Exterior  of  the  building  will  be  faced 
with  stock  brick.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials  are   now    being   purchased. 

CHICO,  BUTTE  CO.,  CAL.— Cannery, 
I  story  and  base,  brick,  $20,000.  Ar- 
chitect, none.  Owners,  O.  E.  Tracy 
and  S.  H.  Newland,  Chico.  A  new  can- 
nery for  Chico  is  now  assured,  ac- 
ooiding  to  statements  made  by  O.  E. 
Tracy,  a  Main  street  realty  man  at 
Chico  and  S.  H.  Newlands  of  Indian- 
apolis, Ind.,  who  have  several  sites 
for  the  new  structure  which  is  esti- 
mated to  cost  $20,000.  The  building, 
according  to  Tracy,  will  be  erected  and 
machinery    installed    by   next   June. 

PORTLAND,  ORE.  —  Warehouse,  4 
story  and  base,  brick.  $90,000.  Archi- 
tects. .MacNaughton  &  Raymond.  Title 
and  Trust  Bldg.,  Portland.  Owners, 
Blake-McFall  Paper  Co.  The  building 
will  be  erected  on  property  at  the 
east  end  of  the  Burnside  bridge  and 
will  cover  a  large  ground  area.  There 
will  be  offices  besides  the  warehouse 
and  shipping  rooms.  Interior  will  be 
finished  in  pine  throughout.  Plans 
provide  for  steam  heat,  two  large 
freight  elevators,  metal  window  sash 
and  frames  and  fireproof  doors.  Auto- 
matic sprinklers  will  also  be  installed. 
Exterior  of  the  building  will  be  faced 
with  stock  brick.  Plans  for  the  ex- 
cavating, piling  and  foundation  work 
are  complete  and  out  for  figures.  Bids 
for  the  superstructure  will  be  called 
for   shortly. 

PORTL.-^ND,  ORE.— Factory,  2  story 
and  base,  reinforced  concrete,  $69,000. 
Architects,  Jacoberger  &  Smith,  Board 
of  Trade  Bldg.,  Portland.  Owners, 
Coin  Machine  Co..  T.  J.  Potter.  Presi- 
dent, Portland.  The  building  will  be 
erected  in  the  Holgate  Addition.  The 
building  will  be  of  fireproof  construc- 
tion and  will  cover  a  large  ground 
area.  Interior  will  be  finished  in  pine. 
Plans  show  metal  window  sash  and 
frames  and  a  large  freight  elevator. 
ICrterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being  prepared. 

ABERDEEN,  W.\SH.— Gas  plants,  4, 
I  and  2  story,  brick  and  concrete, 
$250,000.  Engineer,  Engineering  De- 
partment, Gas  .Service  Corporation  of 
.\merica.  Auburn.  Owners,  Gas  Serv- 
ice Corporation  of  .\merica.  Prelimin- 
ary plans  have  been  drawn  for  four 
gas  factories  in  Chehalis  County  to 
cost  $250,000.  and  will  be  built  by  the 
Ga.s  Service  Corporation  of  .\merlca  of 
.Auburn,  Wash.  The  first  of  the  new 
plants  will  be  built  at  Montesano  to 
cost  $40,000.  Work  will  be  started  on 
this  plant  immediately.  The  three 
other  plants  will  cost  and  be  located 
a.-;  follows:  Aberdeen  plant  to  cost 
$S0,000;  Hoquiam,  $60,000,  and  Elma. 
$40,000.  Under  the  .erms  of  the  fran- 
chise all  plants  are  to  be  in  operation 
January    1.    191G. 

Contracts    .iwarded. 

SEATTLE,  WASH.— Warehouse  and 
lofts,  3  and  7  story  and  base,  rein- 
foiced  concrete,   |50,000.     Engineer,  H. 


Wednesday.      Feb.      17.      1915. 

Bittman,  White  Bldg.,  Seattle,  owner, 
E.  Simpson,  Haller  Bldg.,  Seattle.  Con- 
tractors, Coa.st  Construction  Co.,  2500 
First  avenue.  Seattle.  Contract  price, 
J.iO.OOOO. 

SEATTLE.  WASH.  —  Cold  storage 
\varehou.«e.  7  story  and  base,  rein- 
lorced  concrete  and  tile.  1110,000.  En- 
gineer. Port  of  Seattle  Commission,  Se- 
attle. Owners.  City  of  Seattle.  Con- 
tractors, Harrington  &  Peters.  Orien- 
tal Bldg.,  Seattle.  Contract  price, 
$110,000. 


FLATS. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame,  $12,000.  Architect,  E.  B. 
Young.  251  Kearny  street,  S.  F.  Own- 
er. A.  Lynch,  291  15th  avenue,  S.  F.  The 
building  will  be  erected  at  the  south- 
west corner  of  Clement  and  15th  ave- 
nue, covei'ing  an  area  of  55  by  50  feet. 
There  will  be  four  flats  of  five  and  six 
rooms  besides  stores  on  the  first  floor. 
Interior  will  be  finished  in  pine,  red- 
wood and  elm  panels.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will 
liave  tile  v^ainscot  and  composition 
iloors.  A  hot  water  circulating  sys- 
tem will  be  installed.  Entrance  will 
be  finished  in  marble  and  tile.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  meta^ 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased. 

SAN  FRANCISCO — Flats.  2  story  and 
base,  frame.  $5,000.  Architect.  Theo. 
W.  Lenzen,  Humboldt  Bank  Bldg..  S.  F. 
Owner,  James  F^lanagan,  139  Central 
avenue,  S.  F.  The  building  will  be 
erected  on  the  west  side  of  11th  ave- 
nue north  of  Fulton,  and  has  been  de- 
signed to  contain  two  modern  flats  of 
five  and  six  rooms.  Interiors  will  be 
finished  in  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
will  have  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being   prepared. 


GARAGES. 


SAN  FRANCISCO— Garage.  3  story 
and  base.  Class  C  construction,  $14,000. 
Architect,  Charles  E.  Gottchalk.  Phe- 
ian  Bldg..  S.  F.  Owners,  Terminal 
Hotel  Co.  The  building  will  be  erect- 
ed on  the  south  side  of  Sacramento 
street  east  of  Drumm,  covering  an  area 
of  lOSVi  by  911/2  feet.  The  main  floor 
which  will  be  used  for  storage  pur- 
poses, will  have  a  capacity  of  125  ma- 
chines. Upper  floors  will  be  arranged 
for  lofts  and  a  machine  shop.  Interior 
will  be  finished  in  pine  throughout. 
.Metal  window  sash  and  frames  and 
special  gasoline  storage  tanks  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO- Pathological  and 
garage  building.  2  story  and  base. 
Class  A  construction.  $S8.000.  Archi- 
tects. August  Headman.  New  Call 
Bldg..  and  P.  Righetti.  Phelan  Bldg. 
Owners,  City  and  County  of  San  Fran- 
cisco. Revised  plans  for  this  new 
building  have   been   completed   and   ap- 
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proved.  Changes  made  in  the  origi- 
nal plans  are  as  follows:  Reduction 
in  height  of  basement,  change  in  di- 
rection of  the  tunnel,  reduction  in 
steel  and  terra  cotta,  omission  of  all 
finish  in  second  floor.  Bids  will  be 
called  by  the  Board  of  Public  Works 
on  the  general  contract.  plumbing, 
heating  and  ventilating,  electric  work, 
painting  and  finish  hardware.  Plans 
can  be  secured  from  the  Board  of  Pub- 
lic Works,  Temporary  City   Hall. 


GOVERNMENT  WORK  &  SUPPLIES. 


PROSPECTIVE    BIDDERS. 


Yards    and    Docks. 

Specifications  for  work  under  the 
b'ureau  of  yards  and  docks.  Navy  De- 
partment, have  been  furnished  to  the 
following  firms  in  addition  to  those 
previously  mentioned  in  these  col- 
umns: 

Radio    Towers,    February   37 — Specifica- 
tion 2130. 

Atlantic  Gulf  and  Pacific  Co.,  Park 
Row   Building.  New  York  City. 

Milwaukee  Bridge  Co..  Milwaukee, 
Wis. 

U.  S.  Steel  Products  Co.,  30  Church 
street.  New  York  City. 

Independent  Bridge  Co.,  Pittsburgh. 
Pa. 

American  Bridge  Co.,  Continental 
Building.    Pittsburgh,    Pa. 

Penn   Biidge  Co..   Beaver   Falls,   Pa. 

Pittsburgh -Des  Moines  Steel  Co., 
Curry   Building.    Pittsburgh,   Pa. 

Henry   Monk.   Pen.sacola,   Fla. 

Pacific  Construction  Co.,  San  Fran- 
cisco,  Cal. 

Wm.  Concannon  Co.,  San  Francisco, 
Cal. 

Miliken  Bros..  17  Battery  Place,  New 
York   City. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal. 

Pacilc  Rolling  Mill  Co.,  San  Fran- 
cisco,   Cal. 

The  Toledo  Bridge  and  Crane  Co., 
Toleda.   Ohio. 

Dyer  Brothers.  I7th  and  Kansas 
streets,    San    Francisco,    Cal. 

Riter-Conley  Manufacturing  Co., 
Pittsburgh,    Pa. 

Chicago  Bridge  and  Iron  Works, 
105th  and  Thropp   streets,   Chicago,   111. 

California  Construction  Co.,  New 
Call   Building,  San  Francisco.   Cal. 

Surety  Construction  Co.,  Los  Ange-- 
les,    Cal. 

Southern  Bridge  Co.,  Birmingham, 
Ala. 

Wisconsin  Bridge  Co.,  Milwaukee, 
Wis. 

Greuber  Engineering  Co.,  Bethlehem, 
Pa. 

McClintic-Marshall  Co.,  Pittsburgh, 
Pittsburgh,   Pa. 

H.  Hackfield  &  Co..  82  Wall  street, 
New    York    City. 


>Iare    Island,    Bungalow.o.    Kebrvary    24) 
— Specifications   2135. 

A.  T.  Spence,  180  .Tessie  street,  San 
Francisco,    Cal. 

Gutleben  Brothers,  New  Call  Build- 
ing.  San  Francisco,  Cal. 

American  Process  Co.,  68  William 
street.    New    York    City. 
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sptcifications  No.  396F: 

Llewellyn  Iron  Works,  Los  Angeles, 
<^'al.,  item  1,  $4,110;  delivered  at  Los 
Angeles  Feb.  10;  2,  $321;  delivered  at 
Los    Angeles,    Feb.    10. 

•loshua  Hendy  Iron  Works,  San 
Francisco.  Cal.,  item  1,  $5,089;  deliv- 
ei.d  at  Sunnyvale,  Cal.,  Feb.  26;  2, 
$tis;  delivered  at  Sunnyvale,  Cal.,  Feb. 
10. 

Fulton  Engine  Works,  Los  Angeles, 
Cal.,  item  1,  $5,291;  delivered  at  Los 
Angeles  Feb.  6;  2,  $383;  delivered  at 
l.o.s    Angeles    Feb.    6. 

Union  Iron  Works,  San  Francisco, 
Cal.,  item  1,  $6,100;  delivered  at  San 
Francisco  March  1;  2,  $330;  delivered 
at  San  Francisco  March    1. 

.lames  .Jones  Brass  Works,  Los  An- 
geles, Cal.,  item  1,  $6,500;  delivered  at 
Los  Angeles  March  1;  2,  $470;  deliv- 
ered at  Los   Angeles  March    1. 

I'elton  Water  Wheel  Co.,  San  Fran- 
cisco. Cal..  item  1,  $7,934;  delivered  at 
.San  Francisco  Feb.  19;  2,  14  85;  deliv- 
ered  at   .San   Francisco  Feb   2. 


San  Francisco,  Cal.,  Furniture. 

The  contract  for  installing  furniture 
in  the  U.  S.  post  office  and  court  house 
at  .San  Francisco,  Cal.,  has  been  award- 
ed to  .lohn  E.  Sjostrom  Co..  Philadel- 
phia.   Pa.,    at    $3,287;    time    9    days. 

Pumping    Plant. 

Abstract  of  proposals  for  centrifugal 
pump  and  framework.  Boersch  Lake 
pumping  plant,  Minidoka  project,  Ida- 
ho. U.  S.  reclamation  service,  opened 
at  Los  Angeles,  Cal.,  under  specifica- 
tions   No.     379F: 

Item  1,  2  25-sec  ft  vertical  centrifu- 
gal pumps  and  steel  framework;  2,  do, 
optional  within  three  months  after 
opening    bids. 

Byron  Jackson  Iron  Works,  San 
Francisco,  Cal.  (delivered  at  West 
Berkeley,  Cal.),  item  1,  $2,100;  time, 
75  days;   2,   $1,750;   time,   40   days. 

Perine  Machinery  Co.,  Seattle.  Wash, 
(delivered  at  Oswego,  N.  Y.),  item  1  or 
2.  $2,510;  time,  90  days;  alt.,  $2,683; 
time,  90  days. 

United  Iron  Works,  Oakland,  Cal. 
(delivered  at  Oakland,  Cal.).  item  1, 
$2,750;  time,  40  days;  2,  $2,700;  time, 
35    days. 

Manistee  Iron  Works  Co.,  Manistee, 
Mich,  (delivered  at  Manistee,  Mich.), 
item  1,  $3,322;  time,  90  days;  2,  $3,- 
322;    time.   75  days. 

Pelton  Water  Wheel  Co.,  San  Fran- 
cisco. Cal.  (delivered  at  San  Francisco, 
Cal.).  item  1,  $3,230;  time,  70  days;  2, 
$2,550;    time,    55   days. 

Charles  C.  Moore  Co.,  San  Francisco, 
Cal.  (delivered  at  Dayton,  Ohio),  item 
I.   $:!,473;   time,   60  days. 


Bronze    Linings. 

Abstract  of  bids  for  Salt  River  proj- 
ect. Arizona,  bronze  linings  for  Roose- 
velt dam,  U.  S.  Reclamation  service, 
opened     at    Los     Angeles,     Cal.,     under 


Suction   Dredge,  Carrlbean. 

The  Panama  Canal  is  offering  for 
sale  the  sea-going  suction  dredge  Car- 
rlbean. She  is  of  the  outboard,  trail- 
ing suction  type,  equipped  with  twin- 
screw  propellers.  which  were  con- 
structed for  the  Istnmian  Canal  Com- 
mission by  the  Maryland  Steel  Co.  in 
1907.  since  which  date  it  has  been  in 
continuous  and  successful  operation. 
The  hull  is  of  steel  constructed  to 
meet  requirements  of  the  rule  of  the 
American  Bureau  of  .Shipping.  Her 
principal  dimensions  are:  Length  be- 
tween perpendiculars,  274  feet;  length 
ovei'  all,  288  feet;  molded  depth,  25 
feet:  molded  beam,  4  7  feet  6  inches; 
light   draft   forward,    10   feet   4    inches; 
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light  draft  aft,  11  feet  9  inches,  light 
(halt  displacement,  :!,375  tons.  The 
draft  figures  are  for  bilges  dry,  water 
tanks  full,  coal  bunkers  half  full,  and 
hopper  gauge  open.  Loaded  draft  for- 
ward,   IS    feet;    aft,    20   feet. 


BUILDING  AND  ENGINEERING  NEWS 

500,  or  $4.SSl.r)0  delivered;  alternate 
14,550;  at  Harrison,  N.  J..  |5,000;  time, 
90  days;  weight  for  the  three  propo- 
sitions, respectively,  30,000  lbs,  32,000 
lbs.  and   33,000   lbs. 

Services    of      erecting      engineer,    per 
day— Bid    1,    $12;    2,   $18;    3,   $14. 


Pearl  Harbor,  Cranei*. 

The  contract  for  furnishing  two  15- 
ton  locomotive  cranes  for  the  naval 
station.  Pearl  Harbor,  H.  T.,  has  been 
awarded  to  the  American  Hoist  and 
Derrick  Co.,  of  St.  Paul,  Minn.,  at  $13,- 
939. 


I>o^ver    SeliK    BxtenMion    Canal. 

The  Secretary  of  theTnterior  has 
authorized  the  Reclamation  Service  to 
execute  the  following  contracts  for  the 
construction  of  the  lower  Selig  exten- 
sion canal  and  laterals  of  the  Uncom- 
pahgre  Valley  irrigation  project,  Colo. 
The  Reynolds-Kly  Construction  Co.,  of 
Springville,  Utah,  schedules  1  to  14  and 
16  to  18,  inclusive,  contract  price,  $21,- 
765.75;  George  F.  and  R.  E.  Wear,  Del- 
ta, Colo.,  schedules  15  and  19,  contract 
price,    $2,271.50. 


Canal   Circular  891. 

The  general  purchasing  officer  of  the 
Panama  Canal  has  issued  the  follow- 
ing  addenda   to   Circular    No.    891: 

Referring  to  the  Panama  Canal  Cir- 
cular No.  891,  dated  January  6.  1915, 
bids  to  be  opened  February  24,  1915, 
the  following  is  for  the  information  of 
intending    bidders: 

Bidders  are  advised  that  the  special 
patterns  referred  to  in  paragraph  6  of 
the  specifications  as  included  in  the 
contract  do  not  include  the  patterns 
of  the  manufacturers'  standard  or 
stock  equipment,  such  as  casings  for 
pumps,  motors,  and  the  like,  but  where 
patterns  are  made  up  in  accordance 
with  the  special  requirements  of  the 
specifications,  such  patterns  are  to  be 
furnished  the  Panama  Canal  under  the 
price    bid    for    the    material. 

Bidders  should  attach  a  copy  of  this 
amendment    to    their    proposals. 

Pumping     Unit. 

The  following  bias  were  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Los  Angeles,  Cal.,  for  direct 
pumping  units.  Outlook  pumping  plant, 
Yakima   project.    Sunnyside   unit: 

Item  1,  direct  pumping  unit,  maxi- 
mum  water   power,    140-sec.-ft. 

Charles  C.  Moore  &  Co.,  99  1st  street, 
San  Francisco,  Cal.,  $6,982,  at  Dayton, 
or  $7,409.60  delivered;  time,  100  days; 
shipping  weight,   49,376   lbs. 

Pelton  Water  Wheel  Co.,  19th  and 
Harrison  streets,  San  Francisco,  Cal., 
$7,263  at  San  Francisco,  or  $7,402.10 
delivered;  time,  90  days;  weight,  53,- 
500   lbs. 

S.  Morgan  Smith  Co.,  York,  Pa.,  $7,- 
300  for  turbine  at  York,  Pa.,  and  pump 
at  San  Francisco,  or  $7,803.85  deliv- 
ered; weight,  72,000  lbs,  or  pump  de- 
livered at  Harrison,  N.  .T.,  $8,050; 
weight,    65.000    lbs;    time,    90   days. 

Item  2.  Direct  pumping  unit,  maxi- 
mum   water    power,    6(i-sec.-ft. 

Charles  C.  Moore  &  Co.,  $3,629  at 
Dayton,  or  $3,891.61  delivered;  time, 
100  days;   weight,   30,325   lbs. 

Pelton  Water  Wheel  Co..  $3,440  at 
San  Francisco,  or  $3,504.95  delivLMcd; 
weight.    15.000    lbs. 

S.  Morgan  Smith  Co..  or  turbine  at 
York   and    pump   at    San    FrancL-sco.    $4,- 


Steel    Urldgea. 

Abstract  of  bids  opened  at  Grand 
function.  Colo.,  for  furnishing  seven 
steel  service  bridges;  estimated  weight, 
45  tons: 

Des  Moines  Bridge  and  Iron  Works, 
Des    Moines,    Iowa,    $2.80   cwt;    45    days. 

Central  States  Bridge  Co.,  Indianapo- 
lis,   Ind.,    $2.77   cwt;    45   days. 

Penn  Bridge  Co.,  Beaver  Falls,  Pa., 
$2.74    cwt;    60    days. 

Missouri  Bridge  and  Iron  Co.,  Leav- 
enworth,   Kans.,   $3.12   cwt;    60   days. 

Milwaukee  Bridge  Co.,  Milwaukee, 
Wis.,    $3.24   cwt;    60   days. 

St.  Paul  Foundry  Co..  St.  Paul,  Minn., 
$3.25   cwt;    60   days. 

Lowith  Iron  Works  Co.,  Denver, 
Colo.,    $3.65   cwt;    50    days. 

Minneapolis  Steel  and  Machinery 
Co.,  Minneapolis,  Minn.,  $3.55  cwt;  45 
days. 

Midland  Bridge  Co.,  Kansas  City, 
-Mo..   $3.85   cwt;   30   days. 

Browne  Iron  Works,  Denver,  Colo., 
$4.10   cwt;    60   days. 

Independent  Bridge  Co.,  Pittsburgh, 
Pa..   $3.98  cwt;   60  days. 

Riter  -  Conley  Manufacturing  Co., 
Leetsdale,    Pa..    $4.36    cwt;    56    days. 


IIlKhway    and    Pipe    Bridge. 

Bids  were  received  at  Great  Falls, 
Mont.,  under  schedule  No.  291  for 
highway  and  pipe  bridge  at  St.  Mary 
River  crossing,  St.  Mary  canal,  U.  S. 
Reclamation  Service,  Milk  River  proj- 
ect,  St.   Mary   storage   unit,   as   follows: 

Bid  1.  Central  States  Bridge  Co..  601 
Heecher    street,    Indianapolis,    Ind. 

2.  East  St.  Louis  Bridge  Co..  East  St. 
Louis.   111. 

3.  Minneapolis    Bridge    Co 
olis,   Minn. 

4.  Vincennes    Bridge    Co., 


Ind. 


Minneap- 
Vincennes, 
Machinery 

Iron    Co.. 
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$10;  1(1,  $15;  11,  $15;  12,  $S;  13,  no  bid. 
Total,  f.  o.  b.  manufacturer's  plant — 
Bid  1,  $6,440;  2,  $6,444;  3,  $0,528.40;  4, 
$6,857;  5,  $7,010;  6,  $7,780;  7,  $7,912;  8, 
$9,622;  9,  $8,628;  10,  $9,398;,  11,  $9,520; 
12,    $10,232. 

Estimated  freight  charges — Bid  1, 
$1,626.45;  2,  $1,180.80;  3,  $1,107;  4,  $1,- 
550.92;  5,  $960.75;  6,  $1,303.80;  7,  $1,- 
191,26;  8,  $1,393.59;  9,  $1,162.30;  10,  $1,- 
230;  11,  $1,193.0;  12,  $1,589.58;  13,  $1,- 
447.50.. 

Total,  f.  o.  b.  Brownings,  Mont. — Bid 
1.  $8,066.45;  2,  $7,624.80;  3.  $7,635.40;  4. 
$S.407.92;  5.  $7,970.75;  6,  $9,083.30;  7, 
$9,103.26;  8.  $11,015.59;  9,  $9,790.30;  10, 
$10,628;    11,    $10,713.10;    12,    $11,821.58. 

Weight  of  Bridge  steel — Bid  1.  210,- 
000  lbs;  2,  192,000  lbs;  3,  180,000  lbs;  4, 
203,000  lbs;  5,  183,000  lbs;  6.  212,000 
lbs;  7,  193,700  lbs;  8.  226.600  lbs;  9. 
197.000  lbs;  10.  200.000  lbs;  11,  194,000 
lbs:    12,    212,000    lbs;    13.    193.000    lbs. 

Delivery  f.  o.  b.  plant  at — Bid  1,  In- 
dianapolis, Ind.;  2,  East  St.  Louis,  111.; 
3,  Chicago,  111.;  4,  Vincennes,  Ind.;  5, 
Minneapolis,  Minn.;  6.  Chicago.  111.;  7. 
Jacksonville,  111.;  8,  Jacksonville,  111.; 
9,  Des  Moines,  Iowa;  10,  Milwaukee, 
Wis.;  11,  St.  Louis,  Mo.;  12,  Bellefon- 
taine,  Ohio;   13,  Beaver  Falls,  Pa. 

Date  of  Delivery  (on  or  before) — Bid 
1,  April  1,  1915;  2,  April  1,  1915;  3,  April 
1,  1915;  4,  March  15,  1915;  5,  March  15, 
1915;  6,  March  1,  1915;  7,  May  1,  1915; 
S.  May  1,  1915;  9,  April  1,  1915;  10, 
April  1,  1915;  11,  May  12,  1915;  12, 
April  15,  1915  (90  days  from  award); 
13,    May    1,    1915. 

Weight  of  erection  plant — Bid  1,  4,- 
000  lbs;  2,  5,000  lbs;  3,  2,000  lbs;  4,  4,- 
000  lbs;  5,  5,500  lbs;  6,  10,000  lbs;  7, 
4,000  lbs;  8,  4,000  lbs;  9,  2,000  lbs;  10, 
30,000    lbs;    11,    10,000   lbs;    12,    4,000    lbs. 


5.  Minneapolis    Steel    and 
Co.,    Minneapolis,    Minn. 

6.  Chicago      Bridge      and 
105th   and   Throop   streets,   Chicago,   111. 

7.  Security  Bridge  Co.,  Billings, 
Mont. 

8.  Security  Bridge  Co.,  Billings, 
Mont. 

9.  Des  Moines  Bridge  and  Iron 
Works.  9th  and  Tuttle  streets.  Des 
-Moines.    Iowa. 

10.  Milwaukee  Bridge  Co..  1400  34th 
street,   Milwaukee,   Wis. 

11.  The  Midland  Bridge  Co..  Kansas 
City.    Mo. 

12.  United  States  Bridge  Co.,  P.  O. 
Box   1088,   Great   Falls,   Mont. 

13.  Penn  Bridge  Co..  Beaver  Falls, 
Pa. 

Item  1.  2  spans  steel  bridge  deliv- 
ered f.  o.  b.  cars  manufacturer's  plant 
—Bid  1,  $4,460;  2.  $2.4S4;  3,  $2,475;  4. 
$2,666;  5.  $2,625;  6.  $2,600;  7.  $2,700;  8. 
$3,150;  9.  $2,648;  10.  $2,585;  11.  $2,990; 
12.    $3,750;    13.    $2,490. 

2.  Erecting  2  spans  steel  bridge,  in- 
cluding wooden  floor — Bid  1,  $1,900;  2. 
$726;  3,  $770:  4,  $750;  5,  $850;  6,  $1,250; 
7,  $1,240:  8.  $1,645;  9,  $1,646;  10,  $2,084; 
11,   $1,740;    12.   $1,350;   13.    no  bid. 

3.  Erecting  4,000  ft.  B.  M..  wooden 
approaches- Bid  1.  $20;  2.  $6;  3.  $9.60; 
4,    $6.25;    5,    $15;    6,    $20;    7,    $8;    S,    $8;    9, 


HALLS  AND   SOCIETY   BUILDINGS. 


OAKLAND,  CAL. — Municipal  audito- 
rium curtins  and  light  fixtures.  Cost 
not  stated.  Architect,  Supervising  Ar- 
chitect J.  J.  Donovan,  Security  Bank 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land. Bids  submitted  for  theatre  cur- 
tin  and  hangings  and  for  light  fix- 
tures for  the  Oakland  Municipal  Audi- 
torium show  the  City  of  Paris,  S.  F., 
low  on  the  curtins  at  $3,625.60  and  the 
English  Co.  low  on  the  light  fixtures 
at  $13,339.  Bids  were  referred  to  the 
City  Attorney.  A  complete  list  of  the 
bids  submitted  will  be  found  under 
the  heading  of  Oakland  and  Alameda 
County  in  this  issue. 


HOTELS. 

-MARTINEZ.  CONTRA  COSTA  CO.. 
CAL. — Hotel  and  store.  2  story  and 
base,  frame,  $7,000.  Architect,  James 
T.  Narbett,  Berry  Bldg.,  Richmond. 
Owner,  D.  L.  Hilson.  The  building  has 
been  designed  for  stores  on  the  first 
lloor  besides  the  hotel  entrance.  Upper 
llooi-  will  be  arranged  for  a  number  of 
hotel  rooms  and  several  baths.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
Pacific  Mfg.  plumbing  goods  will  be 
used.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans  are  now   out   for   figures. 

SAN  FRANCISCO— Hotel.  6  story  and 
base.  Class  C  construction.  $45,000. 
Architect,  Edward  T.  Foulkes.  Crocker 
Bldg.,  S.  F.  Owners.  Columbia  Realty 
Co.  The  building  will  be  erected  on 
the  west  side  of  Taylor  street  north 
ui'  .^ufter,  and  has  been  designed  to 
contain    in    the    neighborhood      of      100 
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rooms,  nearly  all  of  which  will  have 
private  baths.  The  first  floor  will  con- 
tain the  office,  lobby  and  ladies'  parlor. 
Interior  will  be  finished  in  pine  and 
elm  panels.  There  will  be  steam  heat, 
elevator  service,  a  hot  water  system 
and  vacuum  cleaning-.  Bath  rooms 
will  have  tile  floors  and  wainscot.  Tile 
floor  will  be  used  in  the  lobby  and  of- 
fice. Exterior  of  the  building-  will  be 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Plans  have  been  revised 
for  the  second  time  and  figures  will  be 
called  for  shortly. 

LOS  ANGELES,  CAL.— Hotel  addi- 
tion, 3  story.  Class  A  construction. 
Cost  not  stated.  Architects,  Parkinson 
&  Bergstrom,  Security  Bldg.,  L.  A. 
Owner,  Harry  C.  Fryman.  The  Hay- 
ward  Hotel,  an  eight-story  structure 
located  at  the  corner  of  Sixth  and 
Spring  streets  will  have  a  three  story 
addition.  The  new  portion  will  con- 
tain in  the  neighborhood  of  60  rooms 
all  of  which  will  have  private  baths. 
The  steam  heat,  elevator  service  and 
vacuum  cleaning  will  be  extended  into 
the  new  portion  of  the  building.  Con- 
crete floors,  walls  and  roof  slabs  will 
be  used.  Interior  partitions  will  be 
of  tile.  There  will  be  pine  and  hard- 
wood finish  and  metal  window  sash 
and  frames.  Exterior  of  the  building- 
will  be  faced  with  pressed  brick.  Plans 
are   now  being  prepared. 


HOSPITALS. 


WALLA  WALLA,  WASH. — Hospital, 
4  story  and  base.  Class  A  construc- 
tion, $250,000.  Architect,  (Robert  F. 
Tegen,  Morgan  Bldg.,  Portland.  Own- 
ers, St.  Mary's  Hospital,  Walla  Walla. 
The  ai-chitect  has  just  been  commis- 
sioned to  prepare  the  plans  and  details 
of  construction  have  not  been  received. 
Further  mention  w'ill  be  made  of  the 
w-ork   as    the   plans   progress. 

FRESNO,  FRESNO  CO.,  CAL. — Hos- 
pital buildings,  1  and  2  story,  frame. 
Cost  not  stated.  Architects,  Glass  & 
Butner,  Rowell  Bldg.,  Fresno.  Own- 
ers, Fresno  County.  The  architects 
have  been  instructed  to  prepare  plans 
for  a  new  home  for  the  resident  phy- 
sician, a  dormitory  building  and  a 
tuberculosis  ward  to  be  erected  at  the 
Fresno  County  Hospital.  Construc- 
tion will  be  of  frame.  Details  have 
not  been  rece>-'ed  and  further  men- 
tion wir   be  made  of  the  work. 


LIBRARIES. 


BERKELEY,  ALAMEDA  CO.,  CAL.— 
Library,  1  story  and  base,  brick,  $10,- 
000.  Architect,  W.  H.  Ratcllff,  Jr., 
First  National  Bank  Bldg.,  Berkeley. 
Owners,  City  of  Berkeley.  The  build- 
ing will  be  erected  on  San  Pablo  ave- 
nue near  University  and  has  been  de- 
signed in  the  classic  style.  There  will 
be  one  large  reading  room,  stack  room 
and  office  for  the  librarian.  Interior 
finish  will  be  of  pine  with  maple  floor. 
A  central  heating  system,  probably 
warm  air,  will  be  installed.  Metal  book 
stacks  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are   now   being  prepared. 


POST  OFFICES 
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an  area  of  approximately  5,500  square 
feet  and  will  be  of  fireproof  construc- 
tion. Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  steam 
heat,  a  hot  water  supply,  vacuum 
cleaning  and  metal  window  sash  and 
frames.  Special  fireproof  vaults  will 
be  installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick,  terra 
cotta  and  cut  stone.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  March  25th.  Plans 
can  be  secured  from  either  the  Super- 
vising Architect  or  the  Custodian  of 
the  site.  An  official  proposal  appears 
in   another   column   of   this   issue. 

WILLOWS,  GLENN  CO.,  CAL.— Post 
office,  2  story  and  base,  $75,000.  Archi- 
tect, Supervising  Architect,  Washing- 
ton, D.  C.  Owners,  United  States  Gov- 
ernment. The  House  declined  to  ap- 
'propriate  $75,000  to  push  the  work  on 
the  Willows  Federal  Building,  claim- 
ing- an  injustice  would  be  done  to  other 
projects.  Congressman  Kent  of  Cali- 
fornia will  carry  the  fight  into  the 
Senate. 

Contracts  Awarded. 

THE  DALLES.  ORE.— Post  office,  2 
story  and  base,  stone,  steel  and  brick, 
$79,658.  Architect,  Supervising  archi- 
tect Oscar  Wenderoth,  Washington,  D. 
C.  Owners,  United  States  Government. 
Contractor,  George  Isaackson,  1013 
East  Irving  street,  Portland.  Contract 
price,    $79,658. 


RAILROAD  CONSTRUCTION  AND 
EQUIPMENT. 


MODESTO,  STANISLAUS  CO.,  CAL. — 
Passenger  station,  1  story  and  base, 
reinforced  concrete,  $15,000.  Archi- 
tect, Engineering  Department  South- 
ern Pacific  Co.,  Flood  Bldg.,  S.  F.  Own- 
ers, Southern  Pacific  Co.  Plans  are 
now  being  prepared  for  a  new  passen- 
ger station  to  be  erected  at  Modesto. 
The  building  will  be  arranged  for  ex- 
press and  baggage  rooms,  two  waiting 
rooms  and  office  for  the  agent.  Inte- 
rior will  be  finished  in  pine.  There 
will  be  a  central  heating  system.  The 
design  is  in  the  Mission  style  and  roof 
will  be  of  clay  tile.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster. 

Contracts  Awarded. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL.  —  Passenger  station,  1  story, 
frame  and  concrete,  $11,000.  Engineer, 
Chief  Engineer  Southern  Pacific  Co., 
Flood  Bldg.,  S.  F.  Owners,  Southern 
Pacific  Co.  Contractors,  Jones  &  Mc- 
Govern,  2218  Los  Angeles  street,  Ber- 
reley.      Contract    price,    $11,000. 


RESIDENCES. 


PENDLETON.  ORE.— Post  office,  3 
story  and  base,  fireproof  construction. 
Cost  not  stated.  Architect,  Supervis- 
ing architect  Oscar  Wenderoth.  Wash- 
ington, D.  C.  Owners,  United  States 
Government,     The   building   will   cover 


SAN  FRANCISCO  —  Residence,  H^ 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bro.,  712  Market  street,  S.  F.  The 
dwelling  has  been  designed  for  a  five- 
room  house  and  will  be  erected  on  the 
west  side  of  11th  avenue  north  of  Mo- 
raga.  Interior  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  will  be. 
used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wainscot.  Exterior  of 
the  house  w^ill  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor, 
Materials  are  now  being  purchased, 


It 


SAN  FRANCISCO — Residences,  2,  2 
.-^lory  and  base,  frame,  $3,000  each. 
Architect,  none.  Owners,  Johnson  & 
Johnson,  818  19th  street,  S.  F.  These 
houses  will  be  erected  on  the  east  side 
of  22nd  avenue  south  of  California, 
and  each  has  been  designed  to  contain 
.■<even  rooms  and  bath.  Interiors  will 
be  finished  in  pine,  redwood  and  hard- 
uood  veneer.  Hardwood  floors  will  be 
used  in  the  living  rooms,  dining  rooms 
and  reception  halls.  There  will  be 
furnace  heat  and  open  fire  places. 
-Mantels  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  rooms  and 
kitchens.  Automatic  water  heaters 
will  be  installed.  Exteriors  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials  are   now   being   purchased. 

BERKELEY,  ALAMEDA  CO.,  CAU— 
Residence,  2  story  and  base,  frame, 
$7,000.  Architect,  Eugene  K.  Martin, 
2192  Shattuck  avenue,  Berkeley.  Own- 
er, Mr.  Erickson.  The  dwelling  will 
be  erected  on  Prince  street  and  has 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  redwood,  hard- 
wood veneer  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
room  will  have  tile  wainscot  and  floor. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will    be  taken  at  once. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Bungalow,  1  >4'  story  and  base,  frame, 
$3,700.  Architeft,  James  W.  Plachek, 
Acheson  Bldg.,  Berkeley.  Owner's 
name  withheld.  The  dwelling  will  be 
erected  on  San  Mateo  avenue  and  has 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood  ve- 
neer with  white  enamel  in  the  bed 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  ^lantels  will  be 
of  brick  or  tile.  Tile  wainscot  and 
floor  will  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covei-ed  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing   prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$1,500.  Architect,  M.  M.  Bruce,  2270 
Green  street,  S.  F.  Owner,  H.  H.  Hall, 
1910  Napa  avenue,  Berkeley.  The 
dwelling  has  been  designed  for  a  seven 
room  house  with  bath  and  sleeping 
porch  and  will  be  erected  at  the  cor- 
ner of  Amador  and  Shattuck  avenue. 
Interior  will  be  finished  in  pine  and 
redwood.  White  enamel  will  be  used 
in  the  bed  rooms.  There  will  be  hard- 
wood floors  in  the  living  and  dining 
rooms  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
paces.  Mantels  wilt  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  installed.  Tile  wainscot  will  be 
used  in  the  bath  room.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

BURT>INGAME,  8AN  MATEO  CO., 
CAU — Residence,    2      story      and    base, 
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frame,  J6,000.  Architect,  Eugene  K. 
Martin.  2192  Shaltuck  avenue,  Berke- 
ley. Owner,  Mr.  McDonald.  The  dwell- 
ing: will  be  erected  on  Chapin  avenue, 
and  ha.s  been  de.siprned  for  an  eight- 
room  hou.'^e  with  two  bath.s  and  sleep- 
ing porch.  Pine  and  hardwood  interior 
trim  will  be  u.sed.  Bed  rooms  will  be 
finished  In  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  have  tile  floors 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being   prepared. 

FRESNO,  FRESNO  CO.,  CAL. — Res- 
idence, 2  story  and  base,  frame,  $3,000. 
Architect,  none.  Owner,  C.  C.  Crane, 
33G  Thesta  street,  Fresno.  The  dwell- 
ing will  be  erected  on  Thesta  street, 
and  has  been  designed  to  contain  seven 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  a  large 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  In  the 
bath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  will  be  covtred  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

MARTINEZ.  CONTRA  COSTA  00., 
CAL. — Residence,  1  \^  story  and  base, 
frame,  $3,000.  Architect,  James  T. 
Narbett,  Berry  Bldg.,  Richmond.  Own- 
er, C.  H.  Hayden.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  room 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SACRA.MENTO,  CAL.— Residence,  1 
story  and  base,  frame,  $1,500.  Archi- 
tect, none.  Owner,  .Tohn  Shortliff,  3216 
Peail  avenue,  Sacramento.  The  dwell- 
ing will  be  erected  in  ICast  .'Sacramen- 
to and  has  been  designed  for  a  five- 
room  house  with  bath.  Interior  fin- 
i.sh  will  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  open  fire  place  and  tile 
mantel.  Bath  room  will  have  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  luslic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  I^abor. 

OAKLAND,  CAT... — Residence.  2  story 
and  base,  frame.  $5,000.  Architect, 
Claude  B.  Barton.  First  Trust  Bldg., 
Oakland.  Owner.  .1.  .McClellan.  The 
dwelling  has  been  designed  for  a 
seven-room  house  and  will  be  erected 
In  the  Crocker  Highlands.  Interior 
finish  will  be  of  pine  and  redwood 
with  some  hardwood  veneer  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Tile 
wainscot  and  floor  will  be  used  In  the 
bath  room.  An  automatic  water  heat- 
er will  be  Installed.  Exterior  of  the 
^ouee    wjll    be    covered    with    cement 


plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

SACRAMENTO,  CAL.  —  Cottage.  1 
story  and  base,  frame,  $.300.  Archi- 
tect, none.  Owner.  C.  J.  Hopkinson, 
131  <s  2.")th  street,  Sacramento.  The 
dwelling  will  be  erected  in  Boulevard 
Park,  and  has  been  designed  for  a  five- 
room  house  with  bath.  Interior  will 
be  finished  in  pine  and  ledwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  a 
large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

STOCKTON.  SAN  JOAQUIN  CO.. 
CAL. — Residence.  1  story  and  base, 
frame,  $3,000.  Architect.  Joseph  Lose- 
kann.  San  Joaquin  Bldg..  Stockton. 
Owner.  Ray  Friedberger,  1107  N.  El 
Dorado  street,  Stockton.  The  dwelling 
will  be  erected  in  Yosemite  Terrace 
and  has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  An  automatic  water 
heater  will  be  installed.  Tile  wain- 
scot will  be  used  in  the  bath  room. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete   and    figures   are   being   taken. 

STOCKTO.N.  SAN  JOAQUIN  CO.. 
CAL. — Bungalow.  1  story,  frame.  $2.- 
000.  Architect,  none.  Owner.  Adolph 
Brown.  210  East  Market  street,  Stock- 
ton. The  dwelling  has  been  designed 
for  a  five-room  house  and  will  be 
erected  on  Baker  street.  Interior  fin- 
ish will  be  of  pine  throughout.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  open  fire  place  and  tile 
mantel.  Exterior  of  the  house  will  be 
covered  with  rustic  and  shiplap.  Plans 
are  complete  and  In  the  hands  of  the 
owner  who  will  do  tht  work  by  Day 
Labor. 

LOCKEFORD.  SAN  JOAQUIN  CO.. 
CAL. — Bungalow,  1  %  story  and  base, 
frame,  $4,000.  .'Architect.  Ralph  J.  Mor- 
rell.  Odd  Fellows'  Bldg..  Stockton. 
Owner.  H.  W.  Walsh.  The  dwelling 
has  been  designed  to  contain  six 
rooms,  bath  and  sleeping  porch.  In- 
terior will  be  finished  in  pine,  red- 
wood and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  be  of  tile  or 
brick.  .An  automatic  water  heater 
will  be  installed.  Tile  wainscot  will 
be  used  in  the  bath  room.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

STOCKTON.  SAN  JOAQUIN  CO., 
CAI^. — Residence.  1  14  stoiy  and  base. 
$3,000.  Architect.  Joseph  I^osekann. 
■San  Joaquin  Bldg.,  Stockton.  Owner, 
Robert  M.  Morton.  The  dwelling  will 
he  erected  in  the  Oak.s  Addition  and 
has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interioi-  will  be  finished  in  pine  and 
redwofxl.  H.-ii'dwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
Hath  room  will  have  tile  wainscot.  .\n 
automatic  water  heater  will  be  iji- 
stalled.      I'^xterlor   of    the   house    will    be 

covered  with  cement  plaster  on  metal 


lath.  Plans  are  complete  and  figures 
are   being  taken. 

DIXON,  SOLANO  CO.,  CAL.— Resi- 
dence, 2  story  and  base,  concrete,  $15,- 
000.  Architect's  name  not  given.  Own- 
ei-,  R.  D.  Meyers,  Dixon.  The  dwelling 
has  been  designed  to  contain  twelve 
rooms,  two  baths  and  sleeping  porch. 
Inteiior  finish  will  be  of  pine  and 
haidwood  with  white  enamel  in  the 
bed  rooms.  Haidwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  receptibn  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  A  hot 
water  circulating  system  will  be  in- 
stalled. Tile  floors  and  wainscot  will 
be  used  In  the  bath  rooms.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster.  Plans  are  complete  and 
the   work   will    be   done   by   Day   I^abor. 

HOLLYWOOD,  LOS  ANGELES  CO., 
CAL. — Residences,  2,  2  story  and  base, 
$30,000  each.  Architect.  Elmer  Grey, 
Wright  and  Callender  Bldg.,  L.  A. 
Owner's  name  withheld.  These  two 
dwellings  will  be  erected  in  Hacienda 
Park  and  each  will  contain  sixteen 
rooms.  three  baths  and  sleeping 
porches.  Only  preliminary  plans  have 
been  prepared  and  compete  details 
cannot  be  given.  Further  mention  will 
be   made  of   the   work. 


SCHOOLS. 

SAN  FRANCISCO  —  School  finish. 
Class  A  construction,  $86,906.  Archi- 
tects, City  Department  of  Architecture, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco.  Bids 
opened  by  the  Board  of  Public  Works 
for  the  finish  construction  in  the  Aca- 
demic Building,  Polytechnical  High 
School  group,  show  P.  F.  Reilly  low  at 
$S6.906.  and  he  will  probably  be  award- 
ed the  contract.  A  complete  list  of  the 
bids  received  will  be  found  under  the 
heading  of  San  Francisco  in  this  issue. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL.. — School,  1  story  brick,  $12,000. 
-Architect,  James  T.  Narbett,  Berry 
Bldg.,  Richmond.  Owners.  City  of 
Richmond.  The  building  has  been  de- 
signed for  a  fourteen-room  school  and 
when  entirely  complete  will  cost  about 
$60,000.  Only  the  first  unit  of  four 
rooms  will  be  erected  at  the  present 
time.  Interior  finish  will  be  of  pine 
throughout  with  maple  floors  in  the 
class  rooms.  There  will  be  furnace 
heat  and  oil  burning  equipment.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

PALO  ALTO.  SANTA  CLARA  CO.. 
C.AL. — School.  1  story  and  base,  brick, 
$IG0,"OO0.  Architects.  Allison  &  Allison. 
Hibernian  Bldg..  I.,.  A.  Owners.  Palo 
-Alto  School  District.  .Architects  Alli- 
son &  Allison  have  been  notified  by 
the  Board  of  School  Trustees  of  Palo 
.Alto  that  owing  to  the  recent  court  de- 
cision relative  to  the  law  of  1S78  re- 
(|uiring  a  pubic  competition  for  all 
county  buildings,  that  plans  for  the 
new  $160,000  school  b\iilding  could  not 
he  used.  The  question  of  securing 
further  plans  will  be  taken  up  by  the 
Board   at    their   next   meeting. 

EVKRETT.  WASH.  —  School.  L' 
.•^toiy  and  base,  brick  and  concrete. 
$47,000.  Architect,  W.  W.  Hasting.-^. 
Everett,  Wash.  Owner.*,  Everett  School 
District  No.  21.  The  building  has  been 
designed  to  contain  eight  class  rooms, 
iin  auditorium  and  departments  for  do- 
mestic science  and  manual  training 
Inferior  will  be  finished  in  pine.  Maph 
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floors  will  be  used  in  the  class  rooms. 
There  will  be  steam  heat,  modern 
-school  plumbing:,  vacuum  cleaning  and 
program  clocks.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
.March  l.lth.  Plans  and  .specifications 
can   be  secured   from   the  architect 

WAHDEN,  WASH.— School.  2  story 
and  ba.se,  reinforced  concrete,  $15,000. 
Architect,  W.  W.  Hastings,  Everett. 
Wash.  Owners,  Warden  School  Dis- 
trict. The  building  will  contain  six 
class  rooms  and  an  assembly  hall.  In- 
terior will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  Plans 
provide  for  steam  heat,  modern  school 
plumbing  and  program  clocks.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
be  opened  on  March  20th.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

SALE.M,  ORE.— School,  2  story  and 
base,  semi-fireproof  construction,  $20,- 
000.  Architect,  George  R.  Post,  Salem. 
Owners,  City  of  Salem.  The  building 
will  contain  eight  class  rooms,  prin- 
cipal's offlce  and  teachers'  rooms.  In- 
terior will  be  finished  in  pine  through- 
out. .Alaple  floors  will  be  used  in  the 
class  rooms.  A  fan  system  of  heating 
will  be  installed.  Exterior  of  the  build- 
ing will  be  faced  -with  pressed  brick. 
Plans  are  now  being  prepared. 

LANCASTER,  LOS  ANGELES  CO., 
CAL. — School,  1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, E.  L.  Hopkins,  Delta  Bldg.,  L. 
A.  Owners,  Antelope  Valley  Union 
High  School  District.  The  building 
will  cover  an  area  of  108  by  68  feet 
exclusive  of  the  auditorium,  which  will 
cover  70  by  64  feet.  There  will  be  six 
class  rooms.  niterior  finish  will  be 
of  pine.  Maple  floors  will  be  used  in 
the  class  rooms.  Plans  provide  for 
modern  school  plumbing  and  a  central 
heating  system.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared. 

CHATSWORTH  SCHOOL  DISTRICT. 
LOS  ANGELES  CO.,  CAL.— School,  1 
story  and  base,  hollow  tile,  $.30,000. 
Architects.  Dennis  &  Hewitt,  Fay 
Bldg..  L.  A.  Owners,  Chatsworth 
School  District.  The  building  will 
contain  class  rooms,  an  auditorium, 
library  and  principal's  offlce.  Interior 
will  be  finished  in  pine.  There  will 
be  a  central  heating  system,  probably 
a  warm  air  system.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.      Plans    are    being   prepared. 

HOLLYWOOD,  LOS  ANGELES  CO.. 
CAL. — School,  2  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Ar- 
chitect, Norman  F.  Marsh.  Broadway 
Central  Bldg.,  L.  A.  Owners,  Holly- 
wood High  School  District.  The  build- 
ing will  cover  an  area  of  100  by  112 
feet.  The  basement  will  be  arranged 
for  a  large  gymnasium  with  a  bal- 
cony. There  will  be  fourteen  class 
rooms,  an  auditorium  and  teachers' 
rooms.  Interior  finish  will  be  of  pine 
with  maple  floors  in  the  class  rooms. 
Plans  provide  for  steam  heat,  oil  burn- 
ing furnaces,  vacuum  cleaning  and 
program  clocks.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans   are   now   being   prepared. 

LOS  ANGELES,  CAL.— Schools,  2.  2 
story  and  base,  brick  and  hollow  tile. 
Cost  not  stated.  Architect,  Elmore  R. 
Jeffery.  Wesley  Roberts  Bldg.,  L.  A. 
Owners,      Garbansa      Highland       Park 
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High  School.  The  buildings  will  be 
erected  at  the. corner  of  54th  avenue 
and  Irvington  Place.  Only  prelimin- 
ary plans  have  been  prepared  and  de- 
tails of  this  work  are  not  yet  avail- 
able. Further  mention  will  be  made 
of   the    work   as   plans   progress. 

PUENTE.  LOS  ANGELES  CO.,  CAL. 
— Schools,  3,  ]  story,  brick  or  rollow 
tile,  $45,000.  Architect.  C.  H.  Brown, 
Stimson  Bldg.,  L.  A.  Owners,  Puente 
High  School  District.  Three  buildings 
will  be  erected  at  the  present  time. 
The  administration  building  will  be 
two  stories,  136  by  100  feet.  The  sci- 
ence and  commercial  buildings  will 
each  be  one  story,  55  by  70  feet.  The 
style  of  architecture  will  be  Spanish 
Renaissance.  The  construction  will  be 
of  brick  or  hollow  tile  with  plastered 
.'exteriors,  clay  tile  roofs,  concrete 
foundations,  pine  trim,  maple  floors, 
slate  blackboards,  plumbing,  electric 
wiring,  heating  and  ventilating  and 
vacuum  cleaning  system.  Plans  are 
being    prepared. 

_  LOS  ANGELES.  CAL.— School  group, 
."i,  1  and  2  story,  hollow  tile,  $50,000.' 
Architect,  George  A.  Howard,  Grant 
Bldg..  L.  A.  Owners,  Hyde  Park  School 
District.  The  group  will  consist  of  the 
administration  building  and  four 
smaller  structures.  The  main  building 
will  be  two  stories,  extreme  dimen- 
sions 100  by  100  feet.  It  will  contain 
an  auditorium  to  seat  500  people,  prin- 
cipal's and  superintendent's  offices,  a 
large  enclosed  study  hall,  two  open- 
air  class  room.s  and  teachers'  rooms. 
The  smaller  buildings  will  each  con- 
tain two  class  rooms,  cloak  rooms, 
teachers'  room  and  .  lavatories.  The 
central  heating  system  will  be  placed 
in  the  basement  of  the  main  building. 
The  buildings  will  be  of  interlocking 
tile  construction,  with  concrete  foun- 
tile  roofs,  brick  exterior  trim,  maple 
floois,   pine    interior   trim. 

OWENSMOUTH,  LOS  ANGELES  CO., 
CAL. — School,  2  story  and  base,  brick 
or  hollow  tile  construction,  $70,000. 
Architects,  Dennis  &  Hewitt,  Fay 
Bldg.,  L.  A.  Owners.  Owensmouth 
Union  High  School  District.  The  build- 
ing will  cover  an  area  of  230  by  60  feet 
and  has  been  designed  in  the  classic 
style  and  will  contain  twelve  standard 
class  rooms.  large  auditorium,  library, 
lecture  rooms,  manual  training  and  do- 
mestic science  departments,  etc.  The 
construction  will  be  of  hollow  tile  or 
brick  with  plastered  exterior,  arti- 
ficial stone  trim  ant  columns,  con- 
crete foundations,  day  tile  roofing, 
pine  trim,  reinforced  concrete  stair- 
ways and  corridor  floors,  plumbing, 
heating  and  electric  wiring.  Plans 
are    being   prepared. 

COLTON,  SAN  BERNARDINO  CO., 
CAL— School,  2  story  and  base,  brick, 
$70,000.  Architect.s,  Allison  &  Allison' 
Hibernian  Bldg.,  L.  A.  Owners,  Colton 
School  District.  The  building  will  con- 
tain sixteen  class  rooms,  auditorium, 
domestic  science  and  sloyd  rooms' 
Concrete  foundations  and  artificial 
stone  trim,  clay  tile  roof,  pine  interior 
trim,  maple  floors,  slate  blackboard.s. 
lavatories,  plumbing,  electric  wiring, 
plenum  system  of  heating,  etc.  Sep- 
arate bids  will  be  taken  on  the  general 
contract,  plumbing  and  heating.  Bonds 
in  the  sum  of  $80,000  have  been  voted 
and  sold.  Plans  are  complete  and  fig- 
ures are  being  taken.  Bids  will  be 
opened  on  February  2fith.  Plans  can 
be   secured    from   the   architects 

RICHLAND  SCHOOL  DISTRICT 
KERN  CO.,  CAL.  —  School.  1  storv' 
frame.      Cost   not   stated.      Architect,    J 
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Owners.  Richland  School  District.  The 
building  has  been  designed  for  a  dis- 
trict school  and  will  contain  two  class 
rooms.  Interior  will  be  finished  in 
Pine.  Stoves  will  be  u.sed  for  heating 
Kxterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster. 
Plans  are  now  being  prepared. 

Coiilracts   Awarded. 

KOSEVILLE.  PLACER  CO..  CAL.— 
School.  1  story  and  base,  brick  and 
concrete.  $39,855.  Architect.  W.  H 
Weeks,  75  Post  street,  S.  F.  Owners 
Koseville  Union  High  School  District' 
Cor.tractor.s,  O'Rourke  &  Brady.  San 
Fiancisco.  general  construction.  Con- 
tract   price,    $39,555. 

LOS  ANGELES,  CAL  —  School,  1 
story  and  base,  brick.  $48,749.  Archi- 
tect. R.  c.  Farrell,  Aichltectural  De- 
partment Board  of  Education.  L  A 
(Avners.  City  of  Los  Angeles.  Con- 
tractors, The  Merchants'  Realty  and 
nvestment  Co..  Van  Nuys  Bldg..  L.  A 
Contract   price,    $48,749. 


M.    Saffell,    Fiske     Bld^.,    Bakersfleld! 


SEWERS,  STREET  WORK  &  WATER 
SYSTEMS. 

REDWOOD  CITY,  SAN  MATEO  CO., 
'^'^^-  —  Highway  construction.  Cost 
not  stated.  Engineer,  County  Surveyor 
Xeuman,  Redwood  City.  Owners,  San 
Mateo  County.  Plans  are  complete  for 
constructing  2 '/z  miles  of  concrete  and 
oil  macadam  highway  extending  from 
Hillsborough  to  th  Crystal  Springs 
Lakes.  Bids  are  being  taken  and  will 
be  opened  on  March  1st.  Plans  and 
complete  information  can  be  secured 
from  the  County  Surveyor  at  Redwood 
C^ity. 

SALINAS.  MONTEREY  CO..  CAL  — 
Road  construction.  $30,000.  Engineer 
County  Surveyor,  Salinas.  Owners,' 
Monterey  County.  Bids  received  and 
opened  by  the  Board  of  Supervisors 
for  th  improvements  of  Spreckels 
boulevard  from  Hilltown  to  the  town 
ot  Spreckels  and  thence  to  Spreckels 
Junction  were  rejected.  The  bids  re- 
ceived were  as  follows:  Dan  McCor- 
mick,  $25,500;  Granite  Rock  Co,  $25- 
'99:  Peterson  &  Grier.  $30,760.  New 
bids   will   be  called   for. 

REDWOOD  CITY,  SAN  MATEO  CO., 
C-^'^-  —  Highway  construction.  Cost 
not  stated.  Engineer,  County  Surveyor 
Neuman,  Redwood  City.  Owners,  San 
Mateo  County.  Plans  are  complete  and 
hgures  are  now  being  called  for  on  the 
construction  of  approximateely  4  '>e 
miles  of  county  highway,  extending 
from  Memo  Park  to  Portola.  The  road 
will  be  of  concrete  macadam.  Bids 
will  be  opened  on  March  1st  Plans 
and  complete  information  can  be  se- 
cured   from   the   County   Surveyor 

LONG  VALLEY,  LASSEN  CO.,  CAL— 
Irrigation  project.  Cost  not  stated. 
Engineer.s,  United  States  Reclamation 
Service,  Washington,  D.  C.  Owners, 
Lnited  States  Government.  The  Inte- 
rior Department  has  agreed  to  con- 
sider a  survey  of  Long  Valley  Creek  ' 
La.ssen  County,  for  a  new  irrigation 
project.  If  the  people  will  subscribe  at 
least  $5,000.  This  has  met  with  favor 
among  the  residents  of  the  county 
and  It  is  thought  that  the  survey  will 
be    underway    at    an    early   date 

COLUSA,  COLUSA  CO..  CAL— Fur- 
nishing cement.  Cost  not  stated.  En- 
gineer. County  Surveyor.  Colusa.  Own- 
er.s,  Colusa  Count.v.  Bids  will  be  re- 
ceived up  to  and  including  .March  2nd 
for  lurnishing  the  county  with  cement 
for  the  year  1915.  The  amount  is  not 
to  ..xceed  10,000  barrels  and  must  be 
de  ivered  in  car  lots  at  any  station  in 
Colusa  County.     Complete  information 
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can  be  secured  from  the  County  Clerk. 
OHOVILLK,  ]?UTTE  CO.  CM*  — 
Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  Oroville.  Own- 
ers, City  of  Oroville.  The  City  Trus- 
tees have  adopted  a  resolution  of  in- 
tention to  pave  Bird  street  from  Lin- 
coln to  the  Marysville  road,  a  distance 
of  nine  blocks,  and  at  the  same  time 
instructed  the  City  Engineer  to  pre- 
pare plans  and  specitications  for  the 
work  on  this  street  as  well  as  on  .Mont- 
gomery street  for  the  same  distance. 
VALLE.IO,  SOLANO  CO..  CAI.^— 
Water  pipe,  cast  iron.  Cost  not  stat- 
ed. Engineer,  City  Engineer,  Vallejo. 
Owners,  City  of  Vallejo.  The  City 
Council  has  authorized  Commissioner 
Warford  to  secure  estimates  on  1,000 
feet  of  t-inch  pipe  to  be  used  for  ex- 
tending the  fire  control  zone  in  the 
O'Hara  Tract,  and  for  what  new  work 
will  be  necessary  when  Virginia  street 
is    improved    beyond    Monterey. 

KIVEKSIDE,  KlVEll-^lDE  CO..  CAL. 
—Ornamental  lighting  system.  Cost 
not  stated.  Engineer.  City  Engineer, 
Riverside.  Owners.  City  of  Riverside. 
Preliminary  plans  are  now  being  con- 
sidered by  residents  of  the  East  Side 
Distiict  for  an  ornamental  lighting 
system.  Residents  have  discussed  the 
needs  of  lights  in  the  section  bounded 
by  Pachappa  and  Chicago  avenues 
and  Blaine  and  Moody  streets.  In  this 
district  it  is  proposed  to  establish 
single  light  ornamental  post  lights. 
The  matter  has  already  been  called  to 
the  attention  of  the  City  Council  by 
Councilman  Strickler.  who  is  interest- 
ed in  the  proposed  system.  After  con- 
siderable discussion  the  Council  or- 
dered the  City  Engineer  to  prepare  a 
map  of  the  proposed  lighting  district. 
SEATTLE,  WASH. — Road  construc- 
tion, $S0.O0O.  Engineer,  County  Sur- 
veyor Denton,  Seattle.  Owners,  Kings 
County.  Plans  have  been  completed 
for  the  construction  of  the  ten-mile 
section  of  road  between  Renton  and 
IssaqiKih.  which  will  cost  about  $80,- 
000.  The  condemnation  proceedings 
have  not  as  yet  been  completed  so  that 
it  will  probably  be  thirty  days  before 
the    work    is   advert i.<ed    for    bids. 

Contracts  Awarded 

CHICO.  BUTTE  CO.,  CAL— State 
Highway  construction,  $70,042.40.  En- 
gineer, State  Highway  Commission, 
Forum  Bldg.,  Sacramento.  Owners, 
State  of  California.  Contractors,  Whit- 
lock  &  Gorrill,  San  Francissco.  Con- 
tract price  $70,042.40.  This  contract 
covers  the  construction  of  the  State 
Highway  between  Nelson  and  Chico,  a 
distance   of    12.^    miles. 

PORTERVILLE,  TULARE  CO.,  CAL, 
—Street  paving,  $61,013.81.  Engineer, 
City  Engineer,  Porterville.  Owners, 
City  of  Porterville.  Contractors,  Fed- 
eral Construction  Co.,  San  Francisco. 
Contract    price.    $61,013.81. 

V.ANCOUVER,  B.  C— Water  system, 
dam  and  pipe.  $98,612.  Engineer's 
name  not  given.  Owners,  City  of  West 
Vancouver.  Contractors,  Vancouver 
Plumbing  and  Heating  Co..  Vancouver. 
Contract  price,  $9S,612.  This  contract 
covers  the  construction  of  a  rein- 
forced concrete  dam  112  feet  long  and 
28  feet  high,  320  feet  of  timber  trestle 
and    18   miles  of  pipe. 
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moved  to  the  rear  of  •  the  present 
stores  on  Fillmore  street  between  Turk 
and  Eddy  streets  and  a  new  entrance 
and  other  alterations  made  to  conform 
with  the  law.  Plans  are  complete  and 
work   will   be   started   shortly. 

BRE.MERTON,  WASH.— Theatre,  1 
story  and  base,  reinforced  concrete 
$3.1,000.  Architect,  :Max  Umbrecht, 
Rector  Hotel,  Seattle.  ;Owners,  Os- 
wald &  Kantz.  The  building  will  be 
erected  on  Burwel  avenue  near  Pacific 
and  will  have  a  seating  capacity  of 
750  people.  Interior  will  be  finished 
in  pine  and  ornamental  plaster.  Con- 
struction will  be  fireproof  throughout. 
Plans  provide  for  steam  heat,  vacu- 
um cleaning,  special  electric  work  and 
a  modern  system  of  ventilating.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  figures 
are  being  taken. 

WALLA  WALLA.  WASH.— Theatre. 
2  story  and  base,  reinforced  concrete. 
$4."), 000.  .Architect,  George  B.  Purvis, 
Northern  Bank  Bldg.,  Seattle.  Owners, 
Crews  Amusement  Co.  The  building 
will  be  of  fireproof  construction  with 
reinforced  concrete  floors,  walls  and 
roof  slabs.  The  main  auditorium  and 
balcony  will  have  a  seating  capacity 
of  1.200  people.  Interior  finish  will 
be  of  pine  and  ornamental  plaster. 
There  will  be  steam  heat,  vacuum 
cleaning,  a  modern  system  of  ventila- 
tion and  special  electric  work.  Metal 
window  sash  and  frames  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  cement  plarster.  Plans  are  com- 
plete   and    figures    are    being   taken. 


THEATRES. 


received  at  the  office  of  the  United 
States  Reclamation  Service,  Provo, 
Utah,  until  2  o'clock  p.  m.  February 
24,  1015,  for  construction  involving  49.- 
000  yards  of  canal  excavation  and  3,- 
670  yards  of  reinforced  concrete.  The 
work  is  located  near  Payson  City, 
Utah,  on  the  San  Pedro,  Los  Angeles 
and  Salt  Lake  Railroad  and  the  Tintic 
branch  of  the  Denver  and  Rio  Grande 
Railroad.  For  particulars  address  the 
United  States  Reclamation  Service  at 
Provo,  Utah,  or  Washington,  D.  C.  A. 
P.   DAVIS,  director  and  chief  engineer. 


SEALED    PR0P0S.4LS 

IMtOPOSAI.S     FOR     PUMIMNG     PLANT. 


PUMPING  PL.ANT- 1^  S.  Engineer 
Office,  602  Burke  Building,  Seattle, 
Wash. — Sealed  proposals  for  pumping 
plant  for  Lake  Wa.«hington  canal 
locks  will  be  received  at  this  oflice 
until  noon  March  IS.  lOir..  and  then 
publiclv  opened.  Information  on  ap- 
plication to  U.  S.  engineer  office,  Seat- 
tle, Wash.:  Chicago,  111.,  or  New  York, 
N.  Y.  .1.  B.  C.W.ANAUGH,  major,  en- 
gineers. 

IMUH'OSAI.S       FOR      PIMPING       I'MT. 

Pr.MPlNG  UNIT — V.  S.  Reclamation 
Service,  Los  .Angeles,  Cal. — Sealed  pro- 
posals will  be  received  here  until  Feb- 
ruarv  12,  ini.'S.  for  furnishing  four  di- 
rect-connected centrifugal  pumpins 
units,  each  unit  to  consist  of  a  hori- 
zontal 2-stage  inclosed  runner  centrif- 
ugal pump  having  a  capacity  of  100 
gallons  per  minute  under  a  head  of  12,-) 
feet  direct  connected  to  a  suitable  3- 
nhase  constant  speed  Induction  motor. 
For  further  information  address  O.  H. 
ENSIGN,    chief    electrical    engineer. 

♦ 

IXVITATIOX     FOR     PROPOSAI.S. 


SAN  FRANClSCi) — Tliintre  altera- 
tion, concrete  and  steel.  Cost  not  stat- 
ed. Architect,  .1.  R.  Miller.  Lick  Bldg.. 
S.  F.  Owners.  Realty  and  Rebuilding 
Co.     The  old   Chutes  Theatre   will     be 


PROPOSALS    FOR    CANAL    SUPPLIES. 

PANAM.A    CIRCULAR    900— Proposals 
for     Dynamite.     Safety     Fuse,     Blasting 
Caps,       Detonators,       Electric       Motors, 
Rack    Pinion    Quills,    Cable   Bells,    Elec- 
tric Valves,  Structural  Steel,   Steel  and 
Iron     Castings,     Pig    Iron,    Rail     Frogs, 
Staybolt    Iron,    Track    Spikes,     Poultry 
Netting,   Wrought   Iron   and   Steel    Pipe, 
Pipe    Fittings,    Slab   Zinc.    Solder.    Shov- 
els.   Garbage   Can   Covers.    Water   Cool- 
ers,    Twist     Drills,     Reamers.     Brooms, 
Life    Preservers,    Airbrake    Hose,    Rub- 
ber   Tubing,    Insulating    Tape,    Rubber 
Tires,  Leather  Belting,  Rubber  Belting, 
Sponges,    Chamois    Skins,    Chair    Seats, 
Twine,  Rock  Salt,  Soap.  Candles,  Putty, 
Paint    Remover,    San    Soda.    Aqua    Am- 
monia,     Muriatic      Acid,      I^inseed      Oil. 
White   Zinc,    White    Lead,    Shellac,    En- 
amel,     Varnish,       Paints,       Lampblack, 
Memorandum      Books,      Scratch      Pads, 
Paper,   Crossties   and    Poplar   Lumber. — 
Sealed    proposals    will    be    received    at 
the    ofHce    of    the    general    purchasing 
officer,     the     Panama    Canal,     Washing- 
ton,   D.    C.    until    10:3O   a.    m.    February 
18,    1015,   at   which    time    they   will      be 
opened    in    public,    for    furnishing    the 
above    mentioned   articles.      Blanks   and 
general     information     relating     to    this 
circular     (No.     900)     may     be     obtained 
from  this  office  or  the  offices  of  the  as- 
sistant   purchasing    agent,    1086    North 
Point   street,    San   Francisco,    Cal.:    also 
from   the   U.    S.    engineer   offices   in    the 
following    cities:      Seattle.    Wash.;    Los 
Angeles.    Cal.      F.    C.    BOGGS.       major, 
corps  of  engineers.  U.  S.  army,  general 
purchasing  officer. 

♦ 

NOTICE  TO   CONTR .ACTORS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office.  Washinerton, 
I).  C.  February  1.  1  91  .■.— SEALED  PRO- 
POS  M^S  will  be  opened  in  this  office 
at  X  P.  M..  March  2«.  lJ>l.t.  for  the  con- 
struction complete  (includiner  me- 
chanical equipment,  except  elevator, 
lightinir  fixtures,  and  apnroachest  of 
the  I'nited  States  Post  (Office  and  Court 
House  at  Pendleton.  Oregon.  Three- 
storv  and  basement,  fireproof  building; 
trroiind  area,  r..r.00  s<iuare  feet;  stone, 
terra  cotta,  and  brick  facing.  Draw- 
inir«  .-md  specifications  may  be  ob- 
tained, after  February  11.  191'..  from 
the  Custodian  of  site  at  Pendleton. 
Oregon,  or  at  this  office,  in  the  dis- 
cretion of  the  S\ipervislng  .\rchitect. 
(1  WENDEROTH,  Supervising  .\rchi- 
tect.  <•> 

PI«OPOS\I.S    FOR    F,Xr\V\TION    A\n 
CONCRETK. 


SBAX.BD  BIDS  will  be  received  by 
W.  P.  McClure,  State  Engineer,  Forum 
Building.  Ninth  and  K  Streets.  Sacra- 
mento. California,  up  to  and  including 
12  o'clock,  noon,  Monday.  March  1,  lOliS, 
said  bids  then  and  there  to  bo  publicly 
opened  and  road  for  furnlNhlng  all 
pl.int,  niatorinls,  and  labor,  and  doing 
the  ^Tork  required  for  tho  ooniploto 
construction  and  orootion  of  a  buildini; 
to  bo  kno«n  n«  tho  ".•<uperintondent'ii 
Kosldoncc."  Southern  California  .State 
Ho.spital.  Patton.  California,  in  accor- 
dance with  the  plans  specifications 
therefor,  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering.  Sacramento, 
California. 

Such  bids  wMll  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State   Department   of   Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  he  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering,  at  Sacramento,  California, 
in   good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in    any    bid   received. 

.All  bids  must  be  addressed  to  W.  F. 
McCIure  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Superinten- 
dent's Residence.  Southern  California 
State  Hosnital.  Patton.  California." 
(SIGNED)  W.    F.    McCLURE, 

State  Engineer.   (•) 


•ROPOSALS    FOR    FOUNHATIONS. 


EXCAVATION       AND       CONCRETE— 
I>ep!irtinent     of     the     Interior.     Unlt«»d 
States    Reclamation    Service.    Washing- 
ton,   D,    C.— Sealed    proposals    will    be 


FOUNDATl(~iNS  —  Sealed  proposals 
Indorsed  "Propos.ils  for  Foundations 
for  Radio  Towers"  will  be  received  at 
the  naval  station.  Cavife,  P.  1..  or  at 
the  bureau  of  \nrds  and  docks.  Navy 
Di'partmenl,  W;ivliington.  D.  C.  until 
II  o'clock  a.  ni.  March  ill,  lOIK.  and 
then  and  there  publicly  opened,  for 
the    construction    of    concrete    and    pile 


Wednesday,      ^eh.      ^1,      1916. 

foundations  for  three  GOO-foot  steel 
radio  towers  at  the  naval  station,  Ca- 
vite.,  P.  I.  Plans  and  specifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
naval  station  named.  H.  R.  STANFORD, 
chief   of   bureau. 


PROPOSALS    FOR    BUILDING. 


BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  two  Bungalows" 
will  be  received  at  the  bureau  of  yards 
and  docks,  Navy  Department,  Wash- 
ington, D.  C.,  until  11  o'clock  a.  ni.  Feb- 
ruary 20,  1915,  and  then  and  there  pub- 
licly opened,  for  two  bungalows  for 
marine  officers'  quarters  at  tho  U.  S. 
navy  yard,  Mare  Island,  Cal.  Plans 
and  specifications  can  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  navy  yard  named. 
H.    R.   STANFORD,   chief   of   bureau. 


PAXAMA-PACIFIC     .  INTERNATIONAL 
EXXPOSITION. 

Due  to  the  short  time  that  now  in- 
tervenes until  the  Opening  Day  of  the 
Exposition,  the  Buildings  and  Grounds 
Committee  will  discontinue  the  prac- 
tice of  advertising  for  bids  on  con- 
struction work. 

In  the  future,  a  notice,  attached  to 
the  plans  and  specifications  on  which 
bids  are  desired,  will  be  posted  on  the 
Bulletin  Board  located  on  the  first 
iioor  of  the  Service  Building  near  the 
entrance.  Bids  for  all  work  posted  on 
this  Board  will  be  taken  and  the  con- 
tracts awarded  within  twenty-four 
hours. 

By      order      of      the 
Grounds    Committee. 

WILLIAM    H. 


Buildings     and 


CROCKER, 
Chairman.    (*) 
PROPOSALS    FOR    CANAL    SUPPLIES. 


PROPOSALS    FOR    FOUNDATIONS. 


FOUNDATIONS,  RADIO  TOWERS— 
Sealed  proposals  indorsed  "Propo- 
sals for  Foundations  for  Radio 
Towers"  will  be  received  at 
the  naval  station.  Pearl  Har- 
bor, Hawaii,  or  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington, D.  C,  until  11  o'clock  a.  m., 
February  27,  1915,  and  then  and  there 
publicly  opened,  for  the  construction 
of  concrete  foundations  for  three  600- 
foot  steel  radio  towers  at  the  naval 
station.  Pearl  Harbor,  Hawaii.  Plans 
and  specifications  may  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  naval  station 
named.  H.  R.  STANFORD,  chief  of 
bureau. 


PROPOSALS    FOR   COFFERDAM. 


COFFERDAM — U.  S.  Engineer  Of- 
fice, 602  Burke  Bldg.,  Seattle,  Wash. — 
Sealed  proposals  for  excavation,  re- 
moval of  sections  of  an  existing  coffer- 
dam and  construction  of  a  new  coffer- 
dam at  the  Puget  Sound-Lake  Wash- 
ington lock  site,  Seattle,  Wash.,  will  be 
received  at  this  office  until  12  noon, 
February  17,  1915,  and  then  pbullcly 
opened.  Information  on  application.  J. 
B.    CAVANAUGH,    major,    engineers. 


PROPOSALS    FOR    FOUNDATIONS. 


BUILDING  AND  ENGINEERING  NEWS 

as  the  "Superintendent's  Residence," 
Southern  California  State  Hospital, 
Patton,  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering,    Saci-amento,    California. 

Such  bids  will  be  received  for  the 
ISntire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each   bid. 

A  deposit  of  Ten  (flO.OO)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  De- 
partment of  Engineering  at  Sacramen- 
to,  California,   in   good  condition. 

The  State  Department  of  Engineer- 
ing reserve*  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in  any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:,  "Proposals  for  Superinten- 
dent's Residence,  Southern  California 
State    Hospital,    Patton,    California." 

(Signed)  W.    F.   McCLURE, 

State    Engineer. 


FOUNDATIONS  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Radio  Towers"  will  be  received  at 
the  bureau  of  yards  and  docks,  Navy 
Department,  Washington,  D.  C,  until 
1 1  o'clock  a.  m.  February  27,  1915,  and 
then  and  there  publicly  opened,  for  the 
construction  of  nine  foundations  for 
radio  towers  at  the  United  States 
naval  reservation,  Chollas  Heights,  San 
Diego,  Cal.  Plans  and  specifications 
may  be  obtained  on  application  to  the 
bureau.  H.  R.  STANFORD,  chief  of 
bureau. 


NOTICE   TO   CONTRACTORS. 

SEALED  bids  will  be  received  by  W. 
P.  McClure,  State  Engineer,  <Forum 
Building,  Sacramento,  California,  up 
to  and  including  12  o'clock,  noon,  Mon- 
day, March  1,  191.'5,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  erection  of  a  building  to  be  known 


PROPOSALS     FOR     STEEL     TOWERS. 


STEEL  TOWERS — Sealed  proposals, 
indorsed  "Proposals  for  Steel  Towers," 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington, D.  C,  and  at  the  U.  S.  naval 
station,  Cavite,  P.  I.,  until  11  o'clock  a. 
ni.  February  27,  1915,  and  then  and 
there  publicly  opened  for  the  construc- 
tion and  erection  of  three  600-foot 
steel  towers  at  each  of  the  follov/^lng 
naval  stations:  San  Diego,  Cal.;  Pearl 
Harbor,  Hawaii,  and  Cavite,  P.  I. 
Plans  and  specifications  may  be  ob- 
tained on  application  to  the  bureau  or 
at  the  naval  stations  named  upon  de- 
posit of  $25  as  security  for  their  re- 
turn. H.  R.  STANFORD,  chief  of  bu- 
reau. 


NOTICE  TO   CONTRyiCTORS. 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Cal.,  2nd 
February,  1915.  SEALED  PROPOSALS, 
in  triplicate,  for  constructing  Com- 
manding Officers  Quarters,  including 
plumbing,  heating,  electric  wiring  and 
fixtures,  at  Fort  Winfield  Scott,  Cali- 
fornia, will  be  received  here  until  11 
A.  M.,  16th  February,  1915,  and  then 
opened.  Plans,  specification  blank 
forms  and  necessary  information  can 
be  obtained  here.  Deposit  of  $10.00  re- 
quired to  insure  return  of  plans,  etc. 
Proposals  to  be  inclosed  in  sealed  en- 
velopes and  addressed  to  GEO.  McK. 
WILLIAMSON,    Lt.    Col..   Q.   M.    C.        (*) 


It 

t>an     Francisco     Harbor    Improvement 
l'\md. 

The  bond  required  to  be  not  less 
than  one-half  of  tlie  amount  of  the 
hid,  with  two  or  more  sureties  to  be 
approved  by  the  Board  of  State  Har- 
bor Commissioners,  and  conditioned 
lor  the  faithful  performance  by  the 
contractor  of  all  the  terms  and  condi- 
tions of  said  contract  according  to  the 
true  intent  and  meaning  thereof  and 
to  the  satisfaction  of  said  Board;  and 
.said  bond  shall  also  be  effective  as 
provided  in  an  act  approved  May  1, 
:!)!!,  for  the  protection  of  material 
men,   mechanics  and   laborers. 

Bids  will  not  be  considered  by  this 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary  at 
the  office,  of  the  Secretary,  Room  17, 
Ferry  Building,  at  or  prior  to  11 
o'clock  A.  M.  on  Thursday,  March  4, 
191.5,  at  which  time  and  place  the  bids 
will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interest  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  of  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $20.00  for  same,  which  will  be 
returned  on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Steel 
Itolling  Doors." 

J.   J.   DWYER, 
THOMAS    S.    WILLIAMS, 
J.   H.    McCALLUM, 
Board   of  State   Harbor   Commissioners. 
JEROME    NEWMAN, 
Assistant  State    Engineer. 
LEO.    V.    MERLE,    JR., 
Secretary.  (*) 


NOTICE    TO     STEEL    ROLLING    DOOR 
MANUFACTURERS. 

Office  of  the  Board  of  State  Harbor 
Commissioners,  Union  Depot  and 
Ferry  House,  San  Francisco,  Cal., 
February   15,   1915. 

SEALED  PROPOSALS  or  bids  will  be 
received  at  this  office  at  or  prior  to  11 
o'clock  A.  M.,  on  Tliursday,  March  4, 
1915,  for  furnishing  and  installingr 
steel  rolling;  doors  on  the  shed  on 
Pier  No.  24  on  the  ^vaterfront  of 
the  City  and  County  of  San  Francisco, 
in  accordance  with  the  plans  and  speci- 
fications prepared  for  these  doors  by 
the  Assistant  State  Engineer,  and 
adopted  by  the  Board,  February  8, 
1915,  and  on  file  in  this  office,  to 
which  special  reference  is  hereby 
made. 

No  bid  will  be  received  unless  it  ia 
made  on  a  blank  form  furnished  from 
this  office.  Each  bid  shall  be  accom- 
panied by  a  certified  check  for  an 
amount  equal  to  five  (5)  per  cent  of 
the  amount  of  the  proposal,  to  be 
made  payable  to  the  order  of  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bid- 
der shall  fail  or  neglect  to  execute  a 
contract  and  give  the  bond  required 
within  six  days  after  the  award  is 
made,  in  that  case  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure 
and  neglect  and  shall  be  paid  into  the 


PAVING    WORK    CONSIDERED. 

LINDSAY,  Tulare  Co.,  CJil.— At  a 
recent  meeting  of  the  Board  of  Trustees 
a  resolution  was  passed  to  pave  the 
remainder  of  Sweet  Briar  avenue  to 
Tulare  road.  The  matter  of  paving 
Elmwood  avenue  to  the  Tulare  high- 
way is  also  being  considered. 


THE    SELF    SOLVING    COTTON    PROB- 
LEM. 


More  than  10  million  bales  of  cotton, 
worth  400  million  dollars,  have  been 
marketed  by  growers  out  of  the  1914 
crop.  Of  this  quantity  more  than  4 
million  bales,  worth  160  million  dol- 
lars, have  been  exported. 

The  figures  are  here  given  to  show 
the  foolishness  of  all  the  projects  pro- 
posed in  the  weeks  following  the  out- 
break of  the  war  "to  help  the  South." 
There  was  the  "buy  a  bale"  movement, 
the  135  million  dollar  loan  pool,  the 
efforts  by  Southern  congressmen  to 
push  a  bill  through  Congress  for  the 
issue  of  paper  money  to  buy  cotton 
and   numerous  others. 

The  "buy  a  bale"  movement  was 
nothing  but  noise.  Only  $10,000  of  the 
135  million  dollar  loan  fund  pledged  by 
bankers  was  applied  for.  Thanks  to 
the  positive  and  clear  opposition  of 
Secretary  McAdoo.  the  congressional 
aid  schemes  failed. 

Meantime  it  has  been  demonstrated 
that  the  South  could  take  care  of 
itself;  that  its  last  cotton  crop  had  a 
substantial  value  and  could  be  sold  as 
soon  as  the  world's  markets  became 
readjusted  to  the  extraordinary  condi- 
tions arising  from   the  war. 

It  is  true  that  the  price  of  cotton  is 
much  lower  than  in  recent  years,  but 
it  is  also  true  that  the  price  is  high 
enough  to  put  hundreds  of  millions  of 
dollars  in  circulation  in  the  South  and 
to  give  a  marked  revival  of  business  in 
that  part  of  the  country. — Kansas  City 
Star. 
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Wednesday,      Feb.      17.      1915. 


SAN    FRANCISCO, 

RESIDENCE — 1  V.>  story  anu  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners,  Oscar  Heynian  & 
Brc,  742  Market  street,  S.  F.  The 
dwelling  has  been  designed  for  a  five 
room  house  and  will  be  erected  on  the 
west  side  of  11th  avenue  north  of 
Morago.  Interior  will  be  fini.'Jhed  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by  Day  I..abor.  Materials  are  now  be- 
ing   purchased. 

RESIDENCES — 2,  2  story  and  base, 
frame,  $3,000  each.  San  Francisco. 
Architect,  none.  Owners,  Johnson  & 
.lohnson,  818  19th  street,  S.  F.  These 
houses  will  be  erected  on  the  east  side 
of  22nd  avenue  south  of  California, 
and  each  has  been  designed  to  contain 
seven  rooms  and  bath.  Interiors  will 
be  finished  in  pine,  redwood  and  hard- 
wood veneer.  Hardwood  floors  will  be 
user  in  the  living  rooms,  dining  rooms 
and  reception  halls.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  wainscot  will 
be  used  in  the  bath  rooms  and  kitch- 
ens. Automatic  water  heaters  will  be 
installed.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now  being  purchased. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $14,000.  San  Francisco. 
Architect,  none.  Owner,  Fred  W.  Lur- 
mann,  13.-)1  California  street,  S.  F.  The 
building  will  be  erected  on  a  lot  27% 
by  s:!i^  feet  on  the  north  side  of  Cal- 
ifornia street  west  of  Taylor.  The 
building  has  been  designed  to  contain 
six  suites  of  four  rooms  each.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat,  oil  burning  plant 
and  a  hot  water  system.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Entrance 
will  be  finished  in  marble.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials    are    being    purchased. 

APARTMENT  HOPSE— 3  story  and 
base,  frame,  pi  0,000.  San  Francisco. 
Architect,  Italio  Zanolini,  GOG  Mont- 
gomery street,  S.  F.  Owner,  M.  S. 
Bacigalupi,  1953  Stockton  street.  The 
building  will  be  erected  on  the  west 
side  of  .Stockton  street  north  of  Cheat- 
nut  and  will  have  a  frontage  of  37 
feet  by  a  depth  of  GG>^  feet.  There 
will    be    five    suites    of    four    and    five 


rooms.  liUfiior  will  be  linislied  in 
pine  throughout.  Plans  provide  for  a 
hot  water  system.  There  will  be  wall 
beds  and  private  bath  rooms.  Tile 
wainscot  and  composition  floors  will 
be  used  in  the  bath  rooms..  Entrance 
will  be  finished  in  tile  and  marble. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 

FERRY  APPROACH  AND  GREEN 
PILES.  Cost  not  stated.  San  Fran- 
cisco. Engineer,  Assistant  State  En- 
gineer Newman,  Ferry  Bldg.,  S.  F. 
Owners,  State  of  California.  The  State 
Board  of  Harbor  Commissioners  are 
now  taking  bids  for  furnishing  a 
quantity  of  green  piles  for  harbor 
work.  The  Secretary  states  that  plan.s 
for  the  Market  street  approach  have 
been  approved  by  the  Commission  and 
have  been  sent  to  Sacramento  for  the 
approval  of  the  State  Advisory  Board 
of  Engineer.?.  Bids  will  probably  be 
called  for  on  this  work  at  the  next 
meeting  of  the  Board  which  will  be 
Thursday  next, 

CHURCH— 2  story,  frame,  $8,000. 
San  Francisco.  Architect,  James  W. 
Plachek,  Acheson  Bldg.,  Berkeley. 
Owners,  Sunset  Congregational  Church, 
San  Franci-sco.  The  building  will  be 
erected  at  the  corner  of  10th  avenue 
and  Judah  street  and  has  been  de- 
signed in  the  Mission  style.  There  will 
be  a  large  main  auditorium  and  Sun- 
day school  rooms.  Interior  finish  will 
be  of  pine  and  redwood.  Hot  air  heat 
will  be  installed.  Some  ornamental 
plaster  will  be  installed.  Art  glass 
windows  are  specified.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures  are   being  taken. 

WAREHOUSE— 3  story  and  base. 
Class  C  construction.  $75,000.  San 
Francisco.  Architect,  Leo  J.  Devlin. 
Pacific  Bldg.,  S.  F.  Owner,  John  Rapp, 
leased  to  Dunham,  Carrigan  &  Hayden. 
The  building  will  be  erected  at  the 
corner  of  Kansas  and  Division  streets 
and  will  cover  a  large  ground  area. 
The  main  portion  of  the  building  will 
be  used  for  storage  space  and  shipping 
rooms.  A  portion  of  the  front  will  be 
arranged  for  general  ofllces  and  dis- 
play rooms.  Interior  will  be  finished 
in  pine  throughout.  There  will  be  a 
freight  elevator  and  steam  heat.  Metal 
window  sash  and  frames  and  fireproof 
doors  are  specified.  Exterior  of  the 
building  will  be  faced  with  stock 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

FL.VTS — 2  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect, 
Tlieso.  W.  I.ienzen,  Humboldt  Bank 
Bldg.,  .s.  F.  Owner,  James  Flanagan. 
139  Central  avenue,  S.  F.  The  building 
will  be  erected  on  the  west  side  of  11th 
avenue  north  of  Fulton,  and  has  been 
designed  to  contain  two  modern  flats 
of  five  and  six  rooms.  Interiors  will 
be  llnished  in  pint>  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  In  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 


or  bink  mantels.  Bath  rooms  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed.  Exterior 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

GARAGE— 3  story  and  base.  Class  C 
construction,  $14,000.  San  Francisco. 
Architect,  Charles  E.  Gottchalk,  Phe- 
lan  Bldg.,  S.  F.  Owners,  Terminal 
Hotel  Co.  The  building  will  be  erected 
on  the  south  side  of  Sacramento  street 
east  of  Drumm,  covering  an  area  of 
108%  by  91%  feet.  The  main  floor, 
which  will  be  used  for  storage  pur- 
poses, will  have  a  capacity  of  125  ma- 
chines. Upper  floors  will  be  arranged 
for  lofts  and  a  machine  shop.  Interior* 
will  be  finished  in  pine  throughout. 
Metal  window  sash  and  frames  and 
special  gasoline  storage  tanks  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

PATHOLOGICAL  AND  GARAGE 
BUILDING — 2  story  and  base.  Class  A 
construction,  $88,000.  San  Francisco. 
Architects,  August  Headman,  New  Call 
Bldg.,  and  P.  Righetti,  Phelan  Bldg. 
Owners,  City  and  County  of  San  Fran- 
cisco. Revised  plans  for  this  building 
have  been  completed  and  approved. 
Changes  made  in  the  original  plans  are 
as  follows:  Reduction  in  height  of 
basement,  change  in  direction  of  tun- 
nel, reduction  in  steel  and  terra  cotta, 
omission  of  all  finish  in  second  floor. 
Bids  will  be  called  for  by  the  Board 
tract,  plumbing,  heating  and  ventilat- 
ing, electric  work,  painting  and  finish 
hardware.  Plans  can  be  secured  from 
the*  Board  of  Public  Works,  Temporary 
City  Hall. 

SCHOOL  FINISH— Class  A  construc- 
tion, $86.90G.  San  Fran9isco.  Archi- 
tects, City  Department  of  Architecture, 
Temporary  City  Hall,  S.  P.  Owners, 
<^ity  and  County  of  San  Francisco. 
Bids  opened  by  the  Board  of  Public 
Works  for  the  finish  construction  in 
the  Academic  Building,  Polytechnic 
High  School  group,  show  P.  F.  Reilly 
low  at  $S6,90G,  and  he  will  probably  be 
awarded  the  contract.  A  complete  list 
of  the  bids  received  will  be  found 
under  the  heading  of  San  Francisco  in 
this   issue. 

CITY  HALL  ELEVATOR  WORK— 
$5(t,000.  San  Francisco.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
.S.  F.  Owners,  City  and  County  of  San 
Francisco.  Bids  opened  by  the  Board 
of  Public  Works  for  this  work  show 
but  two  bidders,  the  Pacific  Gurney 
Co.  and  the  Otis  Elevator  Co.  Bids 
have  been  taken  under  advisement.  A 
complete  list  of  the  bids  submitted 
will  be  found  under  the  heading  of  San 
Francisco   in   this   issue. 

HOTF:Ix— 6  story  and  base.  Class  C 
construction,  $45,000.  San  Francisco. 
Architect.  Edward  T.  Foulkes.  Crocker 
Bldg.,  S.  F.  Owners.  Columbia  Realty 
Co.  The  building  will  be  erected  on 
the  West  side  of  Taylor  street  north 
of  Sutter  and  has  been  designed  to 
contain  In  the  neighborhood  of  100 
rooms,   nearly    all   of   which    will   have 
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W.    R.    ERODE,    Pres.  I.OUIS  R.  HOL-M,  Sec.  R.    J.    ERODE.   Vlce-Prei. 

BRODE   IRON   WORKS 

Established  188« — Incorporated  1913 

Tel.    Kearny    2464. 

Fabricators  and  Contractirs  of  Structural  St«»l  and  Ornamental  Iron  Work 

OHIce*  Works:  31-37  Hawthorno  St.,  b>t.  Howard  A  Felsem  Sts.,    San  Francisco.  Cal 


privatt"  hatlKS.  The  first  lloor  will  con- 
tain the  office,  lobby  and  ladies'  par- 
lor. Interior  will  be  finished  in  pine 
and  elm  panels.  There  will  be  steam 
heat,  elevator  service,  a  hot  water 
.-system  and  vacuum  cleaning.  Bath 
rooms  will  have  tile  floors  and  wain- 
.>;cot.  Tile  floor  will  be  used  in  the 
lobby  and  office.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick, 
trimmed  with  terra  cotta.  Plans  have 
been  revised  for  the  second  time  and 
figures  will  be  called  for  shortly. 

THICATRE  ALTERATION — Concrete 
and  steel.  Cost  not  stated.  San  Fran- 
cisco. Architect,  J.  R.  Miller,  Lick 
Hldg-,  S.  F.  Owners,  Realty  and  Re- 
building Co.  The  old  Chutes  Theatre 
will  be  moved  to  the  rear  of  the  pres- 
ent stoi-es  on  Fillmore  street  between 
Turk  and  Eddy  streets  and  a  new  en- 
trance and  other  alterations  made  to 
conform  with  the  law.  Plans  are  com- 
plete and  work  will  be  started  shortly. 

Contracts  Awarded. 

^^  H.tRF  REPA1R.S  —  $11,ST7.  San 
Francisco.  Engineer,  Assistant  State 
Engineer  Newman,  Ferry  Bldg.,  S.  F. 
Owners,  IState  of  California.  Con- 
tractors, San  Francisco  Bridge  Co., 
Monadnock  Bldg.,  S.  F.  Contract 
price,  $11,877.  This  contract  covers 
repairs    to    Pier   No.    21. 

APA,RTMET  HOUSE — 6  atory  and 
base,  steel  and  concrete,  $80,000.  San 
Francisco.  Architect,  W.  F.  Mellin, 
Mi  Kearny  street,  S.  F.  Owner,  W.  A. 
Rudgear.  Contractor,  James  L.  Mc- 
Laughlin, 244  Kearny  street,  S.  F. 
Contract  price,  $80,000.  Note:  Sub- 
ligures  are  now  being  taken  on  all 
parts  of  the  work. 

♦ 

City  Bids  Opened 

liifls   for   Fini.sliinii;   Construction   at  the 

Aradeniio     liiiilding     and     AVork     in 

City    Hall    and    Civic    Center 

Opened. 

Bids  were  opened  by  the  Board  of 
Public  Works  at  the  regular  Wednes- 
d".y  afternoon  meeting  of  the  Board 
of  Public  Works  for  the  finishing  con- 
struction of  the  Academic  Building  at 
the  Polytechnic  High  School  group;  for 
the  elevator  lifts  in  the  City  Hall  and 
for  plumbing  in  the  Civic  Center.  Fol- 
lowing i.=;  a  complete  list  of  the  bids 
opened: 
Finisliine  Construction,  Academic  Bids. 

P.    F.    Reilly $S6,90G 

W.    D.    Henderson 88,452 

Brockage,   Foley   &   Green...    94,731 

H.   C.   Matthies    94,778 

C.     F.     Libby 88,787 

William   Bateman    99,995 

O.    Monson    98,937 

Newsom,    Wold    &    Kohn 88,455 

Carnahan   &   Mulford 99,689 

McSheehy   Bros 90,640 

Lindgren    Co 89,400 

Klevator    Lifts,   Xew    City   Hall. 
Pacific  Gurney  Elevator  Co.    (a)    $50,- 

950;    (b)    $ ;    (c)   $49,995;    (d)    $41,500; 

le)   $ ;   (f)   $39,800. 

Otis     Elevator   Co.    (a)      $44,475;    (b) 


$'il,O0U;     (c)     $ti3,0:;5;     (,d)     $34,075;     (e) 
$46,490;    (f)    $47,97!). 

Plumbing,    Civic    Center. 

Wittman,    Lyman   Co.    (a)    $5,899;    (b) 
$5,935;    (c)    $5,919;    (e)    $1,599. 

J.    E.    O'Mara    (a)    $6,120;    (b)    $6,190; 
(c)    $6,170;    (e)    $1,575. 

Scott    Co.    (a)    $5,990;    (b)    $6,065;    (c) 
$6,025;    (e)    $1,500. 

-  Kiernan    &    O'Brien     (a)     $5,934;     (b) 
$5,994;    (c)    $5,944;    (o)    $1,425. 

F.    W.    Snook    &    Co.    (a)    $6,224;    (b) 
$6,369;    (c)    $6,385;    (e)    $1,730. 

No    figures   submitted    by    bidders   for 
Proposition   No.    4. 


tfDilding-  Contracts  Awarded. 

San  Francisco 


Xo. 

405 
406 
407 
408 
409 
410 
411 
412 
413 
414 
415 
416 
417- 
\418 
419 
420 
421 
422 
423 
424 
425 
426 
427 
428 
429 
430 
431 
432 
433 
434 
435 
436 
437 
438 
439 
440 
441 
442 
443 
444 
445 
446 
447 
448 
449 
4  50 
451 
452 
453 
454 
455 
456 
457 
4  58 
459 
460 
461 
462 
463 
464 
465 
466 
467 
468 
469 
470 
471 
472 
473 
474 
475 
476 
477 
478 
479 
480 


Ovrner.         Contractor 

McLaughlin  ..Horstmeyer 

Reardon  Gilmour 

Dunphy  Dunphy 

Tiscornia  Tiscornia 

United  R  R  Owner 

Heyman  Heyman 

Coustette     Sasso 

Bershon     Grant 

Kessler     Murphy 

P    P    I    E Strehlow 

P  P  I  E Chadbourne 

McPartlanu     Walker 

Ackerman     .Strehlow 

Rex     3uiie 

Lennon's    Am    Fixture 

Bullard     Bullard 

Harris     Sasso 

Foglietti     Francesconi 

Filippis     Filippis 

Uri     Collins 

Transfer     Transfer 

Kllng     Kling 

Banghof  Cutts 

Cohen  Cohen 

Cluff     Cameron 

Baaser     Baaser 

Pritchard     Pritchard 

Gardner     Schmidt 

McKenzie     Raithel 

Turner     Glaze 

Boomer     O'Leary 

Johnson     Johnson 

Johnson     Johnson 

Grand   Central   Inv.. Owner 

Curtis    S  F   Bldg 

Same     Same 

Same     Same 

Same     Same 

Mirsky     Haugerud 

Samuels    Snook 

Rothberg     Decker 

Same     Scott 

Same    Reed 

Same     Floodberg 

Same     Zelinsky 

Same     Lacey 

Same     Marcussen 

Rudgear     McLaughlin 

Cafe    Rex     Seibert 

Wertheimber     Secor 

Musto    Kiernan 

Same     Trevia 

Same     Gilmour 

Same Zelinsky 

Westminster    Scty... Duffle 

Sica     Sica 

Weismann     Mager 

St.    Paul's    Wilhelm 

O'Brien     Grahn 

Hoeckle     Leigh 

Irvine      Irvine 

North    Star    Trost 

Hart     Pasqualetti 

Donahue    De    Martini 

Giomi    De    Martini 

Crittenden     Crittenden 

Emery     Anderson 

Milton      Leigh 

Ahabot    Achim    ....Mudrick 

Baltstiassi      Cavalieri 

Lawson  Barnes 

Kastecker  Aler 

Gerard  Gerard 

Netherlands  Peters 

Gantner  Brockhage 

W'n  Sugar  Snell 


Amt. 

1940 

3900 

1000 

1500 

1000 

2500 

1170 

1600 

3150 

4750 

7300 

7100 

10250 

1271 

1000 

500 

500 

600 

400 

400 

400 

400 

400 

,■450 

400 

1000 

400 

800 

400 

450 

750 

2750 

2750 

1000 

1050 

1050 

1050 

1050 

700 

1253 

2117 

1840 

6100 

3050 

2250 

3765 

20292 

82000 

5060 

1330 

2284 

25200 

8450 

1745 

2000 

1500 

6750 

2000 

2000 

2600 

7500 

2000 

1200 

4800 

3000 

1500 

1350 

1850 

2000 

1900 

1000 

1000 

14000 

3600 

16203 

5642 


Nearest  to 
Everything 


POWELL  ST.       ATOTARRELL 


Best  located  and  most  f)opular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


European  Plan  Rates  $1.50  up. 


Management. 


Chester  W.  Kelley 


4S1 
482 
487 
4SS 
4S9 
4  90 
491 


Curti.?    S    F    Bldg  4000 

Duff     Nielsen  1495 

Bollman      Lange  3762 

Phelan    Reed  10228 

Louisiana    W'n    Bldg  4800 

Package   Fruit    Schmidt  590 

Cirelli     Coburn  7250 


MOVING    BUILDING 

(405)  SE  EIGHTEENTH  &  CLOVER 
to  SE  18th  and  Douglass  25x75.  All 
work  except  moving,  painting,  gas 
fixtures  and  shades  for  moving  bldg. 

Owner J.    H.    McLaughlin,    Prem. 

Architect  .  .  .None. 

Contractor.  .Wm.      Horstmeyer  Co.,     43 

Eureka,    San    Francisco. 
Filed   Feb.    8,   '15.      Dated   Jan.   30,   '15. 

Building    underpinned    $500 

Brown    coated    500 

White    coated     200 

Completed    and    accepted 240 

Usual    35   days 500 

TOTAL  COST,  $1940 
Bond,  $1000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60 
days.  Forfeit,  $6.  Plans  and  specifica- 
tions  filed. 


FRA.ME    FLATS 

(406)  W  LANGTON  225  S  Howard.  All 
work  except  brick  veneering  on 
front  of  building  for  two-story  and 
basement  frame  flats  (five-room  and 
bath). 

Owner T.  H.  &  Agnes  M.  Reardon, 

649   Fell,   San   Francisco. 

Designer  .  .  .  J.    E.    McCarthy. 

Contractor.  .George     D.     Gilmour,     2376 
Howard,    San    Francisco. 

Filed    Feb.    8,    '15.      Dated    Feb.    5,   '15. 

Frame     up     $975 

Brown    coated    975 

Completed   and   accepted 975 

Usual    35    days 975 

TOTAL  COST,  $3900 


Id 

Bond,  $2000.  Sureties,  Richard  J. 
Dunnigan  and  Mrs.  Margaret  Gllmour. 
I^imit.  90  days  from  Feb.  7.  Forfeit, 
none.      Plan.s   and   specification.«!   filed. 

FRAME    DW FILLING 

(407)      E   MOUSE   237-4   X  Lowell.      One 

and      one-half-story    and       basement 

frame  dwelling. 

Owner W.    H.    Dunphy,    G63    Morse, 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $1000 


FRAME  DWELLING 

(408)      E   OTSEGO      267   N   Ocean     Ave. 
One-story  and  basement  frame  dwlg. 

(Jwner Dominic       Tlscornia,        233 

Delano,   San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $1,500 


FRAME  SHED 

(409)  BAY,  FRANCISCO,  POLK  AND 
Van  Ness  Ave.  One-story  frame 
passenger  shed. 

Owner United     Rail   Roads,       Hol- 

brook   Bldg.,  S.  F. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 

FRAME   DWELLING 

(410)  W  ELEVENTH  AVE  25  N  Mor- 
a|ra.  One  and  one-half-story  and 
bisement    frame    dwelling. 

Owner Oscar   Heyman   &   Bro.,   742 

Market,    San    Francisco. 
Architect  . .  .None. 
Day^s   work.  COST,    $2500 


FRAME    BUILDING 

(411)      W    SCOTT    1()0    N    Lombard    W 

]26xN50.        All    work      for    one-story 

frame   building. 

Owner Mr.  &  Mrs.  H.  P.  Coustette 

3227   Scott,   San   Francisco. 
Architect  . .  .None. 
Contractor.  .G.  Sasso,    18   Osgood  Place, 

San   Francisco. 
Filed  Feb.  9,  '15.     Dated  Jan.   25,  '15. 

Every    Saturday    $160 

On    completion     Balance 

TOTAL  COST,  $1170 
Bond,  none.  Limit,  Feb.  17.  Forfeit, 
$10.     Specifications  only  filed. 


FRAME   STORE   BUILDING 

(412)  SW  WEBSTER  AND  CHESTNUT 
frontage  of  137-6  on  Webster  and 
122-6  on  Chestnut.  All  work  for 
one-story    frame    store    building. 

Owner N.      and    D.    Bershon,      1919 

Ellis,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .W.    E.    Grant,    1032    Irving, 
San   Francisco. 

Filed   Feb.   9,   '15.      Dated   Feb.   9,   '15. 
Progressive    payments      as    work 

progresses     

Usual    3.-)    days 25% 

TOTAL   COST,    $1600 

Bond,    none.      Limit,    30    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME    STORES 

(413)  SW  CHESTNUT  &  VAN  NESS 
Ave.  All  work  for  one-story  frame 
building    (1.1   stores). 

Owner B.       Frankel       and       Jacob 

Kessler,   1606  Scott.  S.  F. 

Architect  . .  .None. 

Contractor.  .J.     H.    Murphy,     2409    Fill- 
more,   San    Francisco. 

Filed    Feb.    9,   '15.      Dated    Feb.    5,    '15. 

On    February    6,    1915 $   300 

On    February    13,    1915 600 

Ready    for    occupancy 1100 

Not      later    than      90    days      from 
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completion      IIJO 

TOTAL  COST,  $3150 
Bond,  $2362.50.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Feb.  18,  1915. 
P'orfoit,  $."».  Plans  and  specifications 
filed. 


COMFORT    STATION 

(414)      N    FRANCISCO    60    E    Octavia    E 
60xN   100.     All   work   for  constructing 
public  comfort  station   No.   2. 
Owner Panama- Pacific        Interna- 
tional   Exposition   Co.,   .Ser- 
vice  Bldg.,   S.   F. 
Architect  .  .  .None. 

Contractor.  .Strehlow,   Freese   &   Peter- 
sen,   Exposition   Site. 
Filed   Feb.   9,  '15.     Dated  Jan.   22,  '15. 

Usual    35    days 25% 

As     work     progresses 75% 

TOTAL  COST,  $4750 
Bond,  $3000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  35  days.  Forfeit. 
$25.      Plans    and   specifications    filed. 


CONCRETE  SURFACE 
(415)      EXPOSITION    SITE.       Asphaltic 
concrete  wearing  surface  on  Exposi- 
tion roadways. 
Owner Panama-Pacific        Interna- 
tional   Exposition   Co.,   Ser- 
vice  Bldg.,   S.   F. 
Architect  .  .  .None. 
Contractor .  .E.   M.   Chadbourne,   133   1st, 

San   Francisco. 
Filed   Feb.    9,   '15.     Dated   Feb.    8,   '15. 

As    work-  progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $7300 
Bond,  $4000.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  45  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


FRAME    RESIDENCE 

(416)  E  LARKIN  117-6  S  Pacific  S  20x 
E  68-9.  All  work  except  gas  and 
electric  light  fixtures,  window*  shades 
wall  beds  and  gas  radiators  for  three 
story  frame  double  residence. 

Owner Margaret   McPartland,   1404 

Leavenworth,  S.   F. 

Architect  ..  .W.   A.   Banks,   2325   Larkin,- 
San   Francisco. 

Contractor.  .G.     H.     &    S.    Walker,     110 
Jessie,    San    Francisco. 

Filed   Feb.    9,   '15.      Dated   Feb.    1,   '15. 

Frame    up     $1325 

Roof    on     1325 

White    coated     1 325 

Accepted     1325 

Usual    35    days 1800 

TOTAL  COST,    $7100 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 


COMPLETION    OF    CONCESSION 

(417)      EXPOSITION    SITE.    Completion 

of   Wild   Animal   Arena- 
Owner ..'...  .Irving  Ackerman. 
Architect  ..  .G.     Albert     Lansburgh,     M. 

A.  Gunst  Bldg.,  S.  F. 
Contractor.  .Strehlow.   Freese   &    Peter- 
son,   Exposition   Site. 
I''iled    Feb.    9.    '15.      Dated    Feb.    6,   '15. 

On    day    show    opens $2500 

Completed    and    accepted 5000 

Usual    35    days 2750 

TOTAL  COST,  $10,250 
Bond,  $.'.500.  Surety,  Pacific  Coast 
Ca.sualty  Co.  Limit.  Feb.  20,  1915. 
l'"orfoit,  none.  Plan.s  and  spoclfica- 
li(ms    liU'd. 


ELECTRIC    WIRING 

(418)      NW   STOCKTON  &  O'FARRELL. 

Electric   wiring   for   Rex   Cafe. 
Owner The    Rex    Cafe. 


Wednesday,      Feb.      17,      1915. 

Aichltect  . .  .u.     Albert    Lansburgh,     M. 

A.   Gunst   Bldg.,   S.   F. 
Contractor.  .Butte      Eng.    &    Elec.      Co., 

683   Howard,   S.   F. 
Filed    Feb.    9,    '15.      Dated    Feb.    6,   '15. 

Completed    and    accepted 75% 

Usual     35     days 25% 

TOTAL  COST,  $1277 
IU>nd.  $650.  Surety,  National  Surety 
Co.  Limit,  March  9,  1915.  Forfeit,  $20 
Plan.«  and  specifications  filed. 


ALTERATIONS 

(419)      ND.   782   MARKET.     Alter   store. 

Owner Lennon's  Glove   House,   782 

Market,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .American  Fixture  Co.,  20th 

and    York,    San    Francisco. 
COST,  $1000 


FRAME  STABLE 

(420)      NO.   1745   CHESTNUT.   One-story 
frame  stable. 

Owner Mrs.    Ralph    Bullard,    Prem. 

Architect  . .  .None. 

Day's   work.  COST.   $500 


ALTERATIONS 

(421)     NO.  3241  SOCTT.     Alterations. 

Owner Joseph    M.    Harris,    Adeline 

Hotel,    S.    F. 
Architect  . .  .None. 
Contractor.  .A.    Sasso,    2801    Greenwich, 

S.   F.  COST,   $500 


ALTERATIONS    AND    REPAIRS 

(422)      NO.    3324    STEINBR.      Alter   and 

repair. 
Owner ..  .^.  .Fortunate  Fogliettl.   Prem. 
Architect  . .  .None. 

Contractor.  .D.   Francesconl,   151   Pixley 
Alley,   San   Francisco. 

COST.    $600 


RAISE   AND   ADD   TO   BUILDING 
(423)      NOS.    1251-53    KEARNY.      Raise 
and    add    to   building. 

Owner V.       Fillppis,     866       Union, 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $400 


ALTERATIONS 

(424)      NOS.  555-557  HAYES.     Alter  for 
fruit   store. 

Owner Mrs.    Url,     1849    O'Farrel). 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .J.  Collins,  581  Waller,  S.  F. 

COST,    $400 


ALTERATIONS 

(425)      W     EIGHTH     250     N     Harrison. 
Erect   platform    and    enclose   same. 

Owner Union    Transfer  Co.,    Ferry 

Bldg.,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $400 


ADDITION 

(426)      NO.    3020    FILLMORE.       Add    to 
building. 

Owner J.  Kling,   Premises. 

Architect  . .  .None. 

Contractor.  .Geo.   L.   Streshly,   2400  Van 
Ness   Ave..   San   Francisco. 
COST.    $400 


FRAME  GARAGE 

(427)      SE     WYO.MING    &    LAWRENCE 

Ave.     One-story   frame  garage. 
Owner F.    A.    Banzhof,    260    Lawr- 
ence,   San    Francisco. 
Ai-chitect  .  .  .None. 

Contractor.  .Ia    C.    Cutts,    20    De    Wolf, 
San  Francisco. 

CX)ST.    $400 


Wednesday,      Feb.       17,      I'jlo. 
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ALTERATIONS 

(428)      NO.       1955    CHESTNUT.         Alter 
stores. 

Owner Dave   Cohen,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  |450 


ALTERATIONS 

<429)      NO.    1249      NINTH    AVE.        Alter 
residence. 

Owner Wm.    Cluff    Co.,    Spear    and 

Mission,    San    Francisco. 
Architect  .  .  .None. 

Contractor .  .Cameron      &      Disston,    831 
Hearst   Bldg^.,   .S.   F. 

COST,    $400 


IFRA.ME  FLATS 

(430)      S      UNDERWOOD    175    E      Lane. 

One-story    and    basement    frame    (2) 

flats. 
*>wner August    Baaser,    1721    New- 
comb,  San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 


ALTERATIONS 

(431)      NO.    363    FELL.      Minor    altera- 
tions for  shop. 
Owner F.    L.    and   Rose   L.    Prltch- 

ard,    50   Irving,   S.    F. 
Architect.  .  .J.    H.      Humphrey,    —   Oak, 

San   Francisco. 
Day's  work.  COST,  $400 


ALTERATIONS 

'(432)      NO.   2544  MISSION.     Alter  front. 

'Owner Anna  Gardner   (Lessee). 

Architect  . .  .None. 

•Contractor.  .L.       Schmidt,     448       Jessie, 
S.   F.  COST,   $800 


ADDITION 

(433)      NO.   432   FIFTEENTH  AVE.   Add 
one-story  frame. 

'Owner Geo.  A.  McKenzie,  Prem. 

Architect  .  .  .None. 

'Contractor.  .J.    Ralthel,    432    15th    Ave., 
San  Francisco. 

COST,    $400 


ALTERATIONS 

(434)      NO.     1144     KENTUCKY.         Alter 
store  and  flat. 

'Owner A.   M.  Turner. 

Architect  . .  .None. 

'Contractor.  .G.  W.  Glaze,   Daly  City. 

COST,    $450 


TTIAME    STABLE 

(435)     NE     CABRILLO    &     17TH     AVE. 
One-story    frame   stable. 

'Owner M.    Boomer,    Premises. 

Architect  . .  .None. 

'Contractor.  .Thos.    0"Leary,    Premises. 

COS^,  $750 

!Fra:me  d\\^lling 

1(436)     e  twenty-second  ave   225 

S  California.  Two-story  and  base- 
ment frame   dwelling. 

'Owner Johnson      &    Johnson,      818 

19th,    San    Francisco. 

-Architect  ..  .None. 

Day's    work.  COST,    $2750 


TRAME  DWELLING 

(437)  E  TWENTY-SECOND  AVE  200 
S  California.  Two-story  and  base- 
ment   frame    dwelling. 

'Owner Johnson      &    Johnson,      818 

19th,    San    Francisco. 

Architect  .  .  .None. 

L)ay's    work.  COST,    $2750 


Owner Grand    Central    Investment 

Co.,    14  20    Market,    S.    F. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 

FRAME     DWELLING 

(439)      E    PARKER    93    N   Geary.      One- 
story  and  basement  frame  dwelling. 

Owner T.   R.   Curtis,    778    2nd   Ave., 

San   Francisco. 
Architect  .  .  .None. 

Contractor .  .San    Francisco     Bldg.     Co., 
4  5    Kearny,   S.   F. 

COST,  $1050 


»-ii>ualiy    Co.       Liinii.     iuO    days.       For- 
feit,   none.        Plans    and      specifications 

nierl. 


FRAME    DWELLING 

(440)  E    PARKER    62    N   Geary.      One- 
^tory  and  basement  frame  dwelling. 

Owner T.   R.   Curtis,   778   2nd  Ave., 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .San     Francisco     Bldg.    Co., 

45    Kearny,   S.   F. 

COST,    $1050 

FRAME     DWELLING 

(441)  B    PARKER   31    N   Geary,      One- 
story  and  basement  frame  dwelling. 

Owner T.   R.   Curtis,    778   2nd   Ave., 

San    Francisco. 
Architect  . .  .None. 
Contractor.  .San    Francisco     Bldg.     Co., 

45    Kearny,  S.   F. 

COST,    $1050 


FRAME    DWELLING 

(4^2)      SE  GEARY  AND  PARKER.   One 
story   and    basement   frame   dwelling. 

Owner T.   R.  Curtis,   778    2nd  Ave.. 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .San    Francisco     Bldg.    Co., 
45   Kearny,   S.   P. 

COST,    $1050 


ALTERATIONS 

(443)     NO.    118    EDDY.      Minor    altera- 
tions. 
Owner B.    Mirsky,     290    O'Farrell, 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .A.  Haugerud,   2218  Folsom, 

S.  F.  COST,  $700 


PLUMBING,    ETC. 

(444)  NW  STOCKTON  &  O'FARRELL 
W  137-6XN  137-6.  Plumbing,  piping, 
fixtures,  drains,  etc.,  for  one-story 
and  basement  of  Samuels  Lace  House 
Building. 

Owner D.    Samuels   Co. 

Architect.  .  .Henry      H.      Meyers,      Kohl 
Bldg.,  San  Francisco. 

Contractor.  .Frederick     W.    Snook,     596 
Clay,  San  Francisco. 

Filed  Feb.   10,  '15.     Dated  Feb.   9,  '15. 

Completed   and   accepted $939 

Mi    days    after 314 

TOTAL   COST,    $1253 

Bond,    none.      Limit,    13    days.      Forfeit, 

$20.     Plans  and   specifications  filed. 


ALTERATIONS 

■(438)     NO.   1  FELL,     Alter  store. 


CLASS   "C"   APARTMENTS 
(445)     N  POST  137-6  E  Larkin  E  63-7x 
N   137-6.      Electric     work     for   three- 
story   and    basement   Class    "C"   apart- 
ment  building. 

Owner A.     Rothberg,     130     Geary, 

San    Francisco. 
Architect.  .  .Fredk.    H.    Meyer,    Bankers' 

Invst.    Bldg.,   S.   F. 
Contractor.  .Decker   Elec.    Co.,    Ill    New 

Montgomery,   S.    F. 
Filed  Feb.   10,  '15.     Dated  Feb.   5,   '15. 

On    1st   of   each    month 75% 

Usual     35     days      25% 

TOTAL   COST,    $2117 
Bond,    $1058.50.      Surety,    Pacific    Coast 


I  Hi;  I      HEATING    WORK    ON   ABOVE. 
Conliactor.  .Scott   Co.,   243   Minna,   S.   F. 
Filed   Feb.   10,  '15.     Dated  Feb.   5,  '15. 

Payments    same    as    above 

TOTAL  COST,  $1840 
Bond,  $920.  Sureties,  H.  S.  Tittle  and 
II.  M.  Van  Pelt.  Limit,  100  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(447)      BRICK      AND    TERRA      COTTA 

on    above. 
Contractor.  .Reed    &    White.    ISO   Jessie, 

San   Franjisco. 
Filed   Feb.   10,  '15.      Dated   Feb.   5,  '15. 

Payments    same    as    above-. 

TOTAL  COST,  $6100 
Bond,  $3050.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(4  IS)      LATH       AND        PLASTER       ON 

above. 
Contractor.  .Floodberg      &      McCaffery, 

Monadnock    Bldg.,    S.    F. 
Filed   Feb.  .10,  '15.      Dated   Feb.    5,   '15. 

Payments    same    as    above 

TOTAL  COST,  $3050 
Ilond,  $1525.  Surety,  New  England 
Casualty  Co.  Limit,  50  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


(449)      PAINTING    ON    ABOVE. 
Contractor.  .D.     Zelinsky,       564     Eddy, 

San    Francisco. 
Filed  Feb.  10,  '15.     Dated  Feb.   5,  '15. 

TOTAL   COST,    $2250 

Payments    same    as    above 

Bond,  $1125.  Sureties,  Paul  Gottlieb 
and  B.  C.  Allyn.  Limit,  100  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(450)      PLUMBING  ON   ABOVE. 
Contractor.  .E.  V.  Lacey,  249  9th,  S.  F. 
Filed  Feb.   10,  '15.     Dated  Feb.   5,  '15. 

Payments    same    as    above 

TOTAL  COST,  $3765 
Bond,  $1882.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  100 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(4.")1)      STRUCTURAL    STEEL  *&    IRON 
work,    glass,    glazing,    marble,    ornar 
mental  iron,  sheet  metal,  roof  cover- 
ing,   carpenter,    etc.,    on   above. 
Contractor.    Marcus    Marcussen,    19    De- 

visadero,    San    Francisco. 
Filed   Feb.   10,  '15.     Dated  Feb.   5,  '15. 

Payments    same    as    above 

TOTAL  COST,  $20,292 
Bond,  $10,146.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


CLASS    "C"    APART.MENTS  ■ 

(452)  NW  BUSH  AND  STOCKTON. 
All  work  for  six-story  and  base- 
ment Class  "C"  reinforced  concrete 
and  steel   frame  apartment  house. 

Owner Wm.   A.    Rudgear,    Bay   and 

Stockton,   S.   F. 

Architect  . .  .None. 

Contractor.  .Jas.      I.^    McLaughlin,      244 
r      Kearny,  San  Fiancisco. 

Filed  Feb.  10,  '15.     Dated  Feb..  10,  '15. 
5th    and    20th    of    each    month .  .      90% 

Usual.   35    days 10% 

TOTAL  COST,   $82,000 

Bond,   $41,000.      Surety,   The  Aetna  Ac- 
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cidenl  &  J^iabilily  Co.  Limit,  liJO  days. 
P'orleit.  125.  Bonus,  $25.  Plan.'^  and 
specifications   filed. 


HEATING  AND  VENTILATING 
(453)      NW  STOCKTON  &  O'FARRELL. 
Heating  and  ventilating  for  Cafe  Rex 

Owner Cafe   Rex. 

Architect  ..  .O.     Albert    Lansburgh,    M. 

A.   Gunst   Bldg.i   S.   F. 
Contractor.  .J.    J.    Seibert    and     C.    R. 
Danziger,       Phelan       Bldg., 
San   Franci-sco. 
Filed   Feb.    10,   "15.      Dated   Feb.   8,  '15. 

Progressive    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $5060 
I^ond,  $2525.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  March  19,  1915. 
Forfeit,  $50.  Plans  and  specifications 
filed. 


FRAME    STORES 

(454)  W  VAN  NESS  AVE  56  N  Chest- 
nut S  54  W  120  N  54  E  120.  All  work 
for   one-story   frame   stores. 

Owner Wertheimber        &        Moor, 

Shreve    Bldg.,    S.    F. 

Architect  .  .  .None. 

Contractor.  .L.      A.    Secor,      80      Caselli 
Ave.,  San  Francisco. 

Filed   Feb.   10,  '15.     Dated  Feb..  9,  '15. 

Frame    up     $332.50 

Brown    coated     332.50 

Accepted     332.50 

Usual    85    days 3L2.50 

TOTAL  COST.    $1330.00 

Hond,     none.         Limit,     18    days       from 

i.s.sning    permit.      Forfeit,    $10.         Plans 

and   speciflcation.s   filed. 


PLU.MBING   AND  GAS   FITTING 

(455)  NW  VAI..LE.10  &  DEVISADERO 
68  on  Vallejo  and  137-6  on  Devisa- 
dero.  Plumbing  and  gas  fitting  for 
two-story  basement  and  attic  frame 
residence. 

Owner Marie  A.   Musto. 

Architect  ...Henry    C.    Smith,    785    Mar- 
ket,   San    F'rancisco. 
Contractor .  .Kiernan     &      O'Brien,   Inc., 

1754  Mission,  S.  F. 
Filed  P'eb.  10.  '15.     Dated  Jan.  27,  "15. 

Roughing    in     $815 

Completed     and    accepted 815 

Usual    35   days 654 

TOTAL  COST.  $2284 
Bond.  $1142.  Sureties,  P.  W.  Mehern 
and  Jas.  H.  Pinkerton.  Limit.  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(456)  ALL  WORK  EXCEPT  PLASTER- 
ing,  painting,  marble  tiling,  plumb- 
ing, lini.sh  hardware,  gas  fixtures  and 
window  shades  on  above. 

Contractor.  .Trevia  &  Pasqualettl,  400 
Bay.  San   Francisco. 

Filed   Feb.   10,"'15.     Dated  Jan.   27.  '15. 

1st    floor   joists   on $3780 

Roof  and   sheathing  on 3780 

Ready    for    tnteiior    and    exterior 

plaster     3780 

Standing   finish    in 3780 

Completed    and    accepted 3780 

Usual    35   day.s 6300 

TOTAL    COST.    $25,200 

Rond.    $12,600.      Surety.      Southwestern 

Surety   Insurance  Co.     Limit.    100   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

H.'.7)  EXTERIOR  AND  INTERIOR 
plaster  and  staff  cast  cement  work 
on  above. 

Contractor.  .  W.  G.  Gilmotir,  110  Jessie. 
Sun   Francisco. 
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Filed  Feb.   lU,  "IT).     Dated  Jan.   27.  '15. 

Progressive    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST.  $8450 
Bond,  $4225.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  100 
days  from  Jan.  27.  Forfeit,  none. 
Plans   and    specifications    filed. 


U'ednesday,      Feb.      1' 


1915. 


(458)      PAINTING.         TINTING         AND 

paper  hanging  on  above. 
Contractor.  .A.    A.    Zelinsky.    1735    Mc- 
Allister.   San    Francisco. 
Filed  Feb.  10,  '15.     Dated  Jan.  27,  '15. 

Payments    same    as    above 

TOTAL   COST,    $1745 
Bond,    $873.      Sureties,    R.    Zelinsky   and- 
Chas.   Carrollin.     Limit.    100   days    from 
Jan.     27.       Forfeit,     none.       Pla.js    and 
specifications  filed. 


FRAME    DWELLING 

(459)      E   WEBSTER   100  S  Page.     Two 

story   and    basement    frame   dwelling. 

Owner Westminster    Society.     SE 

Page  and  Webster,  S.  F. 
Architect  ..  .A.  J.   Barnett,     76     College 

Ave..    San    Francisco. 
Contractor.  .C.   W.  DuflRe,  870  Page  St.. 

San   Francisco. 

COST,    $2000 


FRAME    DWELLING 

(460)      N    WALLACE    AVE    100    E    Rail 

road    Ave.      One-story    and    basement 

frame    dwelling. 

Owner Jo  Sica,  1901   Mason.  S.  F. 

Architect  ...Wm.  C.  Helms.  18271/^   Fel- 

ton,    Berkeley. 
Day's    work.  COST,    $1500 


FRAME    APARTMENTS 
(461)      NW     JERSEY     AND    SANCHEZ. 
Two-story    and    basement    frame    (4) 
apartments. 

Owner F.    Weismann,    NE    25th    & 

Sanchez,   San   Francisco. 
Architect  .  .  .None. 

Contractor .  .Mager      Bro.s.,       354       Fair 
Oaks,    San    Francisco. 

COST.   $6750 


REPAIRS 

(462)      SE   EDDY   AND  GOUGH.  Repair 

fire   damage   and   slate  roof. 
Owner St.      Paul's      Congregation, 

Premises. 
Architect  ..  .F.     D.   Boese.     45   Kearny, 

San   Francisco. 
Contractor.  .A.    H.   Wilhelm,   180   Jessie, 

San   Francisco. 

COST,    $2000 


FRAME   DWELLING 

(4  63)  W  MARS  225  S  17th.  One  and 
one-half-story  and  basement  frame 
dwelling. 

Owner Mrs.        M.        O'Brien.        402 

Ilaight,    San    Francisco. 
.Architect  ...None. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant,   i^an    Francisco. 

COST,    $2000 


FRAME    DWELLING 

(464)  W  LOWER  TERRACE  165  S 
17th.  Two-story  and  basement  frame 
dwelling. 

Owner H.  C.  Hoeckle.   36   Diamond 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .I>eigh    &    .Schultz,    419    21st 
Ave..    San    Francisco. 

COST.   $2600 


BRICK    STORES 

(465)      NE    MAR.-^xiALL    SQUARE    AND 

Market.      One-story    brick    stores. 

Owner James    K.    Irvine. 

Architect  ..  .William    Koenig.    750    Par- 
nassus Ave..  S.  F. 
Day's    work.  COST,    $7500 

NOTE: — Building   started. 


REPAIRS 

(466)      NOS.   3314-24    .\RMY.   Repair  fire 
damage. 

Owner North     Star    Brewery     Co., 

Premises. 
.\rchitect  .  .  .None. 

Contractor.  .Robert    Trost,      26th      and 
Howard,   San   Francisco. 

COST,    $2000 


FRAME    LAUNDRY 

(467)  NO.    2865    SACRAMENTO.      Two- 
story  frame   laundry. 

Owner John    P.    Hart,    2862    Sacra- 
mento, San  Francisco. 

.Architect  .  .  .None. 

Contractor.  .J.  Pa.squaletti.   785   Market. 
San   Francisco. 

COST,    $1200 

FRAME    DWELLING 

(468)  SE    LYON    AND    UNION.      Two- 
story  and  basement  frame  dwelling. 

Owner M.   A.   Donahue,    896  Chest- 
nut,  San   Francisco. 

Architect  ..  .Paul     F.     Demartini,     2123 
Pawell,   San   Francisco. 

Contractor.  .De    .Martini    &    Segale,    274 
29th,    San    Francisco. 

COST,    $4  800 

FRAME   STORE 

(4  69)      W  MISSION    1S6    S    29th.      One- 
story    frame    store. 

(Jwner Giomi    Bros.,    3310    Mission, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .De    Martini    &    Segale,    274 
29th,    San    Francisco. 

COST,    $3000 


FIIAME  STORE 

(470)      N  UNION  25  W  Webster.     Raise 
and   add   one-stoi-y   for  store. 

Owner W.     C.     Crittenden,     Clunie 

Bldg.,    San    Francisco. 
Architect  ...Herman  E.  Swartz,  Nevada 

Bank    Bldg..   S.   F. 
Day'.s    work.  COST,    $1500 


FRAME    DWEIJ..ING 

(471)     S   FOOTP:    75    E    Ellington.  One- 
story   and    basement    frame   dwelling. 

Owner Thos.    Emery.    2528   Mission 

San    Francisco. 
.'Xrchitect  . .  .None. 

Contractor.  .Chas.    Anderson,    226    Dun- 
can,   San    Francisco. 

COST,    $1350 


FRAME   DWELLING 

(472)  COLLEGE  HILL  TRACT  Ix)t  23 
l?lk  1.  One-story  and  basement 
frame  dwelling. 

Owner .\t.  F.   Milton  and  wife.   Ill 

St.    .Mary's   Ave..   S.   F. 
Architect  . .  .None. 

Contractor.  .Leigh    &    Schultz,    419    21st 
.\ve.,    San    I-^rancisco. 

COST.   $1850 


FRAME    SYNAGOGUE 

(47.'!»      SE     GIRARl)       AND     BURROW. 
Two-story    frame   synagogue. 

<  >wner C  o  n  g  r  e  g  a  t  i  on     .\habot 

Achim.   48   Wheat.   S.   F. 
Designer  ..  .R.   M.  Carlyon. 


Wednesday,       Feb.       17,       191."). 

Contractor.  .L.     Mudrick,     520     Charter 
Oak   Ave..   S.   F. 

COST,   $2000 


FRAME    DWELLING 

(474)      W      POTRERO       119-6    S       19th. 

One-story  and  basement  frame  dwlg. 

Owner G.     Balestiassi,     21st    near 

Potrero  Ave.,  S.   F. 
Architect  ..  .O.   E.   Evans,   2367   Mission, 

San   Francisco. 
Contractor.  .G.    Cavalieri,     593    Potrero 

Ave.,    San    Francisco. 

COST,    $1900 


REPAIRS 

(475)  N  MISSION  100  W  21st.  Repair 
fire  damage. 

Owner E.     R.     Lawson,     1510     5th 

Ave.,   Oakland. 

Architect  .  .  .None. 

Contractor.  .F.  H.  Barnes,  1381  Steven- 
son,  San   Francisco. 

COST,   $1000 

FRAME  CHURCH 

(476)  W  RHODE  ISLAND,  bet.  22nd  & 
23rd.  One-story  and  basement  frame 
church. 

Owner Kastecker     &     Aler,      1920 

23rd,   San   Francisco. 

Architect  ..  .M.  J.  Welsh,  22nd  and 
Howard,   San   Francisco. 

Day's  work.  COST,   $1000 


FRAME    APARTMENTS. 

(477)  E  JONES  37-6  S  Pine.  Three- 
story  and  basement  frame  (G)  apart- 
ments. 

Owner Gerard  Investment  Co.,  437 

Monadnock    Bldg-.,    S.    F. 

Architect  ..  .Rousseau  &  Rousseau,  437 
Monadnock    Bldg.,    S.    F. 

Day's  work.  COST,   $14,000 

NOTE: — 2nd  story  Joists  are  up. 


lUTii.DINO  AND  ENGINEERING  NEWS 

Completed    and    accepted 4025 

Usual     35    days 4025 

TOTAL    COST,    $16,203 

Bond,     $8102.       Sureties,    D.    O.    Druffel 

and    F.    H.    Beaver.      Limit,      140    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

PLASTER  FOR  WALLS,  ETC. 
(480)  SE  HUMBOLDT  &  LOUISIANA. 
Furnish  and  place  all  materials  and 
labor  for  continuous  reinforcing  ma- 
terial and  cement  plaster  for  walls, 
partitions,  and  roofs  of  shops  bldg. 

Owner Western     Sugar       Refining 

CO.,    composed    of    John    D. 

and      A.    B.    Spreckels,      60 

California,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .R.    L.   Snell,    1290    4th   Ave., 

San    Francisco. 
Filed  Feb.   11,  '15.     Dated  Feb.   3,  '15. 

Reinforcements    on    site $1100 

Reinforcement    placed    1100 

50%    of    pla.stering   completed...    1000 

Plastering    completed     1000 

Usual    35    days Balance 

TOTAL  COST,  Not  to  exceed  $5642 
Bond,  $2850.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


EXHIBIT   BOOTHS 

(478)  EXPOSITION  SITE.  All  work 
for  booths  for  exhibit  in  Varied  In- 
dustries, Liberal  Arts,  Food  Products 
and  Transportation  Buildings. 

Owner Central  Commission  of  The 

Netherlands  P.   P.  I.   E.   by 
H.      A.    van      Coenen      Tor- 
chiana,    Resident     Commis- 
sioner. 
Architect  .  .  .None. 
Contractor.  .Fred    Peters. 
Filed  Feb.   11,  '15.     Dated  Feb.  9,  '15. 
After    3    days    actual    work    done 

on    booths     $1 000 

On    completion    balance    to    make 

75%  of  contract  price 

Usual    35    days 25% 

TOTAL  COST,  $3600 
Bond,  none.  Limit,  10  days  after  Feb. 
11.  Forfeit,  $100.  Plans  and  specifica- 
tions filed. 


COTTAGES 

(481)      SE  GEARY  AND  PARKER  AVE 
All  work  for  four  four-room  cottages 

Owner Thos.    R.    Curtis,     778     2nd 

Ave.,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .San    Francisco    Bldg.,    Co., 
45    Kearny,    San    Francisco. 

Filed  Feb.  11,  '15.     Dated  Feb.   10,  '15. 

Frame    up    $1000 

Enclosed    and   brown   coated....    1000 

Completed    and    accepted 1000 

Usual   35   days 1000 

TOTAL    COST,    $4000 

Bond,      $2000.      Surety,      Pacific      Coast 

Casualty  Co.      Limit,   90  days.      Forfeit, 

none.      Plans   and   specifications   filed. 
NOTE: — Building    to    be     located     as 

above,  E  Parker  31  N  Geary;  E  Parker 

63  N  Geary  and  E  Parker  93  N  Geary. 


DWELLING 

(479)  NW  VALLEJO  AND  BAKER 
W  55xN  90.  All  work  except  paint- 
ing, vacuum  cleaner,  plumbing,  win- 
dow shades,  leaded  glass,  gasoline 
pump  and  tank,  finish  hardware, 
lighting  fixtures,  mantel  and  wall 
bed  for  two-story  and  basement 
residence. 

Owner Jno.   O.   Gantner,   80   Geary, 

San  Francisco. 

Architect  ..  .Louis   M.   Upton,    111    Ellis, 
San    Francisco. 

Contractor.  .Brockhage,   Foley  &  Green 
1326   Natoma,   S.  F. 

Filed  Feb.   11,  '15.     Dated  Feb.   6,  "15. 

Roof    rafters    in    place $4025 

Plaster    finished    4025 
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TOTAL  COST.  $3 7 til' 
I'.ond,  $1881.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  24  working 
day.s.  Forfeit,  $10.  Plans  and  speci- 
lications    filed. 


P.mCK   WORK   FOR  RESIDENCE 
(is*,)      N    WASHINGTON    137-6    W    Oc- 
lavia  W   137-6xN  255-4  Vz.   Brick  work 
etc.,    for    three-story    Class    "C"    resi- 
dence. 

Owner Mary    Louise    Phelan,     1840 

California,    Safl    Francisco. 
Architect  .. -Ghailes   Peter   Weeks,   .Mu- 
tual  Bank  Bldg.,  S.  F. 
Contractor.  .Reed    &    White,    180    Jessie, 

San  Francisco. 
Filed  Feb.  13,  '15.     Dated  Feb.   13.  '15. 

On   l.«!t  of  each  month 75% 

r.sual    35    days 25% 

TOTAL  COST,  $10,228.75 
liond.  $5114.37.  Surety.  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  21  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

EXHIBIT    BOOTH 

(lS!)i  EXPOSITKJN  SITE.  All  work 
for  exh'ibition  booth  in  .Agricultural 
building. 

Owner Panama-Pacific    Exposition 

Commission     of     Louisiana 
through    lx)uis      N.    Bruog- 
gerhoff. 
Architect  .  .  .None. 
Contractor.  .Western   Bldg.   &   Eng.  Co., 

Inc.,   Phelan  Bldg.,  S.   F. 
Filed  Feb.   13.  '15.     Dated  Feb.  11,  '15. 

On   completion    of    flooring $1500 

7   <la>»   after   coin|iletion Balance 

TOTAL  COST,  $4 SOU 
Bond.  none.  Limit,  10  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


FRAME    COTTAGE 

(482)  SW  GOETTINGEN  50  NW  Silli- 
man  NW  50xSW  95  Ptn  Lots  5,  6,  7,  8 
Blk  26  Superior  Hd.  Ass'n.  All  work 
for   one-story  frame  cottage. 

Owner Clarence     and     Eveleen     C. 

DniTf. 

Architect  .  .  .None. 

Contractor.  .Jacob      F.      Nielsen,      2350 
Bryant,    San    Francisco. 

Filed  Feb.   11,  '15.     Dated  Feb.  10.  '15. 

Roof    on    $373.75 

Rough    plastering    done 373.75 

Completed    and    accepted...    .  .    373.75 

Usual     35     days 373.75 

TOTAL   COST.    $1495.00 

Bond.    $750.      Surety.    American    Surety 

Co.     Limit,  90  days.     Forfeit,  $5.     Plans 

and  specifications  filed. 


EXHIBIT   BOOTH 

(487)      EXPOSITION     SITE.       Erection 
of  booth  in  Palace  of  Food  Products. 

Owner The  John   Bollman   Co.,   331 

Battery  San  Francisco. 
Architect  ..  .Lloyd    A.    Rally,    604    Mis- 
sion, San  Francisco. 
Contractor.  .Lange  &  Bergstrom,   Shar- 
on   Bldg.,   San   Francisco. 
Filed  Feb.  13,  '15.     Dated  Feb.  11,  '15. 
As    work    progresses    by-weekly 

payments   of 75% 

Usual    35    days 25% 


EXHIBIT  BOOTH 

(490)  EXPOSITION  SITE.  All  work 
for  exhibit  booth  in  Palace  of  Horti- 
culture. 

Owner Package  Fruit  Exchange  & 

Winters   Dried   Fruit   Co. 
Architect.  .  .Wm.  C.  Mayer,  1st  National 

Bank   Bldg.,   S.   F. 
Contractor.  .Peter      N.      Schmidt,      1372 

Versailles    Ave.,    Alameda. 
Filed  Feb.  13,  '15.     Dated  Feb.  13,  '15. 

Completed    and    accepted 75% 

Usual    35    days 25% 

TOTAL  COST.  $590 
Bond,  none.  Limit,  7  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

FRAME    FLATS 

(491)      S   PACIFIC   135   E  Taylor   E   45x 

5  75.      All    work    for    two    two-story 

6  basement  frame  buildings  (4  Hats) 
Owner.. Chas.     and     Frank     Cirelli, 

1199  Clay,  San  Francisco. 
Architect  .  .  .None. 
Contractor.. Chas.     Coburn,     4030     24th. 

San   Francisco. 
Filed  Feb.  13.  '15.     Dated  Feb.  10,  '15. 

Frame    up $1812.50 

Brown    coated     1812.50 

Completed    and    accepted 1812.50 

Usual    35    days 1812.50 

TOTAL   COST,    $7250.00 
none.      Plans   and   specifications    filed. 
BoncV,    none.      Limit,    75    days.      Forfeit, 

♦ 

LEASES 

Feb.   9,   1915— NO.   948   LEAVENWORTH 
SE    Cor.    Pine.        Theodore    E      Rulfs 
to    J    T    Picard.       5    years.      $2400. 
NOTICE!    OF    NOX-KKSPOXSIBILITY. 

Feb.  8,  1915— SW  VAN  NESS  AVE 
and  Chestnut  S  56xW  120.  Ella  M 
Rohlffs    as     to    improvements    on 


u 


MUiLDING  and  EiNGlNftEiRlNG  f^lLWS 


Wcdneoday.      Feb.       l7.      1915. 


leased     property     

Feb.  S.  iai5— bOT  21  BLK  23  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
as  to  improvements  on  leased 
property     

Feb.  S,  1915 — LOT  15  BLK  15  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
as  to  improvements  on  leased 
property     

Feb.  8.  1915 — NE  LOMBARD  &  DE- 
visadero  E  36-6xN  112-6.  Frank 
l*earson  as  to  improvements  on 
leased    property    

Feb.  8.  1915—2-14  of  X  MARKET  600 
K  Marshall  ."Square  E  75  N  parallel 
with  Mariihall  Square  200  to  S 
City  Hall  Ave  W  50  S  parallel  with 
-Marshall  Square  50  W  parallel  with 
City  Hall  Ave  25  S  100:  No.  1138 
-Market.  Matilda  Andrews  as  to 
Improvements    on    leased    property 

Feb.  11,  1915— NO.  725  CALIFORNIA. 
Edward  D  Swift  to  Margaret  White. 
?.l   months.     JG200. 

Feb.   n.   191.5— SW  GREEN  AND  VAN 
Ness    Ave    S    23xW    30.      John    Evans 
to    C    L      Ayers  ,    .Tr.      lOV^      months. 
$697.50. 

♦ 

IXCORPOKATIONS 

■I.  C.  Franks  E.«tate.  General  real 
estate  and  farming  business.  Capital 
Stock,  1200.000;  200,000  shares  at  $1 
each;  amount  subscribed,  J200,000. 
Place  of  business,  San  Francisco.  Di- 
rectors— F.  C.  Franks,  C.  A.  Franks,  C. 
M.  Walker.  E.  A.  .Mitchell  and  R.  K. 
Franks,   40.000  shares  each. 

.Jacket,  Crown  Point,  Belcher  Mines 
Company.  General  mining  and  milling 
business.  Capital  Stock,  $1,250,000; 
1,250,000  shares  at  $1  each;  amount 
subscribed,  $5.  Place  of  business,  San 
Francisco-       Directors — M.     B.    Forman, 

C.  L.     Moore,     J.     L.     Brainerd.     H.     W. 
Glensor  and  L.  M.  Bliss,  1  share  each. 

Mountain  Queen  Gold  Mining  Com- 
pany. General  mining  and  milling 
business.  Capital  Stock,  $200,000;  200,- 
000  shares  at  $1  each;  amount  sub- 
scribed, $25.  Place  of  business,  San 
Francisco.     Directors — H.  Smissaert,  A. 

D.  Downing,      C.    M.    Farshman,      C.    N. 
^laltry  and  L.  M.  Bliss,  5  shares  each. 

The  Emanuel  Institute  of  Health. 
To  teach  religion,  right  living,  etc. 
Capital  Stock,  $75,000;  7500  shares  at 
$10  each;  amount  subscribed,  $170. 
Place  of  business,  San  Francisco.  9 
Directors. 

P^ederal  Drift  Mining  Company.  Gen- 
eral mining  and  milling  business. 
Capital  Stock,  $75,000;  75,000  shares  at 
$1  each;  amount  subscribed,  $5.  Place 
of  business,  San  Francisco.  Directors 
—J.  H.  Dawson,  J.  D.  Whalen,  H.  C. 
Kirkpatrick  and  R.  V-  Montgomery,  1 
share    each. 

Sherman  Investment  Co.  General 
real  estate  business.  Capital  Stock, 
$1000;  100  shares  at  $10  each;  amount 
subsprrbed,  $30.  Place  of  business, 
."^an  Francisco.  Directors — L.  S.  Sher- 
man, F.  R.  Sherman  and  P.  T.  Clay,  1 
share  each. 

Palmbrook  Stock  Farm.  To  buy  and 
sell  livestock  and  products  thereof. 
Capital  Stock,  $100,000;  10.000  shares  at 
$10  each;  amount  subscribed,  $50. 
Place  of  business,  San  Francisco.  Di- 
rector.s — F.  G.  Flaherty,  A.  D.  Down- 
ing, R.  W.  Kearney,  p:.  L.  Kelley  and 
C.   X.   Maltry,   1    share  each. 

"ralifornia  Home  &  Farmer,  Inc." 
To  print,  publish  and  distribute  news- 
papers   and    their    supplements.      Capi- 


tal Stock,  $50,000;  500  shares  at  $100 
each;  amount  subscribed,  $500.  Place 
of  business,  San  Francisco.  Directors 
— W.  P.  Lyon,  E.  A.  Hayes,  J.  O.  Hayes. 
D.  Moore,  G.  A.  Moore,  1  share  each. 

Russell  Borate  .Mining  Company. 
Cert.  Copy.  To  develop  and  exploit 
borax,  oil  and  gold  and  silver  bearing 
land.  Capital  Stock,  $500,000;  500,000 
shares  at  $1  each;  amount  subscribed, 
$5-  Place  of  business  changed  from 
San  Buenaventura,  Cal-  to  San  Fran- 
cisco, Cal.  Directors — W.  H.  Russell, 
L.  Decius,  B.  T.  Williams,  A.  L,  Chaf- 
fee and  J.  B.  McCloskey,  1  share  each. 

J.  H.  Baxter  &  Co.  Genei'al  lumber 
shipping  and  commission  busines.s. 
Capital  Stock,  $100,000;  1000  shares  at 
$100  each;  amount  $100,000.  Place  of 
business,  San  Francjsco.  Directors — 
.1.  H.  Baxter,  998  shares;  A.  M.  Baxter, 
P.   McPhee,   1   share  each. 


NOTICKS     OF     XOX-RESPONSIBILITV. 


Feb.  13,  1915 — N  fTWENTY-FIRST 
217-6  W  Guerrero  W  25x114.  Wm 
Hansen  as  to  improvements  on 
leased     property 

Feb.  13,  1915— NW  EDDY  &  MASON 
W  S2-6xX  55.  Matilda  Andrews  as 
to  improvements  on  leased  prop- 
erty     

Feb.  9,  1915— NW  O'FARRELL  AND 
Stockton  W  137-6xS  137-6.  D 
Samuels  Co  as  to  improvements  on 
leased    property    

Feb.  11,  1915 — S  MOULTON  108-9  W' 
Fillmore  W  28-9xS  60.  Jas  P 
Sweeney    as     to     improvements    on 

leased    property    

♦ 

NOTICE    OF    XOX-LI.4BIHTY. 

Feb-  13,  1915— SE  LOMBARD  AND 
Fillmore  S  120xE  137-6.  R  D  -Mc- 
Elroy      as       to    improvements      on 

leased    property    

♦ 

CO-P.*RTXERSHIP. 

•lames  L.  Brainerd,  B.  H.  Brainerd 
as    Brainerd    Bros. 

John  J.  Connolly  and  Emmet  P.  Con- 
nolly as  J.  J.  Connolly  &  Son. 


H.\RBOR    COMMISSIOX    OPEN    BIDS. 


BidH    Received   For   Repnirs   to   Pier   Xo. 

-I    Sho>v    San    FranoiMro    IlridKe    Co. 

Low   at  $11,SS7. 


Five  sets  of  bids  were  opened  at 
the  Thursday  afternoon  session  of  the 
State  Board  of  Harbor  Commissioners 
for  the  repairs  to  Pier  No.  21,  located 
on  the  San  Francisco  waterfront.  The 
lowest  bid  was  submitted  by  the  San 
Francisco  Bridge  Co.  at  $11,887.  Fol- 
lowing is  a  complete  list  of  the  bids: 
RepuirH    to    Pier    Xo.    21. 

San    Francisco    Bridge    Co $11,887.00 

Tibbitts    Pacific    Co 12,957.50 

Healy-Tibbitts    Constr.    Co 13,090.2i 

Hyde-Harjes     Co 13.343.80 

Thomson     Bridge    Co 19.618.43 

Bids  are  now  being  taken  by  the 
Harbor  Commission  for  furnishing  a 
large   amount   of   green    piles. 

COMPLETION   NOTICES. 


San  Francisco 


Feb.  5,  1915— NE  NORTON  (Morton) 
325-350-375  respectively  NW  Mis- 
sion 25x100  each.  Louis  Depaoll 
to   Louis  J    Roberts Feb.    1.    1915 

Feb.    5,    1915— SW   CALIFORNIA   AND 


Mason   \V   77-6xS  60.  S  W   Morshead 
to  Judson  Mfg  Co Feb.  3,   1915 

Feb.  5,  1915 — SE  GEARY  &  TAYLOR 
S  137-6xE  87-6.  Clift  Realty  Co  to 
G  C  Collins Jan.   26,   1915 

Feb.  5,  1915— W  ELEVENTH  AVE 
275  N  Balboa  N  25xW  120.  John 
Little  to  whom  it  may  concern... 
Feb.     4,     1915 

Feb.  5,  1915— S  SEVENTEENTH  33  E 
Guerrero  E  25xS  90.     Jeremiah  and 

Julia  Lynch  to  Frank  Neidick 

Feb.    2,    1915 

Feb.  6,  1915— S  CALIFORNIA  bet. 
Montgomery  and  Sansome,  I3th  & 
14th  floors  of  Merchants'  Ex- 
change BIdg.  S  F  Commercial  Club 
to  Brunswick-Balke-Collender  Co. 
Feb  5;  L  &  E  Emanuel,  Inc. Feb  5,  '15 

Feb.  6,  1915— EXPOSITION  SITE. 
Utah  Exposition  Commission  to 
whom  it   may   concern.  .  .Feb.    1,    1915 

Feb.  9,  1915— SE  GEARY  &  TAYLOR 
S  137-6xE  87-6.  Clift  Realty  Co  to 
Mangrum  &  Otter,  Feb.  2;  Fred- 
erick W  Snook,  Feb.  2:  Raymond 
Granite  Co,  Feb.  2;  William  Bate- 
man,  Feb,  2;  American  Marble  & 
Mosaic  Co,  Feb  5,  and  Valentine 
Franz Feb.    9,    1915 

Feb.  8,  1915 — W  EUREKA  174  N  18th 
X  49xW  125.  August  J  and  Anna 
Baumaum   to  Wm   Moore. Feb.   6.   1915 

Feb.  8.  1915— EXPOSITION  SITE. 
The  Package  Fruit  Exchange  Co 
to   E   W   Elliot Feb.   5,    1915 

Feb.  S,  1915— W  ELEVENTH  AVE 
2U0  X  Balboa  25x120.  Alfred  T 
Morris  to  whom  it  may  concern... 
Feb.    8,    1915 

Feb.  8,  1915— EXPOSITION  SITE  The 
-Anglo  California  Trust  Co  to  L  A 
Rose Feb.    4,    1»14 

Feb|  S,  1915 — EXPOSITION  SITE.  The. 
-Anglo  California  Trust  Co  to  L  A 
Rose    Feb.    4,    1914 

Feb.  S,  1915— X  SOUTH  PARK  48-6 
W    Center    Place    N    97-6xW    22.      S 

Morino   to   Frasier   &   Frasier 

Feb.    4.    1915 

Feb.  !).  1915— E  XIXETEEXTH  AVE 
125  S  Geary  S  25xE  120.  Jno  D  and 
Xorah  Harriss  to  whom  it  may 
concern    Feb.    8,    191» 

Feb.  9,  1915— W  FORTY-FIFTH  AVE 
225  S  Irving  25x120.  Harry  Bor- 
romeo   to   McCausland   Bros 

■     Feb.    8,    1915 

Feb.  9,  1915— E  SCOTT  25  S  Chestnut. 
Flank  Giarritta  to  whom  it  may 
concern Feb.    9,     1915 

Feb-  10,  1915 — E  TWELFTH  AVE 
2.")0  S  Cabrillo  S  25x120.  Martin  A 
Hanley   to  W   A  Savage.. Feb.   9.    1915 

Feb.  11,  1915— EXPOSITION  SITE. 
Schloss  Mfg.  Co.  to  United  Decorat- 
ing   Co Jan.    11,    1915 

Feb.  11,  1915— W  TWENTY-EIGHTH 
Ave  100  S  Clement  S  75xW  140. 
Mrs  -A  Walton  to  Peter  Hansen.... 
Feb.    10,    1915 

Feb.  11,  1915-  NE  HAYES  AND 
Octavia  X  120xE  38-3.  Gendotti 
Estate  Co  to  Pacific  Structural 
Iron     Works Feb.     9,     1915 

Feb.  11.  1915— W  CHURCH  114  S 
20th  32x105.  Matilda  L  Goette  to 
whom    it   may   concern ..  Feb.    10,    1915 

Feb.  11,  1915— SW  SAXSOME  AND 
California.  Fireman's  Fund  In- 
surance Co  to  Levensaler  Speir 
Corp Feb.     1.     1915 

Feb.  11,  1915— S  CO.M.MERCIAL  60  E 
-Montgomery  S  59-6xB  49-9.  Paci- 
fic Gas  &  Electric  Co  to  California 

Artistic    Metal     &    Wire    Co 

Feb.    4,    1915 
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Hyde.      Sara    H    Spalsbury    to    J    D 
Hell Feb.    12,    1915 

Feb.  13,  1915 — B  LYON  59-91/8  S  Lom- 
bard. Simon  Barend  and  Mrs  Lilian 
Barend  to  whom  it  may  concern.. 
Feb.     l,'^,     1915 

Feb.  13,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position to  Neil  A  McLean.  Feb.  5,  '15 

Feb.  13,  1915— NE  NORTON  (Morton) 
400  NW  Mission  NW  25xNE  100 
Blk  3,  Academy  Tct.  Louis  Lago- 
marsino  to  New  Era  Bldg  Co,  Inc. 
Feb.    1,    1915 

Feb.  13,  1915- N  ANZA  45  W  12th  Ave 
W  23xN  73.  Thomas  Hamill  to 
Thomas   Hamill Feb.    13,    1915 

Feb.  13,  1915 — N  ANZA  70  W  12th 
Ave  W  25xN  75.  John  Gray  to  Thos 
HamilK Feb.     13,     1915 

Feb.  13,  1915— NW  JACKSON  AND 
Scott  N  127-Si4x\V  137-6.  Academy 
of  the  Sacred  Heart  to  Daniel 
Powers Feb.    9,    1915 

Feb.  13,  1915— E  NINETEENTH  AV 
175  S  Geary  50x120.  Lloyd  Burley 
Ham  to  McCau.sIand  Bros.  Feb.  12,  '15 

♦ 

LIENS    FILED 

SAN    FRANCISCO    COUNTY. 


Feb.  6,  1915— SE  TENTH  AVE  AND 
Anza  S  33-4xE  95.  United  Lighting 
Fixture  Co  vs  M  and  Jane  Doe 
Zobel    and   Urban    Realty    Co..  $186. 80 

Feb.  6,  1915— E  NINTH  AVE  275  N 
Kirkham  N  25xE  120.  C  Bellanca, 
$41.75;  D  Norcia,  $144  vs  Katherine 
Curry    and    Joseph     Coward 

Feb.  6,  1915— NE  COURTLAND  AVE 
and  Wool  E  25xN  70.  Frank  Moss 
vs  J  M  Bailey  and  Philip  Theresa 
$35 

Feb.  6,  1915— SE  GREEN  AND  FILL- 
more  S  S6-6xE  70-5.  Ideal  Cornice 
Co  vs  Mrs  Bertha  Oberfeld $110 

Feb.  6.  1915 — N  IRWIN  220  W  6th  — 
12oxN  140.  Acme  Lumber  Co  vs 
Southern  Pacific  Co,  Sanroc  Mfg- 
Co  and   Frank   Shay $442.64 

Feb.  S,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  Hardwood 
Interior  Co  vs  Otto  Carson  and 
I-sador    R    Kissel    $445 

Feb.  8,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6x87.  S  Ginberg  &  Co 
vs   I  R  Kissel  and   Otto   Carson..  $148 

Feb.  8,  1915— N  ELLIS  137-6  W 
Stockton  N  137-6xW  90;  also  being 
Lot  9  Blk  327.  David  Graham  vs 
United    Realty    Co $415 

Feb.  8,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  C  Ruther- 
ford vs  L  R  Kissel  and  Otto  Carson 
$170 

Feb  9,  1915— NW  POST  &  STOCKTON 
N  137-6XW  137-6.  Clarke  &  Dick- 
son vs  Blanche  M  Burbank  and 
John   or   John   G   Barker $607 

Feb.  9,  1915— SW  CLEMENT  AND 
Third  Ave  W  30xS  70.  Joseph  L 
Herger  vs  John  Ignatius  Mitrovich 
(as  J  I  Mitrovich  Bldg  Co)  and  J 
De    Courtoni     $625 

Feb.  9.  1915 — N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  Wm  H  Claw- 
son  vs  Otto  Carson  &  Co,  I  R  Kes- 
sel  and  Massachusetts  Bonding  & 
Insurance     Co     $88.50 

Feb.  9,  1915— NE  FOURTH  AVE  & 
Cabrillo  32x95.  Mangrum  &  Otter 
vs    David    Condon $81.10 

Feb.  9,  1915- BDED  W  ILLINOIS;  S 
by  20th  extended;  N  by  19th;  E  by 
Bay  of  S.  F.  Forderer  Cornice 
Works  vs  Union  Iron  Works  and 
Tho.s    H    Day's   Sons $4485.96 
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Feb.  10,  1915 — BDED  ON  W  by 
Illinois;  S  by  20th  extended;  N  by 
19th  extended,  and  E  by  Bay  of 
S.  F.  Progressive  Painting  Co  vs 
Union    Iron    Works    Co    and    Thos 

H    Day's    Sons    $1097.50 

Feb.  9,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  John  Ting- 
berg  vs   I   R  Kissel $125 

Feb.  10,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  The  Simplex 
AVindow  Co  vs  Isador  R  Kissel  and 

Otto    Carson    $78 

Feb.    11,    1915— NE    FOURTH    AVE    & 

Fulton    N    95    E    31-3    S    92    W    . 

Reinhart  Lumber  &  Pl*vning  Mill 
Co  vs  John  J  Sullivan,  Genevieve 
Sullivan  &  L  C  Wooldridge  ..  $1  737.49 
Feb.  11.  1915— N  CALIFORNIA  32  W 
.  Larkin  W  27-6xN  87.  American 
Elec    Eng    Co    vs    Otto    Carson    and 

Isador     R    Kissel • $217 

Feb.  11_,  1915 — LOTS  4  AND  5  BLK  3 
Crocker  Amazon  Tract.  Frank  L 
Maino   vs   Vittoric   Boicelli   and   J  I 

Mitrovich    Bldg    Co $110 

Feb.  11,  1915— S  GALVEZ  AVE  100 
W  Mandell  W  50xS  100.  E  G 
Lawrence  vs  Emile  Levesque  and 
J   Pedeupe,   Remi   Laplace   &   Maria 

Laplace     $45 

Feb.  11,  1915— S  PACIFIC  AVE  112 
W  Larkin  W  27-6xS  127-8 14.  J 
Marconi     vs     Susanna     Knipper,     E 

Ichters   and    P   Grell $85 

Feb.  11,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6x87.     J  Marconi  vs  I 

R  Kissel  and  Otto  Carson $455 

Feb.  13,  1915— NW  POST  &  STOCK- 
ton  N  137-6XW  137-6.  C  C  More- 
house vs  Blanche  M  Burbank.  .$4675 
Feb.  13,  1915— LOTS  4  AND  5  BLK  3 
Crocker  Amazon  Tract.  H  S  Thom- 
son vs  J  I  Mitrovich  and  J  I  Mitro- 
vich  Bldg  Co  and   Vittorio   Boicelli 

$259.59 

Feb.  13,  1915— SE  GROVE  &  CLAY- 
ton  E  106-3xS  40.     L  Blum  vs  Louis 

D     StoflE $443.30 

Feb.  13,  1915 — N  LAKE  90  W  19th 
Ave  W  30xN  100.  Reinhart  Lumber 
&   Planing   Mill   Co  vs   Milton   Ellis 

and  Roberts  &  Woolfrey $152.56 

Feb.  ,13,  1915— SW  GEARY  &  SIXTH 
Ave  S  175  W  120  S  25  E  120  N  25. 
Jas  E  Lennon  Lime  &  Cement  Co 
vs  John  Doe  Bertolino,  Roberts  & 
Woolfrey  and  Agnes  Sullivan ..  $8.90 
Feb.  13,  1915- NE  FOURTH  AVE  & 
Fulton  N  95  E  31-3  S  92  W  to  beg. 
Pioneer  Plate  &  Window  Glass  Co 
vs   .John   J    Sullivan   and    Genevieve 

Sullivan     $154 

Feb.  13,  1915— S  McALLISTER  55  W 
Gough;  No.  715.  George  W  Coefield 
and  Alice  J  Coefield  (as  Coefield 
Mfg    CO)     vs    Reuben    Cohen,    I    N 

Cohen  and  B  O  Smith $158.75 

Feb.  13,  1915— S  GALVEZ  AVE  100  W 
Mandell  W  50xS  100.  Howes  Lum- 
ber Co,  $22.77;  E  G  Lawrence,  $45; 
David  Gandolt'o,  $77  vs  Emile 
Levesque,  J  Pedeupe  and  Remi  and 

Maria    Laplace     

♦ 

RELEASE  OF  LIx.JS 

SAN    FRANCISCO    COUNTY. 

Feb.  8,  1915— S  GEARY  137-6  W  La- 
guna  S  137-6xW  55.  Hubbs  &  Lear 
and  Acme  Lumber  Co  to  M  A 
Wessling     

Feb.  10,  1915— W  NINTH  AVE  125  S 
Geary  S  25xW  120.  Loop  Lumber 
Co    to    F    A    Cascioni 

Feb.  11,  191. 5— LOT  23  BLK  "D"  Mis- 
sion Street  Land  Co.  A  L  Stockton 
Lumber      Co    to      Martha      Brown, 


2S 


(Cornelius  T  Regan,  Raymond  T, 
Josephine  M  and   Geo   E   Regan.... 

Feb.  15,  1915— SW  PRECITA  AVE  & 
Florida  (Ryan)  SW  25xSE  80.  S  I 
Volz  to  John  and  Bergitte  Eliasen 
Olaf   M    Johnson    and    Carl    Olson.. 

Feb.  15,  1915— NW  MARKET  473  SW 
Church  NW  116-1  S  parallel  with 
Sanchez  20-8  SW'  parallel  with 
-Market  11-3  SE  lOO  NE  25.  P 
Roberts  to  John  R  Brown  and 
Louise  Muirhead,  Adm  Est  Bridget 
Dillon,    dec'd 

Feb.  15,  1915— NW  CLARENDON  AV 
150  m  or  1  SW  from  S  Carmel  W 
parallel  with  Carmel  26-0%  N 
parallel  with  Coif  31-9  E  parallel 
with  Carmel  and  dist  100  S  thereon 
48  m  orl.  Morris  Stulsaft  Co,  Gas 
Appliance  Sales  Co  of  America  to 
Joseph  Deasy,  J  B  Woolfrey,  L  F 
Roberts,  W  G  McDiarmid  and  Mary 
O   Carmody    

Feb.  15,  1915— SW  PRECITA  AVE  & 
Florida  SW  25xSE  80.  Christ  Twe- 
dall  or  Truedell  to  Jno  Eliasen, 
Bergitte  Eliasen,  Olaf  M  Johnson 
and   Carl   Olson    


OAKLAND  AND  ALAMEDA  CODNTY. 


RESIDENCE  —  2  stoi  y  and  base, 
frame,  $7,000.  Berkeley.  Alameda  Co., 
Cal.  Architect,  Eugene  K.  Martin, 
2192  Shattuck  avenue,  Berkeley.  Own- 
er, Mr.  Erickson.  The  dwelling  will 
be  erected  on  Prince  street,  and  has 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  poich.  Interior  fin- 
ish will  be  of  pine,  redwood,  hard- 
wood veneer  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tel.s  will  be  of  tile  and  brick.  Bath 
room  will  have  tile  wainscot  and  floor. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
coveied  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will    be   taken  at  once. 

H[TNGAIX)W— 1^  story  and  base, 
frame,  $3,700.  Berkeley,  Alameda  Co., 
Cal.  Architect,  James  W.  Plachek, 
Acheson  Bldg.,  Berkeley.  Owner's 
name  withheld.  The  dwelling  will  be 
erected  on  San  .Mateo  avenue  and  has 
been  designed  to  contain  eight  rooms, 
balh  and  sleeping  porch.  Interior  fin- 
i.'^■h  will  be  of  pine  and  hardwood  ve- 
neer with  white  enamel  in  the  bed 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  :Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  and 
fiooi  will  be  used  in  the  bath  room. 
An  automatic  water  heatei-  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  M.  M.  Bruce,  2270  Green 
street,  S.  F.  Owner,  H.  H.  Hall,  1910 
Napa  avenue,  Berkeley.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porcu, 
and  will  be  erected  at  the  corner  of 
Amador  and  ShattMck  avenue.  Inte- 
lior  will  be  finished  in  pine  and  red- 
wood. White  enamel  will  be  used  in 
the  bed  rooms.  There  will  be  hard- 
wood floors  in  the  living  and  dining 
rooms  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.     An  automatic  water  heater  will 
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be  installed.  Tile  wainscot  will  be 
u.'^ed  in  the  bath  room.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
ol'  the  owner  who  will  do  the  work  by 
Da.v     Labor. 

APAllT.MENT  HOUSE— 3  story  and 
base,  brick  and  frame,  $26,000.  Ber- 
kole.v,  Alameda  Co.,  Ca).  Architect, 
Clay  N.  Burrell,  Albany  Bldg.,  Oakland. 
Owner,  .lonathan  Durst.  The  building: 
will  be  erected  at  the  corner  of  Ade- 
line and  Harmon  streets  and  will  con- 
lain  stores  on  the  first  floor  besides 
the  entrance  to  the  apartments.  Upper 
two  doors  will  be  arrantjed  for  a  num- 
ber of  two,  three  and  four  i-oom  suites. 
Interior  will  be  .finished  in  pine  and 
redwood  with  some  elm  panels.  There 
will  be  .steam  heat  and  a  hot  water 
supply.  All  suites  will  have  wall  beds 
and  private  baths.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Patent  store  fronts  will  be 
used.  Marble  bases  and  wainscot  are 
also  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
veneer  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  subfig- 
ures   are   being:   takevi. 

CHruCll — t  story  and  base,  brick, 
J7(i,ooo.  Oakland,  Cal.  -Architect! 
William  A.  Newman,  David  Hewes 
Bld«:.,  S.  F.  Owners,  Second  Church  of 
Christ,  Scientist.  The  building  has 
been  designed  in  the  classic  style  and 
will  be  elected  at  the  northeast  cor- 
ner of  .Uth  and  Elm  streets.  The  build- 
ing will  cover  a  largo  ground  area. 
There  will  be  a  large  auditorium,  read- 
ing rooms,  Sunday  school  rooms  and 
study.  Interior  finish  will  be  of  pine 
and  ;ornamental  plaster,  A  central 
heating  system,  probobly  steam  heat 
with  oil  burning  equipment  will  be  in- 
stalled. .Marble  and  tile  and  art  glass 
is  specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

-Mr.VK'lPAL  Al'DlTOUllT.M  CUR- 
TAI.XS  AXD  MOHT  FIXTURE.S— Cost 
not  stated.  Oakland,  Cal.  Architect, 
Supervising  Architect  .1.  .1.  Donovan, 
Security  Bank  Bldg.,  Oakland.  Own- 
ers, City  of  Oakland.  Bids  submitted 
for  theatre  curtin  and  hangings  and 
for  light  fixtures  for  the  Oakland  Mu- 
nicipal -Auditorium  show  the  City  of 
Paris,  S.  F.,  low  on  the  curtains  at  $3,- 
'!2.">.fiO  and  the  English  Co.  low  on  the 
light  fixtures  at  $13.n,Tn.  Bids  were 
referred  to  the  City  Attorney.  A  com- 
plete li.vit  of  the  bids  submitted  will 
he  found  under  the  h<;iding  of  Oak- 
land and  .\lamoda  County  in  Ihi.s  issue. 
ElliR.MJV  —  I  .mory  and  base,  brick, 
$10. (too,  Berkeley,  Alanuda  Co.,  Cal. 
Architect,  \\.  M.  Uatclirr.  .h..  First  Na- 
tional lank  Bldg.,  Berkeley.  Owners. 
City  ol.  Berkeley.  The  building  will  be 
erected  on  San  Pnhio  avenue  near  Uni- 
vev,><ity    .-uul    tuts    h<>cv    (|esign<'<l    iti    t!ii 


classic  style.  There  will  be  one  large 
reading  room,  stack  room  and  office 
for  the  librarian.  Interior  finish  will 
be  of  pine  with  maple  floor.  A  central 
heating  system,  probably  warm,  air, 
will  be  installed.  Metal  book  stacks 
are  specified..  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    now    being    prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $r>,000.  Oakland,  Cal.  Archi- 
tect, Claud  B.  Barton,  First  Trust 
Bldg.,  Oakland.  Owner,  .1.  McClellan. 
The  dwelling  has  been  designed  for  a 
seven -room  house  and  will  be  erected 
in  the  Crocker  Highlands.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  hardwood  veneer  and  white  en- 
amel. Hardwood  floors  will  be  used  in 
the  living  and  dining  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  -Mantels  will  be  of  tile.  Tile 
wainscot  and  floor  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

Contracts  Awarded. 

APART.MENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $70,000.  Oak- 
land, Cal.  -Architect,  Clay  N.  Burrell, 
-Albany  151dg.,  Oakland.  Owner,  J. 
-Meyer.  Contractors,  Sommar:jtrom 
Bros.,  202  East  12th  street,  Oakland. 
Contract  price,  $70,000.  Note:  Exca- 
vation is  complete  and  subfigures  are 
now  being  taken  on  the  balance  of 
the    work. 


Oakland  Auditorium 
Bids. 


Oiikl;iii(l    Cit.v    Council    OpenN    liidN    Kor 

'riioiitre       CiirlainN,    llniigingis       siiid 

l/iKlitiiig    Kixturct. 


Bids  were  opened  Thursday  after- 
noon by  the  Oakland  City  Council  for 
theatre  curtains  and  hangings  for  the 
-Municipal  Auditorium  and  at  the  same 
meeting  for  lighting  fixtures  for  the 
auditorium.  Following  is  a  complete 
list   of   the   bids   submitted: 

Tlioiitre    ( 'iirtiiiiiN,    otr. 

Robert     Swan        $S,;»-u.OO 

The    Curtain    Store,    Inc....    7,750.00 

W.     and     ,1.     Sloane 4,235.00 

City    of     Paris 3,(525.60 

l,lK>i4ine    KixturrM. 

Thonuis    Day    Co $14,318 

Mrixwell     Hardware     Co I3,7.=;o 

Tlif    lOnglish    Co 13,339 


No. 

I  '.i:. 
i:n; 
1  ;•  V 

IMS 

iiiit 

L'llO 
L'  0  1 
L'lll 

JO."; 

Jim; 
2111 
211 
212 
213 
214 
215 
216 
217 


Owner.  Contractor 

Tnnilett      Trimlett 

Squires      Mickelsen 

lleinemann    Boeddeker 

-Murray     Murray 

Carrett     Delanoy 

Cianciraulo     Pozzi 

Bolmer     Brewin 

Stangart     Stangart 

Larsen     I>arsen 

Eegris      Legris 

Shell      Burnham 

Jacks     Ernsberg 

Sims     Sime 

Mariolini     Valente 

Salera     Valente 

Sorensen      Sorensen 

Inguglia     Dexter 

Eggers     -Anderson 


.Vmt. 

2400 
425 
400 

1000 

750 

400 

2000 

500 

1800 

500 

450 

400 

2000 

1530 

1530 

'.200 

3500 

3700 


DWELLING 

CyS)      S   AGUA  VISTA    55    W   Rosedale, 
Oakland.      One-story    7-room   dwlg. 

Owner Robert         Trimlett,         3136 

High,    Oakland- 
-Architect  .  .  .None. 
Day's    work.  COST,    $2400 


ADDITION 

(196)      NO.   5212   MILES   AVE.,   Oakland. 
-Addition. 

owner E.  Squires,  Premises. 

-Architect  . .  .None. 

Contractor.  .  I.    C.    Mickelsen,    200    Santa 
Clara  Ave.,  Oakland. 

COST,    $4  25 


REPAIRS 

(197)      NO.    19.-..i    TWENTY-FIRST    AVE 
Oakland.      Repairs. 

Owner Joe    Heinemann,    Premises. 

-Architect  .  .  .None. 

Contractor.  .Joe    Boeddeker,     1S14     34th 
Ave.,    Oakland. 

COST,  $400 


DWELLING 

(19S)      N      E-TWENTY-SKVENTH       166 

\\'    Peralta   Ave.,   Oakland.      One-story 

1-room   dwelling. 

Owner Robert  Murray,  3145  Lynde 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $1000 


.^i.TERATIONS 

(199)      SE       PERKINS     AND       GRAND 
-Ave.,    Oakland.      Alterations. 

Owner E.     T.     Garrett,     Princeton 

Apartments,     Oakland. 

-Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 

Contractor.  .Delanoy    &    Randlett,    2303 
Ave.,   Alameda. 

COST,   $750 


BROADW-AY,    Oakland 


and 


.\LTERATIONS 

(200)      NO.    1725 

-Alterations. 

Owner M.      Cianciarulo,    7th 

Clay,   Oakland. 
-Architect  . .  .None. 

Contractor.  .Pozzi    &    Bush,    Premises. 

COST,   $400 

ADDITION 

'201)      NO.     1167       EIGHTH,     Oakland. 
Two-story  addition   to  dwelling. 

Owner F.    H.    Bolmer,    Premises. 

.\rchitect  ...None. 

Contractor.  .P.   Brewin,    1473   7th,   Okd. 
COST,   $2000 


ADDITION 

(201)      NO.    466    FORTY-THIRD, 
land,     ,A(ldliion, 


Oak- 
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Owner H.   Stangart,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


OWKLLING 

(:;05)    NO.    3404   ELMWOOD   AVE.,   Oak- 
land.      One-story    5-room    dwelling. 
Owner R.    K.    Larsen,     3345     Elm- 
wood    Ave.,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    |I800 


KEPAIHS 

(206)      S     DELAWARE     150     IC     Curran 
Ave.,   Oakland.     Repairs. 

Owner Cyril        A.        Legris,        3734 

Kingsley,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $500 


SUPPLY    STATION 

(JIG)      GORE   TELEGRAPH   &   CLARE- 
mont  Aves.,  Oakland.     Supply  station 

Owner Shell   Oil   Co.,   343  Sansome, 

San    Francisco. 
Architect  .  .  .None. 

Contractor .  .Burnham     Standefoid     Co., 
1st  &  Washington,  Okd. 

COST,    $450 


ALTERATIONS 

(I'll)      NO.    6205   COLLEGE   AVE.,   Oak- 
land.     Alterations. 

Owner Victor        C.        Jacks,       6264 

Claremont    Ave.,    Oal<land. 
Architect  .  .  .None. 

Contractor .  .F.    A.    Ernsberg,    6245    Col- 
lege  Ave.,    Oakland. 

COST,    $400 


DWELLING 

("212)      W   FIFTY-SEVENTH   AVE   80   N 

Edgerly,  Oakland.     One-story  5-room 

dwelling. 

Owner Wm.      H.    Sims,    1128      71st 

Ave.,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $2000 


DWELLING 

(213)      E   MARSHALL  140  N   55th,   Oak- 
land.     One-story    4-room    dwelling. 

Owner A.    Maiolini,    5512    Fremont, 

Oakland. 
Architect  ...None. 

Contractor.  .M.  E.  Valente,  58S2  Vallejo 
Oakland.  COST,  $1530 


DWELLING 

(214)      E   MARSHALL  180  N  55th,  Oak- 
land.    One-story  4-room  dwelling. 

Owner A.    Salera,    Oakland. 

Architect  .  .  .None. 

Contractor.  .M.  E.  Valente,  5SS2  Vallejo 
Oakland.  COST,    $1530 


MACHINE    SHOP 

(215)  S  SIXTY-SEVENTH  390  W  San 
Pablo   Ave.,   Oakland.     Machine  shop. 

Owner Walter        Sorensen,        3219 

Ellis,    Berkeley. 
-Architect  .  .  .None. 
Day's   work.  COST,    $1200 

FRAME   DWELLING 

(216)  NE  35  LOT  9  and  SW  5  Lot  8 
Blk  6  Map  Fourth  Avenue  Heights, 
Oakland.  All  work  for  two-story  8- 
room    frame   .Iwelling. 

Owner J.  B.  and  Charlotte  Matilda 

Inguglia,       2444        Leaven- 
worth,   San    Francisco. 
Architect  .  .  .None. 
Contractor.  .A.    R.    Dexter,    2212    Grove, 

Oakland. 
Filed   Feb.   13,  '15.      Dated   Feb.   2,  '15. 

$2500    to    be   paid    weekly 

$1000    to    be    paid    by    promissory 


note  secured  by  deed  of  trust  on 
said   property   on  completion  and 

acceptance     

TOTAL  COST,  $3500 
Bond,  none.  Limit,  90  days.  Forfeit, 
$2.      Plans   and   specifications    filed. 

FLATS 

(217)      S    BOULEVARD      100    W      High, 
Oakland.      Two-story    10-room    flats. 

Owner Martin    Eggers,    High    and 

Boulevard,    Oakland. 
Aichitect.  .  .None. 

Contractor.  .Chris    C.     Andersen,       4115 
Agua   Vista,    Oakland. 

COST,    $3700 
♦ 

Bnilding  Contracts  Awarded. 
Berkeley. 

No.  Owner                      Contractor  Amt. 

193  Luken      Thaxter  1900 

1 94  Lyman     Lyman  2800 

202  Wieland      Wieland  1300 

203  Peake     Peake  2975 

208  Hall      Hall  4500 

209  Janssen     Janssen  2000 


Bnlldlngr   Contract*   Avrarded 


Aliuuedn. 


DWELLING 

(193)      S   GARBER    250   E   College   Ave., 
Berkeley.      One-story    5-room    dwlg. 

(Jwner Herman    Luken,    2732    Gar- 

ber,   Berkeley. 
Architect  . .  .None. 

Contractor.  .F.    W.    Thaxter,    2454    Ash- 
by    Ave.,    Berkeley. 

COST.   $1900 


DWELLING 

(194)      E    GLEN      AVE    150      N    Eunice. 
Berkeley.      Two-story    7-room    dwlg. 

Owner Lillian    C5.    Lyman,    Oxford 

Apartments,     Berkeley. 
Architect  .  .  .None. 
Contractor.  .F.   J.   Lyman,    Berkeley. 

COST.  $2800 


ALTERATION   AND   REPAIRS 

(202)      N  GARBER  —  E  Piedmont  Ave. 

Berkeley.      Addition,    alterations    and 

repairs. 

Owner C.       F.       Wieland,       Claus 

Spreckels  Bldg.,  S.  F. 
Architect  .  .  .None. 
Day's    work.  COST,    $1300 


DWELLING 

(203)  N  MARIN  AVE  120  E  Alameda 
Ave.,  Berkeley.  One  and  one-half- 
story   5-room  dwelling. 

Owner F.   R.   Peake   Co.,   2127   Uni- 

veisity   Ave.,   Berkeley. 

Architect.  .  .None. 

Day's    work.  COST,    $2975 


DWELLING 

(208)  SW  AMADOR  AND  SHATTUCK 
Ave.,  Berkeley.  Two-story  7-room 
dwelling. 

Owner H.     H.       Hall,     1910       Napa 

Ave.,    Berkeley. 
Architect  ..  .M.    M.    Bruce,    2270    Green, 

San    Francisco. 
Day's   work.  COST,    $4500 


DWELLING 

(209)     E    GRANT    61    S    Berkeley    Way, 
Berkeley.      One-story    5-room    dwlg. 

Owner E.  A.  .lanssen,  146  Shrader, 

San    Francisco. 
Architect  ..  .H.    C.     Bauman. 
Day's    work.  COST,    $2000 


No.        Ovrner 


Contractor     Ami, 


207      Roth     Roth        2500 

DWELLING 

(207)      —    PARU     150     N     Santa    Clara, 
Alameda.  One-story   6-room  dwelling. 

Owner Conrad    Roth,    2117    Pacific, 

Alameda. 
Aichitect  .  .  .None. 
Day's    work.  COST,    $2500 


COMPLETION  NOTICES. 


ALAMEDA  COUNTY 


Feb.  5,  1915— LOT  18  Craig  Tract, 
Piedmont.  Guy  H  Liliencrantz  to 
United    Home    Bldrs Dec.    29,    1914 

Feb.  5,  1915— W  MERCED  —  N  Sono- 
ma being  Lot  13  Blk  13,  Northbrae 
Tract,  Oakland  Tp.  A  L  Skee  to 
whom    it    may    concern 

Feb.  8,  1915— LOT  9  BLK  "A"  Amend- 
ed Map  Moss  Tract,  Okd.  Alex- 
ander and  Caroline  Boe  to  O  Carl- 
son  Feb.     6,     1915 

Feb.  8.  1915— LOT  80  Darling  Home- 
stead Tract,  Okd.  C  O  Carlson  to 
whom   it  may   concern.  .  .Feb.    6.    1915 

Feb.  8,  1915— LOT  1  BLK  1  Berkeley 
Heights,  Bkly.  T  C  Peterson  to 
Jacob    Kollmer Feb.    6,    1915 

Feb.  9,  1915— S  FIFTEENTH  50  E 
Jefferson  E  50xS  75.  Okd.  Albert  C 
Aiken  to  P  A  Palmer Feb.   8,   1915 

Feb.  9,  1915— SW  SHATTUCK  AVE 
and  Haste  170  on  Shattuck  Ave 
and  125  on  Haste,  Bkly.  Loring 
James  Barker  by  Fredk  P  Barker 
to    F    E    Armstrong Feb.    8,    1915 

Feb.  13.  1915— PTN  LOTS  129  AND 
130,  Crocker  Highlands,  Okd  Henry 

E  Jackson  to  Oscar  Sairanen 

Feb.    12,    1915 


LIENS   FILED. 


ALAMEDA    COUNTY. 


Feb.  4,  1915— NW  BARTLETT  AND 
NE  Deering  NE  40xNW  125.  Oak- 
land,   $27.70 

NW  BARTLETT  40  NE  Deering  NE 
40xNW   125,  Okd.,  $36.50 
NW  BARTLETT  80  NE  Deering  NE 
40xNW    125.    Okd.,    $39.70. 
NW     BARTLETT    120    NE    Deering 
NE   40xNW   125,  Okd..   $34.60. 
NW    BARTLETT     160    NE    Deering 
NE   40xNW   125,  Okd.,   $32.60. 
NW    BARTLETT    200    NE    Deering 
NE    40xNW    125,    Okd.,    $34.60. 
SE   BARTLETT   and   NE   Brookdale 
NE    40xSE    125,    Okd.,    $49.90. 
NW    BARTLETT    24  0    NE     Deering 
NE  40xNW   125,  Okd.,   $24.00. 
NW    BARTLETT    280    NE    Deering 
NE    40x   NW    125,   Okd.,    $16.00. 
NW    BARTLETT    and     SW     Brook- 
dale   Ave   SW    50xNW    125,   Okd.,    $19. 
NW    BARTLETT    and     NE     Brook- 
dale   Ave   NE   40xNW    125,   Okd.,    $16. 
A    Lazzareschi    vs    Oakland    Homes 
Corporation     

Feb.  10,  1915— NE  DEERING  &  NW 
Bartlett  NE  450xNW  250,  Okd.  A 
Lazzareschi  vs  Oakland  Homes 
(corporation     $2012.50 

Feb.  10,  1915 — SE  BARTLETT  &  NE 
Deering  NE  40  SE  125  NE  50  SE 
125  SW  450  NW  250,  Okd.  A  I.,az- 
zareschi  v.s  Oakland  Homes  Cor- 
poration  $201  2.50 

Feb.    11,     1915— LOT    S4     Map    Fruit- 


28 


vale    Add'n    Tract,    Okd.       Oakland 
Homes   Corporation   vs   Margaret  A 

and     Alfred     Goddard J184 

♦ 

RELEASE  OF  LIENS 


ALAMEDA    COUNTY. 

Feb.  4,  1915— NW  ELEVENTH  AND 
Franklin  W  100  N  100  E  25  S  50 
E  75  S  50,  Okd.  T  A  Johnson  to 
Odd  Fellows  Hall  Association  et  al 
1235 

Feb.  5,  1915— W  MORTON  143  S 
Santa  Clara  Ave  W  150xS  125,  Ala. 
Stickney  &  Huston  to  M  E  Herbert 
$103 

Feb.  n,  19J5— (1)  NFJ  TAYLOR  AVE 
and  Caroline  E  53-9  N  122.24  (2)  E 
Caroline  36  N  Taylor  Ave  N  30xE 
53-9,  Ala.  Frank  Vignolo  to  Clara 
T    Ile.ssman     $130 


SAN  JOSE  AND  THE  SANTA  CLARA 
VALLEY. 


RESIDENCE  —  2  .story  and  base, 
frame,  $6,000.  Burlingame,  San  Mateo 
Co.,  Cal.  Architect,  Eugene  K.  Martin, 
2192  Shattuck  avenue,  Berkeley.  Own- 
er, Mr.  McDonald.  The  dwelling-  will 
be  erected  on  Chapin  avenue  and  has 
been  de.sig-ned  for  an  eight-room  house 
with  two  baths  and  sleeping-  porch. 
Pine  and  hardwood  interior  trim  will 
be  used.  Ked  rooms  will  be  finished 
in  white  enamel.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
-Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  aie  now  being 
prepared. 

RETAINING  WALf.— Earth  and  re- 
inforced concrete.  Cost  not  stated. 
Redwood  City,  San  Mateo  Co.,  Cal. 
Engineer,  County  Surveyor,  Redwood 
City.  Owners,  San  Mateo  County. 
Plans  and  specifications  presented  to 
the  Supervisors  by  the  County  Sur- 
veyor for  the  construction  of  a  retain- 
ing wall  on  Small  avenue  at  Belmont 
have  been  adopted  and  bids  will  soon 
be  called  on  the  work. 

BRIDGE — Reinforced  concrete  and 
steel.  Cost  not  stated.  Salinas,  Mon- 
terey Co.,  Cal.  Engineer  not  selected. 
Owners,  City  of  VVatsonvile  and  Mon- 
terey County.  A  committee  from  the 
Watsonville  Board  of  Aldermen,  com- 
posed of  Mayor  Trafton,  City  Attorney 
San,s  and  .Messrs  Sager  and  Osburn, 
has  conferred  with  Board  of  Supervi- 
sors relative  to  plans  for  a  bridge  to 
span  the  Pajaro  River,  to  be  built 
jointly  by  the  City  of  Watsonville  and 
the  County  of  Monterey.  Several  sets 
of  plans  have  been  submitted  to  the 
Aldermen  and  to  the  Supervisors  by 
prospective  bidders.  As  a  result  of 
the  conference,  Supervisor  J.  L.  Mann 
and  County  Surveyor  Cozzena  have 
been  instructed  to  make  a  selection 
from   the  designs  submitted. 

SCMOOl., —  1  .story  and  base,  brick, 
rO'i.oon.  Palo  Alto.  Santa  Clara  Co., 
Ca].  Architects,  Allison  &  Allison,  Hi- 
bernian BIdg..  L.  A.  Owners,  Palo  Alto 
School  District.  Architects  Allison  & 
-Mlison  havi-  beon  notified  by  the 
Poard  of  School  Trustees  of  Palo  Alto 
Ih.il.  owing  to  the  recent  court  deci- 
sion relative  to  the  law  of  1S7S.  re- 
quiring   a    public    competition    for    all 
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county  buildings,  that  plans  for  the 
new  $100,000  school  building  could  not 
be  used.  The  (4ueslion  of  securing  fur- 
ther plans  will  be  taken  up  by  the 
Board    at    their   next   meeting. 

RETAINING  WALL  —  Reinforced 
concrete.  Cost  not  stated.  Redwood 
City,  San  Mateo  Co.,  Cal.  Engineer, 
County  Surveyor  Neuman,  Redwood 
City.  Owners,  San  .Mateo  County.  The 
retaining  wall  will  be  erected  along 
Schmoll  street  near  O'Neill  avenue  in 
the  town  of  Belmont.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bids  will  be  opened  on  .March  1st  at 
10  a.  m.  Plans  and  specifications  can 
be    secured    from    the    County    Surveyor. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  Redwood  City,  San  Mateo 
Co.,  Cal.  ICngineer,  County  Surveyor 
Neuman.  Itedwood  City.  Owner.s,  .San 
-Mateo  County.  I'lans  are  complete  for 
constructing  2'/^  miles  of  concrete  and 
oil  macadam  highway  extending  from 
Hillsborough  to  the  Crystal  Springs 
lakes.  Bids  are  being  taken  and  will 
be  opened  on  March  1st.  Plans  and 
complete  information  can  be  secured 
from  the  County  Surveyor  at  Redwood 
City. 

ROAD  CONSTRUCTION— $30,000.  Sa- 
linas, Monterey  Co.,  Cal.  Engineer, 
County  Surveyor,  Salinas.  Owners, 
-Monterey  County.  Bids  received  and 
opened  by  the  Board  of  Supervisors  for 
the  improvement  of  .Spreckels  Boule- 
vard from  Hilltown  to  the  town  of 
Spreckels  and  thence  to  Spreckels 
•lunction  were  rejected.  The  bids  re- 
ceived were  as  follows:  Dan  McCor- 
mick,  $25,500;  Granite  Rock  Co..  $25,- 
799:  Peterson  &  Grier,  $30,760.  New 
bids    will    be   called    for. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  Redwood  City,  .San  Mateo 
Co.,  Cal.  Engineer,  County  Surveyor 
Neuman,  Redwood  City.  Owners,  San 
-Mateo  County,  Plans  are  complete 
and  figui-es  are  now  being  called  for 
on  the  construction  of  approximately 
1.26  miles  of  county  highway  extend- 
ing from  Menlo  Park  to  Portola.  The 
road  will  be  of  concrete  and  macadam. 
lUds  will  be  opened  on  March  1st. 
Plans  and  complete  information  can  be 
secured    from    the    (^oinity    .^iiiveyor. 

Contracts   Awarded. 

BANK  PROTECTION  WORK  —  $8,- 
750.  .Salinas,  Monterey  Co.,  Cal.  Engi- 
neer, County  Engineer  Cozzens,  Sali- 
nas. Owners,  Monterey  County.  Con- 
tractor, Lou  G.  Hare,  Salinas,  Contract 
price,    $8,750. 


BriLDING   CONTRACTS. 

S.\>T.V   ri..\K.\   COUNTY. 


COTTAGE 

SIXTH      AND    KEYS      STS.,    San      .lose. 
Five-room  cottage. 

Owner N.    A.    Peterson,     Premises. 

.Vrchitect  . .  .None. 

Day's    work.  COST,    $1500 


STORE    BUILDING 

NW     ELEVENTH     AND     SAN     CARLOS 
Sts..  San  Jose.     One-story  store  bldg. 

Owner W.    J.    Braunworth,    Prem. 

.•\rchitect .  .  .None. 

Contractor .  .John     Harding.     72     N-2nd 
St.,    San    Jose. 

COST,    $i:;:.o 


1{I0.M(H>i:l 

NO.    70    N-TENTH    ST..    San    .lose.      Re- 
modeling. 

Owner E.     II.     Baker.     Kea     Bldg., 

.San    .lose. 
Vrchitei-t   .  .  .None. 
Day's    work.  COST.    $1000 


Wednesday,      Feb.       17,      1915. 

COTT,\GE 

ELKVENTH    AND    MARTHA,    San    Jose. 
Four-room  cottage. 

Owner A.     E.     Wickland,     1st     and 

William,   San   Jose.  . 

Architect  .  .  .None. 
]:)ay's   work.  COST,    $750 


FRA-ME    DWELLING 

NW  %  LOT  10  BLK  6  of  the  Chapman 
and  Davis  Tract,  San  Jose.  All  work 
for    frame   dwelling. 

Owner Bessie  C.   Woodruff,   S.  J. 

-Architect  . .  .None. 

Contractor.  .W.  L.  Woodruff,  117  Curtis 

Ave.,    San   Jose. 
Filed   Feb.   2,  '15.      Dated  Jan.   21,  '15. 

Frame   up   and   roof   on $375 

House  plastered    375 

When    completed     375 

Usual     35     days 375 

TOTAL  COST.  $1500 
Bond,  $800.  Sureties,  May  Pickering 
and  Mariam  D.  Woodruff.  Limit,  for- 
feit, none.  Plans  and  speciflcations 
filed. 


FltA.ME    SCHOOL    HOUSE 

ON  OLD  SCHOOL  GROUNDS  OF 
-Adams  School  District.  All  work  for 
frame  school  house. 

Owner Trustees    of    Adams    School 

District      (Warren      Patton 
et  al),  Santa  Clara  Co. 

Architect  ..  .F.    D.    Wolfe.    601     1st    Na- 
tional   Bank    Bldg.,    S.    J. 

Contractor .  .V.    E.   Parish,   San   Jose. 

Filed   Feb.    6,   '15.      Dated   Jan.    25,   '15. 

Frame    up     $1114.25 

\N'hen    plastered     1114.25 

When   completed    1114.25 

Usual    35    iays 1114.25 

TOT.AL  COST,   $4457.00 

Bond,    $222,J,      Surties,    E.    Weller    and 

Mrs.    M.    L.    Parish.      Limit,    100    days. 

Forfeit,  none.     Plans  and  specifications 

tiled. 


-METALLGRGY    BUILDING 

ON    STANFORD      UNIVERSITit       CAM- 

pus,    Palo   Alto.      All      work    for      the 

-Metallurgy   Building. 
Owner Stanford    University    Trus- 
tees,  Palo   Alta. 
Architect  ..  .Bakewell      &      Brown,    251 

Kearny,    San    Francisco. 
Contractor.  .E.   A.   Hettinger,   Palo  Alto 
Filed    Feb.    4,   '15.      Dated    Feb.    1,   '15. 

On    1st  and  15th  of  each   month     75% 

Usual    35    days Final    payment 

TOTAL  COST,  $12,098.50 
Bond,  $6050.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  120 
days.  Forfeit,  $50.  Plans  and  speci- 
lications  filed. 


BlILDING   CO\TR.\CTS. 

SAN    >IATEO   COUNTY. 


-MAUSOLEUM 

HOLY   CROSS   CEMETERY   E   Station    2 
Area      3    Plot      4,    San       Mateo.         All 
granite,  steel,  marble  and  mosaic,  art 
glass,    bronze    work,    excavation    and 
concrete   work    for   mausoleum, 
owm-r -Antoine  Vayssie.  314   Kear- 
ny,   San    Francisco. 
.\reliitect  .  .  .Fabre     &     Bearwald.     Mer- 
chants   National    Bk    Bldg., 
."^an   Francisco. 
Contractor.  .H.   N.   Roalinl,    1661    Powell 

.San    Francisco. 
I'il.d   Dec.   24.   '14.      Dated   Dec.    15.   '14. 
I'onerele     foundations     and     lloor 
done     $   300 


\\'ednesciay,       Feb. 


loi: 
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Cj)nipleted   and   accepted 1254 

Usual    33    days 755 

TOTAL    COST,    $2309 

Bond,   none.     Limit,   100   working   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


COMPLETION  NOTICES. 

SANTA   CI^ARA  COUNTY. 


.irAKIN,  CONTRA  COSTA 
SONOMA  COUNTIES. 


A  N  D 


MAUSOLEUM 

PLOT  1  SECTION  4  LOT  1  as  shown  on 
the  Plot  Plan,  San  Mateo.  All  work 
for   mausoleum. 

Owner J.    J.      Mack,    MilKs      Bldg., 

San  Francisco. 

Architect  ...Sidney     B.     Newsom,     1101 
Nevada  Bank  Bldg-.,  S.  F. 

Contractor.  .Raymond     Granite     Co.,     2 
Potrero  Ave.,   S.   F. 

Filed  Dec.  17,  "14.     Dated  Dec.  15,  '14. 
Granite    work    set    up     in    place 

to    the    entablature |3000 

Completed    and    accepted 3600 

Usual    35    days 2267 

TOTAL   COST,    $8867 

Bond,      $4435.        Surety,     Massachusetts 

Bonding    &    Insurance    Co.      Limit,    100 

working  days.     Forfeit,   $5.     Plans  and 

specifications    filed. 


HARDWARE    FOR    RESIDENCE 
"CAROLAN'S,"   Hillsboro.   All  hardware 
for    residence   in   course   of   construc- 
tion. 

Owner Harriett    Pullman    Carolan, 

Hillsboro. 
Architect  ..  .Willis   Polk   &   Co.,    Hobart 

Bldg.,  San  Francisco. 
Contractor.  .Pacific    Hardware    &    Steel 

Co.,   581   Market,   S.   F. 
Filed  Feb.   11,  '15.     Dated  Feb.  4,  '15. 

On   15th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $4323 
Bond,  $2150.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  May  1,  1915.  For- 
feit,  $10.   Plans  and  specifications   filed. 


COTTAGE 

LOT  12  BLK  18  Crocker  Estate  Tract, 
Sbdvn  No.  1,  San  Mateo.  All  work 
for    four-room    cottage. 

Owner L.    Abraham,    Daly    City    . 

Architect  .  .  .None. 

Contractor.  .Allen  &  Knight. 

Filed  Feb.   4,  '15.     Dated  Jan.   19,   '15. 

Frame    up     $276.50 

Mortar     on      276.50 

When   completed    276.50 

Usual    35    days 276.50 

TOTAL  COST,    $1106.00 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,  none. 

ALTERATIONS  AND  ADDITIONS 
ATHERTON  AVE  &  VALPARAISO 
Park,  Atherton.  All  the  excavation, 
forms,  concrete,  brick  work,  carpen- 
try, grounds,  sheathing,  building 
paper,  roofing  and  sheet  metal,  floor- 
ing, deafening,  stairwork,  tile  work, 
etc.,"  for  alterations  and  additions  to 
two-story  and  basement  and  attic 
residence. 

Owner Clara   H.    Heller,    S.    F. 

Architect  ...Houghton    Sawyer,    Shreve 

Bldg.,    San    Francisco. 
Contractor.  .Currie    &    Currie,    1215    3rd 

Ave.,    San    Francisco. 
Filed  Feb.   5,  '15.      Dated  Jan.   28,   '15. 

On    1st   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $6200 
Bond,  $3100.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  35  working 
days.  Forfeit,  $26.66.  Plans  and  speci- 
fications filed. 

NOTE: — $400  is  bonus  for  completing 
work  in  stipulated  time. 


RECORDED  ACCEPTED 

Jan.  28.  1915 — SW  BRYANT  AND 
Lowell,  Palo  Alto.  May  B  Haehl 
to   H  J   Ross Jan.    18,    1915 

Feb.  2,  1915— LOT  22,  Lenzen  Sub, 
San  Jose.  J  A  Weldon  to  J  A 
WeldQn Feb.     2,     1915 

Feb.  2,  1915— LOT  5  BLK  3  Larson 
Sbdvn  Sunnyvale.  M  E  and  J  H 
Hall  to  H  A  Spreen Jan.   25,   1915 

Feb.  4,  1915— STANFORD  UNIVER- 
sity  Campus,  (Memorial  Church) 
Leland  Stanford  Jr  University 
Trustees  to  L  M  Avenali.Feb.  2,   1915 

Feb.  4,  1915— NEAR  COR.  FIRST  & 
Julian,  San  .lose.  Groce  R  Figel 
to   Morrison    Bros Feb.    1,    1915 


LIENS    FILED 


SANTA  CLARA   COUNTY. 


RECORDED                                        AMOUNT 
Jan.    30,    1915— NW   ELEVENTH   AND 
Santa   Clara,   San   Jose.     H   E   Zim- 
merman   vs   Chas   Colombet $825 


COMPLETION   NOTICES 


SAN   MATEO   COUNTY. 


RECORDED  ACCEPTED 

Feb.  11,  1915— PLOT  "B"  SEC  5  LOT 
2,  Home  of  Peace  Cemetery,  San 
Mateo.  Sol  Wangenheim  to  Delano 
Granite   Co Feb.   4,   1915 

Feb.  9.  1915— LOTS  8  &  9  BLK  "E" 
Fair  Oaks  Acres.  Dr  W  H  Schord 
to    H    J    Ross Feb.    5,    1915 

Feb.  9,  1915 — HIGH  SCHOOL  PPTY., 
Baldwin  Ave.,  San  Mateo.  San 
Mateo  Union  High  School  Dist  to 
Barret   &   Hilp Dec.    9,    1914 

Feb.  1,  1915— LOT  7  BLK  9  Crocker 
Estate  Tract  Sub  No.  1.  Felice 
Ranatore  to  whom  it  may  concern 
Jan.    20,    1915 

Feb.  2,  1915— LOT  4  VALPARAISO 
Park  Tract  Las  Pulgas  Rancho, 
Menlo  Park.  Academy  of  the 
Sacred  Heart  to  The  J  Looney  Co 
Jan.    26.    1915 

Feb.  2,  1915 — VALPARIASO  AVE., 
Menlo  Park.  Academy  of  The 
Sacred  Heart  to  The  J  Looney  Co.  . 

Jan.    26,    1915 

♦ 

RELKASE    OF    HENS. 


SAN   MATEO   COUNTY. 


RECORDED  AMOUNT 

Feb.  9,  1915 — LOT  G  BLK  29,  2d  Add'n 

to     the    Town     of    Easton.       Leroy 

Padgett     (Leroy     Paget),     Charles 

Arnold  and  R  O  Blair  to  E  A  Hardy 

$352 

Feb.  1,  1915 — LOT  13  BLK  5,  Lomita 
Park.  Peter  Johnson  vs  C  E  Han- 
.sen     $26.25 


REI,EA.SE    OF    LIENS. 


SAN    M.VTEO   COUNTY. 


RECORDED  AMOUNT 

Feb.    3,    1915— LOT      4    VALPARAISO 

Park    Tract,    Las    Pulgas    Rancho. 

Menlo    Park.       Frank    Albeison    to 

Academy  of   the   Sacred   Heart,   etc. 

$309.10 


HARBOR  DREDGING  —  Cost  not 
stated.  Richmond,  Contra  Costa  Co., 
Cal.  Engineer,  City  Engineer,  Rich- 
mond. Owners,  City  of  Richmond.  All 
bids  submitted  to  the  City  Council  for 
the  dredging  in  the  south  channel  have 
been  rejected.  The  specifications  will 
be  revised  to  call  for  dredging  at  east 
eight  feet  at  low  tide.  New  bids  will 
be   called    for   at   an   eaily   date. 

RESIDENCE— IVa  story  and  base, 
frame,  $3,000.  Martinez.  Contra  Costa 
Co.,  Cal.  Architect,  James  T.  Narbett, 
Berry  Bldg.,  Richmond.  Owner,  C.  H. 
Hayden.  The  dwelling  has  been  de- 
signed for  a  seven-i'oom  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  room  will  have 
ti'le  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  paster  on  metal  lath.  Plans 
are    now    being   prepared. 

BRIDGE— 'Steel  and  concrete,  $180.- 
000.  Rio  Vista,  Solano  Co.,  Cal.  Engi- 
neers, County  Surveyors,  Solano  and 
Sacramento  Counties.  Owners,  Sola- 
no and  Sacramento  Counties.  Word 
received  in  this  city  makes  known  the 
fact  that  an  extension  of  one  year  has 
been  asked  of  the  War  Department  by 
repre.>ientatives  of  Solano  County  to 
construct  the  proposed  Rio  Vista 
bridge,  owing  to  a  shortage  of  the  nec- 
essary funds.  At  present  the  two 
counties,  together,  have  a  little  over 
$10,000  set  aside  for  this  bridge.  By 
July,  1915,  they  will  have  on  hand 
nearly  $25,000,  and  by  July,  1916,  about 
$70,000  more.  About  70  per  cent  of 
the  total  cost  of  the  bridge  must  be 
on  hand  before  contractors  can  pro- 
ceed with  the  construction.  The  en- 
gineers' estimate  of  the  cost  of  the 
bridge  was  $130,000,  and  it  will  re- 
quire about  $50,000  additional  to  build 
approaches  and  properly  paved  roads 
immediately  adjacent  to  the  bridge. 
This  will  bring  the  total  expense  for 
each  county  to  more  than  $90,000,  and 
they  will  have  till  July  1,  1918,  to  raise 
the    entire   amount. 

BRIDGES  —  2,  reinorced  concrete. 
Cost  not  stated.  Santa  Rosa,  Sonoma 
Co.,  Cal.  Engineer,  City  Engineer, 
Santa  Rosa.  Owners,  City  of  Santa 
Rosa.  Property  owners  and  residents 
in  the  vicinity  of  A  street  and  Santa 
Rosa  Creek,  also  at  Leland  street  and 
the  creek,  have  petitioned  the  City 
Council  to  construct 'bridges  at  these 
locations.  Many  of  the  petitioners 
have  agreed  to  contribute  liberally  to- 
ward the  cost  of  the  improvements. 
No  action  as  yet  has  been  taken  by  the 
Council. 

Bill  DOES— Reinforced  concrete,  $2,- 
000  and  $1,500.  San  Rafael,  Marin  Co., 
Cal.  Engineer,  County  Surveyor, 
Richardson,  San  Rafael.  Owners,  Ma- 
rin County.  At  the  meeting  of  the 
Marin  Siipcrvisors  held  this  week.  Sur- 
veyor Richardson  submitted  plans  and 
.specifications  for  two  concrete  bridges 
on  the  Tocaloma  road  near  Camp  Tay- 
lor, one  over  Devil's  Gulch  and  an- 
other smaller  one.  The  cost  is  esti- 
mated   at   about    $1,500. 

DREDGING  —  $16,000.  Richmond, 
Contra  Costa  Co.,  Cal.  Engineer,  City 
Engineer,    Richmond.      Owners,   City   of 


so 


Itichmond.  The  City  .-ouncil  has 
adopted  plans  and  >5peciHcations  for 
the  dredging  of  the  south  channel  of 
Ran  Pablo  Canal.  Bids  on  this  work 
were  received  some  time  ago,  but  all 
were  rejected  and  plans  ordered  re- 
vised. The  new  plans  call  for  a  depth 
of  eight  feet  at  low  tide.  Bids  are  to 
be  opened  at  the  next  session  of  the 
<.^ouncil. 

HOTEL  AND  STORE— 2  story  and 
base,  frame,  $7,000.  Martinez,  Contra 
Costa  Co.,  Cal.  Architect,  .Tames  T. 
Xarbett,  Berry  Bldg.,  Kichmond.  Own- 
er, I).  L,.  Hilson.  The  building  has 
been  designed  for  stores  on  the  first 
floor  besides  the  hotel  entrance.  Upper 
floor  will  be  arranged  for  a  number  of 
hotel  rooms  and  several  baths.  Inte- 
rior finish  will  be  of  pine  and  red- 
wood. Pacific  Mfg.  plumbing  goods 
will  be  used.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  out  for  fig- 
ures. 

SCHO(JL — 1  story  brick,  |12,000. 
Kichmond,  Contra  Costa  Co.,  Cal.  Av- 
chitect,  James  T.  Narbett,  Berry  Bldg., 
Kichmond.  Owners,  City  of  Richmond. 
The  building  has  been  designed  for  a 
four  I  een- loom  school  and  when  entire- 
ly completed  will  cost  about  $60,000. 
Only  the  first  unit  of  four  rooms  will 
be  erected  at  the  present  time.  Inte- 
rior finish  will  be  of  pine  throughout 
with  maple  floors  in  the  class  rooms. 
There  will  be  furnace  heat  with  an  oil 
burning  equipment.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans  are   being  prep.-ired. 

Contracts    Awarded. 

PASSENGER  STATION  —  1  story, 
frame  and  concrete,  $11,000.  Richmond, 
Contra  Costa  Co.,  Cal.  Engineer,  Chief 
Engineer,  Southern  Pacific  Co.,  Flood 
Bldg.,  S.,  F.  Owners,  Southern  Pacific 
Co.  Contractors,  .Jones  &  McGovern, 
22 IS  bos  Angeles  street,  Berkeley.  Con- 
tract   price,    $11,000. 


BlILDING   CONTRACTS 


M.\Ki\    COIXTY. 


FORBES  TRACT,  San  Rafael.  Car- 
penter work,  etc.,  for  one-story 
bungalow. 

Owner I.    W.    Cramer    and    M.    J. 

Cramer    (his    wife). 
Architect  ..  .United       Home        Building, 

1762     Broadway,     Oakland. 
Contractor ..  W.  H.  Dwyer,  San  Anselmo 
Filed    Feb.    .".,   'l.i.      Dated   Feb.    3,   '15. 

Frame    up    $450 

Mortar    on     450 

When    completed     450 

Usual     35     days 450 

TOTAL  COST,  $1800 
Bond,  $900.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  60  working  days. 
Forfeit,  none.  Plans  and  specificat'.ona 
filed. 

4 

FI{i":S>0,     MODESTO,     STANISLAUS 
AM)  CENTRAL  CALIFORNIA 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  C)wner,  O.  C.  Crane. 
;*.36  Thesta  street,  ■■'resno.  The  dwell- 
ing will  be  erected  on  Thesta  stre*et, 
and  has  been  designed  to  contain 
seven  rooms  and  bath.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood lloois  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  large 
open   fire  places  and  tile  or  brick  man- 
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tels.  Tile  wainscot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  own&r 
who  will  do  the  work  by  Day  Labor. 

ICE  AND  COLD  STORAGE  PLANT— 
1  story  and  base,  brick,  $16,000.  Fresno, 
Fresno  Co.,  Cal.  Architect,  none.  Own- 
ers, People's  Ice  Co.,  Fresno.  The 
building  will  be  erected  in  Woodward's 
.Addition  and  will  cover  an  area  of  60 
by  100  feet.  No  interior  finish  is  speci- 
fied. The  cost  of  the  mechanical  equip- 
ment is  not  included  in  the  estimate. 
Exterior  of  the  building  will  be  faced 
with  stock  brick.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  Ma- 
teiials  are  now   being  purchased. 

POST  OFFICE — 2  story  and  base, 
$75,000.  Willows,  Glenn  Co.,  Cal.  Ar- 
chitect, Supervising  Architect,  Wash- 
ington, D.  C.  Owners,  United  States 
Government.  The  House  declined  to 
appropriate  $75,000  to  push  the  work 
on  the  Willows  Federal  building, 
claiming  an  injustice  would  be  done  to 
olhei-  projects.  Congressman  Kent  of 
California  will  carry  the  fight  into  the 
Senate. 

PASSENGER  .STATION — 1  story  and 
base,  reinforced  concrete,  $15,000.  Mo- 
desto, Stanislaus  Co.,  Cal.  Architect, 
Engineering  Department  Southern  I'a- 
cific  Co.,  Flood  Bldg.,  S.  F.  Owners, 
Southern  Pacific  Co.  Plans  are  now 
being  prepared  for  a  new  passenger 
station  to  be  erected  at  Modesto.  The 
building  will  be  arranged  for  express 
and  baggage  rooms,  two  waiting  rooms 
and  otHce  for  the  agent.  Interior  will 
be  finished  in  pine.  There  will  be  a 
central  heating  system.  The  design 
is  in  the  Mission  style  and  roof  will  be 
of  clay  tile.  Exterior  of  the  building 
will   be   faced  with   cement  plaster. 

APARTMENT  HOUSE— 2  story  and 
base,  concrete.  Cost  not  stated.  Mo- 
desto, Stanislaus  Co.,  Cal.  Architect, 
none.  Owner,  E.  G.  Eberhardt,  Fresno. 
The  building  will  be  erected  at  the 
corner  of  G  and  13th  streets  and  has 
been  designed  to  contain  twelve  suites 
of  two  and  three  rooms.  Each  apart- 
ment will  have  a  private  bath  and  wall 
bed.  Interior  will  be  finished  in  pine 
and  redwood.  There  will  be  a  hot 
water  system.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  in  the 
hands  of  the  owner. 

HOSPITAL  BUILDINGS— 1  and  2 
story,  frame.  Cost  not  stated.  Fresno, 
Fresno  Co.,  Cal.  Architects,  Glass  & 
Butner,  Rowell  Bldg.,  Fresno.  Own- 
ers, Fresno  County.  The  architects 
have  been  instructed  to  prepare  plans 
for  a  new  home  for  the  resident  phy- 
sician, a  dormitory  building  and  tu- 
berculosis ward  to  be  erected  at  the 
l'"resno  County  Hospital.  Construc- 
tion will  be  of  frame.  Details  have 
not  been  received  and  further  mention 
will   be   made  of  the  work. 

SCHOOIi — 1  story,  frame.  Cost  not 
stated.  Richland       School       District, 

Kern  Co.,  Cal.  Architect,  J.  M.  Saffell, 
l'"i.-!ke  Bldg.,  Bakersfield.  Owners, 
Richland  .School  District.  The  build- 
ing has  been  designed  for  :i  di.'^triet 
school  and  will  contain  two  class 
rooms.  Interior  will  be  finished  in 
pine.  Stoves  will  be  used  for  heating. 
l-".xterior    of    the    building    will    be   cov- 


Wednesday.      Feb.      l7,      1915. 

(-red  with  rustic  and  cement  plaster. 
Plans  are   now   being  prepared. 

STREET  PAVING — Cost  not  state'd. 
Lindsay,  Tulare  Co.,  Cal.  Engineer, 
City  Engineer,  Lindsay.  Owners,  City 
of  Lindsay.  At  a  recent  meeting  of  the 
Board  of  Trustees  a  resolution  'was 
passed  to  pave  the  remainder  of  Sweet 
Briar  avenue  to  Tulare  road.  The 
matter  of  paving  Elmwood  avenue  to 
the  Tulare   is  also  under  consideration. 

IRRIGATION  CANALS  AND  LATER- 
AL.S — $200,000.  Oakdale,  Stanislaus  Co., 
(^al.  Engineer,  Chief  Engineer  Oak- 
dale  Irrigation  District,  Oakdale. 
Owners,  Oakdale  Iirigation  District. 
The  directois  of  the  Oakdale  Irriga- 
tion District  are  advertising  for  bids 
for  the  construction  of  the  canals  and 
laterals  to  complete  the  irrigation 
system.  The  work  contemplated  will 
cost  about  $200,000,  and  bids  are  to  be 
in  by   the   last  of  this  month. 

ELECTROLIER  SYSTE.M— Cost  not 
stated.  Modesto,  Stanislaus  Co.,  Cal. 
lOngineer,  City  Electrician  W.  I.  Car- 
penter, Modesto.  Owners,  City  of  Mo- 
desto. Property  owners  on  certain 
streets  in  the  residence  district  of  this 
eity  are  now  making  preparations  for 
the  installation  of  an  electrolier  sys- 
tem similar  to  that  of  the  down  town 
streets.  Property  owners  on  Magnolia 
street  in  the  Wisecarver  Addition 
have  been  thinking  seriously  of  the 
proposition  for  some  time.  It  has  also 
been  suggested  tentatively  by  owners 
in  other  sections  of  the  city.  The 
matter  will  be  considered  by  the  City 
Council  at  an  early  date. 

Contracts   Awarded. 

TRESTLE — Timber  construction,  $5,- 
S9.'?.  Modesto,  Stanislaus  Co.,  Cal.  En- 
gineer, County  Surveyor,  Modesto. 
Owners,  Stanislaus  County.  Contrac- 
tors, Pacific  Construction  Co.,  Fresno. 
Contract   price,    $5,893. 

BRIDGE  AND  GRADING— $14,503.70. 
Bakersfield,  Kern  Co.,  Cal.  Engineer, 
County  .'surveyor,  Bakersfield.  Own- 
ers, Kern  County.  Contractors,  C.  M. 
and  M.  Hart,  Wasco.  Contract  price, 
$14,503.70.  This  contract  covers  the 
grading  and  bridge  construction  on 
three  miles  of  the  Waco-Lost  Hills 
road. 

BRIDGE — Timber  and  concrete  con- 
struction, $4,469.  Bakersfield.  Kern 
<^o.,  Cal.  Engineer,  County  Surveyor, 
Bakersfield.  Owners,  Kern  County. 
Contractor,  J.  R.  Rogers,  Bakersfield. 
Contract  price,  $4,469.  This  contract 
covers  the  construction  of  the  Peso 
bridge. 

STREET  PAVING — $61,013.81.  Por- 
terville,  Tulare  Co.,  Cal.  Engineer, 
City  Engineer,  Porterville.  Owners, 
City  of  Porterville.  Contractors,  Fed- 
eral Construction  Co.,  San  Francisco. 
Contract    price,    $61,013.81. 


BUILDING   CONTRACTS 


FRESNO    COriVTY. 


ICE    PLANT 

LOTS    10    TO    14    BLK    15     Woodward's 
.Add'n,   Fresno.      Ice  plant. 

Owner.- The    Peoples    Ice    Co. 

Architect  .  .  .None. 

Day's    work.  COST,    $l(;,it(Mi 


FRAME    RESIDENCE 

LOTS    5     AND    6    S     M     LOT     4     BLK     1, 

(irifflth   Add'n,   Fresno.      All   work   for 

two-story   frame   residence. 

Owner Wm.       (ilass,       1441       I    St., 

Fi-esno. 
Archflect  .  .  .None. 


W'ednesday,      Feb.      17,      1915. 

Contractor.  .G.    H.    Walley,    135    Diana 

St.,   Fresno. 
Filed  Jan.  20,  '15.     Dated  Jan.  20,  '15. 

2nd   floors  joists   in  place $1400 

Ready    for    plastering 1400 

When    completed    1400 

Usual    35    days 1400 

TOTAL.  COST,  $5600 
Bond,  $2800.  Sureties,  Tim  Walton  and 
H.  F.  Wakefield.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING 

NO.  321  THESTA  ST.,  Fresno.  Dwelling 

Owner C.     C.     Crane,     336     Thesta 

St.,  Fresno. 
Architect  . .  -None. 
Day's   work.  COST,    $3000 


DWELLING 

LOT  1  BLK  47,  K,  B  HTS.,  Fresno.     All 
work   for  dwelling. 

Owner W.    H.    McKinnon. 

Architect  . .  .None. 
Contractor.  .Fred    Smith. 

COST,    $2500 


ALTERATIONS 

NO.    1031    J    ST.,    Fresno.      Alter    front 
and   interior. 

Owner J.    C.    Cooper,     1457    M    St., 

Fresno. 
Architect  . .  .None. 

Contractor.  .D.    Cowan,    1921    Mariposa, 
Fresno  . 

COST,  $1500 


REMODELING    BUILDING 
LOT    9    BLK      72,    Fresno.        Carpenter, 
mill,    plaster,    paint,    marble    and    tile 
work    for    remodeling    building. 

Owner C.  Herzog,  3103  Grant  Ave. 

Fresno. 
Architect  ..  .E.       Mathewson,       Forsyth 

Bldg.,  Fresno. 
Contractor.  .D.  A.  and  Jas.  Cowan,  1921 

Mariposa    St.,    Fresno. 
Filed   Feb.   5,   '15.     Dated   Feb.    3,    '15. 

When    completed    $815 

Usual    35    days 275 

TOTAL  COST,  $1090 
Bond,  none.  Limit,  30  days.  Forfeit, 
410.      Plans   and   specifications    filed. 


DWELLING 

LOT    23    BLK   9,   Arlington   Heights  Tct 
Fresno.      Dwelling. 

Owner Ole   Synoground. 

Architect  . .  .None. 

Day's    work.  COST,    $1000 


COMPLETION   NOTICES 


,  FRESNO   COUNTY. 

RECORDED  ACCEPTED 

Feb.  3,  1915— LOTS  34  TO  40  Shank- 
lin  Add'n,  Fresno.  T  V  Harris  to 
whom  it  may  concern.  ..  .Feb.  2,  1915 


LIENS   FILED 


FRESNO    COUNTY. 


RECORDED  AMOUNT 

Jan.  21,  1915— LOTS  44  AND  45  BLK 
6,  Van  Ness  Hghts,  Fresno.  Fresno 
Paint  &  Wall  Paper  Co  vs  W  E 
Bosley  and  J  F   Brown $75 

Feb.  3,  1915— LOTS  33  AND  34  BLK 
3  South  Fresno  Add'n,  Fresno.  L 
Banaccotta  vs  G  Oddo $94 

Feb.  8,  1915— LOTS  15  AND  16  SEC  8 
Chandler  Tct,  Fresno  Co.  Murray 
Plumbing  Co  vs  S  E  Redden $61 

Feb.  9.  1915— LOTS  23  AND  24  SEC 
22,  13-17,  Fresno.  A  H  Barney  vs 
Fresno    Irrigated    Farms    Co....  $1033 


BUILDING  AND  EXGI'NEERING  NEWS 

SACRAMENTO,      STOCKTON      AND 
NORTHERN   CALIFORNIA. 

IRRIGATION  PROJECT — Cost  not 
stated.  Long  Valley,  Lassen  Co.,  Cal. 
Engineers,  United  States  Reclamation 
Service,  Washington,  D.  C.  Owners, 
United  States  Government.  The  In- 
terior Department  has  agreed  to  con- 
sider a  survey  of  Long  Valley  Creek 
for  a  new  irrigation  project,  if  the 
people  will  subscribe  at  least  $5,000. 
This  has  met  with  favor  among  the 
residents  of  the  county  and  it  is 
thought  that  the  survey  will  be  un- 
derway   at    an    early    date. 

RESIDENCE  —  1  story  and  base, 
frame,  $1,500.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  John  Shortliff, 
3216  Pearl  avenue,  Sacramento.  The 
dwelling  will  be  erected  in  East  Sac- 
ramento and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  and 
tile  mantel.  Bath  room  will  have  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

BRIDGE,  CULVERTS  AND  ROAD— 
Cost  not  stated.  Ukiah,  Mendocino  Co., 
Cal.  Engineer,  County  Surveyor, 
Ukiah.  Owners,  Mendocino  County. 
Plans  are  complete  and  figures  are  now 
being  taken  for  a  road  and  bridge  and 
several  culverts  in  the  Fourth  Road 
District.  Separate  bids  are  to  be  sub- 
mitted for  the  construction  of  the 
road,  the  bridge  and  culverts.  Plans 
and  specifications  can  be  secured  from 
the  County  Clerk  at  Ukiah  or  from 
the  Fort  Bragg  Commercial  Bank  at 
Fort  Bragg.  Bids  will  be  opened  on 
March    2nd. 

BRIDGES — Reinforced  concrete.  Cost 
not  stated.  Colusa,  Colusa  Co.,  Cal. 
Engineer,  County  Surveyor  J.  W. 
Kaerth,  Colusa.  Owners,  Colusa 
County.  Plans  and  specifications  pre- 
sented to  the  Supervisors  for  the  fol- 
lowing bridges  were  approved:  Nos. 
31,  32,  33  and  34;  Nos.  52,  53,  54,  72, 
76,  71,  and  47;  Nos.  40,  58,  59,  62,  and 
63;  Nos.  56,  57,;  Nos.  49,  50,  and  51; 
Nos.  37.  38,  42,  43,  65  and  67.  All 
bridges  will  be  of  concrete  construc- 
tion. The  Clerk  was  instructed  to  ad- 
vertise for  bids  to  be  received  on 
March  2nd  at  3  p.  m.  The  county  will 
furnish  the  cement.  Further  infor- 
mation may  be  had  from  the  County 
Surveyor. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Colusa,  Colusa  Co.,  Cal. 
Engineers,  A.  V.  Saph  and  Ward  •  B. 
Esterly,  Colusa.  Owners,  Colusa 
County.  Plans  and  specifications  pre- 
sented by  A.  V.  Saph  and  Ward  B. 
Esterly  for  a  concrete  bridge  across 
the  slough  between  Prize  store  and 
Sycamore  Slough  were  accepted  by  the 
Supervisors  and  bids  for  the  construc- 
tion of  the  same  were  ordered  received 
up  to  March  2nd  at  3  p.  m.  Further  in- 
ormation  together  with  plans  and 
specifications  may  be  had  from  the 
County   Surveyor  at  Colusa. 

FURNISHING  CEMENT — Cost  not 
.stated.  Colusa,  Colusa  Co.,  Cal.  En- 
gineer, County  Surveyor,  Colusa.  Own- 
ers, Colusa  County.  Bids  will  be  re- 
ceived up  to  and  including  March  2nd 
for  furnishing  the  county  with  cement 
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loi  the  year,  1915.  The  anuninl  i.s  not 
to  exceed  10,000  barrels  and  must  be 
delivered  in  carload  lots  at  any  sta- 
tion in  Colusa  County.  Complete  in- 
lOrmation  can  be  secured  from  the 
County    Clerk. 

W  ATER  PIPE— Cost  iron.  Cost  not 
.staled.  Vallejo,  Solano  Co.,  Cal.  En- 
gineer,. City  Engineer,  Vallejo.  Own- 
ers, City-  of  Vallejo.  The  City  Council 
has  authorized  Commis.ftioner  Warford 
to  secure  estimates  on  1,000  feet  of  4- 
inch  pipe  to  be  used  for  extending  the 
fire  control  zone  in  the  OTIara  Tract, 
and  for  what  new  work  will  be  neces- 
sary when  Virginia  street  is  improved 
beyond   Monterey. 

STREET  PAVING — Cost  not  stated. 
Oioville,  Butte  Co.,  Cal.  Engineer, 
City  Engineer,  OroviHe.  Owners,  City 
of  Oroville.  The  City  Trustees  have 
adopted  a  resolution  of  intention  to 
pave  Bird  street  from  Lincoln  to 
.Marysville  road^  a  distance  of  nine 
blocks,  and  at  the  same  time  instruct- 
ed the  City  Engineer  to  prepare  plans 
and  specifications  for  the  work  on  this 
street  as  well  as  on  Montgomery  street 
for    the    same    distance. 

COTTAGE — 1  story  and  base,  frame, 
$2,300.  Sacramento,  Cal.  Architect, 
none.  Owner.  C.  J.  Hopkinson,  1318 
25th  street,  Sacramento.  The  dwelling 
will  be  erected  in  Boulevard  Park  and 
has  been  designed  for  a  five- room 
house  with  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
fioors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room. 
Mantel  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $3,000.  Stockton,  San  Joaquin 
Co.,  Cal.  Architect,  Joseph  Losekann, 
San  Joaquin  Bldg.,  Stockton.  Owner, 
Ray  Friedberger,  1407  N.  El  Dorado 
street,  Stockton.  The  dwelling  will  be 
erected  in  Yosemite  Terrace  and  has 
been  designed  for  a  six-room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  An  automatic  water  heater 
will  be  installed.  Tile  wainscot  will 
be  used  in  the  bath  room.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
figures   are   being   taken. 

BLTNGALOW  —  1  story  frame,  $2,- 
000.  Stockton,  San  Joaquin  Co.,  Cal. 
Architect,  none.  Owner,  Adolph  Brown, 
210  East  Market  street,  Stockton.  The 
dwelling  has  been  designed  for  a  five- 
room  house  and  will  be  erected  on 
Baker  street.  Interior  finish  will  be 
of  pine  throughout.  Some  hardwood 
floors  will  be  used.  There  will  be  an 
open  fire  place  and  tile  mantel.  Exte- 
rior of  the  house  will  be  covered  with 
CANNERY— 1  story  and  base,  brick, 
$20,000.  Chico,  Butte  Co.,  Cal.  Archi- 
tdct,  none.  Owners,  O.  E.  Tracy  and 
S.  H.  Newland,  Chico.  A  new  cannery 
for  Chico  is  now  assured,  according  to 
statements  made  by  O.  E.  Tracy.  a 
Main  street  realt.v  man  at  Chico,  and 
S.  II.  Newland  of  Indianapolis,  Ind., 
who  have  several  sites  for  the  new 
structure,  which  is  estimated  to  cost 
$20,000.  The  building,  according  to 
Tracy,  will  be  erected  and  machinery 
installed  by  next  June. 
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rustic  and  shiplap.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

BUNGALOW — 114  story  and  base, 
frame,  $4,000.  Lockeford,  San  .7oaquin 
Co.,  Cal.  Architect,  Ralph  P.  iMorrell. 
Odd  Fellows'  Bldg.,  Stockton.  Owner, 
H.  VV.  Walsh.  The  dwelling  has  been 
de.signed  to  contain  six  loonis,  bath 
and  sleeping-  porch.  Interior  will  be 
finished  in  pine,  redwood  and  hard- 
wood veneer.  Hardwood  Hoors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  will  be  used  in  the  bath 
room.  Kxterior  of  the  house  will  be 
covered  with  rustic  and  cerrient  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

IIKSIDENCIO  —  1 1/2  story  and  base, 
|:!.OO0.  Stockton,  San  Joaquin  Co.,  Cal. 
Architect,  .Joseph  Losekann,  .San  Joa- 
quin 15Idg.,  Stockton.  Owner,  Robert 
:VI.  Morton.  The  dwelling  will  be  erect- 
ed in  the  Oaks  Addition  and  has  been 
designed  for  a  six-room  house  with 
hath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood lloor.s  will  be  used  in  the  living 
and  dining  room.s.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

RKSIDENCE  —  2  story  and  base, 
concrete,  $15,000.  Dixon,  Solano  Co., 
Cal.  Architect's  name  not  given.  Own- 
er, R.  D.  Meyers,  Dixon.  The  dwelling 
has  been  designed  to  contain  twelve 
rooms,  two  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  .Man- 
tels will  be  of  tile  oi'  brick.  A  hot 
water  circulating  system  will  be  in- 
stalled. Tile  Hoors  and  wainscot  wiiy 
be  used  in  the  bath  rooms.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster.  Plans  are  complete  and 
the  work  will  be  done  by   Day  I^abor. 

Contracts   Awarded. 

SCHOOL, —  1  story  and  base,  brick 
and  concrete,  $39,555.  Roseville,  Placer 
Co.,  Cal.  Architect,  \\.  H.  Weeks,  75 
Post  street,  S.  F.  Owners,  Roseville 
I'nlon  High  School  District.  Con- 
tractors, O'Rourke  &  Brady,  San 
Krancisco,  general  construction.  Con- 
tract   price,    $.'59,555. 

STATE  HIGHWAY  CONSTRUCTION 
$70,042.40.  Chico,  Butte  Co.,  Cal.  En- 
gineer, State  Highway  Commission, 
I'orum  Bldg.,  Sacramento.  Owners, 
State  of  Califoinia.  Contractors,  Whit- 
lock  &  tJorrill,  San  Francisco.  Con- 
Iract  price,  $70,<M2.40.  This  contract 
covers  the  construction  of  the  State 
Highway  beween  Nelson  and  Chico,  a 
distance   of    12.6   miles. 


BUILDING   CONTRACTS 


SACK.\>IENTO    COUl^TY. 


HUICK  STORES,  OFFICES  &  FLATS 
S\V  THIRTY- FIFTH  AND  .MADRONE, 
on  K  10  feet  of  N  108  feel  of  Lots 
0  and  N  I  OS  feet  Lots  7  and  8  Blk  44, 
South  .Sacramento.  Two-story  brick 
stores     offices    and    flats. 

Owner Jr)e     Ivowls,     3410     Madrone 

Ave.,    Sacramento. 


Aichitcct . 
Contractoi 


.  C.    C.    Cuff,    Ochsner    Bldg., 
Sacramento. 

.J.      C.    Dillard,    3117      Mag- 
nolia   Ave.,    Sacramento. 

COST,    $18,000 


JiRICK  THEATRE 

NO.  2816  THIRTY-FIFTH  ST.,  on  S  40 
feet  of  Lots  7  and  8  and  E  10  feet  of 
S  40  feet  Lot  6  Blk  44,  South  Sacra- 
mento. Two-story  brick  motion 
picture   theatie. 

Owner Joe    Lewis,    3416      .Madrone 

Ave.,   Sacramento. 
C.    C.    Cuff,    Ochsner    Bldg.. 
Sacramento. 

.J.    C.      Dillard,    3117      Mag- 
nolia  Ave.,    Sacramento. 

COST,   $12,000 


Architect.  . 
Contractor. 


ALTERATIONS 

W    1/^    Lot   7,   G,   H,    13t  hand    14th   Sts., 
Sacramento.     Alter  dwelling. 

Owner Rose       A.       Lindner       and 

Laurinda  Starling. 
Architect  . .  .None. 
Contractor .  .John    M.    E.    Morrill. 
Filed   Feb.    S,   '15.      Dated   Jan.    30,   '15. 

COST,    $4  .'.7  4 


ALTER   RESIDENCE 

NO.  1000  N  ST.,  on  N  M  LOT  1,  N,  O, 
10th  and  11th  Sts.,  Sacramento.  Two 
story    flame  addition   to  dwelling. 

Owner Dr.   G.   C.   Simmons,   Prem. 

Architect  .  .  .None. 

Contractor.  .G.    A.    Wendt,    2130    M    St., 
Sacramento. 

COST,    $1300 


REPAIRS 

NO.   1237   I  ST.,   E    1^   OF  S    Vi    Lot   6,   H, 

I,     12th     and     1 3th     Sts.,     Sacramento. 

General  repairs  to  building. 

Owner Arthur    D.    Fenton,    Prem. 

Architect  .  .  .None. 

Day's    work.  COST,    $900 


FRAME   DWELLING 

NO.  2008  C  ST.,  Lot  100  Boulevard  Park 

Sacramento.         One-story       five-room 

frame    dwelling. 

Owner C.   J.   Hopkinson,    1318    25th 

St.,  Sacramento. 
Architect  . .  .None. 
Day's  work.  COST,    $2300 


PLUMBING,    ETC. 

LOTS  6.  7,  8  BLK  bded  by  Madrone 
Ave..  Sacramento  Ave.,  34th  and  35th 
Sts.,  Sacramento.  Plumbing  and 
sheet  metal  work. 

Owner Joe    Silva    Lewis. 

Architect  .  .  .None. 

Contractor.  .Latourette-Fical  Co.,  3431 
Sacramento  Ave.,  Sacra- 
mento. 

CSOT,    $ 


l-:XCEPT      PLUMBING      AND       SHEET 

metal   work  on  above. 
Contractor.  .J.   C.    Dillard,    3117    Magno- 
lia,  Sacramento. 
Filed    Feb.    5.    '15.      Dated    Feb.    «,   '15. 

COST,    $22,358 


I-'UA.MIO    COTTAGE 

W   4GV^   FEI:T  lot  72  East  Sacramento 
One-story    four-room   frame   cottage. 

Owner John    ShortlilT,    3216     Poarl 

Ave.,  Sacramento. 
.\rchitpct  .  .  .None. 
Day's   vv^ork.  COST,    $1200 


Wednesday.      Feb.       1?,      1915. 
BLILDING  CON  TRACTS 


SAX    JO.vaUIN    COUNTY. 


DRIVING    PILES 

COMPANY'S  DRAWBRIDGE  OVER 
The  San  Joaquin  River,  Stockton.  All 
work  for  driving  94  fender  and  36 
dolphin   piles. 

Owner Western     Pacific     Railway 

Company. 

.Chief    Engineer    W.    P.    Co. 
.Jacobs  &  Sayles,  Stockton. 
Filed    Feb.   4,   '15.      Dated    Feb.    2,   '15. 

Work    completed    75% 

•Mi    days   after 2b% 

TOTAL  COST,  $639 
Bond,  $325.  Surety,  Globe  Indemnity 
Co.  Limit,  30  days.  Forfeit,  none. 
Plans   and   specifications    filed. 


-Architect  .  . 
Contractor. 


COMPLETION   NOTICES. 


SACRA MEXTO    COUNTY. 


RECORDED  ACCEPTED 

Feb.  6,  1915J— LOT  4,  K,  L,  14TH  & 
15th  Sts.,  Sacramento.  Eagles  Hall 
Association  of  Sacramento  to 
whom   it   may   concern ..  .Feb.    5,    1915 


LIENS    FILED 


SACRAMEXTO    COUNTY. 


RECORDED  AMOUNT 

Feb.  "9,  1915— LOT  OF  PLEASANT 
View  Tract.     Oak  Park  Lumber  Co 

vs  H  F  Carstens   

Feb.  9,  1915 — S  40  FEET  IX)TS  S  & 
9  Allen  &  Leitch  Tct,  Sacramento, 
Oak  Park  Lumber  Co  vs  H  F 
Carstens     $386.80 


LOS     ANGELES     AND     SOUTHERN 
CALIFORNIA. 


BRIDGE — Reinforced  concrete,  $50,- 
000.  Riverside,  Orange  Co.,  Cal.  En- 
gineer, City  Engineer  Campbell,  River- 
side. Owners,  City  of  Riverside.  Three 
sets  of  plans  have  been  presented  to 
the  City  Council  for  a  concrete  bridge 
on  Victoria  avenue.  One  of  these  con- 
templates a  bridge  of  the  mushroom 
type.  This  is  a  flat  surface  bridge 
with  perpendicular  pillars,  and  would 
cost  approximately  $50,000.  The  two 
other  plans  were  for  arched  bridges, 
and,  while  perhaps  niore  sightly,  would 
cost,  Mr.  Campbell  estimated,  respec- 
tively $55,000  and  $60,000.  The  engi- 
neer was  asked  to  make  an  estimate  on 
the  cost  of  a  dirt  fill  simil.ir  to  that 
made  for  the  New  Magnolia  exten- 
sion and  present  it  to  the  next  meet- 
ing. The  new  bridge  contemplated 
provides  for  a  33-foot  driveway,  and 
his  estimate  on  the  fill  is  to  be  made 
on    this    basis. 

HOTEL  ADDITION— 3  story.  Class 
.•\  construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects.  Parkinson  & 
Hergstrom,  Security  Bldg.,  I^  A.  Own- 
er, Harry  C.  Fryman.  The  Hay  ward 
Motel,  an  eight-story  structure  located 
.It  the  corner  of  Sixth  and  Spring 
.■streets,  will  have  a  three-story  addi- 
tion. The  new  portion  will  contain  in 
the  neighborhood  of  60  rooms,  all  of 
which  will  have  private  baths.  The 
steam  heat,  elevator  service  and  vacu- 
um cleaning  will  be  extended  into  the 
new  portion  of  the  building.  Concrete 
Hoors,  walls  and  roof  slabs  will  be 
u.sed.  Interior  partitions  will  be  of 
tile.  There  will  be  pine  !ind  hardwood 
.  linish  and  metal  window  sash  and 
frames.     Exterior  of   the   building:  will 
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E.  H.  Williams 


Chalmer  Munday 


Munday  &,  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

615  Phalan  Building,        San  Prancisc 


hf.  faced  with  pressed  bi  ick.  Plans  are 
IK  w    being    prepared. 

RESIDENCES— 2,  2  .story  and  base, 
frame,  $30,000  each.  Hollywood,  Los 
Angeles  Co.,  Cal.  Architect,  Elmer 
Grey,  Wright  and  Callender  Bldg.,  L. 
A.  Owner's  name  withheld.  These 
two  dwellings  will  be  erected  in  Ha- 
cienda Park  and  each  will  contain  six- 
teen rooms,  three  baths  and  sleeping 
porches.  Only  preliminary  plans  have 
been  prepared  and  complete  details 
cannot  be  given.  Further  mention  will 
be  made  of  the  work. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Lan- 
caster, Ix)s  Angeles  Co.,  Cal.  Archi- 
tect, E.  L.  Hopkins,  Delta  Bldg.,  L.  A. 
Owner.s,  Antelope  Valley  Union  High 
School  District.  The  building  will 
cover  an  area  of  108  by  68  feet,  ex- 
clusive of  the  auditorium,  which  will 
cover  70  by  64  feet.  There  will  be  six 
class  rooms.  Interior  finish  will  be  of 
pine.  .Maple  lloors  will  be  used  in  the 
class  rooms.  Plans  provide  for  mod- 
ern school  plumbing  and  a  central 
heating  system.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans   are    now    being   prepared. 

SCHOOL — 1  story  and  base,  hollow 
tile,  $30,000.  Chatsworth  School  Dis- 
trict, Los  Angeles  Co.,.  Cal.  Architects, 
Dennis  &  Hewitt,  Fay  Bldg.,  I.,.  A. 
Owners,  Chatsworth  School  District. 
The  building  will  contain  class  rooms, 
an  auditoiium,  library  and  piincipal's 
office.  Interior  will  be  finished  in  pine. 
There  will  be  a  central  heading  system, 
probably  warm  aii-  system.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster.  Plans  are  being  pre- 
pared. 

SCHOor — ■>  story  and  base,  brick 
and    roiK  rete.      Cost   not   stated.      Holly- 


HcK.    I  .   S.   I'at.   Office 

Veneered  Panels  that 
ARE  good- — order 
today  from 


It  is  QUALITY,  not  PRICE  which  made  Wybro 
Panels  so  popular. 

The  reason  WYHKO  PANELS  now 
lead  all  others  combined  in  popularity 
and  sales  is  because  their  quality  has 
always  been  uniform  and  their  price 
has  always   been  riftht. 

QUALITY  has  made  the  WYBRO 
PANELS  famous.  SERVICE  has  made 
thousands  of  boosters  for  them.  PRICE 
has  brought  them  within  reach  of 
every  panel  user.     200  varieties. 


White  Bpotheps 


Sth  and  Brannan  Streets 


San  Francisco 


wood,  Los  Angeles  Co.,  Cal.  Archi- 
tect, Norman  F.  Marsh,  Broadway  Cen- 
tral Bldg.,  L.  A.  Owners,  Hollywood 
High  School  District.  The  building 
will  cover  an  area  of  100  by  112  feet. 
The  basement  will  be  arranged  for  a 
large  gymnasium  with  a  balcony. 
There  will  be  fouiteen  class  rooms,  an 
auditorium  and  teachers'  rooms.  Inte- 
rior finish  will  be  of  pine  with  maple 
lloors  in  the  class  rooms.  Plans  pro- 
vide for  steam  heat,  oil  burning  fur- 
naces, vacuum  cleaning  and  program 
clocks.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
now   being  prepared. 

SCHOOLS — 2,  2  story  and  base,  brick 
and  hollow  tile.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect,  Elmore  R. 
.Teffery,  Wesley  Roberts  Bldg.,  L.  A. 
Owners,  Garvanza  Highland  Park  High 
School.  The  buildings  will  be  erected 
at  the  corner  of  54th  avenue  and  Irv- 
ington  Place.  Only  preliminary  plans 
have  been  prepaied  and  details  of  this 
work  are  not  yet  available.  Further 
mention  will  be  made  of  the  work  as 
plans   progress. 

SCHOOLS— 3,  1  story,  brick  or  hol- 
low tile,  $45,000.  Puente,  Los  Angeles 
Co.,  Cal.  Architect,  C.  H.  Brown,  Stim- 
son  Bldg.,  L.  A.  Owners,  Puente  High 
School  District.  Three  buildings  will 
be  erected  at  the  present  time.  The 
administration  building  will  be  two 
stories,  135  by  100.  feet.  The  science 
and  commercial  buildings  will  each  be 
one  story,  55  by  70  feet.  The  style  of 
architecture  will  be  Spanish  Renais- 
ance.  The  construction  will  be  of 
brick  or  hollow  tile  with  plastered  ex- 
teiiors,  clay  tile  roofs,  concrete  foun- 
dations, pine  trim,  maple  floors,  slate 
blackboards,    plumbing,      electric      wir- 


ing, heating  and  ventilating  and  vacu- 
um cleaning  system.  Plans  are  being- 
prepared. 

SCHOOL  GROUP— 5,  1  and  2  story, 
hollow  tile,  $50,000.  Los  Angeles,  Cal. 
.\rchitect,  George  A.  Howard,  Grant 
Bldg.,  L.  A.  Owners,  Hyde  Park  School 
District.  The  group  will  consist  of 
the  administration  building  and  four 
smaller  structures.  The  main  building 
will  be  two  stories,  extreme  dimen- 
sions 100  by  100  feet.  It  will  contain 
an  auditorium  to  seat  500  people,  prin- 
cipal's and  superintendent's  offices,  a 
laige  enclosed  study  hall,  two  open- 
air  class  rooms  and  teachers'  rooms. 
The  smaller  buildings  will  each  con- 
tain two  class  rooms,  cloak  rooms, 
teachers'  room  and  lavatories.  The 
central  heating  system  will  be  placed 
in  the  basement  of  the  main  building. 
The  buildings  will  be  of  interlocking 
tile  construction,  with  concrete  foun- 
dations, cement  plastered  exteriors, 
tile  roofs,  brick  exterior  trim,  maple 
lloors,   pine   interior   trim. 

.SCHOOl.. — 2  story  and  base,  brick  or 
hollow  tile  constiuction,  $70,000. 
Owensmouth,  Los  Angeles  Co.,  Cal.  Ar- 
chitects, Dennis  &  Hewitt,  Fay  Bldg., 
L.  A.  Owners,  Owensmouth  Union 
High  School  District.  The  building 
will  cover  an  area  of  230  by  60  feet 
and  has  been  designed  in  the  classic 
style  and  will  contain  twelve  standard 
class  rooms,  large  auditorium,  library, 
lecture  rooms,  manual  training  and  do- 
mestic science  departments,  etc.  The 
construction  will  be  of  hollow  tile  or 
brick  with  plastered  exterior,  artificial 
stone  trim  and  columns,  concrete  foun- 
dation, clay  tile  roofing,  pine  trim,  re- 
forced  concrete  stairways  and  cori-idor 
lloors,    plumbing,    heating    and    electric 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBLE  vour  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the   pulleys,   thereby   using   both    lines. 

BY   using   three   pulleys,   the   lines   are   spread   apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on   or  take   them   off  the   line   without   hanging   out   of 
the    window    side-ways.      The    clothes   pin    is    made    of 
heavy    galvanized    wire    formed    in    such    a   manner    as 
to    allow    it    to    be    fastened    to    the    clothes    line    very 
easily;    nothing    complicated     to     get     out     of     order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with   cloth-strips   in   order  to  keep   the 
clothes  from  being  soiled  from   the  line.     The   strong- 
est  wind   cannot   blow   the   clothes   out   of   the   pins   as 
thev  are  held   in  a  spring  slot.     When  the  wind  blows 
it   pulls   the  clothes  deeper   into  the  slot  holding  them 
tighter. 
\0    SPRINGS    TO    PRKSS     OR     SQl  RE7-E                                  PHIS     OUTFIT    CONSISTS     OF    3     1><«K> 
to  got   the  clothes   in  or  out.     .Tust  slip  clothes  in   slotSanitary,     Stronghold,     Clothes      Pins,      3      Conti 
and    pull    down.      WILL   hold    the    daintiest    fabrics    orClothes   Line   Pulleys  and    1    Pair   Line   Splicers, 
the  heaviest  blanket.    1340  Mission    St.    Phone  Mkt.  4008.  Price,   »:i.00   per    )»et. 
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wiring-.      Plam.s    are    being    prt-pared. 

.SCHOOLr— 1!  story  and  base,  brick, 
$7it,(iOO.  Colton,  San  Bernaidino  Co., 
Cal.  Architects.  Alli.son  &  Alli.son,  Hi- 
bernian Bldi?..  L.  A.  Owners,  Colton 
School  District.  The  building  will  con- 
tain sixteen  cla.is  rooms,  auditorium, 
dome.«tic  science  and  sloyd  rooms. 
There  will  be  a  concrete  foundation 
and  artificial  stone  trim,  clay  tile  roof, 
pine  interior  trim,  maple  Hoors,  slate 
blackboards,  lavatories,  plumbing, 
electric  wiring,  plenum  system  of 
heating,  etc.  Separate  bids  will  be 
taken  on  the  general  contract,  plumb- 
ing, heating.  Bonds  in  the  sum  of 
$80,000  have  been  voted  and  sold.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  Febru- 
ary 26th.  Plans  can  be  secured  from 
the    architects. 

OUXA.MENTAl.  LIGHTING  SYSTEM 
—Cost  not  stated.  Riverside,  River- 
side Co.,  Cal.  Engineer,  City  Engi- 
neer, Riverside.  Owners,  City  of  River- 
side. Preliminary  plans  are  now  being 
considered  by  residents  of  the  East 
Side  District  for  an  ornamental  light- 
ing system.  Residents  have  discussed 
the  need  of  lights  in  the  section  bound- 
ed by  Pachappa  and  Chicago  avenues 
and  Blaine  and  .Moody  streets.  In  this 
district  it  is  proposed  to  establish 
single  light  ornamental  post  lights. 
The  matter  has  already  been  called  to 
the  attention  of  the  City  Council  by 
Councilman  Strickler,  who  is  inter- 
ested in  the  proposed  system.  After 
considerable  discussion  the  Council  or- 
dered the  City  Engineer  to  prepare  a 
map    of    the    proposed    lighting    district. 

Contracts    Awarded. 

SCHOOlv — 1  story  and  ha.se,  brick. 
$48,749.  Los  Angeles,  Cal.  Architect, 
R.  C.  Farrell,  Architectural  Depart- 
ment Board  of  F^ducation,  L.  A.  Own- 
ev}s.  City  of  Los  Angeles.  Contractors, 
The  Merchants'  Realty  and  Investment 
Co.,  Van  Nuys  Bldg.,  I>.  A.  Contract 
price,   $48,749. 

BANK  AND  OFFICES— 2  story  and 
base,  brick  and  steel,  $30,000.  Her- 
mosa  Beach,  Los  Angeles  Co.,  Cal.  Ar- 
chitect. L.  B.  Pemberton,  Auditorium 
Bldg.,  L.  A.  Owners,  First  Bank  of 
Hermosa  Beach.  Contract  price,  $30,- 
(100. 


PORTLAJiD  AND  OREGON 


FACTORY — 2  story  and  base,  rein- 
forced concrete,  $69,000.  Portland, 
Ore.  Architects,  .lacoberger  &  Smith, 
Board  of  Trade  Bldg.,  Portland.  Own- 
ers, Coin  Machine  Co.,  T.  J.  Potter, 
President,  Portland.  The  building 
will  be  ei'ected  in  the  Holgate  Addi- 
tion. The  building  will  be  of  fireproof 
construction  and  will  cover  a  large 
ground  area.  Interior  will  be  finished 
in  pine.  Plans  show  metal  window  sash 
and  frames  and  a  large  freight  eleva- 
tor. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
now   being  prepared. 

SCHOOL — 2  story  and  base,  semi- 
flreproof  construction.  $20,000.  Salem, 
Ore.  Architect,  George  R.  Post,  Salem. 
Owners,  City  of  Salem.  The  building 
will  contain  eight  class  rooms,  princi- 
pal's office  and  teaoliers'  rooms.  In- 
terior will  be  finished  in  pine  through- 
out. Maple  floors  wil  be  used  in  the 
class  rooms.  .V  fan  system  of  heating 
will  be  installed.  10xt<  i  lor  of  the 
building  will  b«»  faced  with  pr<>ssed 
brick.      f'l.'ins   are   now    bring   prep.-tred. 

Al'ART.MENT  IIoCSE— .I  story  and 
bn.'^e,    brick    and    steel,    $100,000.      P.oit- 


BUILDING   AND  ENGINEERING  NEWS 

land.  Ore.  Architect,  R.  F.  Wassell, 
204  East  l,')th  street,  Portland.  Own- 
ers, R.  F.  Wassell,  A.  C.  Going  and  D. 
B.  McBride.  The  building  will  be 
erected  at  the  corner  of  18th  and  Couch 
streets  and  has  been  designed  to  con- 
tain sixty  suites  of  two,  three,  four 
and  five  rooms.  All  apartments  will 
have  wall  beds  and  private  bath  rooms. 
Interior  finish  wil'l  be  of  pine  and 
hardwood  with  hardwood  floors  in  the 
living  and  dining  rooms  and  recep- 
tion halls.  There  will  be  steam  heat, 
hot  water  supply,  vacuum  cleaning 
and  elevator  service.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  faced 
with  a  light  pressed  brick.  Plans  are 
now   being  prepared. 

COURT  HOUSE— 2  story  and  base, 
reinforced  concrete,  $100,000.  Grants 
Pass,  Ore.  Architect,  E.  E.  .McClaren, 
Lumber  Exchange  Bldg.',  Portland. 
Owners,  .losephine  County.  The  build- 
ing will  be  designed  in  the  classic 
style  and  will  be  fireproof  with  rein- 
forced concrete  walls  and  floors,  hol- 
low tile  interior  partitions  and  metal 
window  sash  and  frames.  The  base- 
ment will  contain  the  jail,  storage 
space,  heating  apparatus  and  jailor's 
quarters.  The  main  floor  will  be  ar- 
ranged for  the  county  and  State  of- 
ficials and  the  Circuit  Court  rooms. 
All  offices  will  have  fireproof  vaults. 
Interior  of  the  building  will  be  finished 
in  pine  and  hardwoods  with  tile  floors 
in  the  corridoi's.  Plans  provide  for 
steam  heat,  vacuum  cleaning  and  cen- 
tral time  clocks.  Exterior  will  be 
faced  with  pressed  brick,  terra  cotta 
and  granite.  Plans  are  now  being  pre- 
pared. 

WAREHOUSE— 4  story  and  base, 
brick,  $90,000.  Portland,  Ore.  Archi- 
tects, .MacNaughton  &  Raymond,  Title 
and  Trust  Bldg..  Portland.  Owners. 
Blake-McFall  Paper  Co.  The  building 
will  be  erected  on  property  at  the  east 
end  of  the  Burnside  bridge,  and  will 
cover  a  large  ground  area.  There  will 
be  offices  besides  the  warehouse  and 
shipping  rooms.  Interior  will  be  fin- 
ished in  pine  throughout.  Plans  pro- 
vide for  steam  heat,  two  large  freight 
elevators,  metal  window  sash  and 
frames  and  fireproof  doors.  Automatic 
sprinklers  will  also  be  Installed.  Ex- 
t^'ior  of  the  building  will  be  faced 
with  stock  brick.  Plans  for  the  ex- 
cavating, piling  and  foundation  work 
are  complete  and  out  for  figures.  Bids 
for  the  superstructure  will  be  called 
for   shortly. 

POST  OFFICE- 3  story  and  base, 
fireproof  construction.  Cost  not  stat- 
ed. Pendelton,  Ore.  Architect,  Super- 
vising Architect  Oscar  Wenderoth, 
Washington.  D.  C.  Owners,  United 
States  Government.  The  building  will 
cover  an  area  of  approximately  ,5,500 
square  feet  and  will  be  of  fireproof 
construction.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be 
steam  heat,  a  hot  water  supply,  vacu- 
um cleaning  and  metal  window  sash 
and  frames.  Special  fireproof  vaults 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick,  terra  cotta  and  cut  stone.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  March 
2.">th.  Plans  can  be  secured  from  either 
the  SuiM-rvising  .-Nrchitecf  or  the  Cus- 
tixli.-m  of  the  site.  .An  official  proposal 
api)t!irs  in  nnothoi'  column  of  \U\s 
Is.oue. 


Wednesday,       Feb.       17,       1915. 

Conti-acts    Awarded. 

POST  OFFICE — 2  story  and  base,' 
stone,  steel  and  brick,  $79,638.  The 
Dalles,  Ore.  Architect,  Supervising  Ar- 
chitect Oscar  Wenderoth,  Washington, 
D.  C.  Owners,  United  States  Govern- 
ment. Contractor,  George  Isaackson, 
1013  East  Irving  street,  Portland.  Con- 
tract price,  $79,658. 


SEATTLE  AND  WASHINGTON 


ROAD  CONSTRUCTION— $80,000.  Se- 
attle, Wash.  Engineer,  County  Sur- 
veyor Denton,  Seattle.  Owners,  Kings 
County.  Plans  have  been  completed  by 
County  Engineer  Denton  for  the  con- 
struction of  the  ten-mile  section  of 
road  between  Renton  and  Issaquah, 
which  will  cost  about  $80,000.  The 
condemnation  proceedings  have  not  as 
yet  been  completed,  so  that  it  will 
probably  be  thirty  days  before  the 
work   is   advertised    for  bids. 

BRIDGE — Steel  and  reinforced  con- 
crete, $1,744,831.  Vancouver,  B.  C. 
Engineer's  name  not  given.  Owners, 
Province  of  Vancouver.  Contractors, 
A.  P.  Turner  and  The  Western  Foun- 
dation Co.,  Vancouver.  Contract  price, 
$1,744,831.  Note:  This  contract  cov- 
ers the  construction  of  the  Second 
Narrows    bridge. 

GAS  PLANTS— 4,  1  and  story,  brick 
and  concrete,  $250,000.  Aberdeen,  Wash. 
Engineer,  Engineering  Department 
Gas  Service  Corporation  of  America, 
Auburn.  Owners,  Gas  Service  Corpora- 
tion of  America.  Preliminary  plans 
have  been  drawn  for  four  gas  factories 
in  Chehalis  County  to  cost  $250,000, 
and  will  be  built  by  the  Gas  Service 
Corporation  of  America  of  Auburn, 
Wash.  The  first  of  the  new  plants  will 
be  built  at  Montesano  to  cost  $40,000. 
Work  will  be  started  on  this  plant  im- 
mediately. The  three  other  plants  will 
cost  and  be  located  as  follows:  Aber- 
deen plant  to  cost  $80,000:  Hoquiam, 
$60,000,  and  Elma.  $40,000.  Under  the 
terms  of  the  franchise  all  plants  are  to 
be    in    operation   January    1,    1916. 

HOSPITAI.. — 4  story  and  base.  Class 
A  construction,  $250,000.  Walla  Walla. 
Wash.  Architect,  Robert  F.  Tegen, 
Morgan  Bldg.,  Portland.  Owners,  St. 
-Mary's  Hospital,  Walla  Walla.  The 
architect  has  just  been  commissioned 
to  prepare  the  plans  and  details  of  con- 
struction have  not  been  received.  Fur- 
ther mention  will  be  made  of  the  work 
as    the    plans    progress. 

SCHOOL — 2  story  and  base,  brick 
and  concrete,  $47,000.  Everett,  Wash. 
Architect,  W.  W.  Hastings,  Everett, 
Wash.  Owners,  Everett  School  Dis- 
trict No.  24.  The  building  has  been 
designed  to  contain  eight  class  rooms, 
an  auditorium  and  departments  for  do- 
mestic science  and  manual  training. 
Interior  will  be  finished  in  pine.  Maple 
floors  will  be  used  in  the  class  rooms. 
There  will  be  steam  heat,  modern 
school  plumbing,  vacuum  cleaning  and 
program  clocks.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
-March  15th.  Plans  and  specifications 
can  be  secured  from  the  architect. 

SCHOOI.. — 2  story  and  base,  rein- 
forced concrete.  $15,000.  Warden, 
Wash.  -Architect,  W.  W.  llastings, 
Everett.  Wash.  Owners,  Warden 
School  District.  The  building  will  con- 
tain six  class  rooms  and  an  assembly 
hall.  Interior  will  be  finished  in  pine 
witii  maple  floors  in  the  class  rooms. 
I'l.ms  piovide  for  steam  heat,  modern 
school    plumbing   and    program   clocks. 
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Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  March  20th.  Plans 
and  specification-s  can  be  secured  from 
the   architect. 

THEATRE — 1  story  and  base,  rein- 
forced concrete,  $3."), 000.  Bremerton, 
Wash.  Architect,  Max  Umbrecht,  Rec- 
tor Hotel,  Seattle.  Owners,  Oswald  & 
liantz.  The  building  will  be  erected  on 
Burwel  avenue  near  Pacific  and  will 
have  a  seating  capacity  of  750  people. 
Interior  will  be  finished  in  pine  and 
ornamental  plaster.  Construction  will 
be  fireproof  throughout.  Plans  pro- 
vide for  steam  heat,  vacuum  cleaning, 
special  electric  woik  and  a  modern 
system  of  ventilating.  Exterior  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

THEATRE — 'l  story  and  base,  rein- 
forced concrete,  $45,000.  Walla  Walla, 
Wash.  Ai'chitect,  George  B.  Purvis, 
Northern  Bank  Bldg.,  Seattle.  Owners, 
Ciews  Amusement  Co.  The  building 
will  be  of  fireproof  construction  with 
reinforced  concrete  floors,  walls  and 
roof  slabs.  The  main  auditorium  and 
balcony  will  have  a  seating-  capacity 
of  1,200  people.  Interior  finish  will  be 
of  pine  and  ornamental  plaster.  There 
will  be  steam  heat,  vacuum  cleaning, 
a  modern  system  of  ventilation  and 
special  electi'ic  woik.  Metal  window 
sash  and  frames  will  be  used.  "Exte- 
rior* of  the  building  will  be  faced  with 
cernent  plaster.  Plans  are  complete 
and    figures    are    being   taken. 

Contracts  Awarflod. 

COLD  STORA(iE  WAREHOUSE  —  7 
story  and  base,  reinforced  concrete  and 
tile,  $110,000.  Seattle,  Wash.  Engi- 
neer, Port  of  Seattle  Commission,  Se- 
attle. Owners,  City  of  Seattle.  Con- 
tractors, Harrigan'&  Peters,  Oriental 
Bldg.,    Seattle.    Contract   price,    $110,000. 

WAREHOUSE  AND  LOFTS— H  and  7 
story  and  base,  reinforced  concrete, 
$50,000.  Seattle,  Wash.  Engineer,  H. 
Bittman,  White  Bldg.,  Seattle.  Own- 
er, E.  Simpson,  Haller  Bldg.,  Seattle. 
Contractors,  Coast  Construction  Co., 
2500  First  avenue,  Seattle.  Contract 
price,    $50,000. 

WATEIl  SYSTEM,  DAM  AND  PIPE 
— $98,612.  Vancouver,  B.  C.  Engi- 
neer's name  not  given.  Owners,  City 
of  West  Vancouver.  Contractors,  Van- 
couver Plumbing  and  Heating  Co., 
Vancouver.  Contract  price,  $98,fil2. 
This  contract  covers  the  construction 
of  a  reinforced  concrete  dam  112  feet 
long  and  28  feet  high,  320  feet  of  tim- 
ber  trestle   and    IS   miles   of  pipe. 


UONDING    DECISION. 


RAIIiWAY    TIES     IIV     CANADA. 


NEW    NAVAL     STORES     OFFICE    FOR 
GU  r^YAQUIL, 


[Consul  General  Frederic  W.  Coding, 
Guayaquil,   Ecuador,  Dec.  30.] 

Under  the  management  of  the  cap- 
tain of  the  port,  a  naval  stores  office, 
"Almacen  de  Marina,"  is  being  organiz- 
ed in  Guayaquil  to  provide  stores  for 
the  vessels  belonging  to  the  Ecuador- 
ian Navy.  The  manager  is  empowered 
to  purchase  a  supply  of  all  materials 
and  stores  required,  and  to  regulate 
the  distribution  of  them  to  the  several 
national  vessel*,  on  requisitions  pre- 
pared by  the  quartermasters;  he  also 
will  have  on  file  inventories  of  all  ex- 
isting materials  and  supplies. 

American  manufacturers  desiring  to 
take  advantage  of  this  opening  should 
address  direct  "Kl  Almacen  de  Marina, 
Guayaquil,  Ecuador,"  in  Spanish,  and 
not  through  this  consulate. 


The  recent  decision  of  the  Supreme 
Court  of  Washington  in  a  Tacoma 
surety  bonding  case,  finding  that  the 
bonding  company  is  responsible  for  all 
debts  incurred  by  the  contractor  in  the 
erection  of  a  building,  has  caused  the 
Maryland  Casualty  Company  to  refuse 
to  issue  any  bonds  in  the  State  on 
public  or  private  projects,  requiring  a 
clause  similar  to  that  involved  in  the 
Tacoma  case.  The  clause  passed  on  by 
the  Supreme  Court  says:  "That  the 
party  of  second  part  (referring  to  the 
bonding  company)  will  pay  all  just 
debts,  dues  and  demands  incurred  in 
the  performance  of  said  work."  The 
.superintendent  of  the  Maryland  com- 
pany says:  '"The  court  constiued  this 
as  including  all  moneys  bori-owed  for 
Jhe  purpose  of  completing  the  work, 
whether  actually  used  in  the  work  or 
not.  Under  this  ruling  the  contractor 
might  borrow  money  for  use  on  the 
woik  and  then  devote  it  to  some  other 
purpose  entirely,  but  still  the  surety 
bond   would   be  liable." 


AHCHITECTS     AND     BUILDERS     REP- 
RESENTED. 


New    OrlcaiiN    Assooiation    of    foiiinierce 
Givi'.s     LilxTuI     R<»prc'sentation     to 
Moinbor.s   of    Ituildinf;    Fraternity. 


The  architecture  and  building  fra- 
merce,  a  commercial  organization  that 
ternity  has  been  given  liberal  repre- 
sentation on  the  Board  of  Directors  of 
the  New  Orleans  Association  of  Com- 
is  developing  a  new  economic  era  in 
New  Orleans  and  Louisiana.  Two  of 
the  leading  architects  of  that  city, 
Allison  Owen  of  Diboll  &  Owen,  and 
Charles  A.  Favrot  of  Favrot  &  Livau- 
dias,  were  recently  elected  members  of 
the  Board  of  Directors  of  the  New 
Orleans  oiganization,  and  Ernest  Lee 
Jahncke  of  the  Jahncke  Navigation 
Company,  building  materials,  has  been 
elected  Vice-President. 

The  New  Orleans  Association  of 
Commerce  is  one  of  the  five  largest 
commercial  organizations  in  the  United 
States,  and  is  very  influential.  In  the 
opinion  of  the  architects  and  builders 
of  New  Orleans,  Messrs,  Owen,  Favrot 
and  Jahncke's  selection  was  a  fitting 
recognition  of  the  interest  these  gen- 
tlemen have  taken  in  the  broader 
phases  of  civic  work  and  community 
upbuilding. 


ELEVATOR     RE.STORED. 


The  great  million-bushel  concrete 
elevator  of  the  Canadian  Pacific  Rail- 
way at  Transcona,  near  Winnipeg, 
ilanitoba,  which  sank  in  the  soft  earth 
and  listed  partly  over,  in  October,  1913, 
is  now  straight  again.  Engineering 
details  of  the  great  feat  of  restoring 
it  to  an  upright  position  on  a  per- 
manently stable  foundation,  were 
worked  out  by  the  C.  P.  R.  engineers 
at  Winnipeg;  and  the  task  of  restora- 
tion was  complete  in  October  of  the 
present  year.  It  is  remarkable  that 
in  bringing  the  huge  mass  of  20,000 
tons  to  a  vertical  position,  there  was 
not  so  much  as  a  tiny  crack  made  in 
the  structure.  It  now  rests  on  70  con- 
crete piers,  which  go  down  to  bed- 
rock, and  it  is  in  better  shape  than  it 
was  before. 


A  total  of  18,881,714  cross-ties  were 
purchased  by  the  steam  and  electric 
railways  of  Canada  during  1913,  ac- 
cording to  a  Forestry  Branch  Bulletin. 
In  1912,  a  total  of  21,308,571  ties  were 
purchased.  Of  the  1913  total  39.1  per 
cent  were  of  jack  pine;  12.3  per  cent, 
white  cedar;  12.2  per  cent,  Douglas  fir; 
().2  per  cent  western  larch;  6  per  cent 
hemlock;  5.7  per  cent,  hard  pine;  4.9 
per  cent,  oak;  4.4  per  cent  tamarack: 
and  small  percentages  of  western  hem- 
lock, spruce,  chestnut,  red  cedar,  red 
pine,  beech,  hirer,  maple,  elm,  ash  and 
cherry. 


AN    ICE    DRYDOCK. 


An  army  engineer  once  gave  a  dem- 
onstration on  the  Lake  of  the  Woods, 
on  the  Canadian  boi'der,  of  the  old  say- 
ing that  an  engineer  is  a  man  whose 
business  it  is  to  do  a  task  at  half  the 
cost  others  would  incur.  A  dredge 
locked  in  the  ice  needed  repairs  nearly 
three  feet  below  the  water  line.  The 
suriounding  ice  at  the  time  was  near- 
ly two  feet  thick.  A  trench  eighteen 
inches  deep  was  cut  in  the  ice  round 
the  dredge.  The  next  night  the  cold 
froze  an  inch  or  two  of  ice  directly 
under  this  trench,  and  on  the  day  fol- 
lowing another  inch  of  ice  was  dug 
out  of  the  trench.  Day  after  day  an 
inch  of  ice,  more  or  less,  was  chipped 
out  of  the  trench,  according  to  the  in- 
tensity of  cold  on  the  preceding  night. 
In  a  month  the  trench  was  nearly 
three  feet  deep,  with  a  safe  block  of 
ice  beneath  it.  Repairs  to  the  hull 
were  then  easily  made. 


FLY     TIME     COMING. 


Now  is  the  time  to  equip  your  win- 
dows with  screens.  Fly  time  will  soon 
be   here. 

The  Bois  Patent  Rolling  Window 
Screen,  a  California  Product,  is 
specially  ineritoi'ious.  Architects  and 
Builders  should   know   all   about   them. 

They  disappear  when  the  window  is 
closed.  Come  into  use  when  the  sash 
is  lifted.  They  fit  any  size  window. 
No  special  construction  of  sash  or 
frame  required.  Easy  to  put  in  place 
and  so  simple  that  they  canrfot  get  out 
of  order. 

Send  for  catalog  to  Bois  Patent  Roll- 
ing Window  Screen  477-79  Sixth  St.. 
San   Francisco. 


FOREST    NOTES. 


It  is  estimated  that  the  govern- 
ment's Grand  Canyon  game  refuge,  in 
Arizona,  now  contains  about  ten 
thousand   deer. 

More  than  nine  million  young  trees 
and  ten  thousand  pounds  of  seed  were 
planted  on  the  national  forests  in   1914. 


The  government  built  more  than  two 
thousand  miles  of  trail  and  three 
thousand  miles  of  telephone  line  on  the 
national    forests    in    1914. 


At  least  25  per  cent  of  the  larch  tim- 
ber over  large  areas  in  eastern  Ore- 
gon has  been  killed  or  weakened  by 
mistletoe,  and  the  forest  service  is 
taking    steps    to   combat    the    pest. 
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is  doubly  interesting  to  us  just  now 
that  we  are  finishing  the  nio.st  daring 
and  voluminous  scheme  in  the  Archi- 
tectural development  of  America.  It 
is  with  interest  that  we  shall  hear 
remarks  by   the.se   illustrious  men. 

The  President  then  called  upon  Mr. 
Takeda  of  .Japan  and  Mr.  B.  Ito,  rep- 
resnting  Mr.  Takeda.  in  an  able  way 
addressed  the(  meeting  and  expressed  his 
appreciation  in  being  honored  by  the 
Architects  of  San  Francisco  and  dwelt 
on  the  land  que.stion  in  California  re- 
specting Japan  and  sized  it  up  as  Japan 
not  understanding  the  good  will  of  the 
Government  of  the  TJuntied  States.  He 
was  here  to  learn  all  he  could  of  the 
characteristics   of   our   people. 

Mr.  Faville  then  called  upon  Mr.  J. 
C.   Morrel,  of  Australia. 

-Mr.  Morrel  told  of  how  .\ustralia  was 
reaching  forth  for  knowledge  in  Ar- 
chitecuire  and  bow  the  Australian 
Government  was  sending  men  to  this 
•Vation,  as  well  as  others,  for  informa- 
tion of  vital  interest  along  the  lines 
ol  Architecture.  Also  of  how  great 
iirigation  projects  were  in  the  making 
in  Australia  and  how  farms  and  cities 
are  to  be  built  along  particularly  in- 
viting lines  to  the  settler  who  is  look- 
ing  for   opportunities. 

Mr.  Faville  told  how  when  San  Fran- 
cisco was 'laid  in  a.shes  that  Architects 
were  advertised  for  in  the  East  and 
how  the  Easterners  chartered  trains  to 
bring  Architects  to  build  a  new  City, 
but  that  when  they  got  here  there  was 
nothing  in  sight.  And  white  Mr.  Morrel 
ha.s  pictured  the  building  of  great 
cities  in  Australia  and  the  wonderful 
Aichitectural  opportunities,  f  warn 
the  Architects  not  to  bite  at  this  bate. 
The   banquet   then   adjourned. 


^Vednosda.v,      Feb.      17, 
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profuse  French  Language  expressing 
his  thanks  .to  the  S.  F.  Chapter  of  Ar- 
chitects of  San  Francisco  for  the  honor 
bestowed  upon  him,  his  Nation  and  the 
Architecture  of  his  Native  land,  while 
over  ."lO  of  the  leading  Architects  of 
San  Francisco  and  Bay  Cities  bowed 
their  heads  to  France  for  their  guid- 
ance   in    .\rchiteilural    development. 

President  .Faville  continued:  "As 
Guests  this  evening  we  are  pleased  to 
have  with  us  Mr.  Takeda  and  Mr.  Ito 
from  the  Kingdom  of  Japan,  represen- 
tatives sent  to  the  Panama-Pacific  In- 
ternational Exposition  to  erect  their 
pavilion  and  to  create  the  garden  so 
expressivf  of  the  land  of  the  Cherry 
Blossom. 

They  arc  emissaries  from  the  land 
which  bordcis  the  Pacilic  Ocean  and 
neighbor  across  the  sea:  from  a 
land  where  the  sense  of  color  value  is 
so  far  ahead  of  that  of  our  expression. 
.V  country  full  of  most  delicate  senti- 
ment of  line  used  both  for  form  and 
.-li!i|M'.  .\  land  of  exquisite  retinement 
ill  the  useful  lliiiigs  of  life  which  they 
make    benulifiil.      Their    countries    Art 
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furniture;     repairs     and     polishing; 

Telephone    Oakland     3735 

CONCRETE    MIXERS. 
Bacon    &    Co.,    E.    R.,    38-40    Natoma.. 

Page     26 

CONTRACTORS'    MACHINERY. 
Bacon   &    Co.,    E.    R..    38-40    Natoma.. 

Page    26 

DOOR    CHECK    AND    SPRING. 
Morrell,  F.  D.,  278  Natoma,  San  Fran- 
cisco     Page    3 

Rischmuller,    G.,    852    37th    St.,    Oak- 
land,   Cal Page    2 

DRUGS. 
Clover    Leaf    Pharmacy,      Cloverdale, 
Cal Page    3 

FIRE  INSURANCE. 

Boggs,   Fred   H.,   68   Post Page  3 

FLOORING. 
White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    33 

GAS   MACHINES. 
Utilities      Gas      Generator      Co.,      340 

Sansome  St.,  S.  F Page  2 

GENERAL.    CONTRACTORS. 
Filippis,  v.,  866  Union  St.,  San  Fran- 
cisco     Inside   front  cover 

GRATES,  MANTELS  AND  TILES. 
Kelly  C,    J.   T.,   723    7th   St.,   Oakland, 

Cal Page    6 

HARDWOOD     LUMBER. 
White    Bros.,    5th    and    Brannan.    San 

I'^rancisco    Page    33 

IRON    WORKS. 
Hrode   Iron   Works,    31-37   Hawthorne 

Page    18 

Schrader    Iron    Works,    Harrison    be- 
tween  Sth    and    9th Page    26 

KITCHEN   OUTFITS. 
lis  Co.,   John  G.,   839   Mission  St.,   San 

Francisco    Page    2 

LUMBER. 
Taylor  &  Co.,   2006  Grand,   Alameda.. 

OIL  BITRNERS. 
Johnston   Co..   S.   T.,    1329   Mission  St.. 

San    Francisco Inside   back   cover 

PAINTERS    AND    DECORATORS.    N 
Cahill     &    Co.,    James,     372     12th     St., 

Oakland.    Cal Page    2 

PAINTERS,    PAPER    HANGERS.     ETC. 

Schafer,    Fred      (House     and      Fresco 

Painter)     1458    Green.     Phone  Park 

1197.      Shop,      111      Franklin,      San 

Francisco     

PANELS. 

White    Bros..    Sth    and    Brannan.    San 

Francisco    Page    33 

PATENT  WINDOW^S. 
Simplex   Window   Co..   525   Market  St., 

San    Francisco    Back    cover 

PHOTOGRAPHER. 
Scott,   Walter  .\.,   558  Market   St..  San 

Francisco     

PLUMBERS. 
Klimm,    Frank    J.,    221    Oak    St.,    San 

Francisco    Inside   front   cover 

REVERSIBLE    WINDOWS. 
Simplex   Window   Co.,   525   Market  St., 
San    Francisco     Back    cover 

WALL    PAPER    A    WINDOW    SHADBS. 

C.Thill    &    Co.,    James,    372-74    12th    St., 

Oakland     Page    2 

WATER    HEATERS. 
Gas    Appliance    Sales   Co..    218    Pacific 

Bldg Inside  front  cover 

Pittsburgh     Water     Heater     Co..     237 

Powell    Page    3 

VENEERED    PANELS. 
White    Bros..    Sth    and    Brannan,    San 

I'rancisco    Page    83 

AVINDOWS — PATENT. 
Simplex   Window   Co.,   .S25   Market  St., 

S;\n    Frtmeisco    Back    cover 

WINDOW   SHADES. 
t-'.ihill    &    Co..    James,    372-74    12th    St.. 
Oaklpnd,    Cal Pave    % 


BUILDING  AND  ENGINEERING  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    \V  right.      Treasurer.    Chas.    W.    Gompertz. 
Vlce-Pres.,    A.    H.    Bergstrom.    Secretary,    Wm.    E.    Hague. 

DIRECTORS,    1914-1915. 
Bergstrom,    A.    H.     Lansing,  Frank  P.        Thurston,  E.  T. 
Fee,  Grant  Linden,  Wm.  Walker,  Geo.  H. 

Giniey    Edward  Lindgren,  A.  P,  Wright,  Chas. 

Gompertz,   Chas.   W.    McLeran,  Ralph 
Floor   Manager  Bookkeeper  Clerk 

Geo.    A.    Ma»&  C.   S.    Dorrel.  E.   A.   McCallum 

MEMBEBS. 


General      Contrac- 
tors 

CStockhol<iers> 

Ackerman    &    Son, 
O.  B. 

Amweg.   Fred  J. 

Anderson     &     Co., 
W.   W. 

Beach     &     Heffer- 
nan. 

Beck,  John  E. 

Beetham,    A.    H. 

Bergren      &      Son, 
Louis   G. 

Biller,   John 

Bluxome   &   Co. 

Bosworth,     P.      H. 

BOyd,  Kerr  &  Mc- 
Lean 

Brandt   &    Stevens 

Braunton   Bros. 

Brutcher  &  Serna 

Caine,   Tlios.    W. 

Caldwell   &  Son 

Carlson,   Elmer 

Casty,   John 

Cobby.    J.   W. 

Cole,    P.    J.       _  ,, 

Collman     &     CoU- 
man    Co. 

Commary   -  Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.    A-  _ 

Day's  Sons,  T.H_ 

Farquharson,   D.B. 

Fee,   Grant 

Ferrolite   Co. 

Flnlayson,   M.    M. 

Flaherty  &  Ogle 

Fletcher,   James  P. 

Foster-Vogt    Co. 

Garden    Co.,  Frank 
M. 

Giniey,   Ed. 

Glaze,    Robert 

Gleeson,   James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing,  B.   R_ ^^ 

Hamerton    &    Son, 
Wm.    C. 

Hamilton.   Peter 

Hansen.  C.  W. 

Healing,  George 

He  aly  -  Tibbltts 
Constr.   Co. 

Heaphy,  J.  J. 

Heckenroth  & 

Schell  ^   ,, 

Hennings.  Adolr 

Hemminga,    W.   L. 

Hennlng,    W.   H. 

Hill.   J.   A. 

Holt,   O.   C. 

Johanson,    J.    u^ric 

Johnson,    Joel 

Jones.  Fred  C. 

Klenck,    F.    J. 

Klyce.    Harvey    A. 

Koenig.  C.  J.  U. 

Kohn.    Alfred 

Koenig,    L.    B.    G. 

Ki-ess,   S.   B. 

Kuykendall,    J.    O 

Lange      &      Berg 
Strom 

Lansing.  Frank  P. 

Larsen      &   Larsen 

Linden,   William 

Lindgren   Co. 

Lindsay,    Chas.    M. 

Lynch.    P.    J. 
MacMillen.     R.S.K. 
MacDonald    & 

Kahn 
Mager    Brothers 
Martin.    William 
Masow     &     Morri- 
son 
McClenahan  & 

Co.,    T.    W. 
McLean.    Nell 
Mltrovlch.    J.    1. 
Moore     Bld»     Co, 
C   P. 


Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

I* 

McLeran  &  Peter- 
son 
McMullin     -     Von 

Voorhles    Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neldick.   Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson   &  Pers- 

son 
•Pratt,   J.  J. 
Quinn,   P.   P. 
Ransome  Concrete 

Co. 
Rednall,  W.   W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandl.    F. 
Rush  ton,   C.   A. 
Sauer,    Ad.am 
Saywell,    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
"Stockholm    &    Al- 

lyn 
Strehlow,     Freese 

&    Peterson. 
Taylor  &  Goericke 
Terrill,     W.     A.     ic 

C.    C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

Trost,    Robert 
Van    Sant-Hough- 

ton    Company 
Vezina,  L.  N. 
Walker,    G    H.     & 

Seth 
Ward  &  Goodwin 
Wendeiring,   J. 
Witzelberger,   J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright,    G.    A.» 
Wright,  Chas 
•Honorary  Mem. 
Architectural   Tron 

Works. 
Erode  Iron   Works 
Eureka      Wire      & 

Iron  Works 
Hillard    &    Co.,    C 

J- 

Keil    Iron    Works 

Leutholdt    &Co.,  M 

Monarch  Iron 

Works 

Michel   &  Pfeffer 

Sartorius   Co. 

P  a  1  a  t  i  n  a  Iron 
Works 

St.  Francis  Orn. 
Iron    Works 

Tlalston  Iron 

Works 

Vulcan    Iron    Wks, 

Western  Iron  Wks 

West  Const  Wire 
&  Iron   Works 

Arch.  Sheet  Metal 
■Works. 

S.  F.  Metal  Stamp- 
ing  &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 

Carnegie  Brick  & 
Pottery    Co. 

Clark    &    Sons,    N. 

Diamond    Brick  Co 

Oladding  •  Mc- 
B«an  Co. 


McNear       B  r  1  c,k' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 
Art  CeiltnKB. 
Berger  Mfg.   Co. 

Art  GIa«s. 

Grossllcht  &  Din- 
nlene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

ArtUtIc       Piaster 

Decorations. 

Benkman,    Ed.     G. 
Banner    Thoodore 
Larson.  O.   F. 
Lipp  &  Co..  L  P. 
Co. 

Asbestos  Materials 

Johns  -  Alanville 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asphalt  &  Bitum- 
inous  Paving. 

Nugent,    Robinson 

Attorneys. 

Aitken   &   Aitken 
Perkins,   Geo.    R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray    Co. 
Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.  C. 
Boiler*. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co- 
Western    Asbestos 

Magnesia    Co. 

Qonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Gijyett    &    Co.,    R. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Hughes,   Chas.   T. 

Kohlberg,  A.   M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schweinhard,  G. 
W. 

Webster  Co..  Per- 
cy V. 

Brick    Contractors 

Anderson    &    Ral- 

ney 
Ai«z«nd«r,    Robt 


iieaKie,  ^.   A. 
Buckley,   Jos. 
Collin,   Jean 
Drake,    H.    L. 
Finnila,   M.  A. 
Gilbertsen,    L. 
Hogberg    &    Lud- 

wig 
John.  F.  A. 
Koldenstrodt,   P. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davles 

Drick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 


Bulldlne  Materials 

Alsen's       Portland 
Cement  Co. 

Baker    &     Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.     Bldg.     Mate- 
rial  Co. 

Cal.    Pottery      Co., 
Inc. 

City    Supply   Co. 

Carnegie    Brick    & 
and    Company. 

Cow'll    Lime     and 
Cement   Co.,    H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding      -      Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerin  &  Co.,  J.  S. 

Hollcway       E  x  p. 
Metal    Lath    Co. 

Holmes       Distrib- 
uting Co. 

Johns    -    Manville 
Co.,    H.    W. 

Jorgensen   &  Co.,C 

Klnnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,  Adolph 

Pac.    Bldg.    Mate- 
rials   Co. 

Pac.    Portland    Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

iRoman    Co.,    C. 

Ryan,    George 

S     F.       Lime    Co. 

i^hannon,   M.   T. 

.Simon-Fout    Brick 
Co. 

Standard   Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta <fe  Pot'ry  Wks 

Stoner,   O.    W. 

Waterhouije  & 

Price  Co. 

Western    Asbestos 
Magnesia   Co. 

Western    Builders' 
Supply   Co. 

Western    Develop- 
ment   Syndicate. 

Western     Lime     & 
Cement  Co. 

Whlttler  -  Coburn 

Co. 
Woods      &      Hud- 
dart 


Cura  I'lle  Co. 

Architects'    Card 
File   Co. 


Cement    Dealers. 

Alsen's      Portland 

Cement    Co. 
City   Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  s. 
Lennon    Co.,    J.    E. 
Lilley   gr  Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western    Lime    & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes,    H.   J. 

Clay  Products. 

Cal  Brick  C®. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
Gneccov    M.   H. 
Hansen     &    -Tohn- 

son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co.,  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelll,    John 
Nllson  &  Arras 
New     Bra     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Rasmussen.    A. 
Ribonl,   Henry 
Schlosser,    Max 
Schmidt   &   Son,   J. 
sundberg,   A. 
Spargo,    John 
Thomas    &   Sands 
Westerlund,    J.    V. 
Zimmerman,  L.  M. 
Concrete       Macliy. 
Bacon   &   Co.,   E.  R 

Road   Machy.   Co 
Lansing  Co. 
Ljlvermore        Co., 

Norman    B. 

Contractors' 

Eqnipmenv. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,   Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     "Works. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln   &  Roberts. 
Crown      Cornice 

Works 
Cronaa.  Wm. 


17 

Elii»   biieet    Metal 

Works 
Guilfoy  Cor.   "WTis. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hiibernla    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern      •      Sheet 

Metal    Works 
Morrison    &    Co. 
U.  S.   Metal  Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil   Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teria-l     Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Proofing, 

Brickley,    P.    J. 
Fox,   John   L. 
Keene  Co.,R.  E.  G. 
Religle    &     Jamel- 

son 
Taylor.   L.    A- 
Whlttler  -  Coburn 

Comimny. 


Door    Opener    mna 
Closer. 

RIschmuller.     Geo. 

Kleetrta    Fixture*. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Blectric  Wiring  A 
Eauipment. 

American  Elect. 
Eng.   Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks    &    Folt© 

Kirsten,  W.   H. 

Lauder,  H.  I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elec.    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.   A.    E.    B. 

Rochdale    Elec. Co 

Schimetschek.    M. 

Turner    Co..    The 

Vitt    Elec.    Co. 

Weldenthal  -  Gos- 
llner    Elec.    Cr,. 

Welcl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Emon   Eleva- 
tor Co. 

Kstlmator. 

Dillon,    B. 


u 
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Morser.    E.    J. 
Peteroon,   P.   O. 
Prlddle,    Arthur 
Walker,     J.     M. 
Church 

Floora,      CuiiiponI- 
tion. 

ArtoUth     Mfgr.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co.,    J.    E. 
Flbrestone    & 

Roofing    Co. 
Flahertv    R.    &.    P. 

Co.,    R.    H. 
Malott    &  Peterson 

Fl«*ra,    Hor«]vT««d 

Hardwood   lut.    Co 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 

GaIv«Blz«d       IroB. 

Bak*r    &    Hamil- 
ton 
Berger    Mfg.    Co. 
G«a  Fixture. 

Day    Co.,     Thomas 

Gaa    Heating    Sya- 
tema.. 

|R«  a  t  o  r  System 
Gas     Hfeatlng  Co 

G«,'«oIlae   Tmnka    A 
Pumpa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Gla^a     A     Glaxlng. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fullar    Co.,    W.    P. 

Grosallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MiMlon  Plate  & 
Window  Glaas 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

■chwarz  A  Gott- 
lUb 

Branick,    J.    P. 
Carlln   Bros. 
CasMiretto,     John 
Dsvlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
Glorjl    Co.,    G. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
►lule    Co.,    E.    M. 
Lennorv   Co.,    J,    E. 
L^ffler,    Fred 
McGltncliey  A 

Mo  n  oh  an 
Montagu*  Co.,  P. 
Q'Day  Co.,  Dan'l 
O'Donnell.  Philip 
Powars.  Chas.  J. 
ilbley    Grading    & 

Teaming-    Co. 
Btar  Con.  Co. 
Wriirht   Cr       J.    H 

Urtmlt*      CurblDK. 

Graham        Granite 

Co. 
L«»d    Granite    Co., 

W. 
Paclflo  Granite  Co. 
Tronoff,  .Tohn 

Bav    D^vel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassnretto,       John 

City  Supply  Co. 

Itandard  Crushed 
Rock   Co. 

Sfnr  Contracting 
Company. 

gtone  Co..  F.  B.  * 
A.    T^ 

Har<lTT*»il  Deal- 
ers. 

Inlaid     Floor    Co. 

Hardwood  Inta- 
rlor    Co 

Union  Floor  Co. 


Wood  Lumbar  Co., 

E.  K. 

Ud'vi-are,    Dealera.. 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons. 

F.  G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smltli    Co.,    p.    A. 

Heatluc   A    Venti- 
lating^. 

Atlas    Heating    & 

Ventilating   Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    c. 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum    &   Otter 
Snook       &      Co , 

Fred    W. 
Torrid    Zone    Fur- 
nace  Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

House     MoTera     A 
Ralaera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.AT. 

Holstlns:     Engi- 
neer. 

Le  Clair,  S.   D. 

Inlaid     Floom. 

Hardwood        Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.    Floor    Sand- 
ing  Co. 

Interlocking      Tile 
Zllocka. 

California       Denl- 
son   Block   Co. 
Iron   Foundry. 

Stelger      ft      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker    &    Hamil- 
ton 

Dawson   &   Noyes 

Judson    Mfg.    Co. 

Pacific  Coast  Stael 
Company. 

Trussed     Concrefte 
Steel     Company, 

Woods  &  Huddart 

Iren   Works. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllard   Co.,   C.   J. 
Keil    Iron    Works 
Michel    &    Pfeflfer 
Monarch        Iron 

Works 
Pacific    Iron    Wks. 
Pacific    Structural 

Iron    Works. 
Ralston  Iron 

Works 
9.   F.   Iron  Works 
Sartorius   Co. 
9>clhraeder'8       Iron 

Works 
Stelger      A      Kerr 

Stove     &    Foun- 
dry Co. 
Vulcan    Iron    WTts. 
West    Coast    Wire 

A  Iron  Works 
W  e  SI  t  e  r  n      Iron 

Works 

Jolat     HanK«ra     A 
Poat    Capa. 

Falls   Mfg.   Co. 

Pac.  Rldg.  Mate- 
rials  Co. 

Roman   Co.,   C. 

Waterhouse  & 

Price    Co. 

i  Western  BldTS. 
Supply    Co. 

I.athera,  Wood  A 
Metal. 

Rnlzke,    Robt. 

Edwards,    C.    H. 

Hsvden,    Fred 

Kaiser,    Jos. 

McABee.    B.   T. 

Raymond.   Wm.    H. 

Snell,    Ralph    U 


Lilfflitlns:    Flxtorea 

Day   Co.,   Thomas 
Mohiiite  Co. 

Lime      A      Plaster 
Dealera. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

iPaciflc  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealera. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Excelsior  Rad- 

•      wood    Co. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
HiggJns     Lumter 

Co.,  J.  B. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley,   — 
Olson      -      Mahony 

Lumber    Co. 
Peterson,   ID.  T 
Pope  &  Talbot 
Relnhart    Mill       A 

I..umber  Co. 
Ryan,    Georr* 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    F*    Lumber 

Oo. 
S.    F.   Lumber  Co. 
Schouten  ft  Co.,  J. 

W. 
Sunset  Lumbor  Co. 
Tlermanft  Beronlo 
Van    Arsdale-Har- 

ris  Lumber  Co. 
Wilson    Bros.ft  Co. 
Wood  Lumber  Co., 

F     IC 
Wright,     Jr.,    Wna. 

Masnealte    Fl**r» 

Artollth     Mfg.    Co. 

Bender    R.ftP.    Co. 

Dwan    ft   Co..   J.  a. 

Flbrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

C.oodmanson,    A.  K 

MaBott  ft  Peter- 
son 

Watsonlte    Co. 

Mantela,     Tllea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   ft   Otter 
Peerless    Agencies 

Co. 

Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gnecco,    M.    H. 
Grassi   &   Co.,   P. 
Mission       Coiiorete 

*   Mosnic   Wks. 
Mission  Marble 

Works. 
Mtisto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

ftConrretp    Co 
Teltz.    Francis   E. 
Tomagnlnl    &    Co., 

G. 
Vermont       Marble 

Co 

Metal    I.Bfh. 

Atlantic        F  I  r  fc  - 

proofing   Co. 
Berger  Mfg.   Co. 
HolToway       Mietal 

LAth    Company. 


Waterhouse  & 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamplns 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  Public. 

Duncan,    A.    M. 

OUa    and    Greaaea. 

Standard  Oil  Co. 
Union    Oil    Co. 

Ornainentnl     I'las- 
terlDK. 

Benkman,     Ed.     G 

Binner,    Theodore 
Larson,   O.    F. 
Llpp  ft  Co.,  J.  F 

Painters   aud  De* 
orators. 

Baker   Co.,    W.   T. 

Bell,  Wm.  J. 

Bernstein,     Wm. 

Blum.    Louis 

Brown,  J.   L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlin,   J.   J. 

Copnlok,    T.    W. 

Da  hi,  T.  H. 

Donovan,   V.    J. 

Hansen,     Elbing  A 
Johnson,    C. 
Kissel,    Isidor 

Miller,    L. 
Miller,   J.    A. 
MoCubbin,    James 
Manning,    John 
Neal,   L.  J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
Itudorman,   I. 
Simon   Neilson    Co. 
Smith,  J.  S. 
Sovlg.    C.    B. 
Trost,    C.    R. 
Walk,    Mayer 
Wagner,  Fred 
Wagner   Bros. 
Zellnsky,   R. 

Palnta,  Olla   Varn- 
lakea.  BMc. 

Clfcrk   ft    Dickson 
Cohn   ft   Co.,    Mar- 
lon   D. 
Fuller   Co.,    W.    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt    &   Lambert 
Wnhlttler  -   Coburn 
Co. 

Patent      Cblmncya. 

Clawson  Co.,  L.  E. 
Dre.sser  -  McDon- 
Hughe-o.   H.    J. 

Pile      Drlvtn«c. 

Lamburth,    C.     E. 

Pacing    Brick, 

Cal   Brick    Co. 


Planing   Mllln. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders*        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    MIT. 
Emonuel,    L     &E 

(Inc.) 
Empire        Planing 

Mill 
Hart    &    Burmels- 

ter 
Hermann.    A. 
Herrlng-a   Mill 
Holden    -    Deuprey 

Co. 
Lorden      Mill      Co.. 

J.   P. 
Main    St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

ft   Planing   Mill 
Rya^n,    Ooorffo 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  ft  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plaaterera. 

Bosch.    Herman 
Bradleyft  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   &   Will- 
iams 
Connel   Co.,    J     E. 
Daly,  J.   H. 
Duthle,    Chas. 
Gllmour.    W.  G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
-VlacGruer    &    Co. 
Mellon,    Thos. 
Modlca,  S. 
Mowat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova    Bros. 
Wagner,   James  A. 
Plumbing  and  Gas 
Fitting. 

Band,  S.   W. 
Bernard.  Geo.  F 
Dunn,   Nell   H. 
Goss.    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook       &      Co 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson  A  Co.,W. 

Plumbers   Suppllea 

Kinney  Co.,  R.  W 
Merk-Lallv    Co. 
Mueller    Mfg.    Co., 

H. 
Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 


Radiators. 

American  Radia- 
tor Co. 

Railway   Materlala 

Orenstein  -  Ar- 
thur Koppel   Co. 

Lamburth,    C.    E. 

RooSng,  Gravel  A 
Compoaltlon.) 

Bender  Roofing  & 
Paving   Co. 

Cantley  &  Co.,  J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R.  E.  G. 

Lawson  Rooting 
Co. 

Lewis,   W.   S. 

Malott    ftPeterson 

Rapheld       Roofing 

Samuel    Co..    H.    D 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kooflng     (Slate     A 
Tlle.> 

Graham.  R    Q. 

i^i.ut,  n.  J. 

^'>iltn      lOrt       A 
Flbrestone    ft 
Rooflnv  Oo. 


Rooflng    Materials. 

Johns    -    Manvllle 

Co.,  H.  W. 
Paraffine  Paint  Co 
Waterhouse  ft 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler  -  Coburn 

Ca 

Sand,   Gravel,   Etc. 

Bay   Develop.   Co. 

Cal.  Building  Ma- 
Material    Co. 

McMullln   Bros 

Stone  Co.,  E.  B  ft 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Cbuiea. 

Bill   &   Jacobsen 
Sand  Blaatlng. 

McDermott,    W. 

Sheet    Metal    Wko. 

Anisler  Sheet 
Metal   Works 

Appman  Cornice 
\\  orks 

Atlas  Heating  ft 
Ventilating  Wks 

Metal  Works 

Comyns  &  Jjygren 

Cronan,  Wm. 

Crown  Cornlco 
vVorks 

Elite  Sheet  Metal 
Works 

Forderer  Cornlco 
^  orks 

G„&    M.    Shoot 

^  Metal    Works. 

^ullfoy        Cornlco 

Hlbernia  Shoot 
Metal    Works 

Hughes.   H.   J. 

yeal  Cornlco  Wks 

Korell  ft  Co.,  J.  a. 

Modern  Sheet  Met- 
al Works. 

Morrison  ft  Co 

a  F.  Metal  Stam- 
Ing  ft   Corr-   Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Wektern  Fumaco 
A   Cornloo  Co. 

Sldeiralk       Lights. 

Jackson   Co.,    P  H 
Dwan  ft  Co..  J."  HJ. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Builders. 

Bishop    ft    Peralno 
Boiler,  John 
Jacobsen,   J. 
Porier,  W.  F 
Stewart.  J.   K. 

Stationery. 

Foster  ft  Short 

Wright,   J.    H. 

„     steel    Bars. 

Baker  &  Hamil- 
ton 

Dawson   ft   Noyes 

Woods  ft  Hud- 
dart. 


Pacific        Coast 

Steel    Co. 
Soule    Co. 

Steel    Erector. 
ocheuer,    Fred    C 
Pioneer    Con.    Co 
Williams        Con- 
struction   Co. 
store  r>onta 
rCawneer   Mfg.   Co. 
U.    S.    .Metal    Prod- 
ucts   Co. 
Structural         Steel 

Contractors. 
Central    Iron    Wks 
Dyer   Bros, 
•ludson    Mfg.    Oo 
Pacific    Structural 
_  Iron    Works 
Pac.   Rolling  Mills 
Schraeder's       Iron 

Works. 
S.    F.    Iron    Works 
VN  estern   Iron  Sup- 
ply Co. 

StOTOO. 

Mangrum     ft  Ottor 
Stolgor  A   Korr 


II 
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9tT«ct«iral        Stoel 
Contractora. 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Survey  •!•• 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetheroll,    Chas  E 

Teamlns    &    Grad. 

Branlck.  J.  P. 
Blanchlni,   Q. 


Federal      Transfer 

&   Draylng   Co. 
Carlln     iBros. 
Devencenzl    &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylng   Co. 
Harbor         View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.   E. 
Leffler,  Fred 
MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,   J.   H. 

Tlllns. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  (fe  Otte» 
Peerless  Agenclf- 
CO. 

Vaeiniii' 

Bill    &    Ja. ■..».- 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens    Co., Frank 

A. 


Hyde    Henry    C. 
United     Elec     Co. 

Wall    Heds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  "Works. 

Wltltewashins 

Brickley,    P.    J. 
Reigle  &  Jameison 
Taylor,    L.    A. 

Vt'iadow    Cleaning. 

American   Window 
Cleanins    Co. 

W'lndoTTs.    Patent. 

Simplex      Window 
Co. 


r 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 
180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS. 
orPoifiBnt     H     Maundrell  Financial   Secretary,    S.    A.    D.    Schenck. 

V  c|ipresld?nt.^E"  X^Brandon.  ^fo'JklS'^B^'  n' i.i^^fl'""^- 

Treasurer.   C.   W.   Withington.  Doorkeeper.    B.    R.    Wolcott. 

Secretary,   R.   J.   H.   Forbes. 


H.    Maundrell 
E.   J.   Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 
R.   A.   Chlsholm 
Robert   Dewar 
Alexander    Mennle 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


BdEMBEBS. 


Architectural    Iron 
W^orka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kell    Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woiks. 
Hlllard,   C.   J.   Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'■•hoenlx    Iron  Wks 
Alston  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
icnrader  Trrv 

Works. 
6i.     Francis     Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove    A     iToun- 

dTy    Co. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Withington.  C.  W. 


Art  Glass. 

Ingerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Klolber 

Bonds. 

Costello,   J.   T. 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire  State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
fitkiu.  u.    A. 
Guyett&Co.,    R.    G. 
Hlllman   A  Son.J.R 
Jones,   Edward   M. 
LAwton,   A.   F. 
Lloyd    &    Spengler 
MacMeans,    H.    V. 
Pacinc   Coast    Sas- 

ualty    Co. 
Perley,   A.   E. 
Smith,    Leo   J. 
UnUvted       States 

Metal    Hroducts 

Co. 
United      States 

Fidelity        a  n  4 

Ouarantr   Co. 


Brick  una  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    & 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
MeNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Building    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Co. 

J.   B.  Lennon. 

Johns-Manville   Co 

Pacific    Bldg.    Ma- 
terial  Co. 

Pacific   Relinlng   & 
Roofing    Co. 

Parrott    &    Co. 

Parafline   Paint   Co 

Pratt    Building    & 
Material    Co. 

United   MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldr?" 

Supply   Co. 


Cement     Dealers 

Balfour.  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L 

Mever,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^^tanda^d  Portland 
Cempnt   Co. 

Clay   Products. 

Cal  Brick  Co. 
Stanqulst.  Edward 


Concrete. 

Chase,    bilas    A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster   &   Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,  C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualetti.  J. 

Petersen,   H.  L. 

Sartorio,    Charles 

Stanqutst    I'i 

Forbes 

Zimmerman.   L.   M. 

Concrete       Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractors   A 
Builders. 

Allen,    aH^.    M. 
Anderson,    W.   W. 
.Arthur,   L. 
Boring,    F.    H. 
Born  &  Sor,  S.  A. 
Brady,   C.   A. 
Braunton  Bros. 
Burdick,    Wm.    A. 
Caldwell   &   Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh,    Thos. 

A. 
Chisholm,     R.     A. 
Cobby,   J.   W, 
Coburn,  I.  W.,  Inc. 
Concannoii,    W.    N. 
Conrad,   H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  F. 
Dewar,  R.  .&  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Pahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardiser,     Plorent. 
Greig,   Robt. 
Hansbrough    Bros. 
Healey     -     Tibblts 

Con   Co. 
Hinson,  L.   A. 
Hill,    J.    A. 
Holm   K'   Son. 
How^kins,    A. 
Ingerson.   C.    A. 
Jacks,  H. 
Jones,    Paul 
Jones.    W.    G. 
Kent.   R.   H. 
Knowles   <%•   Relch- 

l<^v. 
Lelter,      E.      T.      * 

Sons. 
Lynch.  M.  C. 


Masow  &  Morrison 

Mathews    Con,    Co. 

Mathles,  H.   C. 

McBain,  J. 

McKllllcan,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,   Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    Joh'i. 

Smith,  J.  W.  &  Son 

Spence,    A.   T. 

Stockholm  &  W- 
lyn. 

Terrlll,   Q.   C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corulce  Works. 

.•\msler,   C.   S. 
Berger  Mfg.   Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Child- 

Conlin,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   WTcs. 

Contr&ctlnK 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &   Dennis 
Raymond.  'W.   H. 
Curbing,      Granite. 
McLenegan,     S.     B. 

Damp   Proofers. 

Brickley,    P.    J. 
Reigle   &    Jamison 

Door   Openers. 

Rischmuller,   Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Worki. 


Central  Electric 
Co. 

City   Electxlc    Co. 

De    Lew,    M.    A. 

Decker  Electric  Co 

Globe  Elec.  Co. 

Levy    Elec.    Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.    L.    A. 

U.    S.   Metal   Prod- 

uct.s    Co. 

Floor  Sanding 
Inlaid  Floor  Co. 
Pacific    Floor 

Sanding   Co. 
GrlU    W^ork. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co..  A. 
Sartorius  Co. 
Withington,  C.  W. 
Gen.      Contractors. 
Andrus,    R.    C. 
Brigham,    H.    B. 
Brockhage,  Foley 

&   Green 
Caldwell   &  Co. 
Cereghino    &    Son, 

Louis 
Currie  &  Carrie 
Dempniak    Bros. 
Parquiiaraon,    D.  B 
Fluth,  J. 

Frasier   &   Frasler 
Graham,    D.    E. 
Griflnth.     Wm. 
Hannah,    J.    D. 
'Hannah    &    Co.  J.S. 
Hayes,    W.   W. 
Jack.son.    A. 
Kuykendall,    J.    O. 
Malley,    Ed'ward. 
Matthies,     HenTy 
Peacock.    .Tohn 
Schnebly,     H  o  s  t- 

trawser    &    Ped- 

grift 
Glass   and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Colien,    I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller.  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Gradluff    A    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,   S.   J. 

Greenwalt,    C.    J. 

McCIuro,    H.    N. 

Wllhelm,   A.   H. 

Wilkie  Co.,   A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

MoLenegan.     S.     B. 

Granite. 

Bradburv,  Thos. 
Cal.  Granite  Co. 
De   Lano   cS:   Sons. 

I.    L. 
Hunt,  A.   T. 
Raymond     Granite 

Co. 

HnrdT^-are. 

Joost  Bros. 
FCruse,   J.   H. 
L»orenz,      ScJhffae'i' 

&   Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific       Gas     and 

Electric     Co. 

Heating    A    Venti 
lating. 

Burnham  Plumb- 
ing &  Heating, 
Inc. 

Cronan,   Wm. 

Mangrum    &    Otter 

Montague,  W.  W. 
Sc  Co. 


House     Moving     A 
Raising. 

Blume  Confg  Oo. 
Pearson,    IC.    K. 
Sullivan.    D.    J.&T, 

lalald   Floors. 
Hardwood       Int«. 

rlor   Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding  Co. 

Iron  Works. 

Lorenz.      Schffawp 

&  Co. 
Michaels    A    Pf«f. 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iro» 

"Works. 
Joist     Hangers     « 

Post  Caps. 

Kortlck  -  Falls 

Mfg  Co. 
Lilley   &   Thurston 

Co. 
Lorenz  Schaffer  & 

Co. 
A'estern    Bulldtrs* 

Supply    Co. 

Kawneer  Systeia 
Store    Fronts. 

Falls    Mfg.    Co. 
Lilley  &  Thurston 
Co. 

Light    and    Povrer 

City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 

i.Ime,    Cement,  Kt« 

Acme  Cement 
Plaster    Co. 

.Arden    Plaster   Co. 

Cowell  f^Ime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  te 
Cement  Co. 

Lennon,    Jas.    E. 

Lucas.    W.    E. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter  Co 

S.    P.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material     Cc. 

Western  Llmo  8t 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Christenson-  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  ]  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &   Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

tvood.) 

Dieckmann    &    Co. 

Howard,  E.  ,A.  & 
f .... 

Niehaus,  Ed.  F.  & 
Co. 

White    Bros. 

S.    F.    Lumber    Co. 
Machinery. 

Harron,  Rlckard 
&  MeCon*. 
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Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beck.    A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &Son 
Campbell     Bros. 
Carr.    .T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale,   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog"berg     &     Lud 

wig 
Larsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.    W. 
Murray     &     Mow  ■ 

bray. 
Mulcahy    Bros. 
Nasrel,  W.  L. 
O'Connor,   J.  J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlngrose,     R.fXrSon 
Scott,    W.   S. 
Walker.    P.    J. 
Watscn,    Sage 
Watson,    Sidney 
W'.iltney  &  Davles 
Wilson,    James    A. 
Wypant,    J.    H. 

Mnrble. 
American      Marble 

&   Mosaic  Co. 
Columbia     Marble 

Co. 
^rassl.    Peter.    Co. 
Sunt,  Andrew  T. 
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Malno,   F.  L.  &  Co. 
Musto  &   Sons,  Jos 
Keenan  Co. 
Vermont       Mtrble 
Co. 

Mantels,    TUes 
Grates. 

Ginsberg&Co.,  S. 
Holloway  Ex- 

panded Metal 
Co. 
Klrwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless    Aiiencles 

Metal     Furrlns     & 
I^athlngr. 

Hollow  ay  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

National  Lathing 
and    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Mefal  AVIndow 
Works. 

Dwan.  J.  E. 

U.    P.    Metal   Prod- 
uct.'^   Co. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic   Co. 

Malno.  F.  L.  &  Co. 
Office  Fixtures. 

Bateman,    Wm. 

Forbes   &    Son,A.J. 

Fink  &  Schlndler 
Co. 

Slmmen,    John 

Ornamental 
Plasterers 

Larson,   O.   F. 
Woods,  J.  P. 
Painters. 

Daniels.    Gus   V. 
Donovan,   V.   J. 
Eraser,   J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 


Maundrell,    H. 

f?park,    J.    H.    , 

Neal.  L  J 

Paint    Barner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 

Paints,     Oils.     Ktc. 

Bass     -     H  e  u  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss,    P.   N. 
Maundrell,    H. 
Pacirtc     Refining  & 

Roofing 
Parafflne    Paint  Co 
Whlttler  -  Coburn 

Co 

Patent     Chlnineys. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 

paving  Brick. 

Cal  Brick  Co. 
Planlni;   Mills. 

Anderson   Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.    Mllllns   Co. 

Blklng'ton       & 

Hucke 
Herring    MllUInc) 
Kendall,   A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      k 

Lumber    Co. 
Pacific   Mfg.   Co. 
Reinhart     Lumber 

&    Planing     Mill 

Co. 
Reilly,  P.   F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Matto     Plan- 
ing   Mill. 
Searle    &    Hayman 


Plasterers. 

Blnner,    Theo. 

BradlBvV   &    ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,  D.   Ross. 

Crlchton,    J.    L. 

Cogblan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,   R.   L. 

Floodberg  &  Mc- 
Caffery. 

Eraser,   Simon 

Gregg   &   Clute 

Gllmour,    Wm.    G. 

.lacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf    A. 

Lyde'n   &   Bickel 

MacGruer    &    Co. 

Mennle.    Alex. 

MrCleod,   J.   C. 

Morehouse.   C.   C. 

O'Kane   &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   F. 

Plaster     of     Paris. 

Xt-phi    Plaster    Co. 

Plumbing     &     Gas 
Flttlns. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr..  Co 

Gilley-Schmld    Co. 

Levy,   M. 

Looney.  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  Co.,   The 

Real  Estate. 

Williamson    Co.,H. 
Wittman   ■    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Cc 


RlKsrers. 

Blume       Co.itract- 

ing   Co. 
Pioneer  Const.  Co. 

Crashed  novs.. 

Holland,   J.   P. 

S.  P.  Bay  Imp.  Co. 

Stone,    E.    B.&A.L. 

RoollBir     Composi- 
tion. 

Artolith     Mfg.    Co 

Bender,  J.  w., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkln  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  ^ 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  s.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     Jonn 

Holland,  J.   P. 

Sanitary   Floorlna:. 

Artolith     Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       bights. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  BnllderN. 

Bishop.    Wm.    T. 

.Stewart,   J.   K. 

Roof   RepalrlnK   A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel        Rollins 
Doors. 

Pacific     Building 
Material  Co. 

U.    S.    Metal   Prod- 
ucts   Co. 

Stone   Contractors. 

De    Lano    6t    Sons, 

I.    L. 
Blan>.hard,    W.    W. 
Hunt,   Andrew   T. 
McGilvray       Store 

Co. 
Raymond    Granite 

Co. 
Stone     Quarries. 
Keystone    Sand  Co 
Raymond    Crranlte 

Co. 

TeainlUK- 

Dillon,   D. 

Eureka      Teaming 
Co. 

Holland,   J.   P. 

McClure,   H.   N. 

Monarch    Teamin 
Co. 

McLenegan,  S    1 
Terra  Cotta. 

Clark   &   Sons,   N. 

G'addlng,    McBean 
&   Co. 

S  t  e  Ig  e  r       Terr* 
Cotta  Co. 
Tlllne. 

Artolith     Mfg.    Co. 
Ventllaton*. 

U.    S.    Metal    Prod- 
ucts   Co. 

Waterhouse    & 

Price    Co. 

WblteTraitliera. 

Relgle    &    Jamison 
Brick  ley,    P.    J. 
^VIre  Works. 


& 


Acme      Iron      and 
Wire   Works. 

Eureka      Wire 

Iron    Works. 

Water  Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


C 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

Payable  in  advance 


1  year 

2  years 
5  years 


$3.00 

5.00 

10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed : ; 
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.  years  and  I 


Street  and  No.. 

City .__ 

State     • 


i 


15    Cents    Pep    Copy 
$3.00    Pep    Yeap 


I'libliNbod      every      AVednesday 
Fifteenth  Year  No.  8. 


PnbUcatlon    Office 
5(!0  MlMlon   St. 


San  Francisco   Cal,  February  '24,  1915.  Telephone*  »on|ia« 


2371 
2372 


Simplex  Window^s 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 
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Combinaiion 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

Td  Your  Hot  Water 
Problem, 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Suoc«*s*rs  t*  JOHN  WOOD  MFC.  CO. 
21S-21  Paolllo  BIdg.    447-49  E.  3rd  St.    331 -SS*  Cyprass  St. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


T*Uph«n«  Market  1935 


Fin*  and  Sanitary 
PLUMBING 


Frank  J.  Klimm 

PLUMBER 


221  OAK  STREET 


B«l.  Gouah  and  Octavia 


ICISCO,  CAL. 


Telephone  Franklin  4130 


Y.  FIIJPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  >ou  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  r.;fu  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St.,  Oakland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF     HOTEL.    Geary     nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY   HALL.    San   FranclBC* 

Wright,    Rushford    ft    Cahlll,    Architect* 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


„ ;.. ... 

V,    ■'      f'V' 

KAH.N     BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey.    Archltect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with    o 
Imperial 


GERMAN    HOUSE.    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work   treated  with  Imperial  Water  Proofing  fer 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 


BUILDING  AND  ENGINEERING  NEWS 


JAMES  CAHILL  &  CO. 


Incorporated 

DEALERSIN' 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IV/Ianufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&S-84  1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Addrass  me  by  phons  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  S94  I 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


F*tione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
==AND   TILES= 

Fire    Sets,    Andirons, 
F^ender   Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE.  Mui*««r 
R*iid*ac«  Phone,  0«kl»nd  4M1 


8s»aasa«BaB«*555! 
■  <a«aa»»»»aa»s«»i 
■■I 


YOUR    BREAKFAST 

how   was   it   cooked   this   morning? 

And    your    dinner    last    nigrht? 

And   all   the   meals   at  your  home? 
Don't    be    satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping:     the   fire 
going    all    day    whether    you     are    using    It    or    not. 

COOK  ■w'lTH  gas: 

Highest  heat  efficiency.  No  Fuel  consumption  ex- 
cept when  cooking.  No  coal  nor  ashes  to  handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE3     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience.    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSTEM 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility  Gas  Generator  Co. 

Tcl.    Uousrins    2400   or    Garfield    2957. 
340  Sansome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.    RISCHMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 


BiTir.niNr,  and  engineering  news 


Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  g'o  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,  or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALC  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Ciuhion  Check,  working   automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  chan(:e 

In  ordering,  give  aize  ol  Door;  also  projedion  of  Casing  (if  any) 
ever  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  fnce  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdal  ■  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 
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New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Healer  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sts. 
Phone  SUTTER  5025 


San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.'  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Pacific  Building  iViateriais  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"I'aschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Wcl.slv  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear."  Steel  Rolling  Doors  and 
Shutters. 

"Dririte''  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash^For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety   Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoeni.v"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  OfTice  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building   Papers,   Deadening   Felts,   etc., 
of  all  kinds. 
"All-Metal"  Doors,  Windows  and  Trim. 


"Laquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb   and   Corner 
bar. 

"Graphilatum"   for   Roofs. 
"Herringbone"   Expanded   Steel  and   Ingot 
Iron    Latb. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"WTialebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's''  Mortar  Color  Pulps. 

"Cabot's"   Creosote   Shingle   Stains. 

"Cabot's"  Cement  and  Brick  W^aterproof- 
ing  Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-te.v"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Kubber-Mica"    Ready   Roofing. 

The  Ruboi-oid  Roofing. 

"Rextile"    Rubber    Shingles. 

"Diamond"  Ball  bearing  Door  Hangers. 

".Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

W'ood    rolling    doors   and    partitions. 

Venitian   Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  (b  PRICE  CO. 

THE  LILLEY  O  THURSTON  CO. 


Tel.  Kearny  3323 
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Editorial  Comment 

Building  stati.atics  for  the  month  of 
.lanuary  show  a  decrease  over  the 
same  month  of  last  year.  Reports 
made  to  the  American  Contractor, 
Chicago,  representing  about  75  cities 
shows  a  decrease  of  some  25  per  cent 
over  the  same  month  of  last  year., 
There  has  been  an  entire  revolution  in 
the  world's  business.  The  whole  world 
is  at  war  and  the  dire  necessities  of 
such  a  titanic  conflict  has  upset  the 
regular  order  of  business.  In  the  rural 
communities  and  the  places  that  are 
profiting  most  by  the  demands  of  war 
the  same  conditions  prevail.  And  al- 
together the  record  of  the  cities  of  the 
Pacific  Coast  is  about  as  good  as  any 
that  are  reported.  The  following  table 
gives  the  complete  record,  as  reported: 
January,     January, 

City  1915.  1914. 

Akron      $  52,635      $       138,150 

Albany      340,290  149.065 

Atlanta     273.796  322,965 

Baltimore     480,095  1,796,351 

Bcrltcley     83,750  59,750 

Birmingham      ...  72,178  250,230 

Bridgeport     98,110  127,295 

Buffalo     381,000  536.000 

Cedar    Rapids     ..  168.000  384,650 

Chattanooga     ...  29,142  55,170 

Chicago     4,327,900  4,784.300 

Cincinnati      451.350  580.910 

Cleveland     1.116.080  1,298.620 

Columbus     85,100  178,740 

Dallas      140.005  727.635 

Dayton      30,000  84,785 

Denver      177,635  229.320 

Detroit          1,217,290  2,629,260 

Duluth      90,155  237,610 

East    Orange     ...  87,121  84,358 

Evansville     69.050  70,236 

Fort    Wayne     ...  35,100  35,350 

Grand    Rapids    ..  SO. 072  341,240 

Harrisburg     7,575  28,750 

Hartford      139.265  191,750 

Indianapolis      ...  266,907  481,850 

Kansas    City     ...  387,880  884,265 

Ivincoln      70.135  76,150 

I,o«    .\nKeles     860.360  1,182,246 

Louisville      277,420  217,250 

Manchester      18.317  78,445 

Memphis     101.953  361,390 

Milwaukee     203,649  471,858 

Minneapolis      485.100  504,505 

Montclair      80.861  19,612 

Nashville     56.037  102,269 

Newark      339.803  350,806 

New    Haven    132,155  264,320 

New    Orleans    ...  146,909  204,051 
New    York    City — 

Manhattan     ...  8,164,716  4,419,142 

Bronx      2,108.668  1.410.252 

Brooklyn      1.373.095  2,265,125 

Queens     736.321  1,151,709 

Richmond     149,356  80,514 

Total      12.532,156  9,326,742 

Oaiiland      291.859  257,786 

Oklahoma     l'6,55!i  in,!)55 


Omaha     

165,075 

180,440 
128,807 

I'asudcna 

74,779 

Paterson     

73,895 

29,941 

Peoria     

17,600 

182,200 
1,247,985 

Philadelphia     .  . 

910,805 

Pittsburgh     .  . . 

465,461 

1,171,037 

Portland      

372,690 

444,675 

Richmond     

159,840 

233,534 

Rochester     .... 

246,717 

354,320 

Salt    Lake    City. 

85,650 

121.850 

San    Antonio    ... 

91,330 

317,865 

San     It'ranciMCO. 

.      1,284,898 

1,928.563 

San    Diego    

288,895 

257,786 

San    .lo.<*e     

24,156 

24,713 

St.    Joseph    

12,380 

48,500 

St.     Louis     

.      1,094,673 

854,122 

St.    Paul     

699,258 

514,312 

'Schenectady     .  . 

827,650 

36.105 

Scranton      

38,170 

101,925 

Seattle      

408,585 

1,206,580 

Shreveport 

46,326 

184,500 

Sioux    City    .  .  .  . 

24.950 

75,125 

.Spokane      

92.185 

34,045 

.Springfield,     111. 

69,400 

29,410 

Stockton      

24.040 

221,425 

Syracuse     

219,715 

107.365 

Tacoina      

59,598 

109.103 

Toledo     

537,297 

234,894 

Topeka     

18,270 

63,010 

Troy     

100  014 

19,345 
43,600 

Utica,    N.    Y 

109.905 

Washington     ... 

470,328 

461,760 

A\'ilkes-Barre     . 

34,634 

103,109 

\N'orcester     .... 

77,276 

530,184 

Total      

.$35,487,253 

$41,528,725 

The  San  Francisco  Chronicle  com- 
ments upon  the  legal  advice  that  is 
being  given  the  advisory  committee  of 
the  Board  of  Supervisors  on  the  water 
question  when  a  number  of  private 
citizens  have  got  a  case  to  the  Supreme 
Court  and  a  decision  rendered  com- 
pelling the  Spring  Valley  Water  Co. 
to  furnish  an  adequate  supply  of  water 
to  eight  blocks  in  the  Richmond  Dis- 
trict. The  comment  is  certainly  per- 
tinent to  the  question  of  adequate  ser- 
vice and  the  manner  in  which  the  City 
Attorney's  office  has  handled  the  situa- 
tion. No  importunity  could  induce  the 
City's  legal  adviser  to  bring  such  a 
suit,  yet  at  the  instance  of  a  few 
private  citizens  a  suit  has  been 
brought  that  the  Supreme  Court  has 
decided  in  their  favor. 

So  also  in  the  telephone  merger. 
Nothing  has  ever  been  done  or  is  ever 
likely  to  be  done  to  enforce  the  city's 
rights  in  the  matter.  Nor  does  the 
Chronicle  or  any  other  newspaper  take 
up  the  matter  or  insist  that  better 
service    be   rendered. 

What  private  interest  the  Chronicle 
may  have  in  the  matter  does  not  ap- 
pear. But  it  seems  to  be  anxious  that 
the  railroad  commission  take  charge 
of  the  regulation  of  the  public  ser- 
vice corporations.  This  is  certainly  a 
change  from  its  old  stand. 
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THE  GAS  EIVGIIVE  AMD  ITS  USES. 


|{>     \\ .    li.    KdnionHon.* 


From    the    Isolated    Plant. 


.Suppu.--f  \\  t-  Iju^iii  at  il't-  beginning 
and  take  a  hurried  grlance  at  the  theo- 
retical  side  of   the  gas  engine. 

The  unit  horsepower  is  the  work  re- 
quired to  raise  a  weight  of  33,000 
pounds  one  foot  high  in  one  minute, 
and  this  amount  of  energy  applied  for 
one  hour  is  one  horsepower  hour. 
While  this  is  well  known  to  almost 
everyone,  I  find  the  electrical  K.  W. 
not  quite  so  clear  in  the  minds  of 
many  gas  men,  though  convertible 
into  similar  terms  of  pounds,  feet  and 
minutes.  Being  of  more  modern  con- 
ception, it  is  defined  in  terms  more 
conveniently  applied  to  every-day 
practice.  It  is  the  product  of  the  dif- 
ference of  potential  expressed  in  volts 
(equivalent  to  pressure)multiplied  by 
the  quantity  of  current  flowing  in  the 
circuit,  divided  by  1,000.  the  prefix  kilo 
(thousand)  making  it  more  convenient 
to  handle  the  large  quantities,  the 
base  unit  being  the  watt.  When  we 
say  "one  kilowatt"  we  mean  a  certain 
load  applied,  and  if  we  add  "hour," 
we  mean  that  this  energy  of  1  K.  W. 
strength  has  been  delivered  continu- 
ously for  one  hour.  One  H.  P.  hour 
is  equal  to  about  three-quarters  of  a 
K.  W.  hour.  However,  due  to  losses 
in  converting  mechanical  power  into 
electrical  power,  1  indicated  H.  P.  ap- 
plied will  deliver  a  little  over  60  per 
cent  of  a  K.   W.   to   the   switchboard. 

Power  is  heat  converted  into  me- 
chanical energy-.  A  quantity  of  gas 
with  a  proper  proportion  of  oxygen  or 
air,  if  exploded  in  a  closed  chamber, 
exerts  a  pressure  much  lower  than  is 
popularly  suppo.«ed:  so  low,  in  fact, 
that  the  early  gas  engines  using  the 
gas  at  atmospheric  pressure  of  about 
50  pounds  per  square  inch,  a  mean  ef- 
fective pressure  of  about  9  pounds,  and 
consequently  developed  very  little 
power.  It  was  found,  however 
(credited  to  Dr.  Otto),  that  by  com- 
pressing the  charge  of  gas  in  air  be- 
fore it  was  ignited,  a  more  powerful 
explosion  would  result,  and  conse- 
quently more  power  and  greater 
economy.  This  led  to  the  adoption  of 
the  Otto  cycle,  on  which  principle  the 
majority  of  our  modern  engines  are 
built. 

-All  modern  engines  are  based  on  the 
principle  of  compression.  For  various 
reasons  this  compression  pressure  is 
different  in  different  engines,  accord- 
ing to  the  fuel  they  are  built  for  or 
the  service  for  which  they  are  to  be 
used.  Gasses  high  in  hydrogen  spon- 
taneously ignite  if  compression  is  car- 
ried to  too  high  a  '  point,  while  in 
using  natural  gas  containing  practi- 
cally no  hydrogen  the  compression 
can  be  carried  much  higher.  With  th.i 
weaker  gases,  such  as  producer  arid 
blast  furnace,  it  is  necessary  to  go 
even  higher  in  order  to  secure  com- 
plete combustion,  economy  and  relia- 
ble   operation. 

There  are  various  kinds  of  valves 
and  valve  gears  in  use.  In  some  small 
engines  the  inlet  valves  are  opened  by 
suction,  while  in  others  all  valves  are 
operated    mechanically.      All      modern 


luui -c\  tU-  ciimius  ii.'^f  poppt-l  \alve.s 
for  inlet  and  exhaust,  though  in  some 
hit  and  miss  engines  the  exhaust  pres- 
sure is  relieved  by  a  port  uncovered 
by  the  piston.  Various  modifications 
of  the  piston  port  idea  are  used  in  two- 
cycle    engines. 

There  are  two  common  forms  of 
governors  designed  as  hit  and  miss, 
and  throttling.  Hit  and  miss  govern- 
ors ai-e  operated  by  a  weight  or  pen- 
dulum which,  swinging  with  the 
strokes  of  the  engine,  acts  on  the  inlet 
valve  in  such  a  way  as  to  allow  the 
engine  to  take  full  charge  until  it 
comes  up  to  a  certain  speed,  and  then 
cutting  off  the  gas  altogether,  allows 
to  work  to  slow  the  engine  down  until 
it  reaches  a  certain  speed,  when  it 
commences  to  take  explosive  charges 
again.  This  causes  quite  a  variation 
in  speed.  The  throttling  governor  en- 
gine explodes  each  charge,  but  varies 
the  force  of  the  explosion  by  limiting 
the  amount  of  ga.>  admitted  to  the 
cylinder.  This  throttling  produces 
three  governing  effects.  It  produces 
a  partial  vacuum,  determines  the  com- 
pression pressure,  and  limits  the 
amount  of  gas  to  the  cylinder.  Most 
engines  are  provided  with  water 
jackets  to  prevent  the  walls  of  the 
c.vlinder  getting  so  hot  as  to  interfere 
with    lubiication. 

Two  systems  of  ignition  are  in  com- 
mon use  on  modern  engines — the 
make  and  break  system  and  the  jump 
spark  system.  With  the  make  and 
break  system,  a  choke  or  spark  coil  is 
put  in  circuit  with  the  igniter  whose 
points  are  brought  in  contact  by  me- 
chanical means.  The  igniter  points 
are  then  separated  and  a  current  of 
high  voltage  is  pioduced  across  the 
break  by  means  ot  the  induction  in 
the  spark  coil.  In  the  jump  spark 
system,  current  is  delivered  to  the 
coarse  wire  winding  of  an  induction 
coil  by  means  of  a  device  called  a 
timei-  mechanically  operated  by  the 
engine.  This  produces  a  current  of 
sufficient  voltage  in  the  fine  or  sec- 
ondary winding  to  jump  across  the 
points   of  a   spark   plug  In   the  cylinder. 

For  electric  lighting  and  in  cases 
wheie  a  stead.v  turning  niom«mt  is  es- 
sential, several  cylinders  are  arranged 
to  operate  upon  the  same  crank  shaft: 
sometimes  as  many  as  six  cylinders 
are  used.  For  running  alternateing 
current  generators  in  parallel,  the 
multi-cylinder  principle  is  essential. 
Due  to  the  heat  of  the  explosion  and 
the  dilficrilty  of  cooling  the  piston,  the 
size  of  thf  cylinder  of  the  single  act- 
ing t.vpe  ongine  is  limited  to  about  Itl 
or  ISi  inches,  and  it  is  very  difficult  to 
build  this  type  of  <-ngine  3n  sizes 
greater  than  90  H.  P.  per  cylinder. 
However,  where  more  power  is  re- 
quired in  a  single  unit,  other  princi- 
ples, both  mechanical  and  theoretical, 
are    emploo'ed. 

When  the  Otto  c.vcle  is  iiseil.  largo 
fnginos  are  built  with  hoi  izont;!! 
(louble-ac  ting  cylinders,  wlilh'  the 
large.<4l  ^ri'tical  t*ngines  for  n'arine 
work  are  Ituilt  on  the  Diesel  principle, 
\vhich    c( Insists    of    injecting    henvj^    oil 


into  liie  cylinder  cuiiiainiriK  air  com- 
pressed to  a  high  pressure  with  con.se- 
quent  high  temperature.  Ignition  is 
spontaneous,  the  oil  burning  through- 
out practically  the  length  of  the  stroke 
making  a  much  more  even  turning 
pressure  on  the  shaft  and  permitting 
the  use  of  much  larger  piston  diam- 
eters. In  a  recently  published  article 
it  is  stated  that  2,300  H.  P.  per  cylin- 
der is  obtained  by  this  method,  which 
makes  15,000  H.  P.  possible  in  one  en- 
gine. Such  engines  are  now  being 
built  for  marine  purposes  in  Europe. 
As  yet  very  little  progress  has  beea 
made  with  the  gas  turbine,  but  much 
is    to    be    hoped    for    along    those    lines. 

Gas  engines  use  various  fuels — city 
or  natural  gas,  keiosene,  gasoline, 
producer  gas  and  heavy  oil.  They 
also  utilize  the  waste  products  from 
blast  furnaces,  as  will  be  shown  later. 
While  the  steam  engine  is  fundamen- 
tally very  wasteful,  very  often  the 
waste  largely  found  in  the  exhaust 
steam  becomes  a  valuable  asset.  It  is 
also  a  very  simple  matter  to  use  the 
exhaust  products  of  gas  engines;  this 
is  coming  more  and  more  into  prac- 
tice and  now  some  very  creditable  in- 
.-^tallations   can    be    seen. 

In  selecting  an  engine  for  a  partic- 
iilai-  use,  the  kind  of  an  engine  to  be 
installed  depends  largely  on  the  serv- 
ice for  which  it  is  to  be  used.  It  may 
be  used  primarily  for  power  and  a 
small  electric  generator  may  be  belted 
from  it  for  furnishing  electric  lights 
in  those  few  places  where  gas  is  not 
applicable.  In  cases  where  motor 
drives  are  installed,  it  can  be  direct 
connected  to  electric  generators  ot 
either    alternating   or   direct    current. 

The  determination  of  the  size  of  the 
engine  is  always  a  matter  for  careful 
consideration.  Where  machinery  is 
driven  by  a  belt  from  a  main  shaft 
the  power  which  a  belt  of  that  size 
will  transmit  at  the  speed  at  which  it 
runs  is  often  a  good  index  to  the 
power  requirements  and  by  careful 
observation  and  experience  a  very 
good  idea  of  the  horsepower  trans- 
mitted by  a  belt  can  be  obtained. 
Where  motors  are  installed,  electrical 
instruments  can  be  applied  to  the 
.service  and  an  accu.-ate  determination 
arrived  at.  Where  a  steam  engine  is 
in  use,  indicator  cards  taken  at  fre- 
quent intervals  and  carefully  com- 
puted are  found  to  De  sufficiently  ac- 
curate. Where  machinery  installed 
in  one  location  is  to  be  moved  to  an- 
other or  where  comparisons  are  made 
with  other  plants  using  about  the 
same  amount  of  power,  very  careful 
thought  must  be  given  to  the  prob- 
lem. Where  the  data  must  be  ob- 
tained entirely  from  plans,  an  experi- 
enced consulting  engineer  should  pass 
on  it.  The  customer's  idea  of  his 
power  requirements  Is  frequently  very 
imreliable.  fortunately  it  Is  generally 
high. 

Kach  prime  mover  has  Its  field:  there 
are  loads  suitable  for  gas  engines, 
those  which  can  better  bi-  handled  by 
steam,  and  intermittent  loads  with 
high  peaks  are  frequently  handled  best 
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by  electric  service.  For  instance, 
where  the  only  requirements  for  pow- 
er are  for  electric  elevators,  unless 
the  usage  is  almost  continuou.'^,  steam 
or  gras  engines  do  not  apply.  Where 
elevator  power  is  furnished  by  belts, 
the  case  is  a  little  better  and  hydraul- 
ic elevators  are  frequently  served 
very  economically  by  gas  power. 
Where  there  is  a  lig-htlng  load  in  con- 
nection with  an  elevator  load,  or 
where  other  power  is  used,  the  case 
is  entirely  different  and  gas  engines 
are   generally   applicable. 

For  picture  theatres,  department 
.stores  or  places  where  24-hour  serv- 
ice is  to  be  maintained,  spare  capac- 
ity should  be  installed;  this  in  the 
form  of  a  spare  engine  or  storage  bat- 
tery. Where  a  small  amount  of  light 
is  required,  for  overtime  work,  and 
whei'e  gas  does  not  apply,  a  small 
capacity  service  can  be  obtained  from 
the  central  station.  Generally  com- 
bination  fixtures   are   the   thing. 

In  securing  gas  engine  business  the 
investment  seems  to  be  the  greatest 
detriment,  and  since  no  one  can  guar- 
antee the  operating  cost  of  a  plant 
where  the  load  and  other  conditions 
are  not  known,  it  is  necessary  to  show 
a  good  saving  in  order  to  interest  the 
prospect.  A  very  good  way  of  In- 
teresting a  prospect  is  by  a  compara- 
tive statement  of  the  cost  of  gas,  elec- 
tricity and  steam  power.  It  is  always 
wise  to  investigate  first,  before  mak- 
ing any  statement.  It  is  also  most  es- 
.sentlal  to  get  the  customer's  interest 
in  the  opei'atlng  costs  at  the  start. 
For  this  reason  it  would  not  be  wise 
to  guarantee  the  cost  of  operating, 
even  though  it  were  possible,  and 
here,  as  in  all  other  business  relations, 
co-operation  Is  most  essential.  Let 
the  customer  understand  that  the  sav- 
ing depends  very  largely  upon  his  ef- 
forts in  connection  with  youi'S,  both  In 
the  installing  and  later  in  the  running. 

There  is,  of  course,  a  minimum  cost 
for  operating  each  size  engine,  and 
\vhen  the  present  cost  is  found  to  be 
very  low,  a  careful  study  must  be 
made,  as  a  large  engine  installed  un- 
der such  circumstanees  may  even  show 
a  loss.  Roughly,  the  saving  in  oper- 
ating expenses  may  be  from  one-third 
to  two-thirds  the  cost  of  other  forms 
of  power. 

The  cost  of  power  is  roughly  divid- 
ed into  four  parts — Fuel,  Labor,  Sup- 
plies and  Repairs,  and  Fixed  Costs. 
Of  these  items  the  first  is  easily  de- 
termined. Labor  must  be  considered 
carefully.  In  case  of  a  steam  plant, 
either  a  fireman  is  required  or  all  of 
the  engineer's  time  is  required  in  tne 
engine  and  fire  rooms.  With  gas  en- 
gines a  portion  of  the  man's  time  can 
be  applied  to  other  work.  In  a  large 
installation  using  electric  appliances, 
an  electrician  is  generally  employed 
and  an  engineer  can  be  found  who  is 
competent  both  to  run  the  gas  engine 
and  to  act  as  the  regular  electrician. 
In  small  installations  served  by  elec- 
tric service  it  is  generally  found  that 
a  man  is  required  during  six  months 
of  the  year,  anyway,  to  fire  the  heat- 
ing apparatus,  and  the  man  can  b^f 
utilized  for  running  the  gas  engine. 
The  Supplies  and  Repairs  are  by  far 
the  smallest  iteins.  In  small  plans 
they  are  almost  negligible:  in  large 
plants  they  are  a  very  small  percent- 
age of  the  total  cost  of  opeiation.  An 
old   way   of    figuring   pupplie.s   and   re- 


pairs was  to  estimate  them  in  the 
neighborhood  of  2  per  cent  of  the  cost 
of  the  installation.  Where  engines  are 
running  at  a  good  load  factor  on  a  10- 
hour  schedule,  this  is  probobly  not 
too    low. 

The  cost  of  heating  generally  enters 
into  any  power  argument,  and  is 
where  the  steam  man  has  his  strongest 
talking  hold.  As  a  matter  of  fact, 
careful  investigation  of  office  build- 
ings, stores,  etc.,  se«ins  to  show  that 
about  half  of  the  coal  used  for  heating 
is  fired  from  6  to  9  a.  m.,  at  which 
time  there  is  very  little  lighting  or 
power  used,  and  consequently  very 
little  exhaust  steam  available. 
Throughout  the  daylight  hours  most 
of  the  heating  must  be  furnished  by 
live  steam,  and  only  for  an  hour  or  two 
at  night  is  there  a  sufficient  amount 
of   exhaust   to  be   o(    real   value. 

The  gas  engine  will  supply  a  certain 
amount  of  heat  for  heating  purposes, 
but  high  efficiency  means  little  waste 
and  as  the  heating  is  all  done  by 
waste,  naturally  there  is  not  so  much 
available  from  a  gas  engine.  There 
are  several  excellent  types  of  heaters 
and  one  has  recently  come  to  my  no- 
tice which  is  claimed  to  deliver  to  the 
heating  system  18  per-  cent  of  the  total 
heat  of  the  gas  used  by  the  gas  en- 
gine. This  is  applicable  to  steam  or 
hot  water  systems,  and  seems  to  be  a 
veiy  carefully  worked  out  device. 

There  is  not  much  variation  in  heat- 
ing from  season  to  season,  for  in  spite 
of  the  seeming  difference  in  winters 
the  heating  requireirtents  seem  to  be 
about  alike.  It  is  somewhat  dlfflcuU 
to  get  at  the  cost  of  heating,  since  so 
many  factors  enter  into  it.  For  In- 
stance, a  building  which  is  liberally 
supplied  with  radiators  will  use  much 
less  coal  per  square  foot  of  heating 
surface  than  one  differ-ently  planned. 
Also  the  use  to  which  the  building  is 
put  has  much  to  do  with  it.  In  fact, 
the  subject  of  heating  is  so  large  and 
the  factors  so  variable  that  it  is  be- 
yond the  scope  of  a  talk  like  this.  It 
is  Kuflficient,  however,  to  say  that  the 
value  of  exhaust  steam  for  heating  is 
generally  greatly  over-estimated,  and 
plants  equipped  wfth  gas  engines 
have  demonstrated  this  beyond  a  rea- 
sonable doubt. 

Engines  may  be  divided  into  two 
types — vertical  and  horizontal.  Large 
engines  of  either  kind  should  always 
be  placed  on  stable  foundations,  pre- 
ferably in  the  ba-'-jment  or  ground 
floor.  Where  is  is  necessary  to  in- 
stall engines  on  the  upper  floor  of 
buildings  for  small  manufacturing 
purposes,  there  is  little  to  choose  be- 
tween the  vertical  and  horizontal 
types,  since  the  stresses  on  the  build- 
ing with  the  horizontal  engine  tend 
to  shake  the  floor  up  and  down,  and 
those  from  the  vertical  engine  tend  to 
shake  it  laterally. 

It  has  always  been  supposed  that 
where  speed  requirements  were  not 
very  .severe,  and  in  cases  where  loads 
were  widely  variable,  a  hit  and  miss 
engine  would  show  a  much  better 
economy  than  throttling  engine.  How- 
ever, the  writer  has  taken  pains  to  in- 
vestigate this  and  finds  that  there 
seem.o  to  be  little  excuse  for  the  hit 
and  miss  type  of  engine,  on  the 
ground  of  economy,  though  it  is  prob- 
ably somewhat  cheaper  to  build.  The 
economics  down  to  half  load  are  prac- 
tically   the   same,    and   from   half   load 


to  quarter  load  there  is  very  little  dif- 
ference, so  that  throttling  engines  can 
be  used  to  advantage  in  almost  all 
cases.  However,  the  hit  and  miss  en- 
gine is  probably  a  little  simpler  ma- 
chine  to  manage   and   understand. 

The  durability  of  a  gas  engine  is 
practically  unknown.  There  are  en- 
gines now  operating  in  Boston  which 
have  been  operating  for  thirty-five 
yeai-s.  These  engines  have  become 
ob.solete  in  design,  of  course,  but  they 
are  not  by  any  means  worn  out.  We 
were  recently  offered  a  second-hand 
engine  which  has  been  rebuilt  after 
running  fifteen  years  in  the  power 
house  of  one  of  the  large  gas  engine 
builders.  While  certain  makes  of  en- 
gines have  not  proven  very  durable, 
they  are  very  few  in  number.  The 
majority  of  them  are  easily  good  for 
fifteen    years'    regular    operation. 

The  efficiency  in  rvery-day  practice 
of  a  gas  engine,  if  it  is  properly  cared 
for-,  is  very  near  that  guaranteed  by 
the  makers;  if  not  properly  cared  for, 
just   the   reverse   is   tiue. 

An  engine  should  not  be  overloaded 
and  for  regular  operation  a  7'5  per  cent 
load  factor  is  about  as  high  as  is  con- 
sistent with  good  practice,  durability 
and  leliable  operation.  An  engine 
may  be  said  to  be  overloaded  when 
taking  the  hit  and  miss  type,  the 
misses  are  very  few.  say  one  in  twelve 
or  more.  By  holding  the  pendulum  so 
that  it  cannot  miss,  and  observing  the 
time  which  the  engines  takes  to  speed 
up,  a  good  idea  of  the  reserve  pow^er 
in  it  can  be  obtained.  Holding  the 
governor  of  a  throttling  engine  wide 
open  and  observing  the  increase  In 
speed  is  also  a  good  way  of  estimating 
the  reserve  power  in  it.  The  above 
cases,  of  course,  assume  that  the  en- 
gine is  in  good  condition,  valves  tight 
and  properly  timed.  A  heavy  pound- 
ing which  does  not  seem  to  respond  to 
the  usual  treatment  of  taking  up  the 
bearings,  indicates  overload  due  to  the 
piesence  of  pre-ignition.  Oftentimes 
the  water  in  the  tank  getting  very  hot, 
say  18  to  200  degrees,  indicates  a 
heavy  load.  Heavily  loaded  engines 
are  not  a  good  thing  for  either  the 
company  or  the  user. 


*Address  by  Mr.  Wm.  H.  Edmonson, 
Consulting  Engineer  of  the  Boston 
Consolidated  Gas  Co.,  presented  be- 
fore the  New  England  section  of  the 
N.   C.   G.   A. 


ELECTROPLATIXG     MIRRORS. 


A  new  method  if  silvering  mirrors 
consists  of  depositing  the  metal  on  the 
glass  by  means  of  a  high  potential 
electric  current.  A  plate  of  metal  is 
placed  against  the  glass;  this  is  laid 
flat  on  a  table,  and  the  air  above  it 
is  exhausted  to  a  high  degree  of  va- 
cuum. Then  a  small  quantity  of  hy- 
drogen gas  is  introduced,  and  the  cur- 
rent is  turned  on  through  a  negative 
pole  attached  to  the  metal  plate.  In 
thirty  seconds  the  glass  has  been  sil- 
vered. 


WASHINGTON,  D.  C— The  house  has 
appropriated  $366,000  for  the  Umatilla 
reclamation  project,  $:177,000  for  the 
Klamath  project;  $.')!. 000  Okanogan 
( Wa.shington)     project,     and     $1,250,000 

for  the  Yakima  project. 
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APARTMENT  HOUSES. 


SAX    FiiANCISCO — Apartiui'tit    house, 

2  story  and  base,  frame.  Cost  not 
stated.  Architect,  Albert  Schroepfer, 
Foxcroft  Bldg-.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  7th  avenue  near  I  street,  and 
has  been  designed  to  contain  stores 
on  the  first  floor  and  a  number  of  two 
and  three  room  suites  on  the  upper 
floor.  Interior  finish  will  be  of  pine 
and  redwood.  All  apartments  will 
have  wall  beds  and  private  bath 
rooms.  Tile  wainscot  will  be  used  in 
the  baths.  A  hot  water  system  is  In- 
cluded in  the  work.  Exterior  of  the 
building  will  be  covered  with  shiplap 
and  rustic.  Plans  are  complete  and 
figures   are   being   taken. 

SAN    FKANCISOO — Apartment    house, 

3  story  and  base,  frame,  $10,000.  Ar- 
chitect, C.  O.  Clausen,  Phelan  Bldg.,  S. 
F.  Owner,  C.  O.  Clausen.  The  build- 
ing will  be  erected  on  the  east  side  of 
Langton  street  north  of  Harrison,  and 
will  cover  an  area  of  25  by  59  feet. 
There  will  be  a  total  of  ten  suites  of 
two  and  three  rooms.  All  suites  will 
have  private  baths  and  wall  beds.  In- 
terior finish  will  be  of  pine  and  red- 
wood. There  will  be  tile  wainscot 
in  the  bath  rooms.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
Materials  are  now   being  purchased. 

SAN    FRANCISCO — Apartment    house, 

4  story  and  base.  Class  C  construc- 
tion, $25,000.  Architect,  Albert  Schroep- 
fer, I-'oxcroft  Rldg.,  S.  F.  Owner's 
name  withheld.  The  building  has  been 
designed  to  contain  a  number  of  two 
and  three  rooms  apartments,  all  of 
which  will  have  wall  beds  and  pri- 
vate bath  rooms.  Interiors  will  be 
finished  in  pine,  redwood  and  elm. 
Some  hardwood  floors  will  be  used. 
There  will  be  steam  heat,  an  automatic 
elevator,  and  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile  with 
composition  floors.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance 
and  lobby.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 
for  at  once. 

MODESTO,  STANISLAUS  CO.,  CAL.— 
Apartment  house,  2  story  and  base, 
frame,  $20,000.  Architect,  Charles  C. 
Frye,  20  Montgomery  street,  S.  F. 
Owner's  name  withheld.  The  building 
will  cover  an  area  of  SO  by  100  feet 
and  has  been  designed  to  contain  six- 
teen suites  of  two.  thi'ee  and  .  four 
rooms.  There  will  bo  wall  beds  and 
private  bath  rooms.  Interiors  will  be 
finished  in  pine  and  redwood.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  A 
large  office  and  lobby  will  occupy  the 
ground  lloor.  Extt  rtor  of  the  building 
will  be  rovorod  with  oonieiil  plaster  on 
mttnl  lath.  Plans  are  now  being  pre- 
pared. 


SEATTLE,  WASH.     —     Apartment 

house,  4  and  5  story  and  base,  brick 
and  concrete.  $105,000.  Architect,  J.  O. 
Taft,  233  4  10th  avenue.  North  Seattle. 
Owners,  Woodmen  of  the  World.  The 
building  will  be  erected  at  the  south- 
east corner  of  Pine  and  Minor  avenue, 
covering  an  area  of  113  by  125  feet. 
There  will  be  five  stores  on  each  of  the 
street  frontages.  Upper  floors  will 
contain  a  total  of  seventy-two  suites 
of  two  and  three  rooms.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  rooms  and  hailo. 
There  will  be  steam  heat,  elevator 
service,  a  vacuum  cleaning  plant  and 
hot  water  supply.  Patent  store  fronts 
are  specified.  All  apartments  will 
have  wall  beds.  Bath  rooms  will  be 
finished  in  tile.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
will  be  called  for  shortly. 

SAN  FRANCISCO— Apartment  house, 
4  story  and  base.  Class  C  construc- 
tion, $50,000.  Architect,  A.  W.  Bur- 
gi-en,  Holbrook  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Hyde  street  near  Geary, 
and  has  been  designed  to  contain  a 
number  of  two  and  three  room  apart- 
ments with  wall  beds  and  private 
baths.  There  will  be  a  large  social 
room  and  lobby  on  the  main  floor.  In- 
terior will  be  finished  in  pine  and 
hardwood  with  some  hardwood  floors. 
Plans  provide  for  steam  heat,  elevator 
service,  a  hot  water  system  and  vacu- 
um cleaning.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Marble  and  tile  wainscot  will  be  used 
in  the  entrance.  EJxterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
nearly  complete  and  figures  will  be 
called   for   next   week. 

DOS  ANGELES,  CAL.  —  Apartment 
house,  5  story  and  base,  reinforced 
concrete,  $150,000.  Architects,  Train  & 
Williams,  Exchange  Bldg.,  L.  A.  Own- 
er, F.  R.  Kellogg,  521  Douglas  Bldg., 
L.  A.  The  building  will  be  erected  at 
the  corner  of  Orange  Grove  and  Ele- 
vado  Drive,  and  has  been  designed  to 
contain  a  total  of  196  rooms  arranged 
in  suites  of  three,  four  and  five  rooms. 
There  will  be  a  garage  covering  an 
area  of  50  by  55  feet.  Interiors  will 
be  finished  in  pine  and  hardwood  with 
haidwood  floors  in  the  principal 
rooms.  There  will  be  steam  heat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Bath  rooms 
will  bo  finished  in  tile.  Exterior  of 
the  building  will  bo  faced  with  cement 
plaster.  Plans  aro  now  being  pre- 
pared. 

LOS'  ANGELIOS,  CAL  —  .\partment 
house,  f  story  and  base,  brick.  Cost 
not  stati'd.  Architect,  Frank  M.  Tyler, 
Klack  lUdg.,  L  .\.  Owner.  Burton  G. 
.\(l;ints.  The  building  will  bo  erected 
jit  the  .southeast  corner  of  Wilmor  and 
l^igrnham  streets,  covering  an  area  of 


"'-'  by  120  feet,  and  has-been  designed 
to  contain  90  rooms.  Apartments  will 
consist  of  two,  three  and  four  rooms 
with  wall  beds  and  private  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  some  hardwood  floors. 
Plans  provide  for  steam  heat,  an  au- 
tomatic elevator  and  hot  water  sup- 
ply. Bath  rooms  will  be  finished  in 
tile.  Marble  and  tile  wainscot  will  be 
used  in  the  lobby.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared 
and  when  complete  the  woik  will  be 
done  by  Day  Labor. 

♦ 

BONDS. 


SANTA  ANA,  ORANGE  CO.,  CAL.— 
The  Board  of  Supervisors  has  sold  the 
$100,000  of  State  Highway  bonds 
bought  by  Orange  County  a  year  ago. 
The  sale  was  made  to  Perrin,  Drake 
&  Riley  on   their  bid  o  $96,414. 

The  Board  offered  for  sale  the  entire 
block  of  $200,000,  bought  by  the  coun- 
ty in  order  to  insure  the^  building  of 
the  State  Highway  through  Orange 
County.  Perrin,  Drake  &  Riley  put  in 
a  bid  for  the  $200,000  bonds  and  also 
one  for  $100,000  or  any  portion  of  the 
$200,000. 

Other  bidders  were  as  follows:  Wm. 
R.  Compton  &  Co.,  $191,180;  Wm.  R. 
Staats  Co.,  $191,357;  Byrne  &  McDon- 
nell, $191,570,  and  N.  W.  Halsey  &  Co.. 
$190,820. 

VISALIA.  TULARE  CO.,  CAL. — The 
First  National  Bank  of  VisaUa  has 
purchased  the  bonds  of  the  Drum  Val- 
ley and  Columbine  schools,  their  bids 
being  the  lai'gest.  The  bonds  of  the 
Drum  Valley  school  sold  for  $2,000, 
and  those  of  the  Columbine  school  for 
$3,500. 

POMONA,  IJJS  ANGELES  CO.,  CAL. 
- — The  City  Council  is  now  considering 
the  matter  of  calling  for  a  $25,000 
bond  election  on  April  5th.  The  pro- 
posed issue,  if  it  is  ordered,  will  be  for 
the  purpose  of  street  paving  and  storm 
drainage. 

Ten  thousand  dollars  of  the  money 
will  be  used  to  pave  San  Antonio  ave- 
nue. 

COALTNGA.  FItESNO  CO.,  CAL. — 
The  good  roads  petition  which  was 
ciiculated  by  the  Chamber  of  Com- 
merce about  a  year  ago,  calling  for  a 
bond  election  to  raise  funds  for  the 
construction  of  good  roads,  has  been 
declared    invalid. 

PANAMA  SCHOOL  DISTRICT,  KERN 
CO.,  CAL — A  bond  election  will  be 
hold  in  the  Panama  School  District  on 
March  5th,  at  which  time  the  voters 
will  decide  the  question  of  issuing 
and   selling  bonds  in   the  sum  of  $8,000. 

When  sold  the  proceeds  will  be  used 
In  the  construction  of  a  new  school 
luillding  for  the  district.  G.  W.  Parish 
and  Milo  tS.  McKee  are  the  School 
Ti'ustees. 

.MARYSVILLE.  Vl'HA  CO..  CAL— 
The  Yuba  County  Board  of  .Supervisors 
an<l  State  Treasurer  Friend  W.  Rich- 
ardson    are     dcudlockt^d     over       $40,000 
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worth  of  State  of  California  bonds  on 
which  the  County  Supervisors  made  a 
bid  last  August,  which  resultea  In 
their  having:  the  bonds  assigned  to 
them.  Since  that  time  Complitations 
have  ensued  and  the  local  officials 
have   decided   not   to   take   the   bonds. 

When  the  bid  was  itiade  by  tlie  local 
board  it  was  understood  that  the  State 
Highway  Commission  intended  to  com- 
pete the  lateral  of  the  State  Highway 
to  the  Placer  County  line,  through 
Wheatland  at  once.  Up  to  date 
nothing  has  been  done  in  this  regard, 
although  it  is  stated  that  the  High- 
way Commission  not  long  ago  an- 
nounced that  it  would  go  ahead  with 
it  despite  difflculties  which  had  been 
introduced  by  the  action  of  Placer 
County. 

Trouble  has  arisen  through  the  re- 
fusal of  the  Placer  County  Board  of 
Supervisors  to  bear  the  expense  of  the 
construction  of  a  bridge  over  the  Beftr 
Kiver.  Several  conferences,  re.sulting 
in  much  delay,  have  been  held  be- 
tween the  Placer  County  Board  and 
the  Highway  Commission.  As  far  as  is 
known  here,  the.se  conferences  have 
not  as  yet  resulted  in  any  definite  con- 
clusions. 

AUBURN,  PLACER  CO.,  CAL.  — 
Roseville's  grammar  school  bonds  in 
the  sum  of  $45,000,  which  were  sup- 
posed to  have  been  sold  by  the  Super- 
visors, have  been  refused  by  the  pros- 
pective purchasers  on  the  ground  that 
the  election  which  authorized  the 
bonds   was    invalid. 

This  is  the  second  time  the  bonds 
have  been  refused  on  this  account, 
and  it  is  understood  that  another  elec- 
tion will  be  held  before  the  bonds  can 
be    sold. 

SIERRA  MADRE,  LOS  A^IGBLES 
CO.,  CAL. — The  $12,500  school  bonds 
have  l>een  sold  and  work  on  a  new 
school  building  will  be  started  imme- 
diately. 

"lOS  ANGELES,  CAL. — Fred  For- 
rester of  the  Angeles  Mesa  subdivi- 
sion announces  that  the  site  for  the 
new  grammar  school  building  to  be 
erected  at  or  near  Third  avenue  and 
50th  street  has  been  chosen  and  that 
the   bonds   of  $40,000   have   been   sold. 

MARL\N  SCHOOL  DISTRICT,  LOS 
ANGELES  CO.,  CAL. — The  Tru.stees  of 
the  newly  formed  Marian  School  Dis- 
trict have  adopted  a  resolution  calling 
for  a  bond  election  to  raise  funds  for 
the  erection  of  a  new  school  house 
for  the  district.  It  is  thought  that  ttie 
bonds  will  be  for  $55,000.  R.  B.  Smith 
is  chairman  and  C.  Hale  is  the  Clerk 
of    the    Board   of   Trustees. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL. — The  Supervisors  have 
awarded  the  Anglo-London  and  Paris 
National  Bank  of  San  Francisco  the 
block  of  $.350,000  county  highway  road 
bonds   for   a   premium   of    $17,338. 

Torrence,  Marshall  &  Co.,  C.  W.  Mc- 
Near  &  Co.,  and  William  R.  Compton 
&  Co.  were  successful  bidders  for  the 
$150,000  hospital  bonds  with  a  pre- 
mium of  $6,225.  Eighteen  bids  in  all 
were    received. 

ANTELOPE  VALLEY  UNION  HIGH 
SCHOOL  DISTRICT,  LOS  ANGELES 
CO.,  CAL. — The  Board  of  Supervisors 
has  accepted  the  bid  of  the  Blythe- 
Witter  Co.  of  San  Francisco  for  the  5 
per  cent  $30,000  high  school  bonds  at 
par,  accrued  interest  and  premium  of 
$1.00. 
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LANCASTER,  LOS  ANGELES  CO., 
CAL. — An  election  will  be  held  March 
1st  in  the  Lancaster  School  District  to 
vote  bonds  of  $5,000  to  raise  funds  for 
the  erection  of  a  new  school  building 
and  the  purchase  of  the  necessary 
equipment. 

W.  D.  Redman  and  Minnie  Linebar- 
ger  are   the   Trustees   of   the   District. 

MIAMI,  ARIZ. — At  a  meeting  of  the 
school  board  it  was  decided  to  call  a 
special  bond  election  to  be  held  on 
March  6th,  to  vote  bonds  of  $75,000  for 
the  erection  of  a  new  school  building. 
EL  PASO,  TEXAS. — Ten  thousand 
dollars  of  school  bonds  for  the  Fabens 
school  district  (have  been  sdld  and 
money  will  be  used  in  the  construc- 
tion   of   a   new   school    building. 

The  school  trustees  will  select  an 
^architect  to  design  plans  for  the  new 
building   at    their   meeting   in   March. 

ANACONDA,  MONT. — On  a  date  yet 
to  be  selected,  the  County  Commis- 
sioners will  call  a  special  bond  elec- 
tion at  which  time  the  voters  will  de- 
cide on  the  question  of  issuing  bonds 
for  $75,000  to  raise  funds  for  the 
erection  of  a  new  city  jail.  The  esti- 
mate placed  on  the  building,  including 
steel   celss,   is  about  $85,000. 

PRE6COTT,  ARIZ. — The  Board  of 
Supervisors  of  Yavapai  County  will  re- 
ceive sealed  bids  up  to  10  a.  m.  March 
8th  for  the  purchase  of  court  house 
bonds  in  the  sum  of  $250,000.  The  pro- 
ceeds of  the  sale  will  be  used  in  the 
erection  of  a  new  court  house,  for 
Vavapai   County. 

R.  T.  Bedcher,  Henry  J.  Suder,  Harry 
W.  Heap  and  William  Stephens  are 
members  of  the  committee  in  charge  of 
the   sale. 

EL  PASO,  TEX. — A  meeting  of  tax- 
payers was  recently  held  by  school 
districts  of  Ysleta  and  Socorro  and 
recommendations  to  the  effect  that  a 
"district"  bond  issue  of  $30,000  for  the 
erection  of  a  school  building  was 
adopted. 

FLORENCE,  ORE. — Soon  after  bids 
for  the  $100,000  bonds  are  opened  by 
the  Port  of  Siuslaw  at  Florence,  Ore., 
the  extension  of  the  south  jetty  will 
be    started. 

With  the  money  secured  from  the 
above  bond  sale  this  will  make  $224,- 
000  available  for  the  work.  It  is  pro- 
posed to  construct  a  jetty  for  a  dis- 
tance of  1700  feet  and  to  continue  an- 
other   1500    feet. 

BOISE,  IDAHO. — The  members  of  the 
local  school  board  have  called  a 
special  election  to  submit  the  question 
of  issuing  bonds  of  $50,000  to  raise  the 
necessary  funds  for  the  erection  of  a 
new  school   building. 

EL  CENTRO,  IMPERIAL  CO.,  CAL. 
— A  bond  election  will  be  held  in  the 
Niland  School  District,  at  Niland,  on 
'  March  9th  to  vote  bonds  of  $15,000. 
When  sold  the  proceeds  w-ill  be  used 
in  the  building  of  a  new  school  and 
the  purchase  of  the  necessary  equip- 
ment with  which  to  complete  the 
building.  John  T.  Coleman  and  Mau- 
lice  H.  Little  are  the  trustees. 

REDONDO,  LOS  ANGELES  CO.,  CAL. 
— Ordinance  454  adopted  by  the  Board 
of  Trustees,  giving  notice  that  a'  spe- 
cial bond  election  will  be  held  on  Feb- 
luary  25th,  has  been  passed  to  print. 
Bonds  in  the  sum  of  $17,000  will  be 
voted  for  the  acquisition  and  construc- 
tion of  a  public  library  building.  W. 
A.    Anderson   is   the   City    Clerk. 


GALLATIN  SCHOOL  DISTRICT,  LOQ 
ANGELES  CO.,  CAL. — The  $15,000  bond 
issue  of  the  Gallatin  School  District* 
near  Downey,  has  been  sold  by  the 
Board  of  Supervisors  to  R.  H.  Moulton 
at  a  premium  of  $110.50.  Plans  for  the 
building  have  already  been  prepared 
by  Allison  &  Allison  of  Los  Angeles. 
CIIATSWORTH  SCHOOL  DISTRICT; 
LOS  ANGELES  CO.,  CAL.— The  $35,000 
bond  issue  of  the  Chatsworth  School 
District  have  been  sold  by  the  Board 
of  Supervisors  to  Perrin,  Drake  & 
Kiley  at  a  premium  of  $2,451.50.  Ar- 
chitects, Dennis  &  Hewitt,  619  Fay 
Building,  Los  Angeles,  have  been  com- 
missioned to  prepare  the  plans  for 
ihe  new  building,  which  will  be  of 
hi  ick   or  hollow   tile   construction. 

HUNTINGTON  BEACH,  ORANGE 
CO.,  CAL. — Bonds  in  the  sum  of  $70,- 
000  have  been  voted  for  the  erection 
of  new  school  buildings.  It  is  pro- 
posed to  erect  one  new  building  and 
an    addition    to    the    present    school. 

WATTS  CITY  SCHOOL  DISTRICT, 
LOS  ANGELES  CO.,  CAL. — The  $35,000 
bond  issue  of  the  Watts  City  School 
District  has  been  sold  by  the  Board 
of  Supervisors  to  Wm.  R.  Staats  Co. 
at    a    premium    of    $1,256. 

Tuttle  &  Angel,  Delta  Bldg.,  Los 
Angeles,  are  the  architects  commis- 
sioned to  prepare  the  plans  for  the 
new  building,  which  will  contain  in 
the  neighborhood  of  eight  or  ten 
rooms  and  will  probaby  be  of  brick 
construction. 

KINGSBURG,  FRESNO  CO.,  CAL.— 
Bonds  in  the  sum  of  $40,000  for  the 
erection  of  a  high  school  building  have 
been  voted.  The  plans  for  the  new 
structure  are  now  being  prepared  by 
Anton    .Johnson    of    Kingsburg. 

MARIAN,  SAN  BERNARDINO  CO., 
CAL. — A  special  election  will  be  called 
at  once  by  the  Board  of  School  Trus- 
tees to  vote  bonds  of  $55,000  for  the 
purchase  of  a  site  for  a  new  school 
and  the  erection  of  the  building.  R. 
1!.  Smith,  C.  F.  Hale  and  E.  A.  Brain- 
ard  are  the  trustees. 

SAN  GABRIEL,  LOS  ANGELES  CO., 
CAL. — A  number  of  property  owners 
here  are  advocating  a  special  election 
to  vote  bonds  of  $100,000  for  the  pur- 
pose of  improving  the  city  streets  of 
San    Gabriel. 

MONROVIA,  LOS  ANGELES  CO.. 
("AL. — Bonds  in  the  sum  of  $15,000  for 
street  improvements  have  been  sold  by 
the  Board  of  Trustees  to  the  Wm.  R. 
Staats  Co.   at  a  premium   of   $1,036.60. 

FULLERTON,  ORANGE  CO.,  CAL.— 
Bonds  in  the  sum  of  $36,000  have  been 
voted  for  improving  one  and  one-half 
miles   of   the.  Brea   road   in   this   city. 

HANFORD,  KINGS  CO.,  CAL.  —  A 
.special  election  to  vote  $700,000  for  the 
improvement  of  county  highways  will 
probably  be  called  in  the  near  future 
by    the    Board    of    Supervisors. 

At  the  request  of  the  Highway  Com- 
mission the  project  to  vote  bonds  in 
the  sum  of  $1,000,000  was  abandoned 
.several  months  ago  because  of  the 
financial    stringency. 

OROVILLE,  BUTTE  CO.,  CAL.— It 
has  been  announced  by  the  State 
Highway  Commission  that  every  mile 
of  the  State  Highway  through  Butte 
County  will  be  under  construction 
during  the  present  year  but  that  it 
will  be  necessary  for  the  county  to 
take  highway  bonds  as  the  work  pro- 
gresses to  the  total  amount  of  $475,- 
OOO    in    accordance    with    a     resolution 
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adopted  by  the  Supervisors  a  year  ago. 

At  that  time  the  county  bought 
$175,000  worth  of  bonds  which  were 
sold  to  a  Chico  bank  at  a  very  .small 
discount,  the  county  making  up  the 
difference. 

The  balance  was  to  have  been  taken 
up  in  two  installments  of  $150,000 
each,  but  the  Highway  Commission 
suggests  thivt  smaller  blocks  oe  taken 
as  the  work  progresses. 


BRIDGES  AND  DAMS. 

SAX  FRANCISCO  —  Steel  rolling 
doors.  Cost  not  slated.  Engineer, 
Assistant  State  Engineer  Newman, 
Ferry  Bldg.,  S.  F.  Owners,  State  of 
California.  Plans  are  complete  and 
figures  are  being  taken  for  furnishing- 
and  installing  steel  rolling  doors  in 
the  wharf  shed  on  Pier  No.  24.  Bids 
will  be  opened  on  ^rarch  4th.  Plans 
and  specifications  can  be  secured  from 
the  ofRce  of  Engineer  Newman.  Bids 
will  be  opened  by  the  State  Board  of 
Harbor   Commissioners. 

OAKLAND,  CAL. — Repairs  to  fender 
piles.  Cost  not  stated.  Engineer, 
County  Surveyor,  Oakland.  Owners, 
Alameda  County.  Plans  are  complete 
and  figures  are  now  being  taken  for 
repairs  to  the  fender  piles  on  the 
bridge  over  the  Oakland  Estuary. 
Bids  will  be  opened  by  the  Board  of 
Supervisors  on  March  8th.  Plans  and 
specifications  can  be  secured  from  the 
County    Clerk. 

SACRAMENTO,  CAL..— Ferry  work, 
$2,500.  Engineer,  County  Surveyor, 
Sacramento.  Owners,         Sacramento 

County.  Bids  opened  by  the  Supervi- 
sors for  the  work  on  the  Elkhorn 
Ferry  were  as  follows:  Jenkins  & 
Wells,  $2,678;  C.  Amncka,  $2,240;  Nunes 
Bros.,  $2,970.  All  bids  have  been  re- 
ferred to  the  Contract  Committee  for 
report. 

RICHMOND,  CONTKA  COSTA  CO., 
CAL,. — Municipal  wharf  No.  1,  timber 
pile  con.^truction.  Cost  not  stated.  En- 
gineeis.  Haviland  &  Tibbetts,  Alaska 
Commercial  Bldg.,  S.  F.  Owners,  City 
of  Richmond.  All  olds  received  on 
February  15th  for  the  construction  of 
this  wharf  have  been  rejected  and  new 
figures  will  be  called.  Duncanson-Har- 
relson  Co.,  S.  F.,  submitted  the  low 
figure  at  $118,984,  wliich  was  about 
$30,000  lower  than  the  lowest  bid  re- 
ceived on  a  former  set  of  plans.  The 
bid  was  rejected  on  the  ground  that  it 
was  presented  in  Irregular  form. 
-March  1st  has  been  set  as  the  time  for 
receiving  the  new  bids.  A  complete 
list  of  the  figures  submitted  on  Feb- 
I'uary  15th  will  be  found  under  the 
heading  of  Marin,  Contra  Costa  and 
Sonoma   Counties  in   this  issue. 

RED  BLUFF,  TEHAMA  CO.,  CAL.— 
Bridge,  steel  and  concrete.  Cost  not 
.stated.  Engineer,  County  Surveyor, 
Ited  Bluff.  Owners,  Tehama  County. 
The  Board  of  Supervisors  of  Tehama 
County  has  accepted  the  plans  and 
specifications  prepared  by  the  County 
Surveyor  for  the  construction  of  a 
steel  bridge  on  the  Henleyville  road 
in  Roard  District  No.  4.  Bids  for  this 
structure  will  probably  be  called  for 
immediately. 


CHURCHES. 


Kearny  street,  S.  F.  Owners,  St.  Ger- 
trude's Parish.  The  building  has  been 
designed  in  the  Spanish  style,  the  ex- 
terior being  faced  wrth  pressed  brick. 
There  will  be  a  large  main  auditorium 
and  Sunday  school  rooms.  Interior 
will  be  finished  in  pine  and  ornamental 
plaster.  A  central  heating  system, 
probably  steam  heat,  will  be  installed. 
There  will  be  art  glass  windows  and 
marble  wainscot.  Plans  are  complete 
and    figures   are    being   taken. 


Exterior  of  the  building  will  be  faced 
with  cement  plnster.  Plans  are  com- 
pete and  figures  are  being  taken. 


COURT    HOUSES, 


SAN  FRANCISCO— City  Hall  bronze. 
Cost  not  stated.  Architects,  Bakewell 
&  Brown,  251  Kearny  street,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  have  been  completed  and 
figures  are  now  being  called  for  on 
furnishing  and  installing  the  orna- 
mental bronze  work  in  connection  with 
the  City  Hall.  Bids  for  this  work  will 
be  opened  on  March  17th  by  the  Board 
of  Public  Works.  Plans  and  specifica- 
tions can  be  secured  from  the  City 
Department  of  Architecture,  Tempo- 
rary  City   Hall. 


FACTORIES  AXD  WAREHOUSES 


STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Church,  2  story  and  base,  brick, 
$25, 00^.      Architect.    John    J.    Foley,    46 


SAN  FRANCISCO— Factory,  2  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect,  Albert  Schroep- 
fer,  Foxcroft  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Minna  street  between  7th 
and  8th  streets.  The  building  will 
cover  a  considerable  ground  area.  The 
first  floor  will  be  of  cement.  Interior 
finish  will  be  of  pine  throughout. 
-Metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
complete   and    figures   are    being   taken. 

PORTLAND,  ORE.— Oil  plant  and 
dock,  $500,000.  Engineers,  Reitz,  Storey 
&  Duffy,  Northern  Bank  Bldg.,  Seattle. 
Owners,  Shell  Oil  Co.  of  California. 
Plans  for  the  construction  of  an  oil 
plant  to  cost  one  half  million  dollars 
to  be  located  on  the  Willamette  River 
near  the  Willamette  River  bridge,  are 
now  being  prepared  by  Engineers, 
Keitz,  Storey  &  Duffy.  The  plans  will 
call  for  a  dock,  two  large  steel  reser- 
voirs with  concrete  foundations,  hav- 
ing a  capacity  of  55,000  barrels  each, 
a  pipe   line  and  pumping  facilities,  etc. 

LOS  ANGELES,  CAL — Warehouse,  4 
story  and  base,  reinforced  concrete, 
$30,000.  Architect,  E.  P.  Parcher,  6719 
Hollywood  Boulevard,  L.  A.  Owners, 
C.  E.  Toberman  Co.  The  building  will 
be  erected  on  Highland  avenue  near 
Hollywood,  and  will  cover  an  area  of 
55  by  140  feet.  Construction  will  be 
of  reinforced  concrete  throughout. 
There  will  be  freight  and  passenger 
elevators,  a  vacuum  cleaning  system 
and  metal  window  sash  and  frames. 
Interior  finish  will  be  of  pine.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  also  provide 
for  an  automatic  sprinkler  system  and 
fireproof  vaults.  Plans  are  now  being 
prepared. 

EAST  SAN  PEDRO,  LOS  ANGELES 
CO.,  CAL. — Warehouse,  1  story,  hollow 
tile  and  frame.  Cost  not  stated.  Ar- 
chitects, Eisen  &  Son,  Wilcox  Bldg.,  L. 
A.  Owners,  Southern  California  Fish 
Co.  The  building  will  cover  an  area 
of  235  by  70  feet.  Construction  will  be 
of  frame,  hollow  tile  and  corrugated 
iron.      No    interior    finish    will   be    used, 


FLATS. 

SAN  FRANCISCO — Flats.  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owners,  C.  J.  and  W.  J.  Kee- 
nan,  northeast  corner  of  Central  ave- 
nue and  Hayes  street,  S.  F.  The  build- 
ing will  be  erected  at  the  northeast 
corner  of  California  and  20th  avenue, 
covering  an  area  of  25  by  69  feet. 
There  will  be  two  modern  flats  of  five 
and  six  rooms.  Interiors  will  be  fin- 
ished in  pine,  redwood  and  elm.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  halls. 
Theie  will  be  open  fire  places  in  the 
living  rooms.  Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  be  finished 
in  tile.  Automatic  water  heaters  will 
be'  installed.  Exterior  of  the  building 
will  be  covered  with  shiplap  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 


GARAGES. 


S.\N  FRANCISCO— Garage,  2  story 
and  base.  Class  A  construction,  $25,- 
000.  Architect,  Maxwell  G.  Bugbee, 
Lick  Bldg.  Owner,  Charles  F.  Hanlon. 
The  building  will  be  erected  at  the 
northwest  corner  of  St.  George  Place 
and  Bush  street.  The  building  has 
been  designed  for  one  of  the  largest 
and  best  appointed  commercial  ga- 
rages in  the  city,  and  will  contain 
storage  space,  a  competely  equipped 
machine  shop  and  wash  rooms.  A  ce- 
ment floor  will  be  used  on  the  first 
story.  Interior  will  be  finished  In 
pine  throughout.  There  will  be  steel 
roof  trusses  and  metal  window  sash 
and  frames.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  have  been 
taken. 

OAKLAND,  CAL. — Garage,  1  story 
and  base,  brick,  $10,000.  Architect,  F. 
D-  Voorhees,  Central  Bank  Bldg.,  Oak- 
land. Owner,  G.  VT.  Burrows.  The 
building  will  be  erected  on  Broadway 
near  Brook  street,  and  has  been  de- 
signed for  a  commercial  garage.  There 
will  be  a  cement  floor.  Interior  will 
be  finished  in  pine.  There  will  be 
storage  space  and  machine  shop. 
Special  gasoline  storage  tanks  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  \ne  work  will  be 
done   by   Day    Labor. 

Couttnots    Awarded. 

FRE^SNO,  FRESNO  CO.,  CAL. — Ga- 
rage, 1  story  and  base,  brick,  $2,750. 
Engineer,  City  Engineer,  Fresno.  Own- 
ers. City  of  Fresno.  Contractor,  A.  D. 
Wilkins,  264  Ivy  street,  Fresno.  Con- 
tract  price,   $2,750. 


GOVERNMENT  WORK  &  SUPPLIES. 


Govemnipnt   .\ir  Craft   Plant. 

The  Navy  Department  is  opposed  to 
the  proposal  that  the  government 
shall  go  into  the  manufacture  of  air 
craft,  except  on  an  experimental 
j*cale,  mainly  for  the  reason  that  it 
would  mean  a  loss  to  the  advancement 
of  aeronautical  work  in  the  discour- 
agement   of    ideas    and    results    of    prl- 


Wednesday.      Peh.      24,      1915. 

vate   invention   and   experiment.     Prep- 
arations l)ave  already   been   under  way 
for    about    two    years    looking    to    the 
design   and   construction    of   an    experi- 
mental   machine,    with    a    view    to    de- 
veloping       ultimately      the      necessary 
plans,     specifications,     and    detail       in- 
structions     lor      the      manufacture    of 
aeroplanes,     both       hulls       and       lower 
plants,    by    private    manufacturers,    in- 
cluding  shipyards,    and   by    navy   yarda 
in    an    emergency.      This    experimental 
work    includes    a    continued    series    of 
laboratory    experiments    on      a      large 
scale    at    the    navy    yard,    Washington. 
The   preliminary    work    toward    the    ex- 
perimental   construction    is    already    in 
hand,  and   it  has  been   the   intention   to 
take    up    the    manufacture    of    such    an 
experimental    aeroplane    at    the    Wash- 
ington navy  yard  plant  for  the  general 
manufacture  of  air  craft  would  require 
a   complement    of    officers    that    can    ill 
be  spared  at  the  present  time,  not  only 
because    the    Navy    has    a    very    limited 
number    of    specially    trained    designers 
in    this    class    of    work,      but      because 
such    a    plant    would    call    for    the    di- 
version    from     actual     flying    work     of 
many  of  the  most  competent  operators. 
As   stated    above,    the    establishment    of 
such  a  plant  would  tend  greatly  to  dis- 
courage the  valuable  initiative  and  re- 
sources  of   private   manufacturers,   who 
should    be    encouraged    and    stimulated 
as   a   most   valuable   asset,    not   only   in 
the   development   of   air  craft,   but  also 
for    further    output    of    such    craft    in 
quantities    in    time    of    an    emergency. 
Any  government   plant  which   could   be 
established    in    the    near    future    would 
be    entirely     inadequate     in     war     time, 
as  air  craft   would  be  required  in  large 
quantities    in    such    an    emergency.      It 
is   therefore   recomended   that   the   util- 
ization    of    existing    plants    for    aero- 
plane   work    be    confined    to    the    con- 
struction  of  one   or  more   experimental 
aeroplanes     on     the     department's     de- 
sign   at    the    navy    yard,     Washington, 
and    the    construction    of    an    aeroplane 
engine  at  one  of  the  navy  yards,   with 
a    view    to    the    preparation    of    depart- 
mental   plans,    specifications,    and    man- 
de*,a5'    for   use    in    an   emergency. 


BUILDING  AND  fiNGlNBeRiNG  NEWS 

71c;    2,    SO.Oc;    3,    yic;    4,    75c;    5.    $1.15;    6, 
72c;    7,    80c. 

4.  17,568  bonds  i^-in  steel  bands, 
witli  shoes,  etc.,  for  30-in  pipe,  in 
place — Bid  1,  31c;  2,  31c;  3,  41c;  4,  32c; 
5,    SO'^c;    6,    29.6c;    7,    28.8c. 

5.  Painting  444  square  wood  stave 
pipe— Bid  1,  GOc;  2,  $2;  3,  $1;  4,  60c;  6, 
$1.35;    7,    $1.02. 

Totals — Bid  1,  $11,143.45;  2,  $12,075.- 
31;  3,  $14,835.41;  4,  $11,317.87;  5,  $13,- 
331.43;    6,    $11,093.73:    7,    $11,167.20. 
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206    Lindelle    Block,      Spokane,      Wash., 
$110,207.45. 

W.  O.  Morrison,  409  Cooper  Building, 
Denver,    Colo.,    $119,113. 


VVood    .Stave   Pipe. 

Schedule  of  bids  for  30-in  and  60-in 
wood  stave  pipe.  Snipe's  Mountain 
pumping  plant,  U.  S.  Reclamation 
Service,  Yakima  project.  Wash.,  Sun- 
nyside  unit,  recieved  at  Sunnyside, 
Wash.: 

Bid  1.  Washington  Pipe  and  Foun- 
dry   Co.,    Tacoma,    Wash. 

2.  Pacific  Coast  Pipe  Co.,  Seattle, 
Wash. 

3.  Valley  Construction  Co.,  North 
Yakima,    Wash. 

4.  George   P.   Wright,   Tacoma,   Wash. 

5.  Redwood  Mfg.  Co.,  San  Francisco, 
Cal. 

6.  Pacific  Tank  and  Pipe  Co.,  Port- 
land,   Ore. 

7.  Portland  M'ood  Pipe  Co.,  Port- 
land, Ore. 

Item  1.  905  lin  ft  60-in  W.  S.  pipe, 
complete,  in  place,  except  bands — Bid 
1,  $1.96;  2,  $1.85;  3,  $2.54;  4,  $1.76;  5, 
$3.22:    6,    $1.75;    7,    $1.83. 

2.  1,518  bands  %-in  steel  bands,  with 
shoes,  etc.,  for  60-in  pipe,  in  place — 
Bid  1,  84c;  2,  90c:  3,  $1.21;  4,  87c;  5, 
82c;    6,   85.3c;    7,   86.6c. 

3.  3,355  lin  ft  30-in  W.  S.  pipe,  com- 
plete,   in    place,    except    bands — Bid    1, 


The   Dalles,  Ore.,  Post   Office. 

The  contract  for  the  construction, 
complete,  of  the  U.  S.  post  office  at 
The  Dalles,  Ore.,  has  been  awarded  to 
George  Isackson,  Portland,  Ore.,  as 
follows:  Using  limestone  for  all  stone- 
work, except  where  granite  is  re- 
quired, $73,978;  plus  alternate  1,  fire- 
proof second  floor  first  story  parti- 
tions,, furring,  etc.,  marble  and  iron 
stairs,  terrazzo  and  marble  finish  in 
corridors,  $4,900;  plus  alternate  2, 
plate  glass  in  lieu  of  pressed  pattern 
and  sheet  glass  above  basement,  $330; 
plus  alternate  3,  painting  and  sheet- 
ing of  remaining  plaster  surfaces 
throughout  the  building.  $450;  total, 
$79,658;    time,    15    months. 


Army-Navy    Contracts    and    War. 

In  the  opening  of  bids  in  the  War 
and  Navy  Department  for  certain  ma- 
terial there  is  an  appreciable  influence 
upon  prices  and  upon  deliveries  by  the 
war  in  lOurope.  In  a  recent  opening 
of  bids  for  range  finiders  for  the  Army 
ordnance  office  one  of  the  bids  speci- 
fied tlie  delivery  of  50  in  nine  months 
and  100  in  ten  months  "after  the  con- 
clusion of  the  European  war."  In  the 
bids  opened  by  the  quartermaster  gen- 
eral for  14,000  yards  of  flax  canvas 
one  of  the  bidders  attached  this  note 
to  his  proposal:  "We  are  informed  by 
the  manufacturer  that  the  export  of 
this  canvas  must  be  sanctioned  by  the 
British  government  before  final  ac- 
ceptance, but  in  the  case  of  the  United 
States  this  authority  is  usually  given." 
Anoher  bidder  on  the  same  material 
stated  that  the  deliveries  would  begin 
70  days  from  the  date  of  contract  and 
would  be  completed  in  120  days,  pro- 
vided that  in  the  meantime  the  British 
government  does  not  place  an  em- 
bargo on  the  export  of  flax  canvas.  In 
other  directions  there  is  a  visible  in- 
crease of  prices  on  articles  in  the  com- 
position of  which  imported  material 
enters. 


Canal    Construction. 

TaDulat:on  of  bids  opened  at  Provo, 
Utah,  for  construction  of  schedule  4, 
High   Ijine   Canal,   Reclamation  project: 

Reynolds,  Ely  Construction  Co., 
Springville,    Utah,    $82,624.75. 

Wasatch  Grading  Co.,  312  Dooley 
Block,   Salt  Lake   City,   Utah,   $84,364.95. 

H.  G.  Gilkerson,  524  Newhouse 
Building,   Salt  Lake  City,   Utah,   $89,762. 

Morrison-Knudsen  Co.,  12  and  13 
Shaw    Block,    Boise,    Idaho,    $89,895.50. 

Utah  Construction  Co.,  421  Eccles 
Building,    Ogden,    Utah,    $97,911.90. 

Mendenhall,  Straw  &  Bird  Construc- 
tion   Co.,    Springville,    Utah,    $104,214.15. 

•lacobsen.  Bade  Co.,  575  Bush  street, 
San   Francisco,   Cal.,    $106,408. 

Enoch  Smith,  319  Kearns  Building, 
Salt    Lake    City,    Utah,    $108,274.50. 

Tntermountain  Bridge  and  Construc- 
tion   Co.,    Tecumseh,    Neb.,    $108,315. 

Bates     &     Rogers     Construction    Co., 


Kcclauiation     Service,    Coal. 

The  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
execute  contract  with  the  Roslyn  Fuel 
Co.,  of  North  Yakima,  Wash.,  for  fur- 
nishing 2,000  tons  of  coal  for  use  in 
connection  with  the  work  on  the  stor- 
age unit  of  the  Yakima  irrigation 
project.  The  contract  price  is  $2,75 
per  ton;  the  total  price,  including 
freight,    being   estimated   at    $5,500. 


liieht-House   Service,   Pipe. 

The  following  bids  were  received  by 
the  light-house  inspector,  19th  dis- 
trict, Honolulu,  H.  T.,  for  17,800  feet 
."Standard  li/^-inch  galvanized  wrought 
steel  pipe  for  Barber's  Point  light  sta- 
tion,  Oahu,  H.  T.: 

Honolulu  Iron  Works,  Honolulu,  H. 
T.,    $1,284:70;    accepted. 

E.  O.  Hall  &  Son,  Ltd..  Honolulu,  H. 
T.,   $1,502.32. 

Movable  Crest,  Arrow  Rock  Dam. 

The  following  bids  were  leceived  at 
Boise,  Idaho,  for  movable  crest  for 
Arrow   Rock   dam: 

Bid  1.  Riter-Conley  Manufacturing 
Co.,    f.   o.    b.   Leetsvale,    Pa. 

2.  Joshua  Hendy  Iron  Works,  f.  o. 
b.    Sunnyvale,   Cal. 

3.  Minneapolis  Steel  and  Machinery 
Co.,   f.   o.   b.   Minneapolis,   Minn. 

4.  Milwaukee  Bridge  Co.,  f.  o.  b.  Mil- 
waukee,   Wis. 

5.  .lohn  A.  Roebling's  Sons  Co.,  f.  o. 
b.    Trenton,    N.    J. 

6.  Vulcan  Iron  Works,  f.  o.  b.  Chi- 
cago,   111. 

7.  Des  Moines  Bridge  and  Iron 
Works,  f.  o.  b.  Des  Moines  and  Pitts- 
burgh. 

S.  .John  W.  Batchelor  Co.,  f.  o.  b. 
San    Eiancisco.    Cal. 

9.  Kennedy-Stroh  Corporation,  f.  o. 
b.    Derona,   Pa. 

10.  Western  Pipe  and  Steel  Co.,  f.  o. 
b.    Richmond.    Cal. 

11.  Pacific  Rolling  Mill  Co.,  f.  o.  b. 
San   Francisco.   Cal. 

12.  Chicago  Bridge  and  Iron  Works, 
f.   o.    b.    Washington    Heights,    111. 

13.  Independent  Bridge  Co.,  f.  o.  b. 
Pittsburgh,    Pa. 

Schedule   1,   221.000   lbs. 

Item  1.  Gates  and  fittings — Bid  1, 
$12,-120:  3,  $10,993;  7.  $9,440  at  Des 
Moines  or  $8,812  at  Pittsburgh;  10, 
$15,441;  ]],  $15,694;  12,  $6,680;  13,  $10.- 
200. 

Item  2.  Foundation  hinges — Bid  1. 
$540:  2.  $949;  4.  items  1  and  2  com- 
bined, $14,895;  7,  $956  at  Des  Moines 
or  $S!)3  at  Pittsburgh;  10,  $1,240;  11. 
$1,543;    12,    $550;    13.    $1,000. 

F.  o.  b.  Boise — Bid  1.  $14,774.22;  3, 
$13,455.85;     4,     $16,409.25;     7,     $11,843.55; 

10,  $17,485.88;     11,     fl8,041.88;     12,     $8,- 
743.85:     13,    $13,008.22. 

Schedule   2.   373,000   lbs. 

Item    3.      No.    1    counterweights — Bid 
1,    $558.27;    2.   $646.92;   3.   $505.55;    8,    $769;- 
9,    $539.10;    11,    $714.01;    13,    $440.85. 

Item  4.  No.  1  counterfillers — Bid  1, 
$957;    2,    $972;    3,    $717;    8,    $720;    9,    $675; 

11,  $Si>4:    13,    $456. 

Item  5.  No.  2  counterweights  —  Bid 
1.  $584;  2,  $677;  3,  $536.93;  8,  $803,  9, 
$564.53;    11,    $747.68;    13,    $461,66. 

Item  6.  Do  fillers — Bid  1.  $957:  2, 
$972:  3.  717;  8.  $720;  9,  $675;  11,  $894; 
13,    $456. 
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Item  7.  No.  3  counterweights — Bid 
1.  $597;  2,  $ti'J2.Ul;  3.  Tu48.48;  S,  $820;  9, 
1576;    11,    $763.77:    13.    $471.59. 

Item  8.  Do.  tiller.s— nid  1.  $880.44;  2. 
$894.24;  3,  $659.54;  8,  $662;  9,  $621;  11, 
$822.48;    13,    $419.52. 

Item  9.  No.  4  counterweights — Bid 
1.  $595.55;  2,  $690.12;  3,  $546.98;  8,  $817: 
9,    $575.10;    11.    $762.88;    13.    $470.30. 

Item  10.  No.  10  do.  fillers — Bid  1, 
$727.32;  2,  $738.72;  3.  $544.92;  8,  $547; 
9,    $513;    11,    $679.44;    13,    $346.56. 

Item    11.      No.    5    counterweights — Bid 

1,  $589.95;    2.       $693.64;       3,      $554.51;    8. 
$810;    9,    $569.70;    11,   $754.54;    13,    $465.89. 

Item  12.  No.  5  fillers— Bid  1,  $497.- 
60;  2,  $505.44;  3,  $372.84;  8.  $374;  9, 
$351;    11.    $464.88:    13,   $237.12. 

Item  13.  Frames— Bid  1.  $601.40;  2, 
$669.30;  3,  $572.30:  8,  $824.50;  9.  $690.- 
64;    11,    $756.60;    13,    $488.88. 

Item  14.  Frames — Bid  1.  $74.78;  2, 
$70.04;  3.  $79.31;  S,  $87.55;  9,  $78.28;  11. 
$80.30;    13.    $41.20. 

F.  o.  b.  Boise — Bid 
$9,206.20;  3.  $8,225.65; 
$8,662.78;    11,    $9,328.96: 

Schedule    3,    25,610    lbs. 

Item  15— Bid  1,  $810:  2,  $893;  3,  $'i40; 
5.   $1,064.40;   6,   $756;    13,   $730.80. 

Item  16.  Base  sheaves — Bid  1,  $525; 
2.$642.50;  3.  $375;  5,  $612.50;  6,  $370;  8, 
$567;    13,    $548.65. 

Item    17.      Base   sheaves — Bid    1,   $160; 

2,  $130;   3,   $104;   5.   $156:    6.   $84;   8,   $151; 
13.    $110.26. 

Item  IS.  Double-top  sheaves — Bid 
1,  $990;  2,  $1,092;  3.  $564;  5.  $1,053;  6. 
$636;    8.    $1,065;    13,    $926.16. 

Item    19.      Alignment    rods   —   Bid      1, 


$9,854.76;  2, 
$8,948.39;  9, 
$6,989.43. 


BUILDING  AND  ENGINEERING  NEWS 

Item  33.  ateel  plate  head  —  Bid  1, 
$S4;  3.  $42;  8.  $60:  9.  $47.16;  10.  $30;  11. 
$56.70. 

Item  34.  30-in  gate  valves — Bid  1, 
$2,160;  3,  $1,818;  S,  $1,764;  9,  $1,702.80; 
10,    $1,331;    13.    $1,556.10. 

Item  35.  Butterfly  valves — Bid  1, 
$1,540.02;    3,    $3,654;    8.    $1,159;    9,    $1,614; 

10,  $990;    13,    $2,049.50. 

Item  36.  Connection .  bolts  and  gas- 
kel.s— Bid  1,  $738;  3,  $270;  8.  $216;  9. 
$:?:'.:,. 22;    10,    $162;    13.   $195.30. 

F.    o.    b.    Boise,    total — Bid    1,    $10,757.- 
31;     3,     $11,413.40;     8,     $9,276.93;     9,     $8,- 
827.89;     10,    $6,832.43;    13.    $9,531.47. 
Schedule    5,    $45,600    lbs. 

Item  37.  Lip  casting.s— Bid  1,  $2,300.- 
10;  2,  $2,322;  3,  $1,254;  8,  $3,000;  9,  $2,- 
025;    11.    $2,229.25;    13.    $1,297.80. 

Item  38.  Pier  plates — Bid  1,  $1,446; 
2,    $990;    3,    $1,182;    8,    $1,776;    9,    $1,062; 

11.  $1,095.10;    13.    $922.98. 

F.  o.  b.  Boise,  total — Bid  1,  $4,119.- 
20;  2.  $3,478;  3.  $2,748.36;  8,  $4,942.08; 
9,    $3,460.10;    11,    $3,490.43;    13.    $2,593.88. 


$246; 


$93.60;    6 
1,    $3,009 


$156;     2.     $174;     3,     $202.20; 
$168;    8,    240;    13,    $148.08. 

Itsm    20.      Cast   steel      lugs   —   Bid 
$115.20;     2,    $156;     3.     $102;     5, 
$130.08;    8,   $225;    13.    $126. 

F.    o.    b.    Boise,    total — Bid 

2,  $3,201.20;  3,  $2,398.48;  5.  $3,511.15;  6, 
$2,367.36;  8,  incomplete  bid;  13.  $2.- 
799.49. 

Schedule    4.    84.000   lbs. 

Item  21.  Riveted  steel  pipe,  30-in — 
Bid  1,  $40;  3,  $22;  8.  $25;  9,  $26.44;  10, 
$17;    13.    $17.33. 

Item  22.  Riveted  pipe,  30-in — Bid  1. 
$185;  3.  $115;  8,  $165;  9,  $138.50;  10, 
$122.75;    13.    $194.25. 

Item    23.      Riveted    pipe — Bid    1.    $50; 

3,  $31;  8,  $50;  9.  $35.18;  10,  $38.60;  13, 
$43.05. 

Item 
$539;     3, 
$372.05; 

Item 
$462;   3.   $408; 
90;    13.    $441. 

Item  26.  Cast-iron  elbows — Bid  1, 
$480;  3,  $480;  8.  $525;  9,  $409.20;  10. 
$355.80;    13.    $453.60. 

Item  27.  Riveted  steel  pipe — Bid  1. 
$360;  3.  $216;  8.  $330;  9.  $213;  10,  $255; 
13,    $233.10. 

Item  28.  Riveted  steel  pipe — Bid  1. 
$570;  3,  $504;  8.  $588;  0,  $386.04;  10, 
$461.40;    13.    $459.90. 

Item  29.  Riveted  steel  pipe — Bid  1, 
$258;  3,  $348;  8,  $360;  9,  $318,24;  10. 
$270.30;    13.    $346. 

Item   30.   Cast-iron   pipe- 


24.  Cast-iron    elbow.s — Bid     1, 
$476;     8.    $551;     9,     $423.50;     10, 

13.    $477.75. 

25.  Cast-iron    elbows — Bid    i, 
$499;   9.   $363;    10,   $318.- 


-Hid    1 
$244.32;     10, 


,    $366; 
$266.- 


3,    $330;    8,    $508;    9, 

10;    13,    $466.20. 

Item  31.  Cast-iron  pipe — Bid  1,  $366; 
3,  $342;  8.  $515;  9,  $259.69;  10,  $289.10; 
13,     $352.80. 

Item  32.  Riveted  steel  pipe — Bid  1, 
$1,890;  3,  $1,782;  8,  $1,656;  9.  $1,624.32; 
10.    11.109.70;    13.    $1,493.10. 


Division    4,    High    Line    Canal. 

The  following  bids  were  received 
under  specification  No.  95,  at  the  of- 
fice of  the  U.  S.  Reclamation  Service, 
Provo,  Utah,  for  the  construction  of 
division  4  of  the  High  Line  Canal, 
Strawberry  Valley  reclamation  proj- 
ect.   Utah: 

Bid  1.  Reynolds-Ely  Construction 
Co..    Springville.   Utah. 

2.  Wasatch  Grading  Co.,  Dooley 
Building,    Salt    Lake    City,    Utah. 

3.  G.  H.  Gilkerson,  iNewhouse 
Building.    Salt    Lake    City,    Utah. 

4.  Morrison-Knudsen  Co.,  13  Shaw 
Block.    Boise,   Idaho. 

■5.  Utah  Construction  Co.,  Eccles 
Building,    Ogden.    Utah. 

6.  .Mendehall.  Straw  &  Bird  Con- 
struction   Co.,    Springville,    Utah. 

7.  Jacobsen-Bade  Co..  575  Bush 
street,   San   Francisco.   Cal. 

8.  Enoch  Smith.  319  Kearns  Build- 
ing, Salt  Lake  City.  Utah. 

9.  Inlermountain  Bridge  and  Con- 
-struction    Co..    Tecumseh,    Neb. 

10.  Bates  &  Rogers  Construction 
Co.,    Lindelle   Block,  Spokate.    Wash. 

11.  W.  O.  Morrison.  409  Cooper 
Building.    Denver.    Colo. 

Item  1.  117.400  cu  yds  excavation, 
class  1 — Bid  1,  22c;  2.  12.5c;  3.  17.5c;4. 
14.5c;   5.   13.85c;  6,  27.75c;  7,   21c;   8.   24c; 

9.  21.5c:    10.    15.5c;    11.    16c. 

2.  24,100  cu  yds  excavation,  class  2 
— Bid  1.  22c:  2.  39c;  3.  38c;  4.  37.5c;  5. 
36c;    6.    27.75c;    7.    35c;    8.    24c;    9.    21.5c; 

10.  35c;    11.    38c. 

3.  13.000  cu  yds  excavation,  class  S 
—  Bid  1.  22c;  2.  84c;  3.  $1;  4.  90c;  5. 
85c;  6.  27.75c;  7.  75c;  8.  75c;  9.  85n;  10, 
90c;    11,    98c. 

4.  10,000  yds  stationery  overhaul — 
Bid  1,  2c:  2,  2c;  3.  2c;  4.  2c;  5.  2c;  6, 
2c:   7.   2c;   8.   2c;  9.   2c;    10,   2c;    11,   2c. 

5.  2,500  cu  yds  excavation  for  struc- 
ture, class  1 — Bid  1,  50c:  2,  50c:  3,  70c; 
4.  50c;  5.  60c;  6.  50c;  7.  50c;  8.  75c;  9. 
40c;     10.    40c;    11.    60c. 

6.  100  cu  yds  excavation  for  struc- 
ture,  cla.ss  3— Bid   1,   $1;   2,   $1;   3. 

4.  $3;    5.   $2;   6.   $1.50;    7.   $2;   8.   $1; 
10,    $1.75;    11,    $1.25. 

7.  1,250     cu     yds     concrete  in 
lure— Bid    1,   $S:    2.   $7.70;   3,   $8;   4, 

5.  $S.50:   6,   $9.25;   7.   $9;   8,   $10.90;   9,   $12; 
10.    $9.75;     11.    $13. 

8.  135,000  lbs  pfacing  reinforced 
steel— Bid    1.    5-lOc;     2,     1.5c;    3,     1.5;    4, 


$1.50; 

9,   $3: 

struc- 

$7.45; 
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•''..4c;    5,    Ic;    6.    5-lOc;    7,    2c;    8,    5-lOc;    9, 
1.5c;    10,    l>4c;    11,    2c. 

9.  2,200  cu  yds  backfilling— Bid  1. 
."'Oc;  2,  40c:  3,  45c;  4,  50c;  5.  45c;  6. 
$1.25;  7.  30c:  8.  50c;  9.  40c;  10.  25c;  11, 
50c. 

10.  25  cu  yds  rock  fill— Bid  1.  $1.35; 
2,  $1.25;  3.  $2;  4.  $2;  5.  $1.50:  6.  $1.50; 
7,   $2;    8.    $1;    9,    $2;    10,    $2;    11.    $2.50. 

11.  100  scj  yds  paving — Bid  1,  $1.35; 
2,  $1.50;  3.  $2.50;  4,  $2;  5.  $1.50;  6,  $2.- 
50;  7,  $2.50;  8,  $1;  9.  $3;  10,  $2.50;  11, 
$2.50. 

12.  200  lin  ft  laying  6-in  vitrified 
pipe — Bid  1,  8c;  2.  10c;  3.  15c;  4,  15c:  5, 
15c;  6,  10c:  7,  25c;  8.  10c;  9.  25c;  10, 
ISc;    11,    18c. 

13.  100  lin  ft  laying  12-in  vitrified 
pipe — Bid  1,  15c;  2,  15c;  3.  25c;  4,  20c; 
5.  25c:  6,  20c;  7,  75c:  8,  15c;  9.  40c;  10. 
i'3c:    11.    26c. 

14.  50  lin  ft  laying  18-in  vitrified 
pipe — Bid  1.  25c;  2.  25c;  3,  35c;  4.  30c; 
5,    35c;    6.    40c;    7,    $1.25;    8.    20c;    9,    60c; 

10,  35c;    11,    48c. 

15.  50  lin  ft  laying  24-in  vitrified 
pipe — Bid  1,  40c;  2,  35c;  3,  50c:  4.  40c;  5, 
60c;  6.  60c:  7.  $1.25;  8,  30c;  9.  $1;  10, 
COc;    11.    65c. 

16.  36  lin  ft  laying  36-in  cast  iron 
pipe— Bid  1.  $1.50;  2.  45c;  3.  $1;  4.  $1;  5. 
$1;    6.    90c:    7.    $2;    8,    $2;    9.    $5;    10.    $1.50; 

11.  $5.50. 

17.  462.000  sq  ft  4-in  concrete  canal 
lining— Bid  1.  7.5c;  2.  7.5c;  3,  6%c;  4. 
7.5c;  5,  10c;  6.  9.5c;  7,  10c;  8,  10c;  9, 
lOc;   10.   11.9c;   11.   12c. 

18.  5.300  sq  ft  2% -in  concrete  canal 
lining — Bid  1.  7c;  2,  7c;  3.  6c;  4,  6.5c; 
5.  10c;  6,  8.5c;  7,  9c;  8,  10c;  9,  lOc;  10, 
11.9c;   11,   9c. 

Total— Bid  1,  $82,624.75;  2,  $84,364.- 
95;  3.  $89,762;  4.  $89,895.50;  5,  $97,911.- 
90;  6.  $104,214.15;  7.  $106,408  8.  $108.- 
274.50:  9,  $108,315;  10.  $110,207.45;  11, 
$119,113. 

SAN  FRANCISCO — Commanding  Of- 
ficer's Quarters.  2  story  and  base, 
brick,  $12,000.  Engineer,  Construct- 
ing Quartermaster's  Ofllce,  Fort  Ma- 
son. Owners,  United  States  Govern- 
ment. Bids  opened  for  this  work  show 
.\dolph  Wegner  of  San  Francisco  low 
at  $11,987  and  $11,862.  All  bids  have 
been  taken  under  advisement.  A  com- 
plete list  of  these  figures  will  be  found 
under   the  heading  of  San  Francisco. 


HALLS   AND   SOCIETY   BUILDINGS. 


YOl'.NTVILLE,  NAPA  CO.,  CAL.— 
.-\musement  hall  and  library,  1  story, 
frame.  Cost  not  stated.  Architect, 
State  Architect  George  B.  McDougall, 
Sacramento.  Owners,  State  of  Califor- 
nia. Plans  have  been  completed  and 
figures  are  now  being  taken  for  a 
frame  and  plaster  amusement  hall  and 
library  to  be  erected  at  the  Veterans' 
Home  at  Yountville.  Interior  will  be 
finished  in  pine  and  redwood.  A  large 
open  fire  place  and  brick  mantel  will 
bo  used.  Exterior  of  the  building  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  can  be  secured  from 
the  office  of  the  State  Department  of 
lOngineering.  Forum  Bldg..  Sacramen- 
to. Bids  will  be  opened  on  March  17th. 
.\n  ofllcial  proposals  appears  in  an- 
other column  of  this  issue. 

SACRA.MENTO.  t^AU— Ixidge  hall.  4 
story  and  base.  Class  C  construction, 
$125.00.  .Architect.  Carl  Werner.  Phe- 
Inn  Bldg.,  8.  F.  Owners,  Sacramento 
Scottish     Rite     Cathedral       Association. 
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The    building    will    be    erected    at    the 
:  southeast  corner  of  28th  and  L  streets, 

and    will    cover    a    large    ground    area. 
.  The    entire    building    will    be    used    by 
i   the   owners.      Interior    will    be    finished 
I   in    pine,    hardwoods    and      ornamental 
'    plaster.      Considerable      art      glass      is 
specified.       There    will    be    steam    heat, 
elevator   service,   vacuum   cleaning   and 
dumb    waiters.      Special    decorative    ef- 
fects   are    specified.      Exterior    of      the 
building    will    be    faced    with    pressed 
brick    trimmed   with    terra   cotta.    Mar- 
ble   and    tile    wainscot    will      be      used. 
Plans    are    now    being    prepared. 

KLAMATH  FALL,S,  ORE.  —  Lodge 
hall  and  stores,  2  story  and  base, 
brick  and  concrete,  $r)0,000.  Archi- 
tects, Houghtaling  &  Dugan,  Henry 
Bldg.,  Portland.  Owners,  Klamath 
Falls  Elks'  Hall  Association.  The 
building  will  cover  an  area  of  50  by 
100  feet.  Besides  stores,  the  first  floor 
will  contain  a  ladies'  parlor,  reading 
and  lounging  rooms,  billiard  room  and 
cafe.  Basement  will  be  arranged  for 
swimming  pool,  locker  rooms  and 
gymnasium.  A  large  banquet  hall  and 
■  lodge  rooms  will  occupy  the  second 
floor.  Interior  will  be  finished  in  pine 
and  hardwood  with  ornamental  plas- 
ter. There  will  be  steam  heat  and 
vacuum  cleaning.  Exteiior  of  the 
building  will  be  faced  with  red  pressed 
brick  and  terra  cotta.  Plans  are  now 
being    prepared. 


BUILDING  AND  ENGINEERING  NEWS 

Anaheim  National  Bank  and  the  din- 
ing room  and  kitchen  of  the  hotel. 
Upper  floors  will  contain  a  total  of 
54  guest  rooms  and  a  number  of  pri- 
vate and  public  baths.  Interior  finish 
will  be  of  pine  throughout  except  in  the 
banking  rooms  which  will  be  finished 
in  hardwood,  tile  and  ornamental  plas- 
ter. Plans  provide  for  steam  heat, 
elevator  service  and  a  hot  w^ater  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now    being    prepared. 

Contracts   Awarded. 

OAKLAND,  CAL.  —  Hotel  finishing 
construction.  Cost  not  stated.  Archi- 
tect, none.  Owner-s,  Claremont  Hotel 
Co.  Contractor,  John  Carson,  Bacon 
Bldg.,  Oakland.  Contract  price  not 
stated. 


HOSPITALS. 


FRESNO,  FRESNO  CO.,  CAL.— Hos- 
pital ward  and  doctor's  residence, 
frame  and  brick  construction.  Cost 
not  stated.  Architects,  Glass  &  Butner, 
Rowell  Bldg.,  Fresno.  Owners,  Fresno 
County.  Additional  information  has 
been  received  from  Architects  Glass  & 
Butner  regarding  the  three  new  build- 
ings to  be  erected  at  the  Fresno  Coun- 
ty Farm.  While  only  preliminary 
plans  have  been  prepared,  the  archi- 
tects state  that  the  plans  approved  by 
the  Board  of  Supervisors  provide  for 
a  tubei'cular  wai'd  building  to  accom- 
modate 11  male  and  6  female  patients. 
Another  building  designed  as  a  train- 
ing school  for  nurses  will  have  ac- 
commodations for  18  nurses.  Plans 
are  also  being  prepared  for  a  one- 
story  brick  "  residence  for  a  doctor's 
home.  The  other  two  buildings  will 
probably  be  of  frame  and  plaster  con- 
struction with  clay  tile  roofs.  Fur- 
ther mention  will  be  made  of  the  work 
when    plans    are   complete. 


HOTELS. 


OLY.MPIA,  WASH.— Hotel,  7  story 
and  base,  steel  and  brick,  $100,000.  Ar- 
chitect, V.  W.  Voorhees,  Eitel  Bldg., 
Seattle.  Owners,  Olympia  Hotel  Co. 
The  building  will  cover  an  area  of  120 
by  120  feet  and  will  be  of  fireproof 
construction.  Bids  have  been  taken 
and  show  Martin  &  Dougan,  Northern 
Bank  Bldg.,  low  at  $100,000.  They  will 
probably   be  awarded   the  contract. 

ANAHEIM,  ORANGE  CO.,  CAL.— 
Hotel,  4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect, 
Eugene  M.  Durfee,  Anaheim.  Owner, 
.lohn  Ziegler.  The  building  will  be 
erected  at  the  corner  of  Center  and 
Lemon  streets,  covering  an  area  of  70 
by  100  feet.  The  first  floor  will  be 
arransefl    for    banking    rooms    ^oy    the 


PANAMA— PACIFIC    EXPOSITION 
WORK. 

NOTICE  TO  CONTRACTORS,  CON- 
CESSIONAIRES, EXHIBITORS  AND 
ALL  OTHERS  iNTERE.STED.  PANA- 
MA-PACIFIC INTERNATIONAL  EX- 
POSITION— Effective  Wednesday,  Feb- 
ruary 17th,  1915.  No  material  may  be 
removed  from  the  Exposition  Grounds 
without  a  permit  signed  by  J.  S. 
Teager,  Room  103,  Festival  Hall,  Ex- 
position Grounds.  Please  see  that  this 
permit  is  obtained  before  endeavoring 
to  take  material  of  any  description 
through  the  gates.  In  cases  of  pri- 
vately owned  equipment  or  material 
of  which  Mr.  Teager  may  not  be  ex- 
pected to  have  intimate  knowledge,  it 
is  advisable  that  you  present  to  him 
some  memorandum  evidencing  that 
the  removal  of  the  material  is  proper. 
H.  D.  H.  CONNICK,  Director  of  Works. 


POST  OFFICES 


FRESNO,  FRESNO  CO.,  CAL.— Post 
office  alteration.  Cost  not  stated.  Ar- 
chitect, R.  D.  Wilson,  assistant  super- 
vising architect.  Post  Office  Bldg.,  S. 
F.  Owners,  United  States  Government. 
If  the  suggestion  of  Postmaster  Earl 
Hughes  is  cariied  out,  the  entire  car- 
rier department  will  be  moved  into  the 
basement,  making  more  room  for  the 
distribution  of  mail.  Better  ventila- 
tion and  light  must  be  provided  if  the 
basement  is  to  be  u.sed  by  the  carriers. 
Plans    are    being    prepaied. 


RAILROAD  CONSTRUCTION  AND 
EQUIPMENT. 


SAN  BERNARDINO,  SAN  BERNAR- 
NO  CO.,  CAL. — Raih-oad  construction. 
Cost  not  stated.  Engineer's  name  not 
given.  Owners  represented  by  Attor- 
neys Leonard,  Surr  &  Hellyer,  San 
Bernardino.  It  was  learned  that  a 
new  railroad  is  soon  to  be  built  on  the 
desert,  when  the  San  Bernardino 
Mountain  Railroad  Company  filed  a 
condemnation  suit  against  interests 
near  Victorville,  in  order  to  construct 
a  line  from  a  point  near  that  city  to 
new  quarries  that  are  to  be  opened 
about  six  miles  distant,  at  the  base  of 
the  mountains.  .Attorneys  Leonard, 
Surr  &  Hellyer  and  H.  L.  Carnahan  of 
Riverside,  represent  the  new  railroad 
line  in  the  litigation,  and  the  defend- 
ants are  Carl  Leonardt,  W.  R.  Clark, 
A.  G.  Hubbard  and  Russ  .Avery.  Leon- 
ardt is  himself  planning  the  construc- 
tion Of  a  railroad  to  the  ,sjte  of  a  ce- 


lt 


ment   plant  he   Is  contemplating   build- 
ing in  the  same  vicinity. 


RESIDENCES. 


S.\.\  FRANCISCO — Residence,  2  story 
and  base,  frame,  $4,000.  Architect,  H. 
C.  Bauman,  Chronicle  Bldg.,  S.  F.  Own- 
ers, Lyon  &  Hoag,  660  Market  street, 
S.  F.  The  dwelling  will  be  erected  on 
the  east  side  of  45th  avenue  north  of 
-Anza,  and  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els. Haidwood  floors  will  be  used  in 
the  living  and  dining  rooms  and  re- 
ception hall.  There  «vill  be  open  fire 
places  and  tile  or  brick  mantels.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  be  finished  in 
tile.  Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do   the   work   by   Day    Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  Oscar  Lind,  4385  25th 
street,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  10th  ave- 
nue south  of  Balboa  street,  and  has 
been  designed  to  contain  five  rooms 
and  bath.  Pine  and  redwood  interior 
finish  will  be  used.  There  will  be 
some  hardwood  floors.  Plans  provide 
for  open  fire  places  and  tile  or  brick 
mantels.  Tile  wainscot  will  be  used 
in  the  bath  room.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO — Residence,  3  story 
and  base,  brick  and  steel,  $55,000.  Ar- 
chitect, Louis  P.  Hobart,  Crocker 
Bldg.,  S.  F.  Owner,  Mrs.  Sidney  M. 
Ehrman.  The  dwelling  will  be  erected 
on  upper  Broadway,  and  has  been  de- 
signed to  contain  twenty  rooms,  seven 
baths  and  sleeping  porches.  A  sep- 
arate garage  will  be  erected  on  the 
property.  Interior  finish  will  be  of 
pine,  redwood  and  hardwoods  with 
white  enamel  in  the  bed  rooms.  Plans 
provide  for  a  central  heating  system, 
pi-obably  steam  heat,  a  hot  water  cir- 
culating system,  vacuum  cleaning  and 
dumb  waiters.  Hardwood  floors  will 
be  used  throughout.  Bath  rooms  will 
be  finished  in  tile  and  equipped  with 
high  class  plumbing  fixtures.  Exte- 
rior of  the  house  will  be  faced  with 
pressed  brick  trimmed  with  cut  stone. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

SAN  FRANCISCO  —  Residences,  2 
2  story  and  base,  frame,  $6,500  and  $7,- 
50(i.  Architect,  William  F.  Gunnison, 
Nevada  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  These  two  dwellings 
will  be  erected  in  Forest  Hill  and  each 
has  been  designed  to  contain  seven 
rooms  and  bath  with  sleeping  porches 
and  separate  garages.  Interiors  w>ill 
be  finished  in  pine  and  hardwood  with 
v^'hite  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  throughout. 
There  will  be  furnace  heat  and  open 
file  places.  Mantels  will  be  of  tile 
and  brick.  Automatic  water  heaters 
will  be  installed.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  dwell- 
ings will  be  covered  with  cement  plas- 
ter on  metal  lath  and  brick  veneer. 
Plans  are  now  being  prepared. 
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SAN  FRANCISCO — Resi(Unces,  2.  2 
story  and  base,  frame,  $4,000  each.  Ar- 
chitect, Walter  G.  Vodden.  1015  Cole 
street,  S.  F.  Owners,  Thomas  Vodden 
&  Son,  101.1  Cole  street,  S.  F.  These 
two  houses*  will  be  erected  on  the 
west  side  of  16th  avenue  north  of  Bal- 
boa, and  each  has  been  designed  to 
contain  seven  room.«  and  bath.  Sep- 
arate garages  will  be  erected.  Inte- 
riors of  the  houses  will  be  finished  in 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  rooms,  dining  rooms  and  re- 
ception halls.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  wainscot 
and  floors  will  be  used  in  the  bath 
rooms.  Automatic  water  heaters  will 
be  installed.  Exteriors  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be  done  by  Day  Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner.  A.  T.  Morris,  501  11th 
avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  11th  ave- 
nue north  of  Balboa,  and  has  been  de- 
signed for  a  five-room  house  with 
bath.  Interior  fini.sh  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  used  in  the  living  and  dining 
rooms.  There  will  a  large  open  fire 
place  in  the  living  room.  Mantel  will 
be  of  tile  or  brick.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
Kxterior  of  the  house  will  be  covered 
with  rustic  -and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the   work  by  Day  Labor. 

SAN  FRANCISCO  —  Residence,  2 
story,  attic  and  base,  frame,  $10,000. 
Architect,  William  ^looser,  Nevada 
Bank  Bldg.,  S.  F.  Owner's  name  with- 
held. The  dwelling  will  be  erected  on 
the  north  side  of  Oreen  street  near 
Pierce,  and  has  been  designed  to  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porch.  Interior- will  be  fini.shed 
In  pine,  redwood  and  hardwood  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  throughout. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  A  hot  water  circulat- 
ing system  will  be  installed.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now  being  prepared. 

S.\N  FRANCISCO  —  Residences,  2,  2 
story  and  base,  frame,  $3,000  each.  Ar- 
chitect, none.  Owners,  O.  Heyman  & 
Bro.,  74  2  Market  street,  S.  F.  These 
two  houses  will  be  erected  on  the  ea.'t 
side  of  7th  avenue  south  of  Geary,  in 
the  same  locality  that  the  owners 
have  been  operating  in  for  some  time. 
Each  house  will  contain  six  rooms  and 
bath.  Interiors  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  will  b- 
used  in  the  living  and  dining  rooms 
and  reception  hall.'s.  There  will  he 
open  fire  places  and  tile  or  brick  man- 
tel.s.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors will  be  covered  with  lustic  and 
cement  phister  on  met.-il  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
I.rfibor.  Materials  are  now  being  pur- 
phRsed. 
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OAKLAND,  CAL.— Residence.  2  story 
and  base,  frame,  $8,000.  Architect, 
Charles  W.  McCall.  Central  Bank  Bldg.. 
Oakland.  Owner's  name  withheld. 
The  dwelling  will  be  erected  in  the 
Crocker  Highlands  and  has  been  de- 
signed foi-  an  eight-room  house  with 
sleeping  poiches  and  two  bath  rooms. 
Inteiior  will  be  finished  in  pine,  red- 
wood and  hardwood.  Bed  rooms  will 
be  finished  in  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile 
and  brick.  An  automatic  water  heater 
will  be  installed.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures  will   be  called   for  at  once. 

ALBANY,  ALAMEDA  CO..  CAL.— 
Bungalows.  2,  1  story  and  base,  frame. 
Co.sjt  not  stated.  Architect,  Sidney  B. 
Xewsom,  Nevada  Bank  Bldg..  S.  F. 
Owner.  Louis  Newbell.  These  two 
houses  have  been  designed  to  contain 
five  I'ooms  and  bath.  Interiors  will  be 
linished  in  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainiscot.  Exteriors  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures   are    being   taken. 

SACRAMENTO,  CAL.— Bungalow,  1 
story  and  ba.se.  frame,  $2,000.  Archi- 
tect, none.  Owner,  Charles  Lindley, 
3217  .jth  avenue.  Sacramento.  The 
dwelling  has  been  designed  for  a  five- 
room  house  and  will  be  erected  on  36th 
street  near  7th  avenue.  Interior  will 
be  finished  in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  open  fire  place  and  tile  man- 
tel. Bath  room  will  have  tile  wain- 
scot. Extei'ior  of  the  dwelling  will  be 
covered  with  cement  plaster  and  rus- 
tic. Plans  are  complete  and  in  the 
hands  of  the  owner,  who  will  do  the 
woik  by  Day  I^abor.  Materials  are 
now    being    purchased. 

WOODLAND.  YOLO  CO.,  CAL.— Bun- 
galow, 1  story  and  base,  frame.  $3. .500. 
Architect,  Chester  H.  :Miller.  Dalziel 
Bldg..  Oakland.  Owner,  Ralph  Schluer. 
The  dwelling  has  been  designed  to 
contain  six  rooms,  bath  and  sleeping 
poich.  Interior  will  be  finished  in 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  room,  dinJng  room  and  re- 
ception hall.  A  large  open  fire  place 
and  tile  or  brick  mantel  will  be  used  in 
the  living  room.  There  will  be  tile 
wainscot  in  the  bat?i  room  and  kitch- 
en. .-\n  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
ligurts  will   be  called   for  at  once. 

FRESNO.  FRESNO  CO..  CAU — Res- 
idences. 2,  2  story  and  base,  frame, 
$2,000  and  $3,000.  Architect,  none. 
Owner,  W.  H.  Ackennan.  124.")  San 
Pablo.  Fresno.  These  dwellings  will 
he  erected  in  the  .\Ita  Vista  Tract  and 
have  been  designed  to  contain  six  and 
seven  rooms.  Interiors  will  be  finished 
in  pine,  redwood  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  aim  reception  hall. 
Thi'ic  will  be  open  fire  places  and  tile 
or    briiU    mantcl.s,      jiath    rooms      will 
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have  tile  wainscot.  Automatic  watw 
heaters  will  be  installed.  Exterion> 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  art 
complete  and  in  the  hands  of  the  own' 
er  who  will  do  the  work  by  Day  I^abor 
•Materials    are    now    ^»elng    purchased. 

FRESNO.  FRESNO  CO..  CAL.— Bun- 
galow. 1  story  and  base,  frame.  $1,500. 
Architect,  none.  Owtier,  A.  D.  Trusde! 
437  San  Pablo  street,  Fresno.  T 
dwelling  will  be  erected  on  San  Pabl 
street,  and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine  and  redwood 
throughout.  Some  hardwood  floor* 
will  be  used.  An  open  tire  place  anA 
tile  mantel  will  be  used  in  the  living 
room.  Tile  wainscot  will  be  used  la 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ru8<f 
tic  and  cement  plaster  on  metal  la: 
Plans  are  complete  and  in  the  hands 
the  owner  who  will  do  the  work 
Day  I^abor.  Materials  are  now  bei 
purchased. 

FRESNO,  FRESNO  CO. 
dence,  2  story  and  base, 
000.  Architects,  Glass 
Rowell  iBldg.,  Fresno. 
Henry  Clinch.  The  dwelling  has  been 
designed  to  contain  eight  rooms,  two 
baths  and  sleeping  porches.  Interior 
will  be  finished  in  pine  and  mahogany 
with  ]iardwood  floors  in  the  principai 
rooms.  There  will  «e  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  floors.  Automatic 
water  heaters  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans   are   now   being  prepared. 

FRESNO.  FRESNO  CO.,  CAL.— Bun- 
galow, 1  \i>  story  and  base,  frame.  $3.- 
500.  Architects.  Glass  &  Butner, 
Rowell  Bldg..  Fresno.  5wner,  Her- 
bert Levy.  The  dwelling  has  been 
designed  to  contain  seven  rooms  and 
bath.  Interior  will  be  finished  in 
pine  and  redwood  with  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot will  be  used  in  the  bath  room. 
.\n  automatic  water  heater  will  be 
installed.  Exterior  of  the  house  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
a  contract   will   be  awarded  shortly. 

OAKL.AND,  CAL. — Bungalow.  1  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner.  James  McGuinness.  56*. 5 
East  16th  street,  Oakland.  The  dwell- 
ing will  be  erected  on  north  Park 
Boulevard  east  of  Greenwood,  and  has 
been  designed  to  contain  seven  rooms, 
hath  and  sleeping  porch.  Interior  will 
be  finished  in  pine,  redwood  and  hard- 
wood with  some  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  In  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  room  will  have 
tile  wainscot.  .\n  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials   are   now   being  purchased. 

IX»S  ALTOS.  SANTA  CLARA  CO.. 
CAL. — Residence.  2  story  and  base, 
Ifanie,      Cost     not       stated.       .Nrchiterti 
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John  Hudson  Thomas,  First  National 
Bank  Bldg.,  Berkeley.  Owner,  E.  J. 
McCutchen.  The  dwelling  has  been 
designed  for  a  countiy  home  and  will 
contain  eleven  rooms,  three  baths  and 
sleeping  porche.s.  A  separate  garage 
will  be  erected  on  the  prpoerty.  In- 
terior of  the  house  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
White  enamel  will  be  used  in  the  bed 
room.s.  There  will  be  furnace  heat 
and  open  tire  places.  Mantels  will  be 
of  tile  and  brick.  Tile  \vain.«cot  will 
be  used  in  the  bath  rooms.  Automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  and  garage  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now  being  taken. 

STOCKTON,  SAN,  JOAQUIN  CO., 
CAL. — Parsonage,  2  story  and  base, 
brick,  $10,000.  Architect,  John  J. 
Foley,  46  Kearny  street,  S.  F.  Owner, 
St.  Gertrude's  Parish.  The  dwelling 
will  contain  ten  rooms  and  three 
baths.  Interior  will  be  finished  in 
pine  and  hardwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
floors  and  wainscot  will  be  used  in 
the  bath  rooms.  There  will  be  a  hot 
water  circulating  system.  Exterior  of 
house  will  be  faced  with  pressed  brick. 
Plans  are  complete  and  now  out  for 
figures. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $3,000.  Architect,  T. 
Patterson  Ross,  310  California  street, 
S.  F.  Owner,  R.  De  Luca.  The  dwell- 
ing will  be  erected  on  the  east  side  of 
Jones  street  south  of  Lombard  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  living  and  dining  loonis.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  room  will  have 
tile  wainscot  and  composition  lloor.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  nearly 
ready   foi-   figures. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  A.  R.  Lapham,  .'ill  12th 
avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  12th  ave- 
nue north  of  Balboa,  and  has  been  de- 
signed for  a  six-room  house  with  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covei-ed  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

RICHMOND,  CONTRA  COST.A  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  $5,000.  Architect,  James  T.  Nar- 
bett.  Berry  Bldg.,  Richmond.  Owner, 
T.  Park  Jacobs.  The  dwelling  has  been 
designed  for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.     There  will  be  fur- 
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nace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  dwelling  will 
be  coveied  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

MARTINEZ.  CONTRA  COSTA  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  $3,000.  Architect,  James  T.  Nar- 
bett.  Berry  Bldg.,  Richmond.  Owner, 
J.  Leo  Baker.  The  dwelling  will  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  an  open  fire  place  and 
-tile  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    now    being   prepared. 

Contracts  Awarded. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $6,000.  Architect,  W. 
P.  Stephenson,  Berkeley.  Owner,  W. 
W.  Fogg.  Contractor,  F.  A.  Muller, 
Syndicate  Bldg.,  Oakland.  Contract 
price,  $6,000.  Note:  The  contractor  is 
now  taking  subfigures  on  the  work. 

FRESNO,  FRESNO  CO.,  CAL — Res- 
dence,  2  story  and  base,  frame,  $5,000. 
Architects,  Glass  &  Butner,  Rowell 
Bldg..  Fresno.  Owner,  Charles  Doyle. 
Contractors,  Norris  &  Wallace,  Fres- 
no.     Contract    price,    $3,000. 

FRESNO,  FRESNO  CO.,  CAL.— Res- 
dence,  2  story  and  base,  frame,  $10,000. 
Architects,  Glass  &  Butner,  Rowell 
Bldg.,  Fresno.  Owner,  A.  L.  Braver- 
man.  Contractors,  Trewhltt  &  Shields, 
Fresno.      Contract  price,   $10,000. 

LOS  ANGELES,  CAL— Residence,  2 
story  and  base,  hollow  tile  and  brick. 
Cost  not  stated.  Architects,  Dennis  & 
Hewitt,  Fay  Bldg.,  L.  A.  Owner, 
George  C.  Huntsberger.  Contractors, 
Huntsberger-Reed  Construction  Co., 
Van  Nuys  Bldg.,  L.  A.  Contract  price 
not   stated. 


SCHOOLS. 

NEWARK,  ALAMEDA  CO.,  CAL.— 
School,  1  story  and  base,  frame  and 
plaster.  $16,000.  Architect  not  select- 
ed. Owners,  Newark  School  District. 
Nine  sets  of  competitive  plans  were 
submitted  to  the  Newark  School  Trus- 
tees on  February  16th  for  the  con- 
struction of  the  new  building,  which 
is  to  cost  $16,000.  The  trustees  have 
taken  ■  all  plans  under  consideration 
until  the  next  meeting  of  the  board. 
Probably  ten  days  will  elapse  before 
the    winning   design    is    announced. 

CHICO,  BUTTE  CO..  QAL. — Rural 
school,  1  story,  frame.  Cost  not  stat- 
ed. Architect,  State  Architect  George 
B.  McDougall,  Sacramento.  Owners, 
State  of  California.  Plans  have  been 
completed  for  a  model  rural  school 
which  is  to  be  erected  in  connection 
with  the  State  Normal  School  at  Chico. 
Plans  are  complete  and  ready  for  fig- 
ures. Bids  will  be  opened  on  March 
16th.  Plans  and  specifications  can  be 
secured  fi'om  the  State  Department  of 
Engineering.  An  official  proposal  ap- 
pears  in   another  column   of   this    issue. 

FRESNO,  FRESNO  CO.,  CAL. — Tem- 
porary .schools,  10,  1  story,  frame.  Cost 
not  stated.     Architect,  Advisory  Archi- 


ls 

tect  W.  D.  Coates.  Rowell  Bldg.,  Fres- 
no. Owners,  City  of  Fresno.  Bids  will 
be  received  by  the  board  of  education 
up  to  S  p.  m.  February  26,  for  furnish- 
ing all  labor  and  material  for  the 
erection  of  ten  emergency  school 
buildings  in  accordance  with  plans  and 
specifications  on  file  in  the  oflice  of  W. 
I).    Coates. 

VISALIA,  TULARE  CO..  CAL.— 
School,  1  story,  frame  and  plaster,  $7.- 
'>^>0.  Architect,  C.  K.  Kirby,  Fresno. 
(Mvners,  City  of  Visalia.  The  building 
will  contain  three  rooms  and  office. 
Interior  will  be  finished  in  pine.  There 
will  be  modern  school  plumbing.  Ex- 
terior will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

WATTS,  LOS  ANGELES  CO..  CAL.— 
School.  1  story  and  base,  brick,  $30,000. 
Architects,  Tuttle  &  Angel,  Delta 
Bldg.,  L.  A.  Owners,  City  of  Watts. 
The  building  will  contain  from  eight 
to  ten  class  rooms,  assembly  hall  and 
teachers'  room.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  a  central 
heating  system,  probably  warm  air 
system.  Exterior  will  be  faced  with 
pressed  brick.  Preliminary  plans  are 
being   prepared. 

LOS  ANGELES,  CAL.  —  School,  1 
story  and  base,  brick.  Cost  not  stated. 
Aichitect,  C.  F.  Skillings,  Garland 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected  In 
the  Hostette  School  District  and  has 
been  designed  to  contain  four  class 
rooms  and  assembly  hall.  Interior 
will  be  finished  in  pine  throughout. 
There  will  be  modern  school  plumb- 
ing and  a  central  heating  system.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing   prepared. 

Contracts   Awarded. 

FRESNO.  FRESNO  CO.,  CAL.  — 
School,  2  story  and  base.  Class  C  con- 
struction, $103,988.  Architect,  Eugene 
Mathewson.  Forsyth  Bldg..  Fresno. 
Advisory  Architect.  W.  D.  Coates. 
Rowell  Bldg.,  Fresno.  Owners,  City 
of  Fresno.  Contractors,  Trewhitt  & 
Shields,  Fresno.  Contract  price,  $103,- 
9.S8.  This  building  is  known  as  the 
^\■ashington    School. 

SAN  FRANCISCO  —  Finishing  con- 
struction Academic  building,  $86,906. 
Architect.  City  Department  of  Archi- 
tecture, Temporary  City  Hall.  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Contractor,  P.  F.  Reily.  S.  F. 
Contract    price.    $86,906. 

SAN  FRANCISCO— School  fire  es- 
capes. $7,250.  Architect,  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall.  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Contractors,  Golden 
Gate  Iron  Works,  S.  F.  Contract  price. 
$7,250. 

I^S  ANGELES,  CAL.  —  School  1 
and  2  story  and  base,  hollow  tile,  $45,- 
ono.  Architect,  RolJert  M.  Taylor. 
.Marsh -Strong  Bldg..  L  A.  Owners. 
Cienega  School  District.  Contractors. 
F.  O.  Engstrum  Co..  5th  and  Seaton 
streets.  L.  A.,  general  construction. 
$34,593;  Howe  Bros.,  plumbing,  $3,527; 
F.  E.  Newberry  Electric  Co.,  electric 
work,  $].33S:  Foss  &  Jones,  heating 
and  ventilating.  $4,565;  Z.  L.  Parmelee. 
electric  flxutres,  $840,  and  Standard 
Electric  Time  Co,,  program  clocks, 
$644. 
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SEWERS,  STREET  WORK  &  WATER 
SYSTEJIS. 


XAPA.  XAPA  CO.,  CAL.— Paving  and 
concrete  work.  Cost  not  stated.  En- 
gineer, City  Engineer,  Xapa.  Owners, 
City  of  Napa.  A  resolution  of  inten- 
tion has  been  passed  to  print  by  the 
City  Council  that  the  roadway  on  East 
First  street  from  the  west  end  of  the 
concrete  bridge  to  the  east  end  of  the 
stone  bridge,  be  sub-graded,  macad- 
amized and  oiled  to  it.s  full  width;  also 
that  the  roadway  on  the  bridge  from 
the  ea.st  end  to  the  center  line  be  sub- 
graded,  macadamized  and  oiled,  and 
that  a  cement  concrete  retaining  wall 
be  constructed  at  the  northeast  end 
of  the  bridge;  also  that  the  north  re- 
taining wall  be  extended  by  stone  ma- 
soniy  work,  construction  of  concrete 
curbs  and  two  catchbasins  with  iron 
stone    pipe    six   inches    in   diameter. 

•MODESTO,  STANISLAUS  CO.,  CAL. 
Steel  tank.  Cost  not  stated.  Engineer, 
City  Engineer  George  Freitas,  Modes- 
to. Owners,  City  of  Modesto.  At  a 
special  meeting  of  the  City  Council 
plans  and  specifications  prepared  by 
City  Engineer  George  Freitas  for  the 
proposed  100.000-gallon  steel  water 
tank  to  be  erected  at  the  Eighth  street 
pumping  station  were  adopted  and 
bids  were  ordered  called  for.  The  bids 
close    -March    10th. 

SACRAMENTO,  CAL. — Cement,  2.200 
barrels.  Cost  not  stated.  Engineer, 
City  Engineer,  Sacramento.  Propo- 
sals are  now  being  called  for  on  fur- 
ni.^hing  Sacramento  County  with  2,- 
;i()0  barrels  more  oi-  less  of  cement. 
Bids  will  be  opened  on  March  2.  Com- 
plete information  can  be  obtained 
from  the  County  Clerk  at  Sacramento. 
SACRAMENTO,  CAL. — Street  pav- 
ing. Cost  not  stated.  Engineer,  City 
Engineer,  Sacramento.  Owners,  City 
of  Sacramento.  All  bids  received  re- 
cently for  the  improvement  of  D  street 
from  Eleventh  to  Fifteenth  street 
were  rejected  as  being  above  the 
amount  available.  New  bids  will  be 
called    for   at   once. 

HIVERSIUE.  RIVERSIDE  CO.,  CAL. 
— Storm  water  sewer  system.  Cost  not 
stated.  Engineer,  City  Engineer  Camp- 
bell, Riverside.  Owners.  City  of  River- 
side. City  Kngineer  Campbell  has  pre- 
sented plans  and  specifications  for 
changes  to  be  made  in  the  storm 
drainage  sewer  system  in  Fairmount 
Boulevard  formerly  Almond  street.  On 
approval  of  the  plans  bids  will  prob- 
ably   be   called    for   on    the    work. 

Contracts  Awarded 

FRESNO,  FRESNO  CO..  CAI.. — Street 
paving.  Cost  not  stated.  Kngineer, 
City  Engineer,  Fresno.  Owners,  City 
of  Fresno.  Contractors,  Worswick 
Street  Paving  Co.,  Union  Bank  BIdg., 
Fresno.  Contract  price.  ll%c  for 
grading  and    l."',4c   for  paving. 

S.\CK-\.MK.N'TO,  CAL.  —  Electroliers. 
Cost  not  stated.  Engineer.  City  Engi- 
neer, Sacramento.  Owners,  City  of 
Sacramento.  Contractors,  Scott,  Lyman 
&  Stack,  Sacramento.  Contract  price 
not  stated.  This  contract  covers  the 
installalion  of  electroliers  on  Maple 
avenue. 

REDIUNC.  SH.XSTA  CO.,  CAU  — 
Street  paving.  $20.0iiO.  Engineer,  City 
Kngineer.  Bidding.  (iwners.  City  of 
Redding.  Contractors.  Chico  Con- 
struction Co.,  Chico.  Contract  price, 
120,000, 


SAN  FRANCISCO  —  Civic  Center 
plumbing,  $.3,400.  Engineer,  City  En- 
gineer. Temporary  City  Hall,  S.  F. 
Owners.  City  and  County  of  San  Fran- 
cisco. Contractors.  Wittman-Lyman 
Co.,   S.   F.      Contract   price,   $3,400. 


STORES  AlVB  OFFICES. 


S.\N  FRANCISCO — Stores,  1  story 
and  base,  reinforced  concrete,  $10,000. 
.Architect,  William  F.  Gunnison,  Ne- 
vada Bank  BIdg.,  S.  F.  Owner,  R.  L. 
Anderson.  The  building  will  be  erect- 
ed on  the  east  side  of  Fillmore  street 
north  of  Sutter,  having  a  frontage  of 
i'3  feet  and  a  depth  of  90  feet.  There 
will  be  two  stores.  Interiors  will  be 
finished  in  pine  throughout.  There  will 
be  large  plate  glass  display  windows 
and  patent  store  fronts.  Modern 
plumbing  and  electric  work  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  Verdi  marble  and 
metal.  Plans  are  complete  and  figures 
have  been  taken.  A  contract  will  be 
awarded   at   once. 

SAN  FRANCISCO— Stores.  1  story 
and  base.  frame.  $5,000.  Architect, 
none.  Owner,  Mark  Dobrin,  S39  Eliza- 
beth street,  S.  F.  The  building  will  be 
erected  on  the  south  side  of  Lombard 
street  west  of  Baker  and  will  cover 
an  area  of  30  by  .55  feet.  Interior  will 
be  finished  in  pine  and  redwood.  There 
will  be  patent  store  fronts  and  plate 
glass  windows.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purchased. 

S.\N  FRANCISCO — Stores.  1  story, 
base  and  mezzanine,  brick  and  steel, 
$1S,000.  Architect,  William  F.  Gunni- 
son. Nevada  Bank  BIdg..  S.  F.  Owner, 
Theo.  E.  Rulfs.  The  building  will  be 
erected  at  the  southeast  corner  of 
Jones  and  Pine  streets,  covering  an 
area  of  37  »^  by  87  ^^  feet.  There  will 
be  five  modern  stores.  Interiors  will 
be  finished  in  pine  and  redwood  with 
hardwood  in  the  display  windows. 
Plans  provide  for  a  cement  floor  and 
patent  store  fronts.  Marble  wain.scot 
and  base  will  be  used.  Exterior  of  the 
building  will  be  faced  with  Verdi  mar- 
ble and  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

LOS  ANGELES,  C-\L. — Stores  and 
lofts,  3  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect.  W. 
.1.  Saunders.  I..aughlin  BIdg.,  L.  A. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Los  Angeles  street 
between  fith  and  7th  streets  and  will 
have  a  frontage  of  40  feet  and  a  depth 
of  135  feet.  There  will  be  reinforced 
concrete  walls,  floors  and  roof  slabs. 
Interior  will  be  finished  in  pine.  Plans 
provide  for  elevator  service  and  steam 
heat.  Metal  window  sash  and  frames 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    now    being    prepared. 


be  a  number  of  stores  besides  the 
theatre  entraJice  on  the  first  floor. 
Upper  floors  will  be  arranged  for  the 
body  of  the  theatre  and  a  large  num- 
ber of  modern  offices.  Construction 
will  be  fireproof  throughout  with  a 
complete  steel  frame  and  walls  and 
floors  of  concrete.  Interior  will  be 
finished  in  pine,  hardwood,  metal  trim 
and  ornamental  plaster.  Marble  and 
tile  wainscot  will  be  used.  There  will 
be  steam  heal,  elevator  service  and  a 
vacuum  cleaning  system.  Patent  store 
fronts  and  hollow  tile  partitions  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  now  be- 
ing  completed. 

VENICE,  LOS  .\NGELES  CO.,  CAL.— 
Theatre,  2  story,  brick  and  steel.  Cost 
not  stated.  Architect,  C.  H.  Russell, 
Story  BIdg.,  L.  A.  Owner,  Col.  Thomas 
Prior.  The  building  will  be  erected  on 
Ocean  Front  and  Windward  avenues, 
covering  an  area  of  100  by  160  feet. 
The  main  portion  of  the  building  will 
contain  a  theatre  seating  SOO  people. 
-Arrangements  have  also  been  made 
for  a  large  cafe  and  amusement  de- 
vices. There  will  be  steam  heat.  In- 
terior finish  will  be  of  pine  and  orna- 
mental plaster.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
I'lans  are  now  being  prepared. 


THEATRES. 

().\KL.\NI>.  *'.\L.  —  Theatre,  stores 
.md  offices.  14  story  and  ba.«e.  Class  .\ 
< onstruction.  $fiOn.OO0.  Architect.  Carl 
Werner.  Pbelan  BIdg..  S.  F.  Owners. 
.\rchnn  Co.  The  building  will  be  erect- 
ed at  thi!  northwest  corner  of  Frank- 
lin and  Nth  streets,  and  will  cover  a 
.onsidertible    ground    areu.      Tl>erc    will 


SEALED    TROPOS.ALS 

.\<>TICE  TO   CONTR.4CTOKS. 


l'«OPO.SAI..S       FOF    THK      fOXSTKUC- 

riO.X     OF    THHKF     ADOBK     DAY 

.srtlOOIv     IIIILDIXG.S. 


DEH^ART.MENT  OF  THE  INTERIOR. 
OfUce  of  Indian  .Affairs.  Washington,  D. 
C  Febiuary  li'.  1915. — SE.ATyKD  PRO- 
POSAIi?.  plainly  marked  on  the  outside 
of  the  sealed  envelopes.  "Pioposals  for 
the  construction  of  three  combination 
adobe  day  school  buildings,  San 
Xavier  School.  Arizona."  addressed  to 
the  Commissioner  of  Indian  Affairs. 
Wa.shington.  I).  C.  will  be  received  at 
the  Indian  Oflioe  until  2  P.  M.  of  March 
:rx  1915,  for  furnishing:  materials  anjj 
labor  for  the  construction  of  three 
combination  adobe  day  school  buildings 
at  Indian  Oasis.  Ventana.  and  Como- 
babi.  Indian  villasres  under  the  juris- 
diction of  the  San  Xavier  School.  .Ari- 
zona, in  strict  accordance  with  the 
plans,  specifications  and  instructions  to 
bidders,  which  may  be  examined  at 
this  Office.  U.  ;<.  Indian  Warehouse  at 
Chicago,  111.,  St.  Loui.«.  Mo.,  and  Omaha. 
Nebraska:  the  Builders  and  Traders 
Kxchange  of  St.  Paul.  Minn.,  at  the  San 
Xavier  School,  .Arizona,  and  at  the  of- 
fice of  the  newspaper  In  which  this  ad- 
vertisement appears.  For  further  in- 
formation applv  to  Hi:.\RY  .1.  Mc- 
OUIGG,  .Superintendent  San  Xavier 
School.  Tucson,  .Arizona-  Cato  Sells. 
Commissioner.  -   (*) 


I'ltOPOSAI.S     FOR     PrMTIXG     PLANT. 


PUMPIXG  PLAXT— U.  S.  Engineer's 
Oflice,  fi02  Burke  Buildinp,  Seattle. 
Wash. — .*!ealed  proposals  for  pumping 
plant  for  Lake  Washington  canal 
locks  will  be  received  at  this  ofBce 
until  12  noon.  Mnroli  l.%,  l^l.*^,  and  then 
publicly  opened.  Information  on  ap- 
plication to  I',  .s.  engineer  otflce,  ."Seat- 
tle. Wash.;  Chicago.  111.,  or  New  York. 
.1.    B.    C.AV.ANAUGH.    major,    engineers. 


NOTHF.   TO    rOXTHACTORS. 

TKK.ASUKV  DEPARTMKXT.  Super- 
vising .Architect's  Offlce.  Washinpton. 
I).  C.  February  15.  I  HI  5.— SK.ALEO 
PROPOS.ALS  will  be  opened  in  this  of- 
fice at  a  V.  >l..  Mnrch  ::::.  UH.'..  for  tht 
i'onstruet  ion  conipli'le  (including  me- 
chanical    I'quipnuMit.    IJKhtinK     fixtures, 
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and  approaches)  of  a  two-story  and 
basement  stone  and  brick  laced  build- 
ing- of  10,300  square  feet  ground  area, 
tireproof  construction,  composition 
roof,  for  the  United  iStates  Post  Office 
at  P^verett,  Wash.  Hiawings  and  speci- 
fications may  be  obtained  from  the 
custodian  at  Everett,  Wash.,  or  at  this 
office,  in  the  discretion  of  the  Super- 
vising- Architect.  ().  WBNUEKOTH, 
Supervising:  Architect. 


PROPO.«»AI>S   FOR   tONCRETE   AND 
EXCAVATION. 


CONCKETE  ANM)  EXCAVATION— 
Department  of  the  Interior,  U.  S.  Rec- 
lamotion  Service,  Washington,  D.  C. — 
Sealed  proposals  Will  be  received  at 
the  office  of  the  United  States  Recla- 
mation Service,  Provo,  Utah,  until  2 
o'elork  p.  ni.  Mart-li  10,  1»15,  foi-  con- 
struction, involving-  about  r-',SOO  yards 
of  excavation  and  2,100  yards  of  rein- 
forced concrete.  The  work  is  located 
near  Payson  City,  Utah,  on  the  San 
Pedro,  I>os  Angeles  and  Salt  Liake 
Railroad  and  the  Tintic  branch  of  the 
Denver  and  Rio  Grande  Railroad.  For 
particulars  address  the  United  States 
Reclamation  Service,  Provo,  Utah,  or 
Washington,  D.  C.  A.  P.  DAVIS,  di- 
rector  and    chief   engineer. 

♦ 

PROPOSAI.S     FOR     EXC.WATING. 


EXCAVATION  —  Department  of  the 
Interior,  U.  S.  Reclamation  Service, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the 
United  States  Reclamation  Service, 
Grand  .Junction,  Colo.,  until  U  o'clock 
p.  ni.  March  10,  1015,  for  about  040,000 
vards  of  canal  excavation.  The  work 
is  situated  in  the  vicinity  of  Grand 
.function  and  Fruita.  Colo.  For  par- 
ticulars address  the  United  States 
Reclamation  Service.  Grand  .lunotion, 
Colo.,  or  Washington,  D.  C.  A.  P. 
DAVIS,   director  and   chief   engineer. 

♦ 

NOTICE   TO   CONTRACTORS. 


SEAL.ED  bids  will  be  received  by 
W  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  Califoinin,  up  to 
and  including  ta  o'clock,  noon.  \>  odnes- 
dav,  March  17,  IJH."*,  said  bids,  then 
and  there  to  be  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  complete  construction 
and  erocticn  of  a  building  to  be  known 
as  the  Amusement  Hall  and  Library, 
Veterans'  Home,  Yountville,  Califor- 
nia in  accordance  with  the  plans  and 
.specifications  therefor,  copies  of  which 
mav  be  obtained  on  application  to  the 
State  Department  of  Engineering, 
Sacramento,    California. 

Such  bids  will  be  received  [or  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)    of    the   amount   of   the    bid    must 

"'^rSoJit^^f'Te'i;'-  ($10.00)  ^  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  on 
the  return  of  the  plans  and  specifica- 
tions to  the  State  Departmerit  of  En- 
gineering   a    Sacramento,    California,  in 

^"^L'smle'Separtment  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  in- 
formality   in    any    bid    received. 

All  bids  must  be  addressed  to  W.  B . 
McClure.  State  Engineer,  .Sacramento, 
Hall  and  Library,  Veteran  .«  Home. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Amusement 
yountville.  California/'  „.  ttpt?' 
(Sie-ned)  W.    F.   McCDUIt-Ji., 

(hignea;  Engineer. 


NOTICE   TO   CONTRACTORS. 

SEALED  bids  will  be  received  by 
\V  F  McClure.  State  Engineer,  Forum 
Building.  Sacramento.  California,  up  to 
and  including  Vi  «•<•^<>*•k^  "'•«.'V.  ^"*"- 
dav.  March  1«,  ISH.%,  said  bids  then 
and  there  to  be  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  eompletj  construction 
an^d  erection  of  a  building  to  be  known 
as  the  Model  Rural  School,  .^Chico 
State  Normal  School,  Chico.  California, 
in    accordance    with      the      plans      and 
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specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering, 
Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each     bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  on 
the  return  of  the  plans  and  specifica- 
tions to  the  State  Dei)artinent  of  En- 
gineering a  Sacramento,  California,  in 
good    condition. 

The  State  Department  of  Engineer- 
ing- reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  in- 
formality   in    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
.McClure,  State  ICngineer,  Sacramento, 
(;alifoi-nia.  and  plainly  marked  on  the 
envelope:  "Proposals  for  Model  Rural 
School.  Chico  State  Normal  School, 
Chico,    California."  _ 

(Signed)  W.   F.   McCLURE. 

State    Engineer. 

NOTICE    TO     STEEL    ROLLING    DOOR 
MANUFACTURERS. 

Office  of  the  Board  of  State  Harbor 
Commissioners,  Union  Depot  and 
Ferry  House,  San  Francisco,  Cal., 
February   15,   1915. 

SEALED  PROPOSAT.S  or  bids  will  be 
received  at  this  office  at  or  prior  to  11 
o'clock  A.  M.,  on  Tliursday,  March  4, 
HH.";.  for  liirnishinc:  and  inNtalling 
.steel  rollinK  doors  on  the  shed  on 
IMer  No.  24  on  the  waterfront  of 
the  Citv  and  County  of  San  Francisco, 
in  accordance  with  the  plans  and  speci- 
fications prepared  for  these  doors  by 
the  Assistant  State  Engineer,  and 
adopted  by  the  Board,  February  8. 
1915.  and  on  file  in  this  office,  to 
which  special  reference  is  hereby 
made.  .      ,         ,  ... 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office.  Each  bid  shall  be  accom- 
panied by  a  certified  check  for  an 
amoont  equal  to  five  (5)  per  cent  of 
the  amount  of  the  proposal,  to  be 
made  payable  to  the  order  of  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposaf  is  accepted  and 
the  contract  awarded,  and  if  the  bid- 
der shall  fail  or  neglect  to  execute  a 
contract  and  give  the  bond  required 
within  six  davs  after  the  award  is 
made,  in  that  case  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure 
and  neglect  and  shall  be  paid  into  the 
San  Francisco  Harbor  Improvement 
Fund. 

The  bond  required  to  be  not  less 
than  one-half  of  the  amount  of  the 
bid  with  two  or  more  sureties  to  be 
approved  by  the  Board  of  State  Har- 
bor Commissioners,  and  conditioned 
for  the  faithful  performance  by  the 
contractor  of  all  the  terms  and  condi- 
tions of  said  contract  according  to  the 
true  intent  and  meaning  thereof  and 
to  the  satisfaction  of  said  Board:  and 
said  bond  shall  also  be  effective  as 
provided  in  an  act  approved  May  1. 
1911,  for  the  protection  of  material 
men',   mechanics   and   laborers. 

Bids  will  not  be  considered  by  this 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary  at 
the  office  of  the  Secretary,  Room  1/. 
Ferry  Building.  at  or  prior  to  11 
o'clock  A.  M.  on  Thursday.  March  4. 
1915,  at  which  time  and  place  the  bids 
willbe  opened.  .    ,  ,    . 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interest  of  the  State. 

Bidders  are  invited  to  be  present  at 
the   opening  of  the  bids. 

Plans  and  specifications  of  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $20  00  for  same,  which  will  be 
returned  on  return  of  plans  and  speci- 
fications. ,    ^  ,        „ 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Steel 
Polling  Doors." 

.1.   .1.   DWYER, 
THOMAS    S.    WILLIAMS, 
J.    H.    McCALLUM, 
Board   of   State   Harbor   Commissioners. 
.TEROME    NEWMAN, 
Assistant   State    Engineer. 
LEO.    V.    MERLE,    JR.. 
Secretary.  (*) 
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PROPOSALS     FOR     PUMPING     PLANT. 


PUMPING  PLANT — U.  S.  Engineer 
Office,  602  Burke  Building,  Seattle, 
Wash. — Sealed  proposals  for  pumping 
plant  for  Lake  Washington  canal 
locks  will  be  received  at  this  office 
until  noon  March  !.■>,  lOI.I,  and  then 
publicly  opened.  Information  on  ap- 
plication to  U.  S.  engineer  office,  Seat- 
tle, AYash.;  Chicago.  111.,  or  New  York. 
N.  V.  J.  B.  CAVANAUGH.  major,  en- 
gineers. 


INVITATION     FOR    PROPOSALS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  W^ashington, 
1).  C,  Februaiy  1.  1915— SEALED  PRO- 
P(~)SALS  will  be  opened  in  this  office 
at  :t  I'.  M.,  March  2S,  lOl.'),  for  the  con- 
struction complete  (including  me- 
chanical equipment,  except  elevator, 
lighting  fixtures,  and  approaches)  of 
the  United  States  Post  Oflice  and  Court 
House  at  Pendleton.  Oregon.  Three- 
story  and  basement,  fireproof  building: 
ground  area.  5.500  square  feet;  stone, 
terra  cotta,  and  brick  facing.  Draw- 
ings and  specifications  may  be  ob- 
tained, after  February  11.  1915.  from 
the  Custodian  of  site  at  Pendleton. 
Oregon,  or  at  this  office,  in  the  dis- 
cretion of  the  Supervising  Architect. 
O  WENDBROTH,  Supervising  Archi- 
tect. (*) 


NOTICE  TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Ninth  and  K  Streets,  Sacra- 
mento, California,  up  to  and  including 
12  o'clock,  noon,  Monday,  March  1,  1fH."5, 
said  bids  then  and  there  to  be  publicly 
opened  and  read  for  furnishing  all 
plant,  materials,  and  labor,  and  dolnf? 
the  -work  required  for  the  contplete 
construction  and  erection  of  a  buildinf; 
to  be  known  as  the  "Superintendent's 
Residence,"  Southern  California  State 
Hospital,  Patton,  California,  in  accor- 
dance with  the  plans  specifications 
therefor,  copies  of  which  may  be  ob- 
tained or  application  to  the  State  De- 
partment of  Engineering,  Sacramento, 
California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering,  at  Sacramento,  California, 
in   good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid   received. 

All  bid.«!  must  be  addressed  to  W.  F. 
McClure  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Superinten- 
dent's Residence,  Southern  California 
State  Hospital,   Patton,  California." 

f SIGNED)  W.    F.    McCLURE, 

State  Engineer.   (*) 


PROPOSALS  FOR  FOUNDATIONS. 


FOUNDATIONS  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Ra'lio  Towers"  will  be  received  at 
the  naval  station.  Cavite.  P.  I.,  or  at 
the  bureau  of  yards  and  docks.  Navy 
Department.  Washington.  D.  C  until 
II  o'clock  a.  ni.  March  l.'t,  lOl.'S,  and 
then  and  there  publicly  opened,  for 
the  construction  of  concrete  and  pile 
foundations  for  three  600-foot  steel 
radio  towers  at  the  naval  station.  Ca- 
vite. P.  T.  Plans  and  specifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
naval  station  named.  H.  R.  STANFORD, 
chief   of  bureau. 

NOTICE   TO   CONTRACTORS. 


SEALED  bids  will  be  received  by  W. 
F.  McClure.  State  Engineer.  rForum 
Building,  Sacramento,  California,  up 
to  and  including  12  o'clock,  noon,  Mon- 
day, March  1,  1S>1."»,  said  bids  then  and 
there    to    be    publicly    opened    and    read 
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Wednesday.       Keb.       L'4,       1915. 


W.    R.    ERODE,    Pres.  I.OUIS  R.   HOLM,  Sec.   R.    J.    BRODE,    Vlc«-Prei. 

BRODE   IROIV   WORKS 

Established  1886 — Incorporated  1913 

Tel.     Kearny     2464. 

Fabricators  and  Contractirs  of  Structural  Steal  and  Ornamental  Iron  Work 

OHIceAWork*:  31-37  Hawthorne  St.,  b«t.  Howard  &  Folsom  St«.,    San  Franclaco,  Cal. 


for  furni.shing-  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  "Superintendent's  Residence," 
Southern  California  State  Hospital, 
Patton,  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Kngineering-,    Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering:. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  De- 
partment of  Engineering  at  Sacramen- 
to,  California,   in   good  condition. 

The  State  Department  of  Engineer- 
ing reserve*  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in  any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Superinten- 
dent's Residence,  Southern  California 
State    Hospital,    Potton,    California." 

(Signed)  W.   F.   McCLURE, 

State    Engineer. 


PROPOSALS    FOR    FOUNDATIONS. 


FOUNDATIONS  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Radio  Towers"  will  be  received  at 
the  bureau  of  yards  and  docks.  Navy 
l>opartment,  Washington.  D.  C,  until 
1 1  o'clock  a.  m.  February  27,  1915,  and 
tlien  and  there  publicly  opened,  for  the 
construction  of  nine  foundations  for 
radio  towers  at  the  United  States 
naval  reservation,  Chollas  Heights.  San 
Diego,  Cal.  Plans  and  specifications 
may  be  obtained  on  application  to  the 
bureau.  H.  R.  STANFORD,  chief  of 
bureau. 


PROPOSALS    FOR    CANAL.    SUPPLIES. 


PROPOSALS    FOR    FOUNDATIONS. 

FOUNDATIONS,  RADIO  TOWERS— 
Sealed  proposals  indorsed  "Propo- 
.sals  for  Foundations  for  Radio 
Towers"  will  be  received  at 
the  naval  station.  Pearl  Har- 
bor, Hawaii,  or  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington, D.  C,  until  11  o'clock  a.  m., 
February  27,  1015,  and  then  and  there 
publicly  opened,  for  the  construction 
of  concrete  foundations  for  three  600- 
foot  steel  radio  towers  at  the  naval 
station.  Pearl  Harbor,  Hawaii.  Plans 
und  specifications  may  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  naval  station 
named.  H.  R.  STANFORD,  chief  of 
bureau. 


PROPOSALS      FOR     STEEL     TOWERS. 

STEEL.  TOWERS— Sealed  proposals. 
Indorsed  "Proposals  for  Steel  Towers." 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ington, D.  C,  and  at  the  U.  S.  naval 
station,  Cavite,  P.  I.,  until  11  o'clock  a. 
m.  February  27,  1915,  and  then  and 
there  publicly  opened  for  the  construc- 
tion and  erection  of  three  600-foot 
Bteel  towers  at  each  of  the  follov/lng 
naval  stations:  San  Diego,  Cal.;  "^earl 
Harbor,  Hawaii,  and  Cavite,  P.  I 
Plans  and  specifications  may  be  ob- 
tained on  application  to  the  bureau  or 
at  the  naval  stations  named  upon  de- 
pcslt  of  |25  as  security  for  their  re- 
turn. H.  R.  STANFORD,  chief  of  bu- 
bureau. 


i)A>I   IS   :rH    FIOKT  iii(;h. 

Work  on  he  great  Arrow  Kock  dam 
on  the  Boi.se  river,  Idaho,  i.s  approach- 
ing completion  and  could,  if  necessary, 
be  lini.shed  within  a  few  weeks,  al- 
though probably  it  will  go  on  for  an- 
other year.  The  dam  will  be  351  feet 
high,  100  feet  wide  and  about  400  feet 
long  at  the  base  an«  1,060  feet  long  at 
the  top.  It  is  of  reinforced  concrete, 
of  which  530,000  cubic  yards  have 
been  used.  It  will  store  water  to  a 
depth  of  330  feet.  The  back  water  will 
extend  20  miles  upstream,  making  a 
lake  containing  230,000  acre-feet  of 
water.  A  thousand  tons  of  steel  have 
been   usee   for  the   five  gates. 


CANADIAN    BOND     ISSUES. 


The  total  issue  of  Canadian  bonds 
for  the  calendar  years  1913  and  1914, 
according  to  a  statement  in  the  To- 
ronto Globe  for  January  2,  1915,  was 
as  follows:  Government  and  muni- 
cipal bonds— $168,828,475  in  1913  and 
$171,233,000  in  1914;  corporate  bonds— 
$182,580,154  in  1913  and  $81,650,000  in 
1914:  total— $35,408,629  in  1913  and 
$252,883,000    in    1914. 


PANAMA'S    CAISSON    GATE. 


A  floating  caisson  gate  that  is  be- 
lieved to  be  the  largest  of  its  kind 
ever  built  has  been  completed  at  San 
Francisco  and  towed  to  the  Panama 
canal,  where  it  is  to  be  used  when  re- 
quired as  a  dam  across  the  entrance  to 
any  of  the  locks  when  the  gates  are 
to  be  repaired  or  painted  or  when  a 
lock  is  to  be  unwatered  for  any  reason. 


MONEY    FOR    ALASKAN    RAILWAY. 


Secretary  I^ne  has  asked  the  House 
Appropriation  Committee  to  include 
$2,000,000  in  the  sundry  civil  bill  for 
the  Ala.skan  government  railway.  The 
limit  of  expen.se  for  construction  of 
the  railway  is  $35,000,000.  Of  this, 
$1,000,000  has  been  appropriated  and 
mostly   spent   in  surveys. 


HUGH    HOGAN    JOINS    THE    HUNTER. 
Ll'MHKR    COMPANY. 


The  Hunter  I^imber  Company  are 
going  after  the  trade  in  Alameda 
county  on  a  larger  scale  than  ever  be- 
fore, having  lately  opened  up  a  mill  in 
connection  w'ith  their  yard  at  Webster 
.street,  on  the  estuary,  and  also  in- 
teresting Mr.  Hugh  Hogan  In  thdr 
firm. 

In  addition  to  a  full  stock  of  lumber 
this  enterprl.sing  firm  carries  a  com- 
plete line  of  the  Parafflne  I'aint  Com- 
pany's good.s,  including  Hu-ber-old,  P 
&   H  paper,  etc. 

Prompt  .service  and  good  stuff  can  be 
had  at  the  Hunter  Lumber  Co.  Give 
them   a   call. 


Nearest  to 
Everything 


POWELL  ST.       ATOTARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
griU.  Meet  your  friends  at 
the  Manx 


Europaan  Plan  Rales  $1.60  up. 


Management. 


Chester  W.  Kelley 


AI'I'UOPRIATION  MADE         FOR 

OREGON     RECLAMATION     W'ORK. 


THE     GAS     ENGINE     AND     ITS     USES. 


reported  to  have  discovered  a  process 
by  which  a  material,  called  "betun  in- 
dustrial," can  be  prepared  by  mixing 
certain  kinds  of  ground  rock  with  tar 
at  a  high  temperature.  This  gives,  he 
claims,  a  very  hard,  durable,  and  cheap 
paving  material,  which  can  be  used  to 
advantage  over  thin  concrete  beds.  He 
also  prepares  a  material  that  can  be 
u.sed  in  the  manufacture  of  bricks, 
tile.s,    pipes,   etc. 


HARDENING    STEEL. 


The  usual  method  of  hardening  steel 
by  immersion  in  oil  or  water  or  alka- 
line baths,  it  is  said,  results  in  the  for- 
mation of  a  line  of  considerable  tension 
between  the  hardened  and  unhardened 
parts.  By  the  use  of  compressed  air, 
however,  the  zones  of  cooling  may  be 
carefully  graduated  and  much  better 
results  obtained.  By  adapting  the 
•shape  of  the  nozzle  to  the  work  a  wide 
lange  of  results  is  possible. 


GIANT   LOCOMOTIVES. 


At  present  the  largest  locomotive  re- 
ported to  be  in  use  is  a  huge  compound 
engine  which  measures  120  feet  over 
all  and  weighs  850,000  pounds.  It  Is 
an  oil  burner  and  carries  4,000  gallons 
of  oil  and  12,000  gallons  of  water.  It 
cost  $43,380  to  build.  These  giants 
have  reached  a  point  where  one  loco- 
motive is  so  long  that  it  Is  hinged  In 
the  middle  with  a  flexible  joint  so  that 
it  ^can  tura  a  curve  without  upsetting. 


?(!nesdav,       feb.       24,       1915. 
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ADVANCE  NEWS 

.  .  ^Classified,. according j^^  


SAN    FRANCISCO. 

RE.SIDENCK  —  2  story  and  base, 
anie,  $4,000.  San  Francisco.  Archi- 
ct,  H.  C.  Bauman,  Chronicle  Bldg.,  S. 
Owners,  Lyon  &  Hoag-.  660  Market 
reet,  S.  F.  The  dwelling  will  be 
■ected  on  the  east  side  of  45th  ave- 
ae  noith  of  Anza,  and  has  been  de- 
gned  for  a  seven-room  house  with 
ith  and  sleeping  porch.  Interior  fln- 
h  will  be  of  pine  and  redwood  with 
ime  elm  panels.  Hardwood  floors 
ill  be  used  in  the  living  and  dining 
lom.'?  and  reception  hall.  There  will 
;  open  fire  places  and  tile  or  brick 
antel.s.  An  automatic  water  heater 
ill  be  installed.  Bath  room  will  be 
lished  in  tile.  Exterior  of  the  house 
ill  be  covered  with  rustic  and  ce- 
ent  plaster  on  metal  lath.  Plans  are 
implete  and   in  the  hands  of  the  own- 

who  will  do  the  work  by  Day  Labor. 
RESIDENCE  —  2  story  and  base, 
ame,  |2,.500.  San  Francisco.  Archi- 
ct,  none.  Owner,  Oscar  Lind,  43S.5 
th  street,  S.  F.  The  dwelling  will 
!  erected  on  the  west  side  of  10th 
'enue  south  of  Balboa  street,  and  has 
len  designed  to  contain  five  rooms 
id  bath.  Pine  and  redwood  interior 
lish  will  be  used.  There  will  be 
•me  hardwood  floors.  Plans  provide 
r  open  fire  places  and  tile  or  brick 
antels.      Tile    wainscot    will    be    used 

the  bath  room.  Exterior  of  the 
>use  will  be  covered  with  rustic  and 
ment  plaster  on  metal  lath.  Plans 
e  complete  and  in  the  hands  ot  the 
irner  who  will  do  the  work  by  Day 
ibor. 

RESIDENCE  —  3  story  and  base, 
ick  and  steel,  $55,000.  San  Fran- 
3CO.  Architect,  Louis  P.  Hobart, 
•ocker  Bldg.,  S.  F.  Owner,  Mrs.  Sid- 
:y  M.  Ehrman.  The  dwelling  will  be 
ected  on  upper  Broadway  and  has 
en  designed  to  contain  twenty 
oms,  seven  baths  and  sleeping 
irches.  A  separate  garage  will  be 
ected  on  the  property.  Interior  fin- 
fi  will  be  of  pine,  redwood  and  hard- 
3ods  with  white  enamel  in  the  bed 
oms.  Plans  provide  for  a  central 
ating  system,  probably  steam  heat, 
hot  water  circulattng  system,  vacu- 
n  cleaning  and  dumb  waiters.  Hard- 
ood  floors  will  be  used  throughout. 
Lth  rooms  will  be  finished  in  tile  and 
uipped  with  highclass  plumbing  fix- 
res.  Exterior  of  the  house  will  be 
ced  with  pressed  brick  trimmed  with 
It  stone.  Plans  are  complete  and 
rures  are  being  taken. 
RESIDENCES— 2,  2  story  and  base, 
ame,  $6,500  and  $7,500.  San  Fran- 
3C0.  Architect.  William  F.  Gunnison, 
ivada  Bank  Bldg.,  S.  F.  Owner'.? 
:me  withheld.  These  two  dwellings 
ill  be  erected  in  Forest  Hill,  and  each 
s  been  designed  to  contain  seven 
oms  and  bath  with  sleeping  porches 
id    separate    garages.       Interiors    will 

finished  nn  pine  and  hardwood  with 
lite  enamel  in  the  bed  rooms.  Hard- 
Dod  floors  will  be  used  throughout, 
lere   will   be    furnace   heat   and   open 


fire  places.  .Mantels  will  be  of  tile 
and  brick.  Automatic  water  heaters 
will  be  installed.  Bath  rooms  will  be 
finished  in  tile.  Exteriors  of  the 
dwellings  will  be  covered  with  ce- 
ment plaster  on  metal  lath  and  brick 
veneer.  Plans  are  now  being  pre- 
pared. ^ 

RESIDENCE'S — 2.  2  story  and  base, 
frame,  $4,000  each.  San  Francisco. 
Architect,  Walter  G.  Vodden,  1015  Cole 
street'  S.  F.  Owners,  Thomas  Vodden 
&  Son,  1015  Cole  street,  S.  F.  These 
two  houses  will  be  erected  on  the  west 
side  of  16th  avenue  north  of  Balboa, 
and  each  has  been  designed  to  contain 
seven  rooms  and  bath.  Separate  ga- 
rages will  be  erected.  Interior  of  the 
houses  will  be  finished  in  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  wainscot  and  floors 
will  be  used  in  the  bath  rooms.  Au- 
tomatic water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be   done   by   Day  Labor. 

RESIDENCE  —  2  story  .  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  A.  T.  Morris,  501 
11th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  11th 
avenue  north  of  Balboa,  and  has  been 
designed  for  a  five-ro"om  house  with 
bath.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  room.  Mantel  will  be  of 
tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  i)Iaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do   the  work  by  Day  Labor. 

RESIDENCE— 2  story,  attic  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  William  Mooser,  Nevada 
Bank  Bldg.,  S.  F.  Owner's  name  with- 
held. The  dwelling  will  be  erected  on. 
the  north  side  of  Green  street  near 
Pierce,  and  has  been  designed  to  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished 
in  pine,  redwood  and  hardwood  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  throughout. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  A  hot  water  circulat- 
ing system  will  be  installed.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   now   being  prepared. 

RESIDENCES— 2.  2  story  and  base, 
frame,  $3,000  each.  San  Francisco. 
Architect,  none.  Owners,  O.  Heyman  & 
Bro.,  742  Market  street,  S.  F.  These 
two  houses  will  be  erected  on  the  east 
side  of  7th  avenue  south  of  Geary,  In 
the  same  locality  that  the  owners  have 


been  operating  in  foi'  some  time.  Each 
house  will  contain  six  rooms  and  bath. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Automatic  water 
heaters  will  be  in.stalled.  Exteriors 
will  be  covei-ed  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor, 
Materi'ils  are  now  being  purchased. 

APARTMENT  HOUSE — 2  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect,  Albert  Schroep- 
fer,  Foxcroft  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  7th  avenue  near  I  street, 
and  has  been  designed  to  contain 
stores  on  the  first  floor  and  a  number 
of  two  and  three  room  suites  on  the 
upper  floor.  Interior  finish  will  be  of 
pine  and  redwood.  All  apartments  will 
have  wall  beds  and  private  bath 
rooms.  Tile  wainscot  will  be  used  in 
the  baths.  A  hot  water  system  is  in- 
cluded in  the  work.  Exterior  of  the 
building  will  be  covered  with  shiplap 
and  rustic.  Plans  are  complete  and 
figures    are    being    taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  C.  O.  Clausen,  Phelan  Bldg., 
S.  F.  Owner,  C.  O.  Clausen.  The  build- 
ing will  be  erected  on  the  east  side  of 
Langton  street  north  of  Harrison,  and 
will  cover  an  area  of  25  by  59  feet. 
There  will  be  a  total  of  ten  suites  of 
two  and  three  rooms.  All  suites  will 
have  private  baths  and  wall  beds.  In- 
tei-io.r  finish  will  be  of  pine  and  red- 
wood. There  will  be  tile  wainscot  in 
the  bath  rooms.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  the 
work  will  be  done  hv  Day  Labor.  Ma- 
terials are  now  beltig  purchased. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $25,000. 
San  Francisco.  Architect,  Albert 
Schroepfer,  Foxcroft  Bldg.,  S.  F.  Own- 
er's name  withheld.  The  building  has 
been  designed  to  contain  a  number  of 
two  and  three  room  apartments,  all  of 
which  will  have  wall  beds  and  private 
bath  rooms.  Interiors  will  be  finished 
in  pine,  redwood  and  elm.  Some  hard- 
wood floors  will  be  used.  There  w^ill 
be  steam  heat,  an  automatic  elevator 
and  hot  water  supply.  Bath  rooms  will 
be  finished  in  tile  with  composition 
floors.  .Marble  and  tile  wainscot  will 
be  used  in  the  entrance  and  lobby.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

STEEL  ROLLING  DOORS— Cost  not 
stated.  San  Francisco.  Engineer,  As- 
sistant .State  Engineer  Newman,  Ferry 
Bldg.,  S.  F.  Owners,  State  of  Califor- 
nia. Plans  are  complete  and  figures 
are  being  taken  for  furnishing  and  in- 
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stalling  steel  rolling  doors  in  the  wharf 
shed  on  Pier  24.  Bids  will  be  opened 
on  March  4th.  Plans  and  specifica- 
tions can  be  .secured  from  the  offlce 
of  Engineer  Newman.  Bids  will  be 
opened  by  the  State  Board  of  Harbor 
Commissioners. 

FL^TS — 1  story  and  ba.se,  frame, 
$.5,000.  San  Francisco..  Architect,  none. 
Owners,  C.  J.  and  W.  J.  Keenan,  north- 
east corner  of  Central  avenue  and 
Hayes  street,  S.  F.  The  building  will 
be  erected  at  the  northea.st  corner  of 
California  and  20th  avenue,  covering 
an  area  of  25  by  69  feet.  There  will 
be  two  modern  flats  of  live  and  six 
rooms.  Interiors  will  be  finished  in 
pine,  redwood  and  elm.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms  and  reception  halls. 
There  will  be  open  fire  places  in  the 
living  rooms.  .Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  be  finished 
in  tile.  Automatic  Rater  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  shiplap  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

FACTORY — 2  story  and  base.  Class 
C  construction.  Cost  not  stated.  San 
Francisco.  Architect,  Albert  Schroep- 
fer,  Foxcroft  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Minna  street  between  7th 
and  Sth  streets.  The  building  will 
cover  a  considerable  ground  area.  The 
flrst  floor  will  be  of  cement.  Interior 
finish  will  be  of  pine  throughout. 
Metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
complete  and  figures  are  being  taken. 
GAR.AGE — 2  story  and  base.  Class 
A  construction.  J2.5,000.  San  Francis- 
co. Architect,  Maxwell  G.  Bugbee, 
Lick  Bldg.  Owner,  Charles  F.  Hanlon. 
The  building  will  be  erected  at  the 
northwest  corner  of  St.  George  Place 
and  Bush  street.  The  building  has 
been  designed  for  one  of  the  largest 
and  best  appointed  commercial  ga- 
rages in  the  city,  and  will  contain 
storage  space,  a  completely  equipped 
machine  shop  and  wash  rooms.  A  ce- 
ment floor  will  be  used  on  the  first 
story.  Interior  will  be  finished  in  pine 
throughout.  There  will  be  steel  roof 
trusses  and  metal  window  sash  and 
frames.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  have  been 
taken. 

COM.MAXDING  OFFICER'S  QUAR- 
TERS— 2  story  and  base,  brick,  $12,- 
000.  San  Francisco.  Engineer,  Con- 
structing Quarterma-ster's  Offlce,  Fort 
Mason.  Owners,  United  States  Gov- 
ernment. Bids  opened  for  this  work 
show  Adolph  Wegner  of  San  Francis- 
co low  at  $n.9S7  and  $11,862.  All  bids 
have  been  taken  under  advisement.  A 
complete  list  of  these  figures  will  be 
found  under  the  heading  of  San  Fran- 
cisco. 

STOREvS — 1  story  and  base,  rein- 
forced concrete,  $10,000.  San  Francis- 
co. Architect,  William  F.  Gunnison, 
Nevada  Bank  Bldg.,  S.  F.  Owner,  R. 
K  Anderson.  The  building  will  be 
erected  on  the  east  side  of  Fillmore 
street  north  of  Sutter,  having  a  front- 
age of  2.')  feet  and  a  depth  of  90  feet. 
There  will  be  two  .storea.  Interiors 
win    be     finished    in    pine    throughout. 


There  will  be  large  plate  glass  dis- 
play windows  and  patent  store  fronts. 
-Modern  plumbing  and  electric  work 
will  be  installed.  Exterior  of  the  build- 
ing will  be  faced  with  Verdi  marble 
and  metal.  Plans  are  complete  and 
fi^-ures  have  been  taken.  A  contract 
will    be    awarded    at    once. 

STORES — 1  story  «nd  base,  frame, 
$o,0t'0.  San  Francisco.  Architect,  none. 
Owne-r.  Mark  Dobrin,  858  Elizabeth 
street,  S.  F.  The  building  will  be 
erected  on  the  south  side  of  Lombard 
street  west  of  Baker  and  will  cover 
an  area  of  30  by  .i.5  feet.  Interior  will 
be  finished  in  pine  and  redwood.  There 
will  be  patent  store  fronts  and  plate 
glass  windows.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

STORES — 1  story,  base  and  mezza- 
nine, brick  and  steel.  $18,000.  San 
Francisco.  Architect,  William  F.  Gun- 
nison, Nevada  Bank  Bldg.,  S.  F.  Own- 
er, Theo.  E.  Rulfs.  The  building  will 
be  erected  at  the  southeast  corner  of 
.lones  and  Pine  streets,  covering  an 
area  of  37 >4  by  87^  feet.  There  will 
be  five  modern  stores.  Interiors  will 
be  finished  in  pine  and  redwood  with 
hardwood  in  the  display  windows. 
Plans  provide  for  a  cement  floor  and 
patent  store  fronts.  Marble  wainscot 
and  base  will  be  used.  Exterior  of 
the  building  will  be  faced  with  Verdi 
marble  and  pressed  brick.  Plans  are 
complete   and    figures   are  being   taken. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $.50,000. 
San  Francisco.  .  Architect,  A.  W.  Bur- 
gren,  Holbrook  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Hyde  street  near  Geary 
and  has  been  designed  to  contain  a 
number  of  two  and  three  room  apart- 
ments with  wall  beds  and  private 
baths.  There  will  be  a  large  social 
room  and  lobby  on  the  main  floor.  In- 
terior will  be  finished  in  pine  and 
hardwood  with  hardwood  fioors.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  system  and  vacuum 
cleaning.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Mar- 
ble and  tile  wainscot  will  be  used  in 
the  entrance.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
nearly  complete  and  figures  will  be 
called   for  next  week. 

CITY  H.-.I.L  fihoNZE  WORK  Co«t.  not 
stated.  San  Francisco.  Architects, 
Hakewell  &  Brown,  231  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans  have  been  complet- 
ed and  figures  are  now  being  called 
for  on  furnishing  and  installing  the 
ornamental  bronze  work  in  connection 
with  the  City  Hall.  Bids  for  this  work 
will  be  opened  on  March  17th  by  the 
Board  of  Public  Works.  Plans  and 
specifications  can  be  secured  from  the 
City  Department  of  Architect>ire,  Tem- 
porary  City   Hall. 

RESIOKNCE  —  2  story  and  base, 
frame,  $3,000.  San  FYancisco.  Archi- 
tect, T.  Patterson  Ross,  310  California 
.street.  S.  F.  Owner,  R.  De  Luca.  The 
dwelling  will  be  erected  on  the  east 
side  of  .lones  street  south  of  Lombard, 
and  ha.s  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  In  pine 
and  hardwood  veneer.   Hardwood   floors 


will    be    used   in    the   living   and   dining 
rooms.     There   will   be  open  fire  places  . 
and   tile  or  brick   mantels.      Bath    room 
will    have    tile    wainscot    and    composi- 
tion  floor.     An  automatic  water  heater; 
will    be    installed.       Exterior      of      the  J 
house   will    be   covered   with    rustic  and  | 
cement    plaster    on    metal    lath.      Plans  ' 
are  nearly  ready  for   figures.  ^ 

HESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi-  j 
lect,  none.  Owner,  A.  R.  Lapham,  511  i 
12th  avenue,  S.  F.  The  dwelling  will! 
be  erected  on  the  west  side  of  12th] 
avenue  north  of  Balboa,  and  has  been  i 
designed  for  a  six-room  house  with! 
bath.  Interior  finish  will  be  of  pine! 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the, 
living  and  dining  rooms  and  reception 
hall.  There  will  be  open  fire  places' 
and  tile  mantels.  Bath  rooms  wilL 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal! 
lath.  Plans  are  complete  and  in  the! 
hands  of  the  owner  who  will  do  the  I 
work    by    Day    I.^boi-. 

Contracts  Awarded. 

FINISHING  CONSTRUCTION  ACA-i 
DE.MIC  BUILDING — $S6,906.  San  Fran- 
cisco. Architect,  City  Department  of' 
Architecture,  Temporary  City  Hall,  S.j 
F.  Owners.  City  and  County  of  San; 
Francisco.  Contractor,  P.  F.  Reilly,! 
S.   F.      Contract   price,    $86,906.  ' 

SCHOOL  FIRE  ESCAPES — $7,250.i 
San  Francisco.  Architect,  City  Depart-( 
ment  of  Architecture,  Temporary  City; 
Hall,  S.  F.  Ownefs,  City  and  County! 
of  San  Francisco.  Contractors,  Golden] 
Gate  Iron  Works,  S.  F.  Contract  price, 
$7,250.  I 

CIVIC  CENTER  PLUMBING — $3,400. 
San  Francisco.  Engineer,  City  Engl-| 
neer.  Temporary  City  Hall,  S.  F.  Own-I 
ers.  City  and  County  of  San  Francisco.] 
Contractors,  Wittman-Lyman  Co.,  S.' 
F.      Contract    price,    $3,400.  i 


City  Bids  Opened. 


II Ida   AVere    Opened    nt   The   >Vednesdayl 

.Afternoon    MeetlnK  of  the   Board   of     | 
AVorkH  Fop  Drilling  \Vell.  I 


Three  bids  were  presented  to  the 
Board  of  public  Works  for  drilling  a 
well  on  the  Fire  Department  lo{ 
bounded  by  44th  and  45th  avenues, 
Noreiga  and  Ortega  streets.  The  bid 
of  J.  E.  Breitweiser  was  not  considered 
as  it  was  not  accompanied  by  a  check. 
The  other  two  bids  were  as  follows: 
A.  Paulsen.  $3,100,  and  J.  B.  Rogers, 
$2,930. 


General  Contractors 
Hold  Annual  Meeting. 

On  the  evening  of  February  Uth,  the 
."Stockholders  of  the  General  Contrac- 
tors' Association  held  their  Annual 
Meeting. 

The  following  were  elected  to  serve 
on  the  Board  of  Directors  for  the  en- 
suing year:  A.  H.  Bergstrom.  Grant 
Fee.  Thos.  B.  Goodwin.  Harvey  A. 
Klyce,  Chas.  J.  U.  Koenig,  Wm.  Linden, 
A.    F.    Llndgren,    Ralph    McLeran,   Clar- 
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ence  M.  Moore,  E.  T.  Thurston  and 
Chas.   Wright. 

Messrs.  Edward  Ginley,  Chas.  W. 
Gompertz,  Frank  P.  Lansing-  and  Geo. 
H.  Walker,  having-  served  on  the  Board 
for  two  years  or  more,  declined  to 
serve  ag-ain  this  year.  The  new  Board 
will  convene  early  in  March  and  the 
officers  for  the  ensuing-  year  will  be 
elected. 

The  Annual  Meeting  was  largely  at- 
tended and  the  annual  reports  of  the 
officers  showed  that  the  affairs  of  the 
Association  were  in  a  very  satisfactory 
condition  and  a  marked  progress  made 
during    the    year. 

Western  Lumbermen's  Associa- 
tion Close  Conventio:?. 

The  Twelfth  Annual  Conference  of 
the  Western  Retail  Lumbermen's  As- 
sociation came  to  a  successful  close 
last  Friday  night  in  a  blaze  of  glory. 
About  three  hundrer  deleg-ates  and 
their  wives  assembled  around  the 
festive  board  to  eat,  drink  and  be 
merry.  R.  A.  Hiscox  filled  the  Toast 
Master's  Chair  and  kept  the  merriment 
going  until  a  late  hour. 

Speeches  were  made  by  Tum-a-lum 
Crawford,  W.  B.  Dean,  R.  O.  Nelson, 
Col.  Wm.  H.  Miller,  J.  M.  Esworthy.  A. 
L.  Porter,  F.  W.  Trower  and  others. 
Music  and  songs  held  the  revelers' 
attention  until  a  late  hour. 

The  most  important  business  trans- 
acted at  the  morning  session  was  the 
election  of  officers  and  the  selection 
of  a  place  for  the   1916  convention. 

J.  M.  Crawford  of  Walla  Walla, 
Wash.,  was  elected  President;  W.  B. 
Dean  of  Chico.  Cal.,  Vice  President, 
and  A.  L.  Porter  of  Spokane,  Secretary. 

Portland,  Oregon,  was  chosen  for  the 
next  convention   in   February,   1916. 


Bids  For  Commanding 
Officer's  Quarters, 

Adolpk    Wezuer    Submits    L.oiv    Bids    for 

Coutttruetiug;  New  Quarters  at  Fort 

Wiufleld  Seott. 


Fourteen  sets  of  figures  were  opened 
In  the  office  of  the  Constructing  Quar- 
termaster at  Fort  Mason  on  February 
16th  at  noon  for  constructing  Com- 
manding officer's  Quarters  at  Fort  Win- 
field  Seott.  The  building  will  be  a 
three-story  brick  structure.  Adolph 
Wezner  submitted  the  lowest  bid  at 
$11,987  on  Prop.  2,  and  $11,862  on  Prop 
3. 

Bids  were  taken  for  the  work  as  fol- 
lows: Prop.  No.  1,  building  complete; 
No.  2.  building  complete  except  plumb- 
ing, heating-,  lighting  fixtures  and  with 
tile  roof;  Prop.  No.  3,  same  as  Prop.  No 
2,  except  slate  roof;  Prop.  No.  4,  deduc- 
tion if  government  does  the  excavating 
and  foundation  work.  Following  is  a 
complete  list  of  the  bids. 

Commanding   Oflttcer's  Quarters. 

Adolph  Wezner — Prop.  No.  2.  $11,987; 
Prop.  No.  3,  $11,862;  Prop!  No.  4,  $641. 

H.  S.  Sharp— Prop.  No.  2,  $12,200; 
Prop.  No.  3,   $12,100;  Prop.  No.   4,   $1,500. 

R.  Ehrhart— Prop.  No.  2,  $12,390; 
Prop.  No.  3,  $12,270;  Prop.  No.   4,   $1,880. 

J.  Collin— Prop.  No.  2,  $12,724;  Prop. 
No.  3,  $12,675;  Prop.  No.   4,   $2,500 


Robert  Trost — Prop.  No.  2,  $13,157; 
Prop.  No.   3,   $13,039;  Prop.  No.   4,   $1,860. 

M.  Fisher — Prop.  No.  2,  $13,473;  Prop. 
No.   3,   $13,473;  Prop.  No.   4,   $1,700. 

Pringle-Dunn  &  Co.  —  Prop.  No.  2, 
$13,500;   Prop.   No.   3,   $13,500. 

L.  G.  Bergren  &  Son — Prop.  No.  1, 
$16,340;    Prop.    No.    2,    $13,572;    Prop.    No. 

3,  $13,420;  Prop.  No.  4,   $2350. 

Frank  M.  Garden  Co. — Prop.  No.  2, 
$13,580;  Prop.  No.  3,  $13,510;  Prop.  No. 

4,  $2,190. 

Lester.  H.  Stock — Prop.  No.  2,  $13,- 
865;  Prop.  No.  3,  $13,756;  Prop.  No.  4, 
$2,179. 

T.  Elam  &  Son — Prop.  No.  2,  $15,300; 
Prop.  No.   3,   $14,898;  Prop.  No.   4,   $2,800. 

H.  L  Peterson — Prop.  No.  1,  $19,552; 
Prop.  No.  2,  $17,249;  Prop.  No.  3,  $16,949. 

J.  J.  Leonard — Prop.  No.  1,  $19,500; 
Prop.  No.  2,  $17,314;  Prop.  No.  3,  $17,- 
164;   Prop.   No.    4,    $2,200. 

Monson  Bros. — Prop.  No.  1,  $19,887; 
Prop.  No.  2,  $19,882;  Prop.  No.  3,  $19,- 
627;    Prop.    No.    4,    $2,160. 


Ballding  Coittracts   Awarded. 

San  Francisco 


No. 

492 

493 

494 

495 

496 

497 

498 

499 

500 

501 

502 

503 

504 

505 

506 

507 

508 

509 

5 1 0 

511 

512 

513 

514 

51 5 

516 

517 

518 

519 

520 

521 

522 

523 

524 

525 

526 

527 

528 

529 

530 

531 

532 

533 

534 

535 

536 

537 

538 

539 

54  0 

541 

54  2 

543 


Owner.         Contractor 

Osborne  Healing 

Gagan  Novelty 

Hogan  Montgomery 

Sunzero  Sunzero 

Giberson     ...Ferguson 

Corbin      Corbin 

Burtoni .Burtoni 

Graner     Graner 

G   G   Film    Collins 

McClenahan     ..McClenahan 

Lynch      Lynch 

Phelan     Scully 

Phelan     Scully 

Tierny     Coburn 

Landeau     Ichters 

Cartwright    .  .  .  .Cartwright 

Williams     Greitzer 

Prudential   Life    .Brumfleld 

Murray     Cameron 

Creighton     Creighton 

Stanford    Univ    ...Wilhelm 

Same     Tittle 

Same     Scott 

Same     Penny 

Same     Snook 

Stewart     Hendricks 

Rulfs     Heidenreich 

Dean     Kllmm 

Same     Percy 

Same     De    Lew 

Same     Wilhelm 

Same     Kissel 

Same    G  G  Iron 

Same     Hock 

Same     Forbes 

Same     MacGruer 

Weismann     Mager 

Fleisher    Greater    City 

Caglieri     Delucchi 

Leventritt     Duval 

Morris     Morris 

Klopstock      .  ...Koschnitzki 

Bauer     Bauer 

Giaritta     Giaritta 

Lurmann     Lurmann 

Delmoly     Francesconi 

Town      Vulcan 

p    p    I    E Raisch 

Merrill     Otis 

Salch    Seaman 

Rex Snook 

Leventritt  Duval 


Amt. 

500 

400 

650 

400 

400 

400 

500 

1S50 

500 

2000 

12000 

3000 

3000 

600 

525 

400 

450 

1000 

5500 

500 

8717 

745 

1030 

19895 

2180 

3492 

1720 

1  175 

651 

718 

65S3 

S50 

1100 

2800 

3045 

1000 

6750 

3100 

2900 

16815 

2150 

8500 

4500 

6000 

12875 

5550 

7596 

19000 

8000 

7800 

1196 

1615 


ALTERATIONS 

(492)     NO.  3798  CLAY.     Alter  residence 

Owner Mary  C.  Osborne,  Prem. 

Architect  .  .  .None. 

Contractor.  .Geo.    Healing.    Sacramento 
near    Spruce,   S.    F. 

COST,    $500 


ELECTRIC   SIGN 

(493)      SW      SUTTER      AND      TAYLOR. 
Electric    sign. 

Owner C.  R.  Gagan,   Premises. 

Architect  .  .  .None. 

Contractor.  .Novelty     Elec.     Sign       Co., 
165    Eddy,    San    Francisco. 
COST,    $400 


ALTERATIONS 

(494)  NO.       2036        LOMBARD.         New 
front  and  alterations. 

Owner J.   Hogan,   Premises. 

Architect  .  .  .None. 

Contractor ..  E.         Montgomery,  1318 

Broadway,    San   Francisco. 
COST,  $650 

ALTERATIONS 

(495)  NO..  406    PRECITA.      Alter   store. 

Owner J.    Sunzero,    Premises. 

Architect  .  .  .None. 

Day's     work.  COST,     $400 


ALTERATIONS 

(496)      N    MAGNOLIA    140    E    Buchanan. 
Alter   and    repair    residence. 

Owner Dr.      M.S.     Giberson,      1902 

Union,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Ferguson      &      Son,       1739 
Union,   San   Francisco. 

COST,   $4  00 


ALTERATIONS 

(497)      NO.        320       WINFIELD.  New 

front  and  alter  dwelling. 

Owner Wm.   Corbin,    6th    &   Taylor 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


ADDITION 

(498)      W  CAINE  200  S  Lakeview.     Add 
to  dwelling. 

Owner John     Burtoni,    120     Caine, 

San  Francisco.] 
-Architect  .  .  .None. 
Day's   work.  COST,    $500 


FRAME    STORES 

(199)      NE    DIVISADERO   &   LOMBARD. 
One-story  frame   (12)  stores. 

Owner B.    Grauer. 

Architect  ..  .Oliver    Everett,    1940    Web- 
ster,  San   Francisco. 
Contractor.  .J.    W.    Grauer,    1656    O'Far- 
rell,  San  Francisco. 

COST,   $1850 


BRICK   VAULT 

(500)      NO.      234    EDDY.        Erect      brick 
vault. 

Owner G.    G.    Film    Exchange,    234 

Eddy,   San  Francisco. 

Architect  ..  .Oliver    Everett,    1940    Web- 
ster,  San   Francisco. 

Tontractor.  .  J.       Collins,       1535       Hyde, 
San   Francisco. 

COST,    $500 


ADDITION 

(501)      S    CHESTNUT     137-6     E    Pierce. 

Add  one-story  to  frame  lodging  house 

Owner T.      W.      McClenahan,      J 10 

Jessie,  San  Francisco. 
Architect.  .  .D.      Kearns,      251      Kearny, 

San   Francisco.- 
Day's    work.  COST,     $2000 


FRAME  FLATS  AND  STORES 
(502)      SW    CLEMENT    &    FIFTEENTH 
Ave.        Three-story      and      basement 
frame   (4)   flats  and  stores. 

Owner A.     Lynch,     291     15th    Ave., 

San    Francisco. 
Architect  ..  .Edw.   E.   Young,    251   Kear- 
ny, San  Francisco. 
Day's  work.  COST,   $12,000 


ALTERATIONS 

(503)  NW  FOURTH  AND  JESSIE. 
Divide  unoccupied  ground  floor,  con- 
struct stairs,  minor  changes  on 
plumbing.  • 


22 

Owner Mary     4-'-     I'lielnn,     I'helan 

Bldg.,    San    Francisco. 

Architect  ..  .C.   K.   Oottschalk,   95S   Phe- 
lan    BIdg.,   S.   F. 

Contractor.  ..I.     E.     Scully.     666     Phelan 
Bldg.,    Ban    Fl-ancisco. 

COST,    |$3(H)0 


ALTERATIONS 

(.i04)  NO.  .")10  MARKET.  Alter  store 
and   change   front. 

'  iwner .Mary      I>.    Phelan,      Phelan 

Bldg.,    San    Franci-sco. 

Architect  ..  .C.  E.  Gotschalk.  958  Phe- 
lan   Bldg.,   S.    F. 

Contractor.  ..I.  E.  Scully,  666  I*helan 
Bldg.,    San    Francisco. 

OosT*,  $,lnoo 


OARAdte 

(.'lO.'t)      No.   38.12  C'LaY.     One-story  con- 
crete   private   garage. 

Owner ;.Mrs.     Isabella    >^.     Tierny, 

Premises. 
Architect  . .  .None. 

Contractor.  .Ira   W.    Coburn,    547    Bran- 
nan,   San   Francisco. 

COST,  $f.no 


BtllLDIKG  AND  ENGINEERING  NEWS 

al.tki:ations 

(512)    se   clay     a^'d     webster.. 

Brick,  carpenter,  glazing,  hardware, 
lath  and  plaster,  plumbing,  sheet 
metal,  tiling,  etc.,  lor  alterations  to 
4th    floor   of   Lane    Hospital. 

Owner The    Board    of    Trustees    of 

Leland       Stanford       Junior 
University,    Premises. 
Architect  ..  .Bakewell      &      Brown,    251 

Kearny,    San    Francisco. 
Contractor.  .A.    II.    Wilhelm,    180   .Jessie, 

San   Francisco. 
Filed  Feb.  15,  '15.     Dated  Feb.  5,'  '15. 

On    15th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $8717 
Bond,  $4358.50.  Surety,  Maryland  Casu- 
alty Co.  Limit,  May.  5,  1915.  Forfeit, 
not  less  than  |10  or  more  than  $25  per 
day.      Plans    and    specifications    filed. 


ALTERATIONS 

(506)      NO.  861   KEARNY.     Alter  saloon 
and  dance  hall. 

Owner Chas.    Landeau,    Premises. 

Architect  ..  .A.    J.    Barnett,    IH     '^aith, 

San   Francisco. 

Contractor.  .E.  Ichters,  75  College  Ave., 

San   Francisco. 

COST,   $525 


WATER   BOILER 

(.'07)  N  SUTTER  100  W  Powell.  In- 
stall 600-gallon  cold  water  boiler  in 
basement. 

Owner Cartwright        Hotel        Co., 

Premises. 
Architect  ...Wooden-Little  Co.,  33  Fre- 
mont,   San    Francisco. 
Day's   work.  COST,   $400 


ALTERATIONS 

(508)      SW       NOE     AND       THIRTIETH. 
Alter   dwelling. 

Owner C.     H.    Williams,     502    Call 

Bldg.,  San   Francisco. 
Architect  .  .  .None. 

Contractor..!.   Greitzer,    1212   Buchanan 
S.  F.  COST,  $450 


SIGN   POLES 

(509)      SW    LARKIN      &      FRANCISCO. 
Electric    sign    poles. 

Owner Prudential    I..ife    Ins.    Co. 

-Architect  .  .  .None. 

Contractor.  .  Brumfiftld    lOlec.    Sign    Co., 
18   7th,  San  Francisco. 

COST,   $1000 


ALTERATIONS 

(510)  S  FELL  100  E  Steiner.  Alter, 
move  and  make  repairs  to  frame 
building. 

()wner Thos.     F.  and     Isabella     .7. 

Murray. 
-Architect.    .  M.    .1.    I,yon,    Nevada    Bank 

Bldg.,  San   Francisco, 
("ontrnctor.  .11.  C.  Cameron,   J628  W'ool- 
sey,   I'erkeley. 

COST,   $5,500 


ALTERATIONS 

(.111)      NO.         3438         TWENTY-FIRST. 
.Alter   and   repair  dwelling. 

Owner Chas.       E.    Creighton,       852 

Guerrero,   San    Francisco. 
-Aichltect  .  .  .None. 
Day'i    work.  COST,    $500 


(513)  ELECTRIC  WIRING  FOR 
alterations  to  4th  floor  and  engine 
room,  laboratory  and  morgue  on 
above. 

Contractor.  .H.     S.     Tittle,     245     Minna, 

San  Francisco. 
Filed  Feb.   15,  '15.     Dated  Feb.   6,  '15. 

Payments    same    as    above 

TOTAL  COST,  $745 
Bond,  $372.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  May  5,  1915 
Forfeit,  none.  Plans  and  specifica- 
tions    filed. 

(514)  STEAM  HE.ATING  AND  VENTI- 
lating  on   above. 

Contractor.  .Scott        Co.,       243       Minna, 

San    Francisco. 
Filed  Feb.  15,  '15.     Forfeit,  Feb.  6,  '15. 

Payments    same    as    above 

TOTAL  COST,  $1030 
Bond,  none.  Limit,  May  5,  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 


(515)  BRICK,  CARPENTER,  CON- 
crete,  glazing,  ornamental  iron, 
painting,  plaster,  excavation,  roofing, 
sheet  metal  for  alterations  to  engine 
room,  labratory  and  morgue  on  above 
Contractor.  .Isaac    Penny,   Phelan   Bldg. 

San   Francisco. 
Filed  Feb.   15.  '15.     Dated  Feb.   8,  '15. 

Payments    same    as    above 

TOTAL  COST,  $19,895 
Bond,  $9947.50.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  May 
5,  1915.  Forfeit,  not  less  than  $10  or 
more  than  $20  per  day.  Plans  and 
specifications   filed. 


(516)      PLUMBING    ON    ABOVE 
Contractor.  .Frederick     W.     Snook     Co., 

596    Clay,    San    Francisco. 
Filed  Feb.   15,  '15.     Dated  Feb.   8,  '15. 

Payments    same    as    above 

TOTAL  COST,  $2180 
Bond,  $1090.  Sur  ety.  United  States 
Fidelity  &  Guaranty  Co.  Limit,  May 
5,  1915.  Forfeit,  none.  Plans  and 
specifications    filed. 


BRICK   AND   STEEL  BUILDING 
(517)      N   ELLIS   87-6   E   Mason.      Paint- 
ing, papering,   tinting,  etc.,  for  seven 
storj'    and    basement    brick    and    steel 
building. 
Owner.       ...A.  O.  Stewart  by  Brandt  & 
Stevens,  Hearst   Bldg.,  S.  F. 
Architect  ..  .Smith       &       Stewart,       244 

Kearny,    San    Francisco. 
Contractor.  .P.    F.    Hendricks,    451    10th 

Ave.,    San    Francisco. 
Filed  Feb.  15,  '15.     Dated  Apr.  28,'  14. 


Wednesday.       Peh.       24,       1915. 

As    work    progresses 73% 

Usual    33    days 25% 

TOTAL  COST.  $3492 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,   none. 

BRICK    WORK,    ETC. 

(318)  SE  PINE  AND  .lONES  37-6  on 
.Jones  and  87-6  on  Pine.  Brick  work 
and  terra  cotta  flues  for  one-story 
and   basement  brick  stores. 

Owner Theo.    E.    Rulfs,    1179    Pine, 

San    Francisco. 

Architect  ..  .William   F.   Gunnison,   1105 
Nevada  Bank   Bldg.,  S.  F. 

Contractor.  .W'm.  Heidenreich,         12 

Henry,    San    Francisco. 

Filed  Feb.  15,  '15.     Dated  Feb.  12.  '15. 

1st  floor  joists  in  place $600 

Completed   and   accepted 690 

Usual    35    days 430 

TOTAL    COST,    $1720 

Bond,       $850.         .-iurety,      Southwestern 

Surety    Ins.    Jo.      Limit,    12    days    after 

Feb.   15.   1915.     Forfeit,   $10.     Plans  and 

specifications   filed. 


PLUMBING   CLASS    "C" 
(519)      SW   EDDY   AND   HYDE   W    137-6 
xS     137-6.       Plumbing,    piping    water 
closets,    wall    basins,    etc.,    for    one- 
story   Class   "C"   building. 

Owner W.      E.      Dean,      905      Kohl 

Bldg.,   San    Francisco. 
-Architect  ..  .Cunningham  &  Politeo,   1st 
National    Bank   Bldg.,    S.    F. 
Contractor.  .Frank   .1.    Klimm,    221   Oak, 

San    Francisco. 
Filed  Feb.  15,  '15.     Dated  Feb.  11,  '15. 
On   1st  and   15th   of  each  month     75% 

Usual     35     days 25% 

TOTAL  COST,  $1175 
Bond.  $588.  Surety,  Maryland  Casualty 
Co.  Limit,  as  required.  Forfeit.  $25. 
Plans   and   specifications   filed. 


(520)      GALVANIZED  IRON  WORK   ON 

above. 
Contractor.  .Percy   Sheet   Metal    Works, 

340  Guerrero,  S.   F. 
Filed  Feb.  15,  '15.     Dated  Feb.  11,  '15. 

Payments    same    as    above 

TOTAL  COST,  $651 
Bond,  $326.  Surety,  Hartford  Accident 
Indemnity  Co.  Limit,  as  required. 
Forfeit,  $25.  Plans  and  specifications 
filed. 


(321)      ELECTRnCAL         WORK         (ON 

above. 
Contractor.  .M.  A.   De  Lew,   189   Steven- 
son.   San    Francisco. 
Filed  Feb.  15,  '15.     Dated  Feb.  11,  '15. 

Payments    same    as    above 

TOTAL  COST,  $718 
Bond,  $,'539.  Surety,  Aetna  Accident  & 
Liability  |Co.  l.imit,  as  required. 
Forfeit,  $25.  Plans  and  specifications 
filed. 

(522)      CARPENTER,       MILU       ROOF, 
flooring,   store   front,   glass  and  glaz- 
ing,  hardware   on   above: 
Contractor.  .A.    H.    Wilhelm,    ISO   Jessie, 

San   Francisco. 
Filed  Feb.  15,  '15.     Dated  Feb.   11,  '15. 

Payments    same    as    above 

TOTAL  COST,  $6583 
Bond,  $;!292.  Surety.  Maryland  Casu- 
alty Co.  Limit,  as  required.  Forfeit, 
$23.      Plans   and*  specifications    filed. 


(323)      EXTERIOR       AND       INTERIOR 
painting  and  whitewashing  on  above 
Contractor..!.    Kissel,    1723    Polk,   S.    F. 
Filed  Feb.  16,  '15.     Dated  Feb.  11,  '16. 


U  eflne.<-(ia>-.       Feb.       24,       1915. 

Paynient.s    sannj    a.6    above 

TOTAL.  COST,  $850 
Bond,  $425.  Surety,  Massachusetts 
Bonding:  &  Insurance  Co.  Limit,  as 
required.  Forfeit,  $25.  Plans  and 
specifications   filed. 


(524)      CAST       IRON,       ,gTEEL       AND 

painting:   of   same    on    above. 
Contractor.  .Golden    Gate    Iron    Worlts, 

1541   Howard,  S.   F. 
Filed  Feb.  15,  '15.     Dated  Feb.  11,  '15. 

Payments    same    as    above 

TOTAL  COST,  $1100 
Bond,  $550.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  15  days.  Forfeit, 
$25.     Plans   and   specifications   filed. 


(525)      BRICK    WORK    ON    ABOVE. 
Contractor.  .Chas.   H.    Hock,    180   Jessie, 

San   Francisco. 
Filed  Feb.  15,  '15.     Dated  Feb.  11.  '15. 

Payments    same    as    above 

TOTAL  COST,  $2800 
Bond,  $1400.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  20  days  after 
notification.  Forfeit,  $25.  Plans  and 
specifications   filed. 


(526)    EXCAVATING,     BULKHEADING, 
concrete    work,    side    walks,    curbing, 
paving,  level.s  on  above. 
Contractor.  .R.  J.  H.  Forbes,  180  Jessie, 

San    Francisco. 
Piled  Feb.  15,  '15.     Dated  Feb.  11,  '15. 

Payments    same    as    above 

TOTAL  COST,  $3045 
Bond,  $1523.  Surety,  Aetna  Accident 
fe  Liability-  Co.  Limit,  25  days.  For- 
'eit,  $25.     Plans  and  specifications  filed 


;o27)      LATH    AND    PLASTERING    ON 

above. 
Contractor.  .MacGruer      &      Co.,       110 

Jessie,  San   Francisco, 
riled  Feb.  15,  '15.     Dated  Feb.  11,  '15. 

Payments    same   as    above 

TOTAL  COST,  $1000 
Jond,  $500.  Surety,  Maryland  Ca.su- 
ilty  Co.  Limit,  20  days  after  notifica- 
ion.  Forfeit,  $25.  Plans  and  speclfi- 
ations    filed. 


i'RAME    FLATS 

528)  NW  SANCHEZ  AND  JERSEY 
W  101-9xN  30.  All  work  for  three- 
story   frame   flats. 

)wner Fred    Weismann. 

iupt Edw.   McGlynn. 

'ontractor.  .Mager      Bros.,    110      Jessie, 
San    Francisco. 

filed    Feb.    16,    '15.      Dated    . 

2nd    floor   joists    in $1687.50 

Brown    coated    and    outside    trim- 
mings   in    place 1687.50 

Completed    and    accepted 1687.50 

Usual     35     days 1687.50 

TOTAL   COST,    $6750.00 

!ond.   $3350.     Surety,   Severin  and   Ger- 

lan   Mager.     Limit,   90  days  after  Feb. 

5.      Forfeit,    none.      Plans    and    speci- 

cations    filed. 

'RAME   STORE 

529)  S  LOMBARD  165-6  W  Baker  W 
55xS  137-6  W  A  569.  All  work  for 
one-story    frame    store    building. 

'wner Ester    Fleisher    and    Mark 

Dobrin. 
uperintendent.  .S.  Saari. 
ontractor.  .The    Greater    City    Lumber 

Co.,      Army      &      Alabama, 

San  Francisco, 
iled  Feb.  16,  '15.     Dated  Feb.  l5.  '15. 
Payments   in   installments   of  not 
less  than  $25  per  month,  interest 
at   8%;   said   $3100   to   be   secured 


BUILDLNG  AND  ENGlMEERING  NEWS 

by     mortgage     

TOTAL  COST,  $3100 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


FRAME    RESIDENCE 

(530)  E  LARKIN  55  N  Lombard  N  52-6 
xE  105.  Excavation,  grading,  water 
proofing,  concrete  work,  steel  beams 
and  construction  of  garage  for  two- 
story  and  basement  and  attic  frame 
residence. 

Owner G.  E.  Caglieri,   2353  Larkin 

San   Francisco. 

Architect  ...Albert  Farr,   68  Post,   S.   F. 

Contractor.  .G.    B.    Delucchi,    35    Jasper 
Place,    San    Francisco. 

Filed  Feb.  16,  '15.     Daaed  Feb.  15,  '15. 
On  15th  and  30th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,   $2900 

Bond,    $1500.      Surety,    Jos.    Devencenzi. 

Limit,  90  days.     Forfeit,  $5.     Plans  and 

specifications    filed. 


STORE  AND  OFFICE  BUILDING 
'(531)  SE  MISSION  AND  TWENTY- 
second  E  122-6xS  26-101/2.  Excava- 
tion, filling  concrete,  structural  steel 
and  iron,  brick,  marble,  tiling,  glaz- 
ing, plumbing,  painting  and  electric 
wiring  for  two-story  store  and  office 
building. 

Owner Marion       Leventritt,       New 

York. 
Architect  ..  .G.    Albert    Lansburgh,    709 

Mission,    San    Francisco. 
Contractor.  .Oliver    Duval    &    Con,    Dal- 

ziel    Bldg.,   Oakland. 
Filed   Feb.   16,  '15.     bated  Feb.   5,  '15. 

Frame     up $1500 

Ready    for    plaster 5000 

Completed   and   accepted 5815 

Usual    25    days 4500 

TOTAL  COST,  $16,815 
Bond,  $8407.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  June  1, 
1915.  Forfeit,  $5.  Plans  and  specifica- 
tions tiled. 

FRAME   DWELLING 

(532)      W     ELEVENTH       AVE     225       N 

Balboa.      Two-story      and      basement 

frame  dwelling. 

Owner A.  T.  Morris,  501   nth  Ave., 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2150 


ADDITIONS 

(533)      W    HOWARD    100    N    ISth.      Ad- 
ditions  to   present   warehouse. 

Owner Klopstock    Bros.,    18th    and 

Howard,   San   Franci.sco. 
Architect  .  .  .None. 

Contractor.  .J.     Koschnitzki,     1321     12th 
Ave.,    San    Fiancisco. 

COST,  $8500 


FRAME  FLATS 

(534)  E    HARLOW    234    S    16th.      Two- 
story   and    basement   frame    (2)    flats.. 

Owner Christian  and  Frida  Bauer, 

61   Harlow,  S.   F. 
Architect  ...C.  O.  Clausen,  Hearst  Bldg 

San    Francisco. 
Day's    work.  COST,    $4  500 

NOTE:— Nearly   completed. 

FRAME  STORE  AND  PLATS 

(535)  E   SCOTT   25   S  Chestnut.     Three 
story   frame  store  and    2   flats. 

Owner Frank    Giaritta,   S.    F. 

Architect  .  .  .C.       O.       Clausen,       Hearst 

Bldg.,  San  Francisco. 
Day's   work.  COST,    $6000 

NOTE: — Nearly  completed. 
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FRAME    APART.MLi,jiS 

(•■)36j      N  SACRAMENTO   174   W  Taylor. 

Thiee-story  and  basement   frame    (6) 

apartments. 
Owner F.  W.  Lurmann,   1351   Cali- 
fornia, San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $12,875 

fra.mp:  store  and  flats 

(•■)37)  S  LO.MBARD  114-10  E  Divisa- 
dero  E  25  S  153-7  m  or  1  S  25-7  m  or 
1  N  157-1%  m  or  1.  All  work  except 
lini.sh  hardware,  gas  and  electric 
lixlures,  shades  and  iron  fence  for 
three-story   frame  store  and   flats. 

Owner Theophile         Henry         and 

Palmyre      Delmoly,    2461'/^ 
Lombard,    San    Francisco. 

Aichitect  ...Domenico    Franccsconi. 

Contractor.  .Domenico   Francesconi,   ".",] 
Pixley,    San    Francisco. 

Filed  Feb.  17,  '15.     Dated  Feb.  — ,  '15. 

Roof    on $1375 

Rough    plaster    on 1375 

Completed     1375 

Usual    35    days 137? 

TOTAL    COST,    $5500 

Bond,  none.     Limit,  forfeit,  nonp.    I'lnns 

and    specifications    filed. 


STORE  AND  APARTMENTS 
(538)  S  CALIFORNIA  137-6  W  Tay- 
lor W  137-6xS  137-6.  Structural 
steel  work,  steel  building  frame,  ex- 
cept fire  escapes,  stair  cases,  st^el 
tanks,  elevator  work  and  ornamental 
iron  for  five-story  store  and  apart- 
ment building. 

Owner Towne       Realty       Co.,     166 

Geary,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Vulcan  Iron  Works,  Kear- 
ny  and   Francisco,   S.   F. 

Filed  Feb.  17,  '15.     Dated  Feb.  17,  '15. 
On  delivery  of  steel  and  cast  iron 

bases    to    building    in    S.    F 50% 

On   completion    25% 

Usual    35    days 25% 

TOTAL   COST,    $7596 

Bond,    $3850.      Surety,   Equitable   Surety 

Co.      Limit,    none.      Forfei';,   $?0.      Plans 

and  specifications   filed. 


ASPHALT    SURFACE 

(539)      EXPOSITION       SITE.  Special 

asphaltic    wearing    surface    for    Ex- 
position   roadways. 
Owner Panama-Pticific        Interna- 
tional   Exposition    Co. 
Architect  .  .  .None. 
Contractor .  .Raisch    Improvement      Co.. 

Exposition    Site.,    S.     F. 
Filed   I'^eb.   17,  '15.     Dated  Jan.  11,  '15. 

As    work    progresses 75% 

Vaua  I    35    days 25% 

TOTAL  COST.  $19,000 
r.ond,  .$10,000.  .Sureties,  T.  E.  Treacy 
and  .1.  .J.  Flinn.  Limit,  45  days.  For- 
feit,    $.",0.       Specifications     only     filed. 

ELEVATORS 

(540)  NW  MONTGOMP:RY  &  SUTTER 
W  OOxN  34-41/2.  All  work  for  two 
•«>Ieclric  passenger  elevators  for  Cal- 
ilornia-Paciflc    Building. 

Owner.  ....  .Mary  S.   Merrill. 

-Architect  ..  .None. 

Contractor.  .Otis     Elevator     Co.,     Beach 
and    Stockton,    S.    F. 

Filed  Feb.  17,  '15.     Dated  Feb.   15,  '15. 

On    shipment    of    engine 1^ 

1st   new   elevator  engine   in   posi- 
tion           1^ 

1st  new  elevator  in  running  order      14 
Engine   of   2nd   machine    in   posi- 
tion   ' ^ 
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ftltlLDlK'G  AND  fiNGlNEERlKG  h4lLWs 


Wednesday.      li'eb.       li.       191o. 


L'nd     machine     in     luiining    order 

Balance 

TOTAL,  COST,  $8000 
Bond,  none.  Limit,  60  days  and  90 
days.  Forfeit,  none.  Specification^ 
only   filed 

ALTERATIONS 

(.541)  NE  GEARY  AND  .MASON  E  92-1 
xX  68-9.  Alteration.s  and  additions 
to  l.st  story,  mezzanine  story  and 
basement  story  for  present  eight- 
story  hotel   building. 

Owner George  C.   Salch   and   L.   H. 

Fielding,   718   Mission,  S.  F. 

Architect  ..  .C.     E.    Gottschalk.    Phelan 
BIdg.,    San   Francisco. 

Contractor.  .George      B.      Seaman       (as 
American    Studios.) 

Filed  Feb.   18.  '1,5.     Dated  Feb.  18,  '15. 

.t()%    of    entire    work    done J1950 

Completed    and    accepted 1950 

Also    note    payable    GO   days    from 

date    for     1930 

35   days  after  completion,   a   note 
payable       GO    days     from       latter 

date     for     1950 

TOTAL  COST,   $7800 

Bond,    $4000.      Surety,    Royal    Indemnity 

Co.       Limit,       40     days.       Forfeit.       $10. 

Plans   and   specifications    filed. 


Nov.    J,    iyJ8.      $85    per   month. 
Feb.     IS,     1915— E    .VIISSION    100    N     17th 
N    L'5xE    105.      P   n   Ward,    T    B   Good- 
win and  R  J   Harper   to  Geo  Jager. 
12    months.      $540. 


IM.r.MBlNG     AND    GAS    FITTING 
(542)      N\V   STOCKTON   &   O'FARRELU 
Plumbing    and    gas    fitting    for    Cafe 
ReJc    in    building. 

Owner Cafe  Hex. 

Architect  ..  .G.     Albert     Lansbuigh,     M. 

A.  Gunst  Bldg..  S.  F. 
(Contractor ..  Frederick      \V.   Snook     Co., 

596    Clay,   San    Francisco. 
Filed   Feb.   IS,  '15.     Dated  Feb.   17.  '15. 

Rough    plumbing    done $448.50 

Completed    and    accepted 448.50 

Usual    35    days 299.00 

TOTAL  COST,  $1196.00 
Bond,  $598.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  -March 
10,  1915.  Forfeit,  none.  Plans  and 
specifications    filed. 


ALTERATIONS 

(54.3)  SF  .MISSION  AND  TWENTY- 
second.  Certain  changes  and  addi- 
tions to  oiiginal  drawings  and  speci- 
fications in  brick  work,  plaster,  fur- 
ring walls,  window  frames,  etc.,  of 
contract  dated   February  5,   1915. 

(Jwner .Marion       Leventritt,       New 

York. 
Architect  ..  .G.     Albert     Lansburgh,     M. 

A.    Gunst    Bldg..    S.    F. 
Contractor.  .Oliver    Duval    &    .Son,    Dal- 

ziel    Bldg.,    Oakland. 
Filed  Feb.   IS,  '15.     Dated  Feb.   17,  '15. 
F'ayments   of   75%   as   provided   In 

original    contract    

ITsual    35    days 25% 

TOTAL  COST,  $1615 
Bond,  $900.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  limit, 
none.      Plans   and   specifications    filed. 


LEASES 

Feb.  15,  1915— NO.  3201  PACIFIC  AVE 
Mulda  H  B  Brown  to  Arthur  Bloes- 
ser.      3   years.   $100   per  month. 

Feb.  15,  1915— NO.  2791  BUSH.  Vin- 
cenzo  Franchl  to  S  Fabbri.  3  years. 
$2160. 

Feb.    13,    1915— SE   LOMBARD   &   SCOTT 
S  lOOxE  27-6.     Grisostomo  Giustl  to 
D  FaWi  and  S  Sussman.     1  year.   $1560 
with   option   to   renew. 

Feb.  17,  1915— NO.  290  O'FAUItELL. 
Louis    T    Samuels       to     E    Serghlson. 


NOTICE    OF    NON-RESPONSIBILITY. 


Feb.  IS,  1915— S  CHESTNUT  204-6 
E  Fillmore  E  15-6  S  137-6  W  27-6 
.\  52-fi  E  12  N  85.  Lecata  and 
.\nnunzia  l^ecata  as  to  improve- 
ments    on     leased     property 

Feb.  18,  1915— NO.  118  EDDY.  Mary 
and  James  K  Prior  Jr,  Josephine 
Metzner  and  Margaret  Delger, 
Lester  F  Prior  and  Lealand  S  Prior 
as  to  improvements  on  leased 
property     

Feb.  17,  1915— S  CHESTNUT  110  E 
Pierce  E  ]7xS  25.  Lorenzo  .\nsaldo 
as  to  improvements  on  leased  prop- 
erty      

Feb.    15.    1915- S    .MOULTON    108-9    W 

Fillmore     W     28-9xS     60.       James     P 

Sweeney  and  Thos  P  Crowley  as  to 

improvements    on    /eased    property. 

Feb.  15,  1915- W  VAN  NESS  AVE  56 
S  Chestnut  S  54xW  120.  Mary  E 
Fitzhugh  as  to  improvements  on 
leased    property    

Feb.  16,  1915— SW  ELp:VENTH  AND 
Washington  W  90xS  34,  Okd.  Ade- 
line .Salinger  as  to  improvements 
on    leased   property    

Feb.  16,  1915— SE  I3RO.\DWAY  417-G 
NE  Webster  NE  100  SE  170-1  S 
103-2V^  NW  195-7  »/2,  Okd.  Harriet 
E  Barneson  as  to  improvements 
on    leased    property 


NOTICE  OF  NON-LIAIUMTV. 


Feb.  15,1  915— SE  VIENNA  525  NE 
India  Ave  NE  25xSE  100.  Home- 
stead Realty  Co  as  to  improve- 
ments   on    leased    property 

tlOMPLETlOJi   NOTICES. 


San  Francisco 


Feb.  15.  1915— S  IRVING  57.6  E  48th 
Ave  E  25xS  100.  Ida  M  Cambridge 
to  J  J   Widner Feb.   15.   1915 

Feb.  15.1  915— EXPOSITION  SITE. 
Eastman  Kodak  Co  to  Adolph 
Wegner Feb.  2.   1915 

Feb.  15.  1915— NW  TAYLOR  AND 
Sacramento  N  4  0xW  91-8.  G  A 
Steffen  to  Decker  Elec  Constr  Co.. 
Feb.    2.    1915 

Feb.  .15.  191,5— E  TWENTY-FIRST 
.^ve  150  S  Judah  S  25xE  120.  Ernest 
and  Lucy  E  Schuiz  to  whom  it  may 
concern Feb.    11.    1915 

Feb.  15.  1915— S  TWENTY-FOURTH 
50  W  Homestead  W  75xS  110.  S  F 
Home      Bldg      Co      (fmy      Guerrero 

Realty    Co    to    Emll    Nelson 

Feb.     13.     1915 

Feb.  15.  1915— SW  SCOTT  &  CHEST- 
nua.  Emil  and  Etel  Stern  to  W  E 
Grant Feb.    15.    1915 

Feb.  15.  1915— NW  POLK  &  CALI- 
fornia  W  56-3  N  87-6  W  25  E  81-3 
S  112-6.  The  Bracfbury  Estate  In- 
vestment Co  and  Mary  M  Brad- 
bury  to   A   Knowles Feb.   8.    1915 

Feb.  15.  1915— EXPOSITION  SITE. 
Petri  Italian  American  Cigar  Co  to 

.American    Booth    Constr    Co 

Feb.    6.    1916 

Feb.  16.  1915— NW  EDDY  &  FILL- 
more  W  137-6xN  1S7-6.  J  R  Hanl- 
fy  to  Dyer  Bros  Golden  West  Iron 
Works.    Inc Feb.    8.    1915 


Feb.  Ki,  1915— E  TWENTY-FIFTH 
Ave  150  N  Clement  N  25xE  120. 
Otto  A  Benndorf  and  Alvina  Benn- 

dorf    to    Hantzsche    H    McKay 

Feb.     15.     1915 

Feb.  16.  1915 — E  ELEVENTH  AVE  75 
S  Balboa.  C  A  Hall  to  whom  it 
may    concern Feb.     15,     1915 

Feb.  16.  1915- E  TWELFTH  AVE  175 
N  Balboa.  C  A  Hall  to  whom  it 
may    concern Feb.     16.     1915 

Feb.  16.  1915— N  TURK  171-10%  E 
Taylor  E  34-4  y2X  N137-6.  Zeller- 
bach  Levison  Co  to  George  N  Zaro 
and  Atlas  Heating  &  Ventilating 
Co Feb.     13.    1915 

Feb.  16.  1915— N  O'FARRELL  165  E 
Taylor  E  27-6xN  137-6.  A  O  Stew- 
art to  W  D  Henderson.  .Feb.  15.  1915 

Feb.    16.    1915 W    TAYLOR    100    N 

Sutter.  Badge  J  Wyman  to  J  J 
Houston Feb.     16.     1915 

Feb.  16.  191.1— NW  FULTON  AND 
Franklin  N  62xW  55.  James  E 
Reiter  to  Ratto  &  Ratto.Feb.  16.  1915 

Feb.  17,  1915— E  TWENTIETH  AVE 
95  N  California  N  25xE  107.  W  J 
and  C  J  Keenan  to  whom  it  may 
concern Feb.     13,     1915 

Feb.  17,  1915— E  SEVENTH  AVE  75 
.^  Irving  .S  25xE  95.  John  Rench 
to  whom   it  may  concern. Feb.   17,  '15 

Feb.  17,  1915— N  OAK  157-6  W  Van 
.Ness  Ave  W  89-9  N  120  E  68-9  S 
4  0  E  21  S  SO.  The  Young  Men's 
Institute  Hall  Ass'n  to  Pacific 
("Jurney    Elevator   Co Feb.   8.    1914 

Feb.  17.  1915 — EXPOSIITION  SITE. 
The  Desmond  Supply  Co  to  John 
Burns Feb.    15.    1915 

Feb.  17,  1915— S  GROVE  143-l»/4  E 
Van  Ness  Ave  E  34-1 V4  S  120  W 
36-2%  N  34-3%  E  2-1%  N  85-8%. 
John  .McConaghy  to  Heckenroth  & 
Schell Feb.     17.     1915 

Fob.  17.  1915— E  TWENTIETH  AVE 
70  N  California  N  25xE  107.  W  J  & 
C  J  Keenan  to  whom  it  may  con- 
cern  Feb.    13,    1915 

Feb.  18.  1915— SW  BAKER  AND  BAY 
E  961.52xS  618.75.  Panama-Pacific 
International  Exposition  Co  to 
The  Turner  Co Feb.  15.   1915 

Feb.  18.  1915— NW  T^YON  &  TON- 
quin  E  78S.45  N  500  W  700.08  S 
500.33.  Panama-Pacific  Interna- 
tional Exposition  Co  to  The  Tur- 
ner  Co Feb.    15,    1915 

Feb.  IS.  1915— EXPOSITION  SITE. 
The  Netherlands  Pavilion-Panama- 
Pacific  International  Exposition  to 
J  W  Rapple  and  K  C  Hill  (as  The 
Hill    Bros.    Co Feb.    17.    1915 

Feb.  18,  1915— EXPOSITION  SITE. 
The  Quaker  Oats  Co  to  H  L  Mains 
Feb.     18,     1915 

Feb.  IS.  1915— EXPOSITION  SITE. 
Neptune  Amusement  Co  to  L  A 
Rose Feb.    17.    1915 

Feb.  IS.  1915--E  FORTY- FIRST  AV 
98-S  N  Balboa  N  25x120.  Ernest 
W  Elliot  to  whom  it  may  concern 
Feb.    IS.    1915 

Feb.  IS.  1915— EXPOSITION  SITE. 
Remington  Typewriter  to  Hall  & 
Glendon Feb.    IS.    1915 

Feb.  IS.  1915— SE  GEARY  AND 
Taylor  S  l37-6xE  87-6.  Clift 
Realty  Co  by  P  J  Walker.  Agt  to 
W  P  Fuller.  Feb.  15;  Baker  & 
Hamilton,  Feb.  14;  Forderer  Cor- 
nice Works,  Feb.  11;  Floodberg  & 
McCaffery.  Feb.  9  and  Monarch 
Iron    Works Feb.    10.    1915 


■Wednesday.       Feb.       24,       1915. 

LIENS   FILED 


SAN    FRANCISCO    COUNTY. 


Feb.  13.  1915— N  O'FARRELL  74  W 
Larkin  W  G3-6xX  120.  Edward  L 
Soule  Co  vs  A  Sundberg,  Harry 
Ludemann.  .Maria  Schumacher  and 
Hermine   Ludemann    $475.61 

Feb.  15.  1915— N  SACRAMENTO  201 
AV  Taylor  W  27-6xN  120.  Max 
.Mushkin  vs  A  W  McKenzie  and  G  G 
Rowbery     $46.40 

Feb.  15,  1915— N  CALIFORNIA  32  W 
Larkin  27-6x87.  J  Gibbs  vs  L  R 
Kissel   and   Otto   Carson ?447.05 

Feb.  15,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  A  Seg-hieri  & 
Bro,  Inc  vs  L  R  Kissel  and  Otto 
Carson   (as  Otto  C&rson  &  Co).  $398. 20 

Feb.  15,191  5— SW  TAYLOR  AND 
Vallejo  S  102  W  100  N  28-6  E  26  N 
73-6  E  74.  F  Rolandi  vs  R  G  Han- 
ford      $2478.02 

Feb.  16.  1915— -N  EDDY  75  W  Anna 
Lane  W  68-9  N  1 75  E  68-9  N  10-6 
E  75  W  96  W  75  S  89-6.  Standard 
Woodworking-  Co  vs  P  Megas, 
Ernestine  Kreling  Leahy  and  Carl 
E    Larsen     $169.96 

Feb.  16,  1915— W  TENTH  AVE  300 
N  Balboa  N  33-4xW  120.  Wm  P 
Goss  vs  F  T  Stroh,  Peck  &  Draper 
$173 

Feb.  16,  1915— SW  CLEMENT  AND 
Third  Ave  S  70xW  30.  Pacific  Hard- 
ware &  Steel  Co  vs  Frank  De  Cur- 
toni  and  J  I  Mitrovich  BIdg  Co.. 
$98.19 

Feb.  16,  1915 — S  McALLISTER  55  W 
Gough;  No.  715  McAllister.  S  Bryon 
Electrical  Con  Co,  $222.75;  Bennett 
Bros,  $52.62  vs  Reuben  Cohen,  I  N 
Cohen  and   B  O  Smith 

Feeb.  16,  1915— LOTS  4  AND  5  BLK 
3  Crocker  Amazon  Tract.  Pacific 
Hardware  &  Steel  Co  vs  Vittorio 
Boicelli  and  J  I  Mitrovich  Bldg  Co 
$163.43 

Feb.  16,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  Friedman 
Bros.  $205;  J  Behm  &  Co.  $251.50 
vs  Otto  Carson  &  Co  and  I  R  Kissel 

Feb.  17.  1915— W  FOURTEENTH  AVE 
155  S  Geary  S  25xW  105.  Morris 
Stulsaft  Co  vs  Jos  Deasy  and  A  E 
Roeder     $200.14 

Feb.  17,  1915— S  McALLISTER  55  W 
Gough  W  55xS  137-6.  H  J  Hughes 
vs  B  O  Smith  and  Reuben  and  I 
'I    Cohen     $100 

Feb.  17.  1915— E  FOURTH  AVE  75 
S  Anza  (A)  S  25xE  120.  Paul 
Adams   vs   John   F   Haner $210 

Feb.  17.  1915— NW  HYDE  AND  CLAY 
N  34-414XVV  137-6.  Wm  P  Goss  vs 
Herman  Barth  and  Peck  & 
Draper    Co    $450 

Feb.    17,     1915— N    FILBERT    137.5    W 
Leavenworth       W     137.5x137.5;     W 
Leavenworth    87. 5    N    Filbert    N    50x 
137.5.      Wm    P    Gobs    vs    Howard    M- 
Kngle    and    Peck    &    Draper    Co.. $210 

Feb.  17,  1915— SW  FRANKLIN  AND 
Sutter  W  40xS  137-6.  Wm  P  Goss 
vs  Century  Club  of  California  and 
Peck    &    Draper    Co.    $870 

Feb.  17,  1915— SW  SACRAMENTO  & 
Kimball  Place  W  31xS  60.  Wm  P 
Goss  vs  S  Perry  &  Peck  &  Draper 
Co .$412 

Feb.  17,  1915— E  DOLORES  60  S  20th 
S  41-6xE  30.  Wm  P  Goss  vs 
Roderic  A  Troyer  and  Peck  & 
Draper     Co $178 

Feb.  17,  1915— W  JORDAN  AVE  100 
N  Geary  W   120xN  30,      Wm   P  Gos^s 
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vs  H  B  Goldsmith  and  Peck  & 
Draper    Co     $148 

Feb.  17,  1915— «E  GREEN  &  FILL- 
more  S  86-6xE  70-5.  Wm  P  Goss 
vs  Hertha  Oberfeld  and  Peck  & 
Draper     Co.  ■   $500 

Feb.  17,  1915— N  ARMY  93-2%  E 
-Mission  E  57-7%  N  72-8%  to  Ser- 
pentine Ave  W  97-7  SE  49-5%. 
Wm  P  Goss  vs  Mary  A  and  J  Mc- 
Conaghy  and   Peck  &   Draper  Co.  $624 

Feb.  17.  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  Hi.  Jaines  Cant- 
ley  vs  I.1  R  Kissel  and  Otto  Carson 
$70 

Feb.  18,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  Reinhart 
Lumber      Planing    Mill    Co      vs    I    R 

Kissel   and   Otto   Carson   &   Co 

$2796.90 

Feb.  18,  1915— LOTS  4  AND  5  BLK  3 
Crocker  Amazon  Tot.  Esther  Levy 
as  Levy  Elec  Constr  Co  vs  Vittorio 
Boicelli,  J  I  Mitrovitch  (as  J  I 
.Mitrovich    BIdg    Co) $180 

Feb.  18,  1915— SW  CLEMENT  AND 
Third  Ave  S  70xW  30.  C  Carnevali 
:\larble  &  Mosaic  Co  vs  Frank  De 
Curtoni  and  J  I  Mitrovich  Bldg 
Company      $il57 

■ — ♦ 

RELEASE  OF  LI^JS 

SAN    FRANCISCO    COUNTY. 

Feb.  8,  1915— S  GEARY  137-6  W  La- 
guna  S  l37-6xW  55.  Hubbs  &  Lear 
and  .\cme  Lumber  Co  to  M  A 
Wessling     

Feb.  10,  1915— W  NINTH  AVE  125  S 
Geary  S  25xW  120.  Loop  Lumber 
Co    to   F   A    Cascioni 

Feb.  11,  1915— LOT  23  BLK  "D"  Mis- 
sion Street  Land  Co.  A  L  Stockton 
Lumber       Co    to       Martha       Brown, 

Feb.     16,     1915 — W     MISSIION     210.95 

5  23rd  W  125  S  25  W  15  S  25  E  140 
N  to  beg.  Samuel  Carpmill  to 
Irvine  Bros  &  George  U  Hind 

Feb.  15,  1915— S  NORTH  POINT  150 
E  Divisadero  E  600xS  343.75.  Mat- 
thews &  Randolph  to  Theresa  A 
Oelrichs.  Virginia  Vanderbilt.  Pan- 
ama-Pacific International  Exposi- 
tion Co,  Commary-Petersen  Co, 
Chas  Pianta  and   P  Prasso 

Feb.  17,  1915— S  PRECITA  AVE  & 
Florida  (Ryan  Ave)  SW  25xSE  80. 
Fiiedman  Bros  to  Olaf  M  Johnson, 
Carl  Olson  and  John  and  Bergette 
Eliasen     

Feb.  18,  1915— E  SANCHEZ  181-6  S 
22nd  S  22-6xE  100.  E  V  Lacey  to 
Jos  F  Moss  and  Bay  Cities  Bldg 
Co,    Inc 

Feb.  18,  1915— E  STOCKTON  30  N 
Filbert  N  25  E  95-6  S  55  W  25  N 
:iO  W  70-6.  Olson- Mahoney  Lumber 
Co  to  Antonio  Loncono,  Pietro 
Lonibardi    and    Olivo    Riccomini.  .  .  . 

Feb.  18.  1915— EXPOSITION  SITE. 
Artolith  Mfg  Co,  Baker  &  Hamil- 
to<i.  .lames  Cantley.  Dyer  Bros. 
Golden  West  Iron  Works,  Dunham. 
Carrigan  &  Hayden  Co.  Eva  Mor- 
decai.  Eureka  Teaming  Co,  W  P 
Fuller  Co.  Woods  &  Huddert. 
Chas  W  Woods.  Fred  T  Huddert, 
Forderer  Cornice  Works,  W  A 
Hammond      Co,   Joo.st   Bros,      Lange 

6  Eerg.'itrom,  Mc(iilvray  Stone  Co. 
Payne's  Bolt  Wk.s,  Pope  &  Talbot, 
Allen  G  Ramsa.v.  William  .Stewart 
Co,  Santa  Cruz  Portland  Cement 
Co  and  Taylor  &  Co  to  Panama- 
Pacific  International  Exposition  Co 
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liESIDENCE  —  2  story  and  base, 
frame.  $8,000.  Oakland,  Cal.  .-Archi- 
tect. Charles  W.  .McCall.  Central  Bank 
Hldg..  Oakland.  Owner's  name  with- 
held. The  dwelling  will  be  erected  in 
the  Crockei-  Highlands,  and  has  been 
designed  for  an  eight-room  house  with 
sleeping  porches  and  two  bath  rooms. 
Inlerici-  will  be  finished  in  pine,  red- 
wood and  hardwood.  Bed  rooms  will 
be  finished  in  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
loom,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  An  automatic  water  heater 
will  be  installed.  Bath  rooms  will  be 
finKshed  in  tile.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
OP  inetal  lath.  IMans  are  complete  and 
figures   will    be   called    for   at   once. 

BUNGALOWS— 2,  1  story  and  base, 
frame.  Cost  not  stated.  Albany,  Ala- 
meda Co.,  Cal.  Architect,  Sidney  B. 
Newsom.  Nevada  Bank  Bldg.,  S.  F. 
Owner.  Louis  Newbell.  These  two 
houses  have  been  di^signed  to  contain 
five  rooms  and  bath.  Interiors  will  be 
finished  in  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
open  fire  places  and  tile  or  biick  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Exteriors  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures   are    being   taken. 

BUNGALOW  —  1  story  and  base, 
frame,  $3,000.  Oakland.  Cal.  Archi- 
tect, none.  /Owner,  James  iMcGuin- 
ness,  5615  16th  street,  Oakland.  The 
dwelling  will  be  erected  on  North 
Park  Boulevard  east  of  Greenwood, 
and  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine,  red- 
wood and  hardwood  with  some  white 
enamel  in  the  bed"' rooms.  Hardwood 
floois  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heatei-  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
l)ay  Labor.  Mateiials  are  now  being 
puichased. 

REPAIRS  TO  FE-XDER  PILES— 
Cost  not  stated.  Oakland,  Cal.  Engi- 
neer, County  Surveyor,  Oakland.  Own- 
ers. Alameda  County.  Plans  are  com- 
plete and  figures  are  now  being  taken 
on  repairs  to  the  fender  piles  on  the 
biidge  over  the  Oakland  Estuary.. 
Bids  will  be  opened  by  the  Board  of 
Supervisors  on  March  8th.  Plans  and 
specifications  can  be  secured  from  the 
(bounty   Clerk. 

G.ARAGE — 1  story  and  base,  brick, 
$10,000.  Oakland.  Cal.  Architect,  F.  D. 
Vooihees,  Central  Bank  Bldg.,  Oak- 
land. Owner,  G.  W.  Burrows.  The 
building  will  be  erected  on  Broadway 
near  Brook  street,  and  has  been  de- 
signed for  a  commercial  garage.  There 
will  be  a  cement  floor.  Interior  will 
be  finished  in  pine.  There  will  be 
storage  space  and  machine  shop. 
.Special  gasoline  storage  tanks  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  complete  and  the  work  will 
be  done  by  Day   Labor, 
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Structural  Steel 
Contractors 

Works  at 

HA.RRISOIM  ST., 

bet.  8tti  &  9tti 

San  F^ranclsco 

Telephone   IVIarket  337 


SCHOOL — 1  tiliHj  ftiiJ  Ijuic,  frame 
and  plaster,  $16,000.  Newark,  Alameda 
Co.,  Cal.  Architect  not  .^elected.  Own- 
ers, Newark  School  Di.strict.  Nine 
set.s  of  competitive  plans  were  sub- 
mitted to  the  the  Neward  School  Trus- 
tees on  February  Ifith  for  the  con- 
struction of  the  new  biiildins,  which 
is  to  cost  $16,000.  The  trustees  have 
taken  all  plan.s.  under  consideration 
until  the  next  meeting-  of  the  board. 
Probably  ten  days  will  elap.se  before 
the    wiiininpT    design    (s    announced. 

THKATKE,  STORKS  AND  OFFICES 
—  H  .story  and  base.  Class  A  construc- 
tion, $600,000.  Oakland,  Cal.  Archi- 
tect, Carl  Werner,  Phelan  BIdg.,  S.  F. 
Owners,  Aichon  Co.  The  building  will 
be  erected  at  the  northwest  corner  of 
Franklin  and  14th  streets  and  will 
cover  a  considerable  ground  area. 
There  will  be  a  number  of  stores  be- 
sides the  theatre  lobby  and  entrance 
on  the  fiist  floor.  Upper  floors  will  be 
arranged  for  the  body  of  the  theatre 
and  a  large  number  of  modern  offices. 
Construction  will  h<^  Tireproof  through- 
out with  a  complete  steel  frame  and 
walls  and  floors  of  concrete.  Inte- 
rior will  be  finished  in  pine,  hard- 
wood, metal  trim  and  ornamental  plas- 
ter. Marble  and  tile  wainscot  will  be 
used.  There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Patent  store  fronts  and  hol- 
low tile  partitions  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.     Plans  are  now  being  completed. 

Contracts  Awarded. 

RESIDEXCK  —  1^  .•<t<)!y  and  base, 
frame,  $6,000.  Oakland.  Cal.  Archi- 
tect, W*.  P.  Stephenson,  Berkeley.  Own- 
er, W.  \V.  Fogg.  Contractor,  F.  A. 
Muller,  Syndicate  Bldg.,  Oakland.  Con- 
tract price,  $6,000.  Note:  The  con- 
tractor is  now  taking  subfigures  on 
the    work. 

HOTEL.  FINISHING  CON.STRUC- 
TION— Cost  not  stated.  Oakland,  Cal. 
.\rchitecl,  none.  Owners,  Claremont 
Hotel  Co.  Contractor.  .lohn  Carson, 
Hacon  Bldg.,  Oakland.  Contract  price 
not  stated. 

♦ 

Building  Contracts   Awarde«I. 
Oakland. 

Xo.  <)wiier.                      Contrnctor  .4int. 

21S      Bklstrup      Hidstrup  ISOO 

219  Alli.^on      T..arsen  2300 

220  Esola      Esola  600 

221  O'Neil      Tavlor  2.500 

222  Tremble     Tremble  2.500 

223  Hinch  .  Ilinrh  400 
22.-I  AVallin                           I'.l.lm.in  600 

226  Hnrrold                       Kirk  400 

227  Schomig     Owner  1200 

22S  Simmons     ,..,...  .Simmons  400 

229      Hudson      Hudson  1000 

2no      i;.\ily      ISailv  16()f» 

2:'.I      Bishop      M.iclnlvre  ITidfl 

2.'*,L'      Kicker        Peterson  2.500 

23:!  BIctlun                            ...Scott  1750 

231  StrcifT                           .  Nichol.s-  24.50 


2::.'.      Fuller      Hoyt  500 

236  .lacobson      Skaggs  3733 

237  Plunkett      Graft  1S42 

238  Garwin      Dexter  3000 

241  Carleton     Carleton  ISOO 

242  Schwartz     Davis  400 

243  Marchers      Webb  450 

24  4      Jordan      .' .. .  .  Dameral  5.50 

245  loggers      Anderson  3700 

246  Barstow      Graff  2550 

250  Olsen      Olsen  1500 

251  Key    Route    Owner  4000 

DWELLING 

(218)      N   SAN   JUAN    120    W    40th  Ave., 

Oakland.      One-story    5-room   dwlg. 
Owner Mrs.  A.  C.  Bidstrup,  1328'e 

25th,  Oakland. 
Architect  .  .  .None. 
Contractor.  .A.  C.  Bidstrup,   1328  E-25th 

Oakland.               COST,  $1800 


DWELLING 

(219)  E  TELEGRAPH  AVE  38  N  Fair- 
view,  Oakland.  Two-story  six-room 
dwelling. 

Owner C.   H.  Allison,  34   Brookside 

Berkeley. 
Architect  .  .  .None. 

Contractor .  .R.  J.  Larsen,  339  62nd,  Okd 
COST,   $2300 

DWELLING 

(220)  N  P'ORTY-FIFTH  290  W  Grove, 
Oakland.      One-story    3-room    dwlg. 

Owner Joe   Esola.    702    45th,   Okd. 

Aichitect  . .  .None. 

Day's  work.  COST,    $600 


DWELLING 

(221)      N  STOW   AVE   200  Newton   Ave., 
Oakland.     One-story  6-room  dwlg. 

Owner J.   J.   O'Neil,    Oakland. 

Architect  .  .  .None. 

Contractor.  .C.    H.    Taylor,    1512    Broad- 
way, Oakland. 

COST,    $2500 


DWELLING 

(222)      W    RAWSON    80    N    Trask,    Oak- 
land.    One-story   6-room  dwelling. 
Owner M.   H.   Tremble,    2469    Raw- 
son,    Oakland. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $2500 


ALTERATIONS 

(223)      NW     NINTH       AND       CYPRESS. 

Oakland.      Alterations. 
Owner Jos.   T.   Hinch,    1748   Broad- 
way,    Oakland. 
-Architect  .  .  .None. 
Day's   work.  COST.    $400 


FIRE   REPAIRS 

(225)      NO.    686    NINTH.    Oakland.      Fire 
repairs. 

(Jwner I.    W.    Allen.    Oakland. 

.Architect  .  .  .None. 

Contractor .  .J.    Feldman.    728    6th,    Okd. 

COST.    $600 


Wednesday.      Feb.      24,      1915. 

Owner James    H.    Harrold,    Prem. 

Architect  .  .  .None. 

Contractor.  .G.    A.    Kirk,    416    10th,   Okd. 
COST,    $400 


DWELLING 

(227)      E     SIXTY-SECOND     AVE     30     S 

Hayes,    Oakland.      One-story    4-room 

dwelling. 
Owner A.    Schomig,    4539    Thomp- 
son,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1200 


ALTERATIONS 

(228)      NO.     1236        THIRTY-SEVENTH 
Ave.,    Oakland.      Alterations. 

Owner J.    L.    Simmons,    1236    37th 

Ave.,    Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $400 


DWELLING 

(229)    SE   THIRTEENTH   AVE   AND  E- 

33rd,    Oakland.        One-story      4-room 

dwelling. 
Owner Geo.     Hudson,     759     Brook- 
lyn Ave.,  Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


DWELLING 

(230)  SW  FORTY-SEVENTH  AVE  & 
Melrose,  Oakland.  One  and  one-half- 
story   5- room  dwelling. 

Owner H.  A.  Bally,  2019  45th  Ave., 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $1600 


ALTERATIONS 

(231)      E     BROADWAY       100     N       14th, 
Oakland.      Alterations. 

Owner H.    W.    Bishop.    Premises. 

Architect  .  .  .None. 

Contractor.  .P.   G.    Maclntyre.    535    34th. 
Oakland.  COST,  $1500 


DWELLING 

(232)      W    RANDOLPH    AVE    300    N    E- 
38th.      Oakland.        One-story      6-room 
dwelling. 
Owner L.     M.     Ricker.     3803     Ran- 
dolph  Ave.,   Oakland. 
.\rchitect  . .  .None. 

Contractor.  .Chas.     Peterson.     1200     E- 
24th.    Oakland. 

COST.  $2500 


DWELLING 

(.233)  N  APGAR  404  <P  ^an  Pablo 
Ave..  Oakland.  One-story  5-room 
dwelling. 

Owner Sarah       E.       Blethen,       990 

Apgar.  Oakland. 
.\rchitect  .  .  .None. 

Contractor.  .G.   A.  Scott.   685    23rd.   Okd. 
(X>ST.  $1750 

DWELLING 

(234)  N  FORTIETH  100  E  Broadway. 
Oakland.      Two-story    6-room    dwlg. 

Owner Mrs.      M.    E.      StreifT,      4000 

Broadway,    Oakland. 
.\rchitect  .  .  .None. 

Contractor .  .Leo         I.-       Nichols,        1764 
Broadway,    Oakland. 

COST,    $2450 


REPAIRS 

(226)     NO.    2555    E-SlXTfJENTH,    Oak- 
ln?id.     KepaJr.s. 


FACTORY 

(235)  S  GLASCOCK  tOO  E  Derby.  Oak- 
land. One-story  galvanized  iron 
factory. 

Owner Fuller-Stow  &  Co.,  S.  F, 

Aichitect  . .  .None. 


Wednesday.      Feb.      24,      1915. 

Contractor.  .F.  S.  Hoyt,  310  Broadway, 
Oakland.  COST,    $500 

FLATS 

(236)  E  GROVE  60  N  33rd,  Oakland. 
Two-story    10-room    flats. 

Owner V.  C.  Jacobson,  3332  Grove, 

Oakland. 

Architect  . .  .None. 

Contractor.  .J.  H.  Ska&gs,  469  32nd, 
Oakland.  COST,     $3733 


FRAME    STORE 

(237)  N  EIGHTEENTH  adjoining  W 
line  Right-of-Way  of  4th  Avenue 
car  line,  13  feet  on  18th.  Oakland. 
All  work  for  one-story  frame  store. 

Owijer Cyvilla      J.      and      W.      R. 

Plunkett,    1.538      Broadway,, 
Oakland. 
Architect  .  .  .None. 
Contractor.  .Edwin    C.    Graff,    San    Le- 

andro. 
Filed  Feb.  16,  '15.     Dated  Feb.  13,  '15. 

Date     of     contract $   50.00 

Frame    up    350.00 

as   days    after 1442.50 

TOTAL  COST,  $1842.50 
Bond,  none.  Limit,  75  days  after  Feb. 
18.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


DWELLING 

(238)  SW  VIONA  AVE  125  SE  Santa 
Ray  Ave  SE  115.1  NW  38.36  NE  56.88 
NW  6.67  NE  10.44  SE  2.5  NE  47.3  SE 
40,  Oakland.  All  work  for  two- 
stoiry   six-room   dwelling. 

Owner James  and  Amelia  Garwin, 

904    Erush,    Oakland. 

Architect  . .  .None. 

Contractor.  .A.    R.    Dexter,    2212    Grove, 
Oakland. 

Filed  Feb.  15,  '15.     Dated  Feb.  15,  '15. 

Execution   of   contract .$400 

Frame    up     625 

Brown    ctjatcd 62a 

Completed     625 

Usual   33   days 725 

TOTAL   COST,    $3000 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


DWELLING 

(241)      N  WELD  300   E   69th   Ave.,  Oak- 
land.     One-story    5-room    dwelling. 

Owner S.  Carleton,  2039  G9th  Ave., 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $1800 


ALTERATIONS 

(242)      NW   TENTH   AND   BROADWAY, 
Oakland.      Alterations. 

Owner L   Schwartz,    Premises. 

Architect  .  .  .None. 

Contractor.  .A.    L.     Davis,     2026    Union, 
Oakland. 

COST,    $400 


ALTERATIONS 

(243)      NO.     2814       E-TVVENTY-THIRD, 
Oakland.      Alterations. 

Owner Amos     Marchers,     2812     E- 

23rd,    Oakland. 
Architect  .  .  .None. 

Contractor.  .Thos.    W.   Webb,    4663   Fair 
Ave.,   Oakland. 

COST,    $450 


ADDITION 

(244)      NO.        1316       E-THIRTY-THIRD, 
Oakland.     Addition. 

Owner Frank     .lordan.     Premises. 

Architect  .  .  .None. 

Contractor.  .H.    G.    Damer.al,    1.-.4.T    19th 
Ave.,  Oakland. 

COST.  $550 


BUILDINO  AND  ENGINEERING  NEWS 

FLAT    BUILDING 

(245)  NW  HIGH  215  NE  —  S  line 
tract  containing  3.09  acres  conveyed 
by  P.  H.  Blake  to  H.  A.  Pleitner  Deed 
recorded  .Tune  9,  1904  NE  67.80  NW 
150  S  to  pt  215  NE  S  line  said  tract 
SE  150,  Oakland.  All  work  for  two- 
story    flat   building. 

Owner Martin    Eggers,    1759    High, 

Oakland. 

Architect  .  .  .None. 

Contractor.  .Chris.     C.     Andersen,     4115 
Agua   Vista,   Oakland. 

Filed  Feb.   17,  '15.     Dated  Feb.   15,  '15. 

Frame   up   and   roof   on Vi 

Brown    coated    i/t 

Completed    and    accepted y^ 

Usual    35    days 14 

TOTAL    COST,    $3700 

Bond,   none.      Limit,    90   days  after   Feb. 

15.       Forfeit,    none.       Plans    and    speci- 
fications   filed. 

NOTE:— 1st  report  Feb.   15,  No.  217. 


FRAME    DWELLING 

(246)  LOT  8  BLK  8  Map  Melrose 
Heights,  Oakland.  All  work  for  one- 
story  frame  dwelling. 

Owner Wm.     fleed     Barstow,     514 

23rd.    Oakland. 

Architect  . .  .None. 

Contractor.  .Edwin    C.    Graff.    Syndicate 
Bldg.,    Oakland. 

Filed  Feb.  16,  '15.     Dated  Feb.  12.  '15. 

Frame   up   and   roof   on 14 

Brown    coated    14 

Completed    and    accepted 14 

Usual    35    days y^ 

TOTAL   COST.    $2550 

Bond.   none.     Limit,   90  days  after  Feb. 

12.      Forfeit,    $1.      Plans    and    specifica- 
tions filed. 

DWELLING 

(250)  S  FORTY-THIRD  180  E  Grove, 
Oakland.       One-story    5-room    dwlg. 

Owner Alfred    Olsen,    1116    Myrtle, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 

ALTERATIONS 

(251)  KEY  ROUTE  PIER  TERMINAL 
Oakland.      Alterations   and   additions. 

Owner San    Francisco    &    Oakland 

T  Railway,  Key  System 
Bldg.,  Oakland. 

Architect  .  .  .None. 

Day's   work.  COST,    $4000 


Bnildiig-  Contracts  Airarded. 
Berkeley. 

No.        Owner  Contractor     Amt. 

240      Menian      Kidder  450 

ADDITION 

(240)      2401        BOWDITCH,       jBerkeley. 
Addition. 

Owner Dr.   J.    C.   Meniam,   Prem. 

Architect  ...None. 

Contractor.  .Kidder       &         McCullough, 
2075    Addtson.    Berkeley. 

COST,    $450 

Building:   Contracts   Awarded 

Aliiniedn. 

No.  Owner                      Contractor  Amt. 

224      Lybeck     Porter  3220 

239      Ma.sters      Shaw  500 

2147     Hillen     Hillen  200G 

248  Same     Same  1800 

249  Same     Same  1800 

FRAME    DWELLING 

(224)      N   10  LOT  4   and  S   31   Lot   3   Blk 
"T"     Map    Waterside    Terrace,    lAla- 


«7 

meda.      All    work    for    two-atory    six- 
room    frame   dwelling. 

Owner Alameda   Investment  Co.   & 

H.    G.    Lybeck,    1920      Vine. 
Berkeley. 
Architect  .  .  .None. 
Contractor.  .Porter    Bros.,      1914      Vine, 

Berkeley. 
Filed  Feb.   15,  '13.     Dated  Feb.   13,  '15. 

Fiame    up    14 

Interior-    plastering    completed...       '4 

Completed    and     accepted >4 

Usual     35    days 14 

TOTAL  COST,  $3220 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

SHED 

(239)      NO.    456    CENTRAL    AVE.,    Ala- 
meda.    Shed. 

Owner G.   H.   Masters,  Premises. 

Architect  .  .  .None. 

Contractor.  .E.    Shaw,    5th    and    Central 
Ave.,  Alameda. 

COST,    $500 


DWELLING 

(247)      NO     1424     FOUNTAIN.     Alameda. 
One-story   5-room   dwelling. 

Owner R.    C.      Hillen,    1529      Santa 

Clara    Ave.,    Alameda. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


DWELLING 

(248)      NO.    754      TAYLOR    AVE..      Ala- 
meda.    One-story   5-room  dwelling. 

Owner R.    C.      Hillen.    1529      Santa 

Clara    Ave.,    Alameda. 
Architect  . .  .None. 
Day's  work.  COST,   $1800 


DWELLING 

(249)      NO.     756     TAYLOR     AVE.,     Ala- 
meda.    One-story   5-roon>  dwelling. 

Owner R.    C.      Hillen.    1529      Santa 

Clara    Ave..    Alameda. 
Architect  . .  .None. 
Day's  work.  COST.  $1800 


COMPLETION  NOTICES. 


ALAMBDA  COUNTY 


Feb.  5.  1915 — LOT  18  Craig  Tract. 
Piedmont.  Guy  H  Liliencrantz  to 
United    Home    Bldrs. .  ,  .  Dec.    29.    1914 

Feb.  5.  1915— W  MERCED  —  N  Sono- 
ma being  Lot  13  Blk  13.  Northbrae 
Tract,  Oakland  Tp.  A  L  Skee  to 
whom    it    may    concern 

Feb.  8.  1915— LOT  9  BLK  "A"  Amend- 
ed Map  Moss  Tract.  Okd.  Alex- 
ander and  Caroline  Boe  to  O  Carl- 
son  Feb.     6.     1915 

Feb.  8.  1915— LOT  80  Darling  Home- 
stead Tract.  Okd.  C  O  Carlson  to 
whom   it   may   concern.  .  .Feb.    6.    1915 

Feb.  8.  1915— LOT  1  BLK  1  Berkeley 
Heights,  Bkly.  T  C  Peterson  to 
Jacob    Kollmer Feb.    6.    1915 

Feb.  9.  1915— S  FIFTEENTH  50  E 
Jefferson  E  50xS  75.  Okd.  Albert  C 
Aiken  to  P  A  Palmer.  ..  .Feb.  8.   1915 

Feb.  9.  1915 — SW  SHATTUCK  AVE 
and  Haste  170  on  Shattuck  Ave 
and  125  on  Haste,  Bkly.  Loring 
James  Barker  by  Fredk  P  Barker 
to    F    E    Armstrong Feb.    8,    1915 

Feb.  13.  1913— PTN  LOTS  129  AND 
130,  Crocker  Highlands,  Okd   Henry 

E  Jackson  to  Oscar  Sairanen 

Feb.    12.    1915 

Feb.  13,  1913— NW  SEWARD  AND 
NE  Napa  NE4  OxNW  100.  Okd.  F  E 
and  M  H  McEldowney  to  Banning 
&   Stewart Feb,    15,    1915 
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Feb.    17,    1915— SB   TWENTY-FiKTH  SAN  JOSE  AND  THE  SANTA  tLABA 

and    Grove    S    60xE    90,    Okd.        St.  "VALLEY. 

George  Hall  Ass'n  to  Kimball   Klec  . 

Co Feb.     11.     1915  RESIDENCK  —   2      story      and      ba.se, 

Feb.    17,    1915— W    THIRTEENTH   AV  ^^^^^       ^^^^      ^^t      stated.    I^s    Altos, 

35   S   E-19th   SW    33%xNW   90,   Okd.  ^^,^,.^    ^^^^,^    ^.^      p^,       Architect.    John 

H   B  Williams  to  E  W  Woodard...  iiuflson    Thoma.s,    First    National    Bank 

Feb.     ir,.     1915  ,^,^^       Berkeley.       Owner.     B.     J.     Mc- 

Culchen.      The    dwelling    has    been    de- 

~                    *  signed    for    a    country    home    and    will 

LIENS    FILED.  contain   eleven   rooms,    three   baths   and 

*  .sleeping    porches.       A    separate    garage 

ALAMEDA    COUNTY.  will    be    erected    on    the    property.      In- 

. terior   of   the   hou.se   will    be   flni.shed    in 

Feb.    9.    1915— SW    EIGHTH    &    WEB-  pine    and     redwood.       Hardwood     floors 

ster  S   75xW   75,  Okd.     John  Cogan  will    be    used    in    the    principal    rooms, 

vs       Nils      Anderson.       Bertha       A  White   enamel   will   be   used   in   the   bed 

Sneathen,   Gee   Sam   Kee,   C   M   Nut-  rooms.       There    will     be    furnace    heat 

ting   and' N    H   Morgan $821.85  and    open    fire   places.      Mantels   will    be 

Feb.    9,    1915— LOTS    13    AND    14    BLK  of    tile    and    brick.      Tile    wainscot    will 

5    Auseon    Moss    Tract,    Okd.      W    L  be  used   in   the  bath   rooms.      Automatic 

Newby.  Fletcher  &  Newby  and  P  A  water    heater    will    be    in.stalled.      Exte- 

Newby    by    W    L.   Newby,    Attorney  rior   of   the    house   and    garage    will    be 

in    fact    vs    Jessie    E    and    Perry    H  covered   with    cement   plaster   on   metal 

Auseon     '^^^  lath.      Plans    are    complete    and    figures 

Feb.    9,    1915 — LOTS    22    AND    23    BLK  aie   now   being   taken. 

••O"  Map  Fruitvale  Blvd  Tract,  Okd  # 

Melrose    Lumber    &    Supply    Co    vs  BUILDING   CONTRACTS 

Henry    Coxon.    A    Coxon    and    T    S  

Peterson     $304.91  SANTA  CLARA  COUNTY. 

Feb.     9.     1915— SE     BARTLETT     AND  

NE    Peering   45    SE    250   SW    45   NW  COTTAGE 

250,    Okd.,    $4(;fi.60  SE    SIXTEENTH    AND    EMPIRE    STS., 

SB  BARTLETT  and  NE  Lynde  Ave  San  Jose.     Five-room  cottage. 

NE'450xSE  250,  Okd.,  $466.60  Owner B.  D.  Wells,  17th  &  Empire 

NW  BARTLETT  and  NE  Lynde  NE  Sts.,   San   Jose. 

45xNW    250,    Okd.,    $466.60  Architect  ..  .None. 

NE  DEERING  and  NW  Bartlett  NE  Day's    work.                                  COST,    $2000 

430xNW    250,    Okd.,    $466.60  

SIO    BARTLETT   and   NE    Brookdale  COTTAGE 

Ave    NE    750xSE    250,   Okd.      $150  W   SHERMAN   near  Almeden,  San  Jose. 

NIC  DEERING  and  NW  Bartlett  NE  Three-room   cottage. 

450xNW    250,   Okd.,   $150  Owner L.    Scaglione,    I'remises. 

A    Lazzaareschi   vs  Oakland   Homes  Architect  ..  .None. 

Corporation     Day's   work.                                  COST,    $500 

Feb.    10,    1915— NE    DEERING    &    NW  

Bartlett    NE    450xNW    250.    Okd.      A  BARN 

Lazzarcschi     vs     Oakland       Homes  no.    661    N-TENTII   ST.,   San   Jose.   Barn 

Corporation     $2012.50       Owner V.    Gumandrea,    Premises. 

Feb.    10,    1915 — SE   BARTLETT   &   NE  Architect  ...  None. 

Deering    NE    40    SE    125    NE    50    SE  Day's   work.                                     COST,   $500 

125   SW    450   NW   250,  Okd.      A   Laz-  

zarcschi    vs    Oakland    Homes    Cor-  ADDITION 

poration     $2012.50  NO.    16  S-TENTH  ST.,  San  Jose.     Addl- 

Feb.     11,     1915— LOT     84     Map    Fruit-  tion. 

vale    .Add'n    Tract,    Okd.      Oakland  Owner Mrs.    H.    C.    Dennis. 

Homes  Corporation   vs   Margaret   A  Architect  ...None. 

and     Alfred    Goddard $184  Day's   work.                                   COST,   $500 

Feb.    15,    1915— NE    CAROLINE    AND  

Taylor   Ave    N    62xE    53.9,    Alameda.  REMODELING  FRONT 

Stlckney    &    Hutton      vs    Clara      T  '    NO.    149    S-FIRST    ST.,    San    Jose.      He- 

Hesseman     $111  modeling  front. 

Feb.   15,   1915— SE  TELEGRAPH   AND  Owner John     Stock     71     S-lst     St., 

Durant    .\ves    90x110.    Bkly.    Pacific  San   Jose. 

.Mfg  Co  vs  J    A   Elston   and   George  Architect  ...None. 

Clark    and    Reinhart      Lumber      &  Contractor .  .R.  O.  Summers.   17  N-First. 

Planing    Mill    Co $1518.25  San    Jose.                COST,    $400 

Feb.    IS.     1915— NW    SECOND    AND    J.  

Livermore.      J    H    Wilson    vs    Court  ALTERATIONS 

r.,ivermore    No.       77.    P'oresters      of  NO.   74  S-SIOCOND  ST..  San  Jose.     Alter 

America  of  Grand  Court  of  Califor-  store   front. 

nia.  Archer  .M  Bowles,  F  A  I.Kissen,  Owner F.    M.   Jones,    Premises. 

M  S  Worden  and  John  J  Callaghan,  Architect  ...None. 

Trustees  and  C   H  Rasmusaen .  $1 18.60  Contractor.  .Frank     Davis.     297     S-12th 

Feb.   IS.    1915— LOTS   12   AND   13    BLK  St.,   San   Jose. 

"I"  Map  Foothill   Park,  Okd.     Wal-  COST.    $400 

lace    Bros    vs    Torrence   S    Peterson  

$412.75  ALTERATIONS 

XO.   374   S-SBCOND  ST..  San  Jose.   Alter 

.^-  Owner T.  W.   Williams,   Promises. 

RELEASE  OF   LIENS  Architect  .  .  .None. 

Contractor.  .J.   A.   Groiner. 

ALAMBDA    COUNTY.  COST,    $375 

F.-b.     1.-..    1915  — LOT    2.-.     BLK     IS    Mnp  CONTKA     COSTA     COUNTY. 

Northbriu',    Bkly.      II    II    Schuc^sl.T  .'<l.\    |i\\  i;L1  ,1  Nt  IS 

1(.    .N    !•    J.-n,«->n      $2S!)  l.N    "i!    NI'IAi!    Tt)\VN    OK    MAKTINE/., 


Wedne.«;day.       Feb.       24.       1915. 

formerly  known  as  Cutler  or  Frazer 
Tiacts  of  land.  All  work  for  six 
dwellings,  complete. 

owner. ....  .Shell  Co.  of  California,  Inc 

343  Sansome.  San  Francisco 

Architect  .  .  .None. 

Contractor.  .Dan     and  G.  T.     Gutleben, 
New    Call    Bldg.,   S.    F. 

Filed   Feb.   18,  '15.      Dated   Feb.   9,  '15. 
Upon   delivery   at    site   all   material 

necessary     50% 

Completed    and    accepted 25% 

T.sual    35    days 25% 

TOTAL  COST.    $15,228 

Bond,    $7,614.      Suret.   Aetna   Accident  & 

Liability  Co.     Limit.   Commence   2  days 

from  date  and  complete  April   24,   1915. 

Forfeit,  none.     Plans  and  speciflcations 

filed. 

NOTE: — $1    will    be    added     to    total 

cost    for    each    cubic    yard    of   concrete 

required. 

CLASS"C"  STORE  AND  APARTMENTS 
LOT  NO.  30  BLK  "C"  Nicholl  Sbdvn, 
City  of  Richmond.  Excavating,  con- 
crete, carpentry,  exterior  and  interior 
finish,  masonry,  plastering,  plumb- 
ing, painting,  ornamental  iron,  sheet 
metal  work,  roofing,  glazing,  elec- 
trical work  and  other  work  as 
shown  in  specifications  for  one-story 
and  sub-basement  Class  "C"  store 
and   apartment   house   building. 

Owner Wm.    Yahraus. 

Architect  ..  .Benj.    G.    McDougall,    Shel- 
don Bldg.,  San  Francisco. 
Contractor.  .P.    A.    Palmer. 
Filed  Feb.  16,  '15.     Dated  Feb.  15,  '15. 
75%   of   such   estimated   value   shall 
be    paid    to    Contriictor    on    account 
of  this  contiact  within  5  days  after 
presentation    and    delivery    of    Ar- 
chitect's   certificate    to    the      owner 

Usual    35    days Final   payment 

TOTAL  COST,  $8000 
Bond.  $4000.  Surety.  Fidelity  &  De- 
po.sit  Co.  of  Maryland.  Limit.  75  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications   filed. 


BUILDING    (ONTRACTo 

SAN    MATEO   COUNTY. 

.><TOUB    AND    LIVING    ROOMS 

PARK  AVE  AND  GARDEN,  Daly  City. 
All  work  for  one-story  frame  store 
and  two  living  rooms. 

Owner A.    Tantz,    Daly    City. 

Architect  . .  .None. 

Contractor.  .Johnson        &        Rosengren, 
Daly   City. 

Filed   Feb.   16,  '13.     Dated  . 

Frame    completed     $243.75 

Enclosed    and    rough    plastered   243.75 

When    completed     243.75 

Usual    35    days 243.75 

TOTAL   COST,    $975.00 

Bond.    none.       Limit.    65    working    days. 

Forfeit,   plans   and   specifications,   none. 

ALTBRATIO.N'S  AND  ADDITIONS 
LOTS  75,  76,  78  less  3  acres.  Forest 
View  Road  and  Oak  Grove  .\ve.,  as 
per  map  of  Occidental  I>and  &  Imp. 
Co.,  Hillsborough.  Steel  work,  ex- 
rav.ition.  concrete,  plastering,  brick 
work,  wood  work,  carpenter,  orna- 
niontal  iron  woik.  etc..  for  additions 
and   alterations   to   residence. 

owner Geo.   A.  Pope,   Hillsborough 

Ar<liinct  .  .  .Bakewell      &      Brown,    251 

Kearny,    San    I<>ancisco. 
Contrictor .  .  F.    H.    Boring.    San    Mateo. 
I'iled  Feb.   1.'..  '15.     Dated-Feb.   II,  M5. 
On    l.'ith   of  ench   month 75% 


Wednesday,      Fpb. 


24. 


191o. 
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Usual    35    days 25% 

TOTAL.  COST,  $3222 
Bond,  $1611.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  April  10,  1915 
Forfeit,  not  less  than  $10  or  more  than 
$20  per  day.  Plans  and  specifications 
filed. 


COTTAGE 

LOT   19   BLK   20,  Crocker   E.state  Tract, 
Sub  Xo.    1,  San   Mateo.     All   work  for 
four-room    cottage. 
Owner .....  .Arthur   G.   Duncan. 

Architect  . .  .None. 

Contractor.  .Allen   &   Knight. 

Filed  Feb.   16,  '15.     Dated  Jan.  30,  '15. 

Frame    up    $276.50 

Mortar    on    276.50 

When    completed     276.50 

Usual    35    days 276.50 

TOTAL  COST,  $1106.00 
Bond,  none.  Limit,  April  1,  1915.  For- 
feit,   plans    and    specifications,    none. 

♦ 

COMPLETIOy   AOTICES 

SAN'   MATEO   COUXTY. 


RECORDED  ACCEPTED 

Feb.   13,   191.5— PTX  LOT  4-A  Map  No. 

1  of  Bowie  Estate,  San  Mateo.  Wm 
M    Abbott    to    Matthies    &    GrifHth 

Feb.    5,    1915 

Feb.    16,    1915 — LOT    3    BLK    77   Sub   A 

of   Wellesley    Park,    Redwood    City. 

Flora    A    and    Albert    J   ilartens    to 

Daly   &   Mackenzie Dec.    19,    1914 


RELEASE    OF    LIE>S 


SAX   MATEO   COUXTY. 


RECORDED  AMOUNT 
Feb.  11,  1915 — LOT  17  BLK  117, 
South  San  Francisco  Plot  Xo.  1. 
Bates  Borland  &  Ayer  to  Gertrude 
Swanson  formerly  Gertrude  I  Car- 
roll      $19.26 


LIEXS   FILED 


SAX    MATEO    COUXTY. 


RECORDED  AMOUNT 

Feb.  13,  191.5— NW  BELLE  VIEW 
and  Pepper  Aves,  Burlingame. 
Crane  Co  vs  D  T  Murphy  and  D 
Brooks     $200.39 

Feb.  16,  1915— LOTS  6,  7,  8,  9  BLK  66 
Map  Xo.  1  Dumbarton  Oaks,  Red- 
wood City.  August  Loustau  vs 
Albert    Bros     $372.50 

Feb.  16,  1915 — LOTS  8  AXD  9  BLK 
"E"  Fair  Oaks  Acres,  Palo  Alto. 
R  Heath  vs  Dr  M  H  Schord  and 
H    J     Ross $60.4  0 

♦ 

MARIX,     COXlRA     CO.STA     AND 
S0X03IA  COCXXrES. 

MUXICIPAL  WHARF  XO.  1— Tim- 
ber pile  construction.  Cost  not  stated. 
Richmond.  Contra  Costa  Co.,  Cal.  En- 
gineers, Haviland  &  Tibbetts,  Alaska 
Commercial  Bldg.,  S.  F.  Owners,  City 
of  Richmond.  All  bids  received  on 
February  15th  for  the  construction  of 
this  wharf  have  been  rejected  and  new 
figures  will  be  called.  Duncanson- 
Harrelson  Co.,  S.  F.,  submitted  the  low 
figure  at  $116,984,  which  wa.s  about 
$30,000  lower  than  the  lowest  bid  re- 
ceived on  a  former  set  of  plans.  The 
bid  was  rejected  on  the  grounds  that 
it  was  presented  in  irregular  form. 
March  1st  has  been  set  as  the  time  for 
receiving    the    new    bids.      A    complete 


list  of  the  figures  submitted  on  Feb- 
ruary 15th  will  be  found  under  the 
heading  of  Marin,  Contra  Costa  and 
Sonoma  Counties   in   this   issue. 

PAVIXG  AXD  CONCRETE  WORK— 
Cost  not  stated.  Xapa,  Xapa  Co.,  Cal. 
Engineer,  City  Engineer,  Napa.  Own- 
ers, City  of  Xapa.  A  resolution  of  in- 
tention has  been  passed  to  print  by  the 
City  Council  that  the  roadway  on  East 
First  street  from  the  west  end  of  the 
concrete  bridge  to  the  east  end  of  the 
stone  bridge,  be  subgraded,  macad- 
amized and  oiled  to  its  full  width, 
also  that  the  roadway  on  the  bridge 
from  the  east  end  to  the  center  line 
be  sub-graded,  macadamized  and  oiled, 
and  that  a  cement  concrete  retaining 
wall  be  constructed  at  the  northeast 
end  of  the  bridge;  also  that  the  north 
retaining  wall  be  extended  by  stone 
masonry  work,  construction  of  con- 
crete curbs  and  two  catchbasins  with 
iron  stone  pipe  six  Inches  in  diameter. 

RESIDEXCE  —  2  story  and  base, 
frame,  $5,000.  Richmond,  Contra  Costa 
Co.,  Cal.  Architect,  James  T.  Xarbett, 
Berry  Bldg.,  Richmond.  Owner,  T. 
Park  Jacobs.  The  dwelling  has  been 
designed  for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
wood veneei-.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

RESIDEXCE — 1^  story  and  base, 
frame,  $3,000.  Martinez,  Contra  Costa 
Co.,  Cal.  Architect,  James  T.  X'arbett, 
Berry  Bldg.,  Richmond.  Owner,  J.  Leo 
Baker.  The  dwelling  will  contain  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  an  open  fire  place  and  tile 
mantel.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    now    being    prepared. 


Richmond  Council 

Receives  Bids. 


Ten    Bldf*    Opened    for    Couttt  ruction    of 

Xew   Municipal   \Vharf — UuucanHou- 

HarrelMon    Co.    Lotv    Men. 


Ten  Sf^ts  of  figures  were  opened  Mon- 
day night.  February  15th,  by  the  Rich- 
mond City  Council  for  the  construction 
of  the  timber  pile  wharf  known  as  Mu- 
nicipal Wharf  Xo.  1,  designed  by  En- 
gineers Haviland  &  Tibbetts,  Alaska 
Commercial  Bldg.,  San  Francisco.  Dun- 
canson,  Harrelson  &  Co.  were  low  at 
$118,984.  Bids  were  referred  to  the 
Council  and  a  special  meeting  will  be 
held  Wednesday  night  to  award  the 
contract. 

Bids     were     submitted     as     follows: 
Prop.  Xo.  1.  dredging;  Prop.  Xo.  2,  rock 
fill;    Prop.    Xo.    3,    concrete    piling;    and 
Prop.  X'o.   4,   superstructure.      Following 
is  a  complete  list  ot  the  bids: 


P.  Rolandi — Prop.  1,  $3,500;  Prop.  2, 
$.85  per  ton;  Prop.  3,  $1.40  per  lineal 
foot;   Prop.   4,   $129,500. 

Standard  American  Dredging  Co. — 
Prop.    1,    $4,750. 

Healy  -  Tibbitts  Construction  Co.  — 
Prop.  2,  $.33  per  ton;  Prop.  3. $1.25  per 
lineal  foot;  Prop.  4,  $136,534. 

Thomson  Bridge  Co. — Prop.  3,  $i.40 
per   lineal    foot;   Prop.    4,    $135,776. 

A.  Guthrie  &  Co. — Prop.  1,  $8,000; 
Prop.  2,  $.53  per  ton;  Prop.  3,  $1.36  per 
lineal   foot;   Prop.   4.   $128,483. 

Tibbitts  Pacific  Co. — Prop.  1,  $4,800; 
Prop.  2,  $.65  per  ton;  Prop.  3,  $1..")5  per 
lineal  foot;  Prop.  4,  $130,933. 

Daniel  Contracting  Co. — Prop.  2.  $.6.1 
per  ton. 

Moffatt  &  Mead — Prop.  2,  $.64  per  ton. 

Duncanson-Harrelson  Co. — Prop.  3, 
$1.32  per  lineal  foot;  Prop.  4,  $118,984. 

San  Francisco  Bridge  Co. — Prop.  1, 
$4,382;  Prop.  2,  $.73  per  ton;  Prop.  3. 
$1.35    per   lineal    foot;   Prop.    4,    $139,433. 

On  proposition  No.  2  there  is  approx- 
imately 60,000  tons  and  on  proposition 
Xo.  3  there  are  approximately  47,900 
lineal    feet. 


COMTLETIOX  NOTICES 


MARIX    COUXTY. 

RECORDED  ACCEPTED 

Feb.  13,  1915 — MILL  VALLEY.  Rals- 
ton White  to  Brockhage,  Foley  & 
Green Feb.    1,    191." 


LIENS   FILED 

CONTRA     COSTA     COUXTY. 


RECORDED  AMOUXT 

.Ian.  18,  1915 — LOTS  12  AXD  13  BLK 
20  as  in  Henderson,  Tapscott  Map 
of  Richmond.     L  A  Hufschmidt  Mfg 

Co  vs  R  M  and  Anna  Wooley $78 

Feb.  16,  1915— LOT  XO.  1  BLK  18, 
Town  of  Valona.  M  M  Fererira  vs 
William    Xichols     $243 


RELEASE      OF      L.IEXS. 


CONTRA    COSTA    COUNTY. 


RECORDED                                        AMOUNT 
Feb.    17,    1915 — PTN    OF    DIV.    "E"    of  • 
E   line   Pinole   Rancho.      F   Headley 
to    Emma    Grothman $590.60 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA. 

RESIDENCES— 2,  2  story  and  base, 
frame,  $2,000  and  $3,000.  Fresno, 
Fresno  Co.,  Cal.  Architect,  none. 
Owner,  W.  H.  -\ckerman,  1245  San 
Pablo,  Fresno.  These  dwellings  will 
be  erected  in  the  Alta  Vista  Tract,  and 
have  been  designed  to  contain  six  and 
seven  rooms.  Interiors  will  be  finished 
in  pine,  redwood  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  living 
rooms,  dining  rooms  and  reception 
h^lls.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
will  have  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

BUNGALOW  —  1  story  and  base, 
frame,  $1,500.     Fresno,  Fresno  Co.,  Cal. 
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Architect,  hone.  Owner.  A.  I'.  Ti  usdell, 
437  San  Pablo  street,  Frej.no.  The 
dwelling  will  be  erected  on  San  Pablo 
street;  and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine  and  redwood 
throughout.  Some  hardwood  floors  will 
be  used.  An  open  fire  place  and  tile 
mantel  will  be  used  in  the  living  room. 
Tile  wainscot  will  be  used  in  the  bath 
t-oom  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Lrfibor.  Materials  are  now  being  pur- 
chased. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  Fresno,  Fresno  Co., 
Cal.  Architects,  Glass  &  Butner, 
Itowell  Hldg..  Fresno.  Owner,  Mrs. 
Henry  Clinch.  The  dwelling  has  been 
designed  to  contain  eight  rooms,  two 
baths  and  sleeping  porches.  Interior 
will  be  finished  in  pine  and  mahogany 
with  hardwood  floors  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  Hre  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  floors.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 

BUNGALOW — 1%  story  and  base. 
frame.  $3,. 500.  Fresno.  Fresno  Co., 
Cal.  Architects,  Glass  &  Butner  Rowell 
BIdg..  Fresno.  Owner,  Herbert  Levy. 
The  dwelling  has  been  designed  to 
contain  seven  rooms  and  bath.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  a  contract  will 
be   awarded    shortly. 

APARTMENT  HOUSE — 2  story  and 
base,  frame,  120.000.  Modesto,  Stanis- 
laus Co.,  Cal.  Architect,  Charles  C. 
Frye,  20  Montgomery  street,  S.  F. 
^  Owner's  name  withheld.  The  building 
will  cover  an  area  of  80  by  100  feet 
and  has  been  designed  to  contain  six- 
teen suites  of  two.  three  and  four 
rooms.  There  will  be  wall  beds  and 
private  bath  rooms.  Interiors  will  be 
finished  in  pine  and  redwood.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  A 
large  office  and  lobby  will  occupy  the 
ground  floor.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

HOSPITAL  WARD  AND  DOCTOR'S 
RESIDENCH: — Frame  and  brick  con- 
struction. Cost  not  stated.  Fresno, 
Fresno  Co..  Cal.  Architects,  Glass  & 
Butner,  Rowell  Bldg.,  Fresno.  Own- 
ers, Fresno  County.  Additional  infor- 
mation has  been  received  from  Archi- 
tects Glass  &  Butner  regarding  the 
three  new  buildings  to  be  erected  at 
the  Fresno  County  Farm.  While  only 
preliminary  plans  have  been  prepared, 
the  architects  state  that  the  plans 
approved  by  the  Board  of  Supervisors 
provide  for  a  tubercular  ward  building 
to  accommodate  44  male  patients  and  C 
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female.  Another  building  designed  as 
a  training  school  for  nurses  will  have 
accommodations  for  18  nurses.  Plans 
are  also  being  prepared  for  a  one- 
story  brick  residence  for  a  doctor's 
home.  The  other  two  buildings  will 
prpbably  be  of  frame  and  plaster  con- 
struction with  clay  tile  roofs.  Fur- 
ther mention  will  be  made  of  the  work 
when    plans    are    complete. 

POST  OFFICE  Ar,TERATION — Cost 
not  stated.  Fresno,  Fresno  Co.,  Cal. 
Architect,  R.  D.  Wilson,  assistant  su- 
pervising architect.  Post  Ofllce  Bldg., 
S.  F.  Owners,  United  States  Govern- 
ment. If  the  suggestion  of  Postmas- 
ter Earl  Hughes  is  carried  out,  the 
entire  carrier  department  will  be 
moved  into  the  basement,  making 
more  room  for  the  distribution  of  mail. 
Better  ventilation  and  light  must  be 
provided  if  the  basement  is  to  be  used 
by  the  carriers.  Plans  are  being  pre- 
pared. 

TEMPORARY  SCHOOI^— 10,  1  story 
frame.  Cost  not  stated.  Fresno,  Fres- 
no Co.,  Cal.  Architect,  Advisory  Ar- 
chitect W.  D.  Coates,  Rowell  Bldg., 
Fresno.  Owners,  City  of  Fresno.  Bids 
will  be  received  by  the  board  of  edu- 
cation up  to  8  p.  m.  of  February  26, 
for  furnishing  all  labor  and  material 
for  the  erection  of  ten  emergency 
school  buildings  in  accordance  with 
plan.s  and  specifications  on  file  in  the 
office   of   W.   D.   Coates. 

STEEL  TANK— Cost  not  stated.  Mo- 
desto, Stanislaus  Co.,  Cal.  Engineer, 
City  Engineer  George  Freitas,  Mo- 
desto. Owners,  City  of  Modesto.  At 
a  special  meeting  of  the  City  Council 
plans  and  specifications  prepared  by 
City  Engineer  George  Freitas  for  the 
proposed  100,000-gallon  steel  water 
tank  to  be  erected  at  the  eighth  street 
pumping  station  were  adopted  and 
bids  were  ordered  called  for.  The 
bids    close    March    10th. 

SCHOOL — 1  story,  frame  and  plas- 
ter, $7,500.  Visalia.  Tulare  Co.,  Cal. 
Architect,  C.  K.  Kirby,  Fresno.  Own- 
ers. City  of  Visalia.  The  building  will 
contain  three  rooms  and  office.  Inte- 
rior will  be  finished  in  pine.  There 
will  be  modern  school  plumbing.  Ex- 
terior will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

Contracts   Awarded. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Fresno,  Fresno  Co.,  Cal. 
Architects,  Glass  &  Butner,  Rowell 
Bldg.,  Fresno.  Owner,  Charles  Doyle. 
Contractors,  Norris  &  Wallace,  Fres- 
no.     Contract  price,    $5,000. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  Fresno.  Fresno  Co.,  Cal. 
Architects,  Glass  &  Butner,  Rowell 
Bldg.,  Fresno.  Owner.  A.  ly.  Braver 
man.  Contractors.  Trewhitt  &  Shields. 
Fresno.      Contrract    price,    $10,000. 

GARAGE — 1  story  and  base,  brick, 
$2,750.  Fresno,  Fresno  Co.,  Cal.  En- 
gineer. City  Engineer,  Fresno.  Own- 
ers. City  of  Fresno.  Contractor,  A.  D. 
Wilkins,  264  Ivy  street,  Fresno.  Con- 
tract   price,    $2,750. 

SCHOOL — 2  story  and  base.  Class  C 
construction,  $103,988.  Fresno,  Fresno 
Co..  Cal.  Architect,  Eugene  Mathew- 
son.  Forsythe  Bldg.,  Fresno.  Advisory 
.\rchitect  W.  D.  Coates.  Rowell  Bldg., 
Fresno.  Owners,  City  of  Fresno.  Con- 
tractors. Trewhitt  &  Shields,  Fresno. 
Contract  price,  $103,988.  This  build- 
ing is  known  as  the  Washington 
School. 


\Vcdne.-!day.      Pel>-       24.       V91.*. 

STREET  PAVING— Cost  not  stated. 
Fresno.  Fresno  Co.,  Cal.  Engineer, 
C'ity  Engineer,  Fresno.  Owners.  City 
of  Fresno.  Contractors,  Worswick 
Street  Paving  Co.,  Union  Bank  Bldg., 
Fresno.  Contract  price,  11  %c  for 
grading  and    15V2C   for   paving. 


BUILDING  CONTRACTS 

KIIES.NO     COIXTY. 

FLATS 

LOTS      21    AND    22    BLK      112,    Fresno. 
Flats. 

Owner Jorgen   Hansen. 

Architect  .  .  .None. 

Contractor.  .C.    Samuelson,    367    Jensen. 
Fresno. 

COST,    $5000 


DWELLING 

LOTS    3    AND    4    Bloomington    Addition. 
Fresno.     Dwelling.^ 

Owner R.    E.    Fellows,    733    Jensen 

St..  Fresno. 
Architect  .  .  .None. 
Contractor.  .Reese   &    Atkins,   Fresno. 

COST,    $1980 


DWELLING 

LOT     56    BLK     5,     Dean     Park,    Fresno. 
Dwelling. 

Owner Fresno  Realty  Finance  Co., 

933    K   St.,    Fresno. 
Architect  . .  .None. 
Contractor .  .J.    E.    Cregor. 

COST,    $1500 


DWELLING 

NO.    437    SAN      PABLO      AVE.,      Fresno. 
Dwelling. 

Owner A.   D.  Trusdell,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST.   $1000 


ALTERATIONS 

NO.    1038   J   ST.,   Fresno.      Alterations. 

Owner Ewing-McDaniel    &    Meux, 

1036  J  St.,  Fresno. 
Architect  . .  .None. 
Contractor.  .S.    L.    Allen,    3215    McKen- 

zie    St.,    Fresno. 

COST,    $1000 


DWELLING 

LOT    2    BLK      27,    Hazelwood,      Fresno. 

Dwelling. 
Owner W.    H.    Crowley,    3220    Ven- 
tura  St.,   Fresno. 
Architect  .  .  .  None. 

Contractor.  .S.    L.    Allen,    3215    McKen- 
zie    St.,    Fresno. 

COST.    $3000 


DWELLING 

LOTS   31   AND   32    BLK    5,   Hadfeell   Tct., 
Fresno.     Dwelling. 

Owner G.  L.  Smith,  1&21  Tuolumne 

St.,    Fresno. 
Architect  . .  .None. 
Kay's    work.  COST,    $2800 


DWELLING 

LOT  18  BLK   1   Alta  Vista  Addn,  Fresno 

Dwelling. 

Owner J.    Brooks. 

Architect  .  .  .None. 

Days   work.  COST,   $2200 

DWELLING 

Is    I^'T   24,   LOT   25.    %    LOT   26    BLK    17 

Belmont   Add'n,   Fresno.      Dwelling. 

Owner F.       E.       Lawrence,       2828 

Thomas    St.,    Fresno. 
Architect  .  .  .None. 
Days    work.  COST,    $1800 


Wednesday,       Feb.       24-       1915. 

HEATING   PL<ANT 

FRESNO.         Heating    plant      in    Grand 

Central   Hotel. 

Owner Mary   E.    Berry. 

Architect  . .  .None. 

Contractor.  .Standard    Plumbing   Co. 

$100    each   week    for   4    weeks.... 

Completion     $300 

Usual     35     days Balance 

TOTAL.  COST,  $1554 
Bond,  $700.  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  forfeit,  plans  and 
specifications,   none. 


ALTERATION 

LOTS   14,   15,  16  BLK  62,  Fresno.     Alter 
show  window. 

Owner S.    B.   Goodman. 

Architect  .  .  .None. 

Day's    work.  COST,    $1000 


DWELLING 

LOTS      1!5    AND      26    BLK      4    Arlington 
Heights  Add'n,  Frefino.     Dwelling. 

Owner C.   A.   Clark. 

Architect  . .  .None. 

Contractor.  .J.    R.    Church,    1221    U    St., 
Fresno. 

COST,    $1000 


FRAME  DWELLING 

LOTS     16     AND     17     BLK     1,     Avondale, 

Fresno.     All  work   for  two-story  and 

basement  frame  dwelling. 

Owner Geo.  B.  Graham,  1444  M  St., 

Fresno. 
Architect  ..  .Plans  by  Contractor. 
Contractor.  .Dan   Blosser,   217   Abby  St., 

Fresno. 
Filed  Feb.  11,  '15.     Dated  Feb.  10,  '15. 

On  completion    $2700 

Usual    35   days 900 

TOTAL  COST.  $3600 
Bond,  none.  Limit,  May  1,  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING 

LOTS  16  AND  17  BLK  1,  Avondale.  All 
work  for  dwelling-. 

Owner Geo.     B.    Graham,     1444     M 

St.,    Fresno. 
Architect  .  .  .None. 

Contractor.  .Dan   Blosser,   217   Abby  St., 
Fresno. 

COST,    $3800 


DWELLING 

LOT    29    BLK    24,    Alta    Vista   Addition, 

Fresno.      Dwelling. 
Owner W.     H.     Ackerman,     Agent 

for  F.   B.  Billings,   1245  San 

Pablo,    Fresno. 
Architect  .  .  .None. 
Day's   work.  COST,    $2950 
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B.   Billings,   1245  San  Pablo 

Fresno. 
Architect  . .  .None. 
Day's   work.  COST,    $1950 

FIVE-ROOM   BUNGALOW 
W    Vz    LOT   6   BLK   7,    W    Vz   OF  S    V2    Lot 
1    Blk   10,   Terry   Tract,   Fresno.      Five 
room    bungalow. 

Owner J.    A.    Cowdrey,    330    Park, 

Fresno. 
Architect  ..  .Plans    by   Contractor. 
Contractor.  .R.   E.   Stump,   3123   Inyo  St. 

Fresno. 
Filed  Feb.   11,   '15.     Dated  Feb.  8,  '15. 

Ceiling   joists    on Vi 

Plastered     V4, 

Completed     M 

Usual     35    days V4, 

TOTAL  COST,  $1443 
Bond,  $750.  Sureties,  C.  C.  Hall  and 
H.  C.  Bingham.  Limit,  70  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

^ 

COMPLETION   NOTICES 

FRESNO    COUNTY. 


STORE 

LOTS    7    AND    28    BLK    19,    Grand    Ave 
Park    Add'n.,    Fresno.      Store. 

Owner B.  Kiremedjian. 

Architect  . .  .None. 
Contractor.  .M.  H.   Melekian. 

COST,   $2500 


DWELLING 

LOTS    25    AND    26      BLK    3,      Markley- 
Vincent  Tract,  Fresno.     Dwelling. 

Owner —  Staver. 

Architect  .  .  .None. 
Contractor.  .C.  B.   Harlow. 

COST,   $2000 


RECORDED  ACCEPTED 

.Tan.  28,  1915 — LOT  16  Hazelwood, 
Fresno.  Arthur  W  Goodfellow  to 
whom    it   may   concern.  .Jan.    28,    1915 

.Tan.  29,  1915— LOTS  37  AND  38  BLK 
4,  Buena  Vista  Add'n,  Fresno. 
Lina  Todd  to  whom  it  may  concern 
Jan.    25,    1915 

Feb.  16,  1915— LOTS  17  TO  22  BLK  85, 
Fresno.  L  L  Cory  to  whom  it  may 
concern Feb.     15,     1915 


LIENS   FILED 


FRESNO   COUNTY. 


RECORDED  AMOUNT 

Jan.  26,  1915— LOTS  11  TO  16  BLK  64, 
Fresno.  C  B  Phillips,  $26;  Geo 
Glass,  $41;  J  W  Phillips,  $28  vs  T 
C  White  and  Pease,  Bundy  & 
Taylor    Co 

Jan.  26,  1915— LOTS  1,  2,  3  BLK  11. 
Alhambra  Tct,  Fresno.  Madarys 
Planing  Mill  vs  W  T  Mattingly 
et    al     $990 

Jan.  27,  1915— LOT  3  in  NE  Vi  of 
Sec  21-13-17,  Fresno.  J  W  An- 
gevine   vs   Henry   H   Fischer .$95 

Jan.  27,  1915—1  STREET  (White 
Theatre),  Fresno.  Valley  Elec. 
Supply  Co  vs  White  Theatre  Co,  T 
C  White,  Pease,  Bundy,  Taylor  Co 
$15 

Jan.  28,  1915— LOTS  11  TO  14  BLK 
64,  FYesno.  D  F  Griflln  vs  Pease, 
Bundy,    Taylor    Co $332 

Feb.  17,  1915 — LOTS  17  TO  21  BLK 
82,  Fresno.  Eagle  Transfer  Co,  $7; 
Fresno  City  Water  Co,  $54  vs 
Eleanor    J   and    Frank   H   Ball 

Feb.    11,    1915— LOTS    17    AD    18    Ptn 
Lot   19   Blk   223,   Fresno.     Anderson 
Bldrs'    Supply    Co    vs    Henry    Gede 
and    German    Lutheran    Church.. $143 
♦ 

SACRAMENTO,      STOCKTON      AND 
NOBTHERN  CALIFORNIA. 


DWELLING 

LOT    11    BLK    11,      Alta    Vista      Add'n., 

Fresno.     Dwelling. 
Owner W.  H.  Ackerman,  Agent  F. 


BRIDGE — Steel  and  concrete.  Cost 
not  stated.  Red  Bluff,  Tehama  Co., 
Cal.  Engineer,  County  Surveyor,  Red 
Bluff.  Owners,  Tehama  County.  The 
Board  of  Supervisors  of  Red  Bluff 
have  accepted  the  plans  and  specifica- 
tions prepared  by  the  County  Surveyor 
for    the   construction   of   a   steel   bridge 
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on  the  Henleyville  road,  in  Road  Dis- 
trict No.  4.  Bids  for  this  structure 
will  probably  bt  called  for  imme- 
diately. 

BUNGALOW  —  1  fitory  and  base, 
frame,  $2,000.  Saci-amento,  Cal.  Ar- 
chitect, none.  Owner,  Charles  Lindley, 
3217  oth  avenue,  Sacramento.  The 
dwelling  has  been  designed  for  a  five- 
room  house  and  will  be  erected  on 
36th  street  near  7th  avenue.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
Theie  will  be  an  open  fire  place  and 
tile  mantel.  Bath  room  will  have  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
and  rus^tic.  Plans  are  complete  and 
in  the  hands  of  thtr  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
aie   now  being  purchased. 

BUNGALOW  —  1  story  and  base, 
frame,  $3,500.  Woodland,  Yolo  Co., 
Cal.  Architect,  Chester  H.  Miller,  Dal- 
ziel  Bldg.,  Oakland.  Owner,  Ralph 
Schluer.  The  dwelling  has  been  de- 
signed to  contain  six  rooms,  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  A  large  open  fire 
place  and  tile  or  brick  mantel  will  be 
used  in  the  living  room.  There  will  be 
tile  wainscot  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

FERHY  WORK — $2,500.  Sacramen- 
to, Cal.  Engineer,  County  Surveyor, 
Sacramento.  Owners,         Sacramento 

County.  Bids  opened  by  the  Supervi- 
sors for  the  work  on  the  Elkhorn 
Ferry  were  as  follows:  Jenkins  & 
Wells,  $2,678;  C.  Amacka.  $2,240;  Nunes 
Bros.,  $2,970.  All  bids  have  been  re- 
ferred to  the  Contract  Committee  for 
report. 

AMUSEMENT  HALL  AND  LIBRARY 
— 1  story,  frame.  Cost  not  stated. 
Yountville,  Napa  Co.,  Cal.  Architect, 
State  Architect,  George  B.  McDougall, 
Sacramento.  Owners,  State  of  Cali- 
I'ornia.  Plans  have  been  completed 
and  figures  are  now  being  taken  for 
a  frame  and  plaster  amusement  hall 
and  library  to  be  erected  at  the  Vet- 
erans' Home  at  Yountville.  Interior 
will  be  finished  in  pine  and  redwood. 
A  large  open  fire  place  and  brick  man- 
tel will  be  used.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  can 
be  secured  from  the  oflice  of  the  State 
Department  of  Engineering,  Forum 
Hldg.,  Sacramento.  Bids  will  be  opened 
on  March  17th.  An  official  proposal 
appears  in  another  column  of  this 
issue. 

LODGE  HALL —  4  story  and  base. 
Class  C  construction,  $125,000.  Sacra- 
mento, Cal.  Architect,  Carl  Werner, 
Phelan  Bldg.,  S.  F.  Owners,  Sacra- 
mento Scottish  Rite  Cathedral  Asso- 
ciation. The  building  will  be  erected 
at  the  southeast  corner  of  28th  and  L 
streets  and  will  cover  a  large  ground 
area.  The  entire  building  will  be  used 
by  the  owners.  Interior  will  be  fin- 
ished in  pine,  hardwoods  and  orna- 
mental plaster.  Considerable  art  glass 
is  specified.  There  will  be  steam  heat, 
elevator   service,    vacuum   cleaning   and 
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dumb  waiters.  Special  decorative  ef- 
fects are  specified.  Exterior  of  the 
buildinj?  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Mar- 
ble and  tile  wainscot  will  be  used 
Plans   are   now    being   prepared. 

CHURCH — 2  story  and  base,  brick, 
$25,000.  Stockton,  San  Joaquin  Co., 
Cal.  Architect,  John  J.  Foley,  46 
Kearny,  S.  F.  Owners,  St.  Gertrude's 
Parish.  The  building  has  been  de- 
signed in  the  Spanrsh  style,  the  ex- 
terior being  faced  with  pressed  brick. 
There  will  be  a  large  main  auditorium 
and  Sunday  school  rooms.  Interior 
will  be  finished  in  pine  and  ornamental 
plaster.  A  central  heating  system, 
probably  steam  heat,  will  be  installed. 
There  will  be  art  glass  windows  and 
marble  wainscot.  Plans  are  complete 
and    figures   are    being   taken. 

RURAL,  SCHOOL — I  story,  frame. 
Cost  not  stated.  Chico.  Butte  Co.,  Cal. 
Architect,  State  Architect  George  B. 
McDougall,  Sacramento.  Owners,  State 
of  California.  Plans  have  been  com- 
pleted for  a  model  rural  school  which 
is  to  be  erected  in  connection  with  the 
State  Normal  School  at  Chico.  Plans 
are  complete  and  ready  for  figures. 
Bids  will  be  opened  on  March  16th. 
Plans  and  specifications  can  be  secured 
from  the  State  Department  of  Engi- 
neering. An  official  proposal  appears 
in   another  column   of  this   issue. 

P ARSON. \GE  —  2  story  and  base, 
brick,  $10,000.  Stockton,  Sap  Joaquin 
Co.,  Cal.  Architect.  John  J.  Foley,  46 
Kearny  street,  S.  F.  Owner,  St.  Ger- 
trude's Parish.  The  dwelling  will  con- 
tain ten  rooms  and  three  baths.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  hardwood  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  floors  and 
wainscot  will  be  used  in  the  bath 
rooms.  There  will  be  a  hot  water  cir- 
culating system.  Exterior  of  the  house 
will  be  faced  with  pressed  brick.  Plans 
are   complete   and   now   out   for    figures. 

CE.MENT— 2,200  barrels.  Cost  not 
stated.  Sacramento,  Cal.  Engineer, 
City  Engineer,  Sacramento.  Propo- 
sals are  now  being  called  for  on  fur- 
nishing Sacramento  County  with  2,200 
barrels  more  or  less  of  cement.  Bids 
will  be  opened  on  March  2.  Complete 
information  can  be  obtained  from  the 
t:ounty    Clerk    of   Sacramento. 

STREET  PAVING — Cost  not  stated. 
Sacramento,  Cal.  Engineer,  City  En- 
gineer, Sacramento.  Owners.  City  of 
Sacramento.  .AH  bids  received  recent- 
ly for  the  improvement  of  D  street 
from  Eleventh  to  Fifteenth  street 
were  rejected  as  being  above  the 
amount  available.  New  bids  will  be 
called    for   at    once. 

ELECTROLIERS— Cost  not  stated. 
Sacramento.  Cal.  Engineer,  City  En- 
gineer. Saciamento.  Owners.  City  of 
Sacramento.  Contractois,  Scott,  Ly- 
man &  Stack.  Sacramento.  Contract 
price  not  stated.  This  contract  covers 
the  installation  oi  electroliers  on 
.Maple    avi-mie. 

Oontrncts   Awarded. 

STREET  PAVING— $20,000.  Red- 
ding, Shasta  Co.,  Cal.  Engineer,  City 
Engineer.  Redding.  Owners.  City  of 
Redding.  Contractors.  Chico  Con- 
stiuction  Co.,  Chico.  Contract  price, 
$20,000. 


BUILDING  CONTRACTS 


SACRAMK.\TO    COl  XTV, 


TENEMENT 

NO.  1421  ELEVENTH  on  S  V^  of  N  % 
Lot  8,  N,  O,  11th  and  12th  Sts.,  Sac- 
ramento. Three-story  frame  tene- 
ment. 

Owner Frank    E.    Wright,    2322    L 

St.,    Sacramento. 
Architect  . .  .None. 

Contractor.  .F.     P.     Williams,     Ochsner 
Bldg.,   Sacramento. 

COST,    $9500 


FRAME    BUNGALOW 

NO.  1029  YARDLEY  AVE.,  on  Lot  1607 
and  S  15  feet  Lot  1608,  W  and  K  Tct 
24,  Sacramento.  One-story  6-room 
frame   bungalow. 

Owner Clare    Webster,     1311     18th 

St.,    Sacramento. 
Architect  .  .  .None. 

Contractor .  .Wright  &  Kimbrough 
Bldg.  Dfcpt.,  817  J  St.,  Sac- 
ramento. COST,    $4  34  5 


FRAME   DWELLING 

NO.  2431  TWENTY-SEVENTH,  on  S  H 
of  Lot  8,  X,  Y,  27th  and  2Sth  Sts.. 
Sacramento.  One-story  5-room  and 
basement  frame  dwelling. 

Owner Mrs.     Marie    Crawshaw,     N 

St.,  Saciamento. 
Aichitcot  .  .  .None. 

Contractor.  .R.    H.    Harder,    1005    R    St., 
Sacramento. 

COST,    $1500 


ALTERATIONS 

NO.  1022  TENTH  ST.,  Sacramento. 
Move  steel  column  to  new  position, 
remodel  front  entrance  to  restaurant 

Owner Nick    Const,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 

GARAGE 

NO.  2417  D  ST.,  on  W  Vi  Lot  6,  C.  D. 
24th    and    25th.   Saciamento.      Garage. 

Owner C.    Armstrong,    Premises. 

Architect  .  .  .None. 

Day's     work.  COST.     $400 


BRICK   BUILDING 

SOUTHERN  PACIFIC  DEPOT  RAIL- 
road  Reservation,  Sacramento.  One- 
story    and    basement    brick    building. 

Owner Central     Pacific     Railway. 

Architect  .  .  .None. 

Day's   work.  ■  COST,    $4  500 


FLATS 

NO.  2322  L  ST.,  on  E   %  Lot  3,  L,  M.  23d 
and    24th    Sts.,    Sacramento.      Two    flats 
4 -rooms   each. 

Owner Frank  E.  Wright. 

Architect  .  .  .None. 

Contractor.  .Frank     P.     Williams.     3117 
7th    Ave.,    Sacramento. 

COST,    $3000 


RESIDENCE 

THIRTY-SIXTH   ST.,    near    7th    Ave.    on 

Lot   41,   Ingleview   Tract,   Sacramento. 

One-story   4-room   residence. 

Owner Chas.       Lindley.     3217       5th 

Ave.,   Sacramento. 
.\rchitecl  .  .  .None. 
Day's   work.  COST,    $1200 


ALTERATIONS 

NO.  623  J  ST.,  on  W  %  Lot  ti.  1.  .1.  t;th 
&  7th  .Sts.,  Sacramento.  Place  new 
T  and  G  lloor,  remove  awning,  etc.. 
on    two-story    brick   building. 


Owner Ed.   Welch,   418   L  St.,   Sac- 
ramento. 

-Architect  .  .  .None. 

Contractor.  .J.  A.   Hunter,   3742   Magno- 
lia Ave..  Sacramento. 

COST.    $650 


Curtis 
5-room 


F    St.. 


FRAME    RESIDENCE 
NO.   3031   SECOND   AVE.,   Lot   4: 
Oaks.  Sacramento.     One-story 
flame   residence. 

Owner D.     T.     Owen,     1517 

Sacramento. 
Architect  . .  .None. 

Contractor.  .J.    M.    Owen,    523    61st    St., 
Oakland. 

COST,    $2000 

REPAIRS 

NO.  618  K  ST..  on  W  CO  feet  Lot  3,  K. 
L,  6th  and  7th,  Sacramento.  Repairs 
in  store. 

Owner Wasserman-Gattmann,    618 

K  St.,  Sacramento. 
-Architect  ..  .R.       A.       Herold,       Forum 

Bldg..    Sacramento. 
Contractor.  .Gusjtave    Wendt,     2130     M 
St.,   Sacramento. 

COST,  $1400 


LIENS    FILED 


SACR.\ME\TO    COUNTY. 


RECORDED  ACCEPTED 
Jan.  19.  1915 — E  %  OF  N  %  LOT  4. 
P.  g.  26th  &  27th  Sts.,  Sacramento 
John  J  Breslin  vs  F  E  Shaw.  .$118.35 
Feb.  15,  1915— TRACTS  32  AND  33, 
Carmechael  Colony  No.  1,  Sacra- 
mento. Geo  E  Fetters  vs  John  F 
Harlow  and  Josephine,  wife,  et  al 
$35 


LOS      ANGELES      AND      SOUTHERN 
CALIFORNIA. 

RAILROAD  CO-VSTRUCTION- Cost 
not  stated.  San  Bernardino,  San  Ber- 
nardino Co.,  Cal.  Engineer's  name  not 
;4iven.  Owners  represented  by  Attor- 
neys I.,eonard,  Surr  &  Hellyer,  San 
Bernardino.  It  was  learned  that  a 
new  railroad  is  soon  to  be  built  on  the 
desert,  when  the  San  Bernardino 
-Mountain  Railroad  Company  filed  a 
condemnation  suit  against  interests 
near  Victoryville,  in  order  to  construct 
a  line  from  a  point  near  that  city  to 
new  quarries  that  are  to  be  opened 
.ibout  six  miles  distant,  at  the  base 
of  the  mountains.  Attorneys  Leonard, 
.'^'urr  &  Hellyer  and  H.  L.  Carnahan  of 
Riverside  represent  the  new  railroad 
line  in  the  litigation,  and  the  defend- 
ants are  Carl  Leonardt  and  W.  R. 
Clark.  -A.  G.  Hubbard  and  Russ  Avery, 
leonardt  is  himself  planning  the  con- 
.^truction  of  a  railroad  to  the  site  of 
a  cement  plant  he  is  contemplating 
ijuilding   in   the  same  vicinity. 

STOR.M  WATER  SEWER  SYSTEM— 
Cost  not  stated.  Riverside,  Riverside 
Co.,  Cal.  Engineer,  City  Engineer 
•''ampbell.  Riverside.  Owners,  City  of 
Riverside.  City  F^ngineer  Campbell 
has  presented  plans  and  specifications 
lor  changes  to  be  made  in  the  storm 
drainage  sower  system  in  Fairmount 
iSoulevard.  formerly  Almond  street. 
On  approval  of  the  plans  bids  will 
probabl.v    be   called    for   on    the   work. 

THEATRE— 2  story,  brick  and  steel, 
t'ost  not  stated.  Venice,  1ms  Angeles 
Co.,  Cal.  -Architect,  C.  H.  Russell, 
.■^lory  Bldg.,  L.  A.  Owner.  Col.  Thoniaa 
Trior.      The    building    will    be    erected 
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E.  H.  Williams 


Chalmer  Mimday 


Munday  &.  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

61b'  Phelan  Building,        San  Francisc 


on  Ocean  Front  and  Windward  ave- 
nues, coveiing:  an  area  of  100  by  16'; 
feet.  The  main  portion  of  the  build- 
ing will. contain  a  theatre  seating-  800 
people.  Arrangements  have  also  been 
made  for  a  large  cafe  and  amusement 
devices.  There  will  be  steam  heat. 
Interior  finish  will  be  of  pine  and  or- 
namental pla.ster.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
APARTMENT  HOUSE — 5  story  and 
base,  reinforced  concrete,  $150,000.  Los 
Angeles,  Cal.  Architects,  Train  & 
Williams,  Exchange  Bldg.  L.  A.  Own- 
er, F.  R.  Kellogg,  521  Douglas  Bldg., 
Ij.  A.  The  building  will  be  erected  at 
the  corner  of  Orange  Grove  and  Ele- 
vado  Drive,  and  has  been  designed  to 
contain  a  total  of  196  rooms  arranged 
in  suites  of  three,  four  and  five  rooms. 
Thei-e  will  be  a  garage  covering  an 
area  of  50  by  55  feet.  Interiors  will 
be  finished  in  pine  and  hardwood  with 
hardwood  floors  in  the  principal  rooms. 
There  will  be  steam  heat,  elevator 
seivlce,  a  vacuum  cleaning  system  and 
hot  water  supply.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  now   being  prepared. 

APARTMENT  HOUSE— 4  story  and 
base,  brick.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect,  Frank  M. 
Tyler,  Black  Bldg.,  L.  A.  Owner,  Bur- 
ton G.  Adams.  The  building  will  be 
erected  at  the  southeast  corner  of  Wit- 
mer  and  Ingraham  streets,  covering 
an  area  of  52  by  120  feet,  and  has  been 
designed  to  contain  90  rooms.  Apart- 
ments will  consist  of  two,  three  and 
four  rooms  with  wall  beds  and  private 
baths.      Interior    finish    will    be    of   pine 
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and  hardwood  with  some  hardwood 
Hoors.  Plans  provide  for  steam  heat, 
an  automatic  elevator  and  hot  water 
supply.  Bath  rooms  will  be  finished 
in  tile.  Marble  and  tile  wainscot  will 
be  used  in  the  lobby.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared 
and    when    complete    the    work    will    be 

WAREHOUSE — 4  story  and  base, 
reinforced'concrete,  $30,000.  Los  An- 
geles, Cal.  Architect,  E.  P.  Parcher, 
6719  Hollywood  Boulevard,  L.  A.  Own- 
ers, C.  E.  Toberman  Co.  The  building 
will  be  erected  on  Highland  avenue 
near  Hollywood,  and  will  cover  an 
area  of  55  by  140  feet.  Construction 
will  be  of  reinforced  concrete  through- 
out. There  will  be  freight  and  pas- 
senger elevators,  a  vacuum  cleaning 
system  and  metal  window  sash  and 
frames.  Interior  finish  will  be  of  pine. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  also  pro- 
vide for  an  automatic  sprinkler  sys- 
tem and  fireproof  vaults.  Plans  are 
now    being    prepared.- 

WAREHOUSE— 1  story,  hollow  tile 
and  frame.  Cost  not  stated.  East  San 
Pedio,  Los  Angeles  Co.,  Cal.  Archi- 
tects, Eisen  &  Son,  Wilcox  Bldg.,  L. 
A.  Owners,  Southern  California  Fish 
Co.  The  building  will  cover  an  area 
of  235  by  70  feet.  Construction  will 
be  of  frame,  hollow  tile  and  corru- 
gated iron.  No  interior  finish  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  ai-e 
complete   and    figures   are   being   taken. 

HOTEL — 4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Anaheim, 
Orange  Co.,  Cal.      Architect,   Eugene  M. 


Durfee,  Anaheim.  Owner,  John  Zieg- 
ler.  The  building  will  be  erected  at 
the  corner  of  Center  and  Lemon  streets 
covering  an  area  of  70  by  100  feet. 
The  first  fioor  will  be  arranged  for 
banking  rooms  for  the  -Anaheim  Na- 
tional Bank  and  the  dining  room  and 
kitchen  of  the  hotel.  Upper  floors  will 
contain  a  total  of  54  guest  rooms  and 
a  numbei-  of  private  and  public  baths. 
Interior  finish  will  be  of  pine  thi-ough- 
out  except  in  the  banking  rooms, 
which  will  be  finished  in  hardwood, 
tile  and  ornamental  plaster.  Plans 
provide  for  steam  heat,  elevatoi'  serv- 
ice and  a  hot  water  system.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 

SCHOOL — 1  story  and  base,  brick, 
$30,000.  Watts,  Los  Angeles  Co.,  Cal. 
Architects,  Tuttle  &  Angel,  Delta 
Bldg.,  L.  A.  Owners,  City  of  Watts. 
The  building  will  contain  from  eight 
to  ten  class  rooms,  assembly  hall  and 
teachers'  room.  Inteiior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  a  central 
heating  system,  probably  warm  air 
system,  modern  school  plumbing  and 
a  vacuum  cleaning  system.  Exterior 
will  be  faced  with  pressed  brick.  Pre- 
liminary   plans   are    being   prepared. 

SCHOOL — 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal. 
Architect,  C.  F.  Skillings,  Garland 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected 
in  the  Hostette  School  District,  and 
ha.<  been  designed  to  contain  four 
class  looms  and  assembly  hall.  Inte- 
rior-   will    be    finished    in    pine    through- 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
withoirt   removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized:  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the   pulleys,    thereby   using   both    lines. 

BY   using   three   pulleys,    the   lines   are   spread   apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on   or   take   them   off  the   line   without   hanging  out   of 
the    window    side-ways.      The    clothes    pin    is    made    of 
heavy    galvanized    wire    formed    in    such    a   manner    as 
to    allow    it    to    be    fastened    to    the    clothes    line    very 
easily;    nothing    complicated     to     get     out     of     order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with   cloth-str-ips   in   order  to  keep   the 
clothes  from  being  soiled  from   the  line.     The   strong- 
est  wind    cannot   blow   the   clothes   out   of   the   pins   as 
they  are  held  in  a  spring  slot.     When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 
NO    SPRINGS    TO    I'KRSS     OK     SQIIKR/-E  THIS     OUTFIT    CONSISTS     OF    3     OOZ-KN 

to   get   the   clothes   in   or   out.      .lust   slip   clothes   in   slot  Sanitary,     Stronghold,     Clothes      Pins.       3      Continuou.'- 
and    pull    down.      WILL   hold    the    daintiest    fabrics    or  Clothes   T.,ine   Pulleys   and   1    Pair   Line   Splicers, 
the  heaviest  blanket.     I :{40  Mission     St.    PIioim'  >lkt.  4(M>S.  I'rice.    %'l.Wt    per    Set. 
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out.  There  will  be  modern  school 
phimbint?  and  a  central  heating  sys- 
tem. lOxterior  of  the  building  will  be 
faced  with  pressed  briclc.  Plans  are 
now    beingr    prepared. 

STORKS  AND  LOFTS— 3  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  I.OS  Angele.s.  "Cal.  Architect, 
W.  .J.  Saunders,  Lauphlin  Rldg.,  L.  A.. 
Owner's  name  witheld.  The  building 
will  be  erected  on  l^o.s  Angeles  street 
between  Gth  and  7th  streets,  and  will 
have  a  frontage  of  40  feet  and  a  depth 
of  135  feet.  There  will  be  reinforced 
concrete  walls,  floors  and  roof  slabs. 
Interior  will  be  finished  in  pine.  Plans 
provide  for  elevator  service  and  steam 
heat.  Metal  window  .sa.sh  and  frames 
will  be  u.sed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
ai-e     now     beinK'    proparcd. 

Contracts  Awarded. 

SCHOOIv —  1  and  2  .story  and  base, 
hollow  tile.  145,000.  I..OS  Angeles,  Cal. 
Architect,  Robert  M.  Taylor,  Marsh- 
Strong  Rldg.,  I...  A.  Owner,  Cienega 
School  District.  Contractors,  F.  O. 
lOngstrum  Co..  3th  and  Seaton  streets, 
1j.  A.,  general  construction,  $34,593; 
Howe  Bros.,  plumbing,  $3,527;  F.  E. 
Newberry  Electric  Co.,  electric  work, 
$1,33S;  Foss  &  Jones,  heating  and  ven- 
tilating. $4,565;  Z.  L.  Parmelee,  elec- 
tiic  fixtures.  $S40,  and  Standard  Elec- 
tric   Time    Co.,    program   clocks,    $644. 

RESIDENCE  —  2  story  and  base, 
hollow  tile  and  brick.  Cost  not  stat- 
ed. Dos  Angeles.  Cal.  Architects, 
Dennis  &  Hewitt,  Fay  Bldg.,  L.  A. 
Owner,  George  C.  Huntsberger.  Con- 
tractors, Huntsberger-Reed  Construc- 
tion Co.,  Van  Nuys  Bldg.,  D.  A.  Con- 
tract   piice   not   stated. 


BUILDINl]  AND  ENGINEERING  NEWS 

Seattle,  Wash.  Architect,  J.  O.  Taft, 
2334  10th  avenue.  North  Seattle.  Own- 
ers, Woodmen  of  the  World.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  Pine  and  Minor  avenue,  cov- 
ering an  area  of  115  by  125  feet. 
There  will  be  five  stores  on  each  of 
the  street  frontages.  Upper  floors 
will  contain  a  total  of  seventy- 
two  suites  of  two  and  three  rooms. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
rooms  and  halls.  Tnere  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing plant  and  hot  water  supply.  Pat- 
ent store  fronts  are  specified.  All 
apartments  will  have  wall  beds.  Bath 
rooms  will  be  fuiished  in  tile.  Marble 
and  tile  wainscot  will  be  used  in  the 
entrance.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  figures  will  be  called  for 
shortly. 

HOTEfy — 7  story  and  base,  steel  and 
brick,  $100,000.  Olympia,  Wa.sh.  Ar- 
chitect, V.  W.  Voorhees,  Eitel  Bldg., 
Seattle.  Owneis,  Olympia  Hotel  Co. 
The  building  will  cover  an  area  of  120 
by  120  feet  and  will  be  of  fireproof 
construction.  Bids  have  been  taken 
and  show  Martin  &  Dougan,  Northern 
Bank  Bldg.,  low  at  $100,000.  They  will 
probably   be  awarded   the  contract. 


PORTLAND   AND  ORE(JON 


OIL  PLANT  AND  DOCK— $500,000. 
Portland.  Ore.  Engineers.  Roitz.  Storey 
&  Duffy,  Northern  Bank  Bldg..  Seat- 
tle. Owners,  Shell  Oil  Co.  of  Califor- 
nia. Plans  for  the  construction  of 
an  oil  plant  to  cost  one-half  million 
dollars  to  be  located  on  the  Willamette 
River  near  the  Willamette  River 
bridge,  are  now  being  prepared  by 
Engineers  Reitz,  Storey  &  Duffy.  The 
plans  will  call  for  a  dock,  two  large 
steel  reservoirs  with  concrete  founda- 
tions, having  a  capacity  of  55,000  bar- 
rels each,  a  pipe  line  and  pumping  fa- 
cilities, etc. 

DODGIO  HADT>  AND  STORES  —  2 
story  and  base,  brick  and  concrete 
$50,000.  Klamath  Falls,  Ore.  Archi- 
tf'ct.i,  lloughtaling  &  Dougan.  Henry 
Bldg..  Portland.  Owners.  Klamath 
Falls  lOlks'  Hall  A.ssociation.  The 
building  will  cover  an  area  of  50  by 
100  feet.  Besides  stores,  the  first  floor 
will  contain  ladies'  parlor.  reading 
aVid  lounging  I'ooms.  billiard  room  and 
cafe.  Basement  will  be  arranged  for 
swimming  pool.  locker  rooms  and 
gymnasium.  A  large  banquet  hall  and 
lodge  rooms  will  occupy  the  second 
floor.  Interior  will  be  finished  in  pine 
and  hardwood  with  ornamental  plas- 
ter. There  will  be  steam'  heat  and 
vacuum  cleaning.  10.xterior  of  the 
building  will  be  faced  with  red  pressed 
brick  and  terra  cotta.  Plan.s  are  now 
being     prepared. 

♦ 

SKATTI,K   AND  WASHINGTON 

APARTMENT   IIOPSE — I   and    5  story 
iiild    b;ise,    brick    (jnd    concrrcle,    $105,000. 


CITV    I'I.AXM>G     AND    THE    SINGLE 
TAX. 


Dr.  l''rc'il«Tiek  C.  Howe  Tnlks  to  Clovc- 
Isiiifl  <°liaiiil>rr  of  CoiiinierrF  on  Prao- 
tioal  llrtliotiK  for  Social  and  <'ivlc 
I'roblrniM. 


From  the  Ohio  Architect.  Engineer  and 
Builder. 
Dr.  Frederic  C.  Howe  of  New  York 
City,  recently  appointed  federal  immi- 
gration commissioner  at  New  York, 
addressed  the  Cleveland  Chamber  of 
Commerce  on  .Tanuar.v  19th  on  the  sub- 
ject of  "City  Planning."  His  address 
concluded  with  an  appeal  for  the  adop- 
tion of  the  single  tax  as  a  means  of 
reaching  an  untapped  reservoir  of 
wealth  that  would  solve  many  social 
and    civic    problems. 

G.  B.  Bohn.  president  of  the  Cleve- 
land Chapter  of  the  American  Institute 
of  Architects,  Harry  Hughes,  president 
of  the  Architectural  club  of  Cleveland, 
E.  H.  Whitlock,  president  of  the  Cleve- 
land Engineering  Society,  and  L.  A. 
Moses,  president  of  the  Cleveland  Real 
Estate  Board,  were  also  honor  guests 
at   this  luncheon. 

In  the  course  of  his  address,  Dr. 
Howe   said: 

"  'City  Planning'  is  the  most  im- 
portant of  all  city  improvements  be- 
cause it  includes  them  all.  It  treats 
the  city  just  as  an  architect  treats  a 
building:  just  as  the  head  of  a  great 
manufacturing  plant  treats  his  entire 
establishment.  It  is  a  vision  of  the 
city  as  a  whole  rather  than  as  mere 
collection  of  individuals,  each  going 
his  own  way.  and  each,  by  reason  of 
his  liberty,  destroying  the  unity  of 
the    whole. 

"The  chief  trouble  with  th»*  .\meri- 
can  city  Is  not  inefficiency,  not  dis- 
honesty, as  Is  generally  assumed.  The 
chief  evil  is  the  privileges  and  powers 
which  we  have  given  to  private  prop- 
I'rty  to  do  as  Its  owners  will,  irrespec- 
tive of  tlxMr  Influence  upon  the  cmn- 
munlty    ns    a    whole.      We    have    per- 
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mitted  men  to  lay  out  streets  of  any 
width,  style  or  direction,  and  in  con- 
sequence we  have  no  unity  of  purpose 
and  no  orderly  development  and 
growth.  Each  individual,  too,  is  per- 
mitted to  build  any  kind  of  a  house 
he  wants  to,  to  locate  it  flush  with  the 
street,  to  build  an  apartment  in  a  res- 
idence district,  or  destroy  values  by  a 
noisy  garage,  manufacturing  plant  or 
other  objectionable  nuisance.  Streets 
are  the  most  important  thing  about  a 
city;  they  should  be  treated  with  as 
much  reverence  as  great  public  struc- 
tures. We  spend  a  large  part  of  our 
lime  upon  the  streets,  and  irrespective 
of  transportation  and  circulation 
streets  should  be  as  beautiful  as  possi- 
ble. And  in  order  that  they  may  be 
beautiful  and  harmonious  and  adjust- 
ed to  the  various  circulatory  needs  of 
the  city,  they  should  be  planned,  built 
and  projected  by  the  city  and  laid  out 
far  in  advance  of  the  city's  growth. 
This  is  the  first  fundamental  of  city 
planning.  It  is  the  beautiful  streets 
of  Paris,  designed  by  Louis  XIV,  Na- 
poleon I  and  Napoleon  III  that  have 
made  Paris  the  capital  of  the  world. 
It  is  this  more  than  anything  else  that 
lends  wondrous  charm  to  the  city.  The 
same  is  true  of  Vienna,  Budapest, 
Dresden,  Munich  and  Frankfort.  All 
the  great  cities  of  the  world  are  cities 
whose  streets  have  beauty  or  charm, 
and  we  cannot  have  a  proper  city  un- 
less the  streets  are  designed  in  this 
careful   far-seeing  way. 

"Town  planning  includes  the  control 
of  the  water  front  not  only  for  busi- 
ness but  for  pleasure.  Again  ihe  beau- 
tiful cities  of  Europe  are  those  which 
own  their  water  fronts  and  spend 
collossal  sums  in  their  development. 
No  European  city  permits  private  busi- 
ness to  so  completely  appropriate  its 
water  fi-ont  as  to  destroy  its  use  by 
the  whole  community  as  a  promenade 
way,  for  recreation,  or  for  pleasure. 
-Ml  along  the  Rhine  in  Paris  and 
Dresden  and  on  the  Danube,  water 
fionts  are  the  center  of  the  city's  life; 
and  Cleveland  has  a  great  opportunity 
to  reclaim  its  whole  water  front,  and 
by  an  intelligently  conceived  and  care- 
fully worked  out  plan  to  make  it  not 
only  a  wonderful  harbor  but  a  place 
for  the  whole  recreative  life  of  the 
millions  of  people  who  will  ultimately 
make    Cleveland    their    home. 

"Another  plan  and  project  which 
Cleveland  should  undertake  in  the  de- 
velopment of  that  great  stretch  of 
beautiful  building  territory  extending 
from  Euclid  avenue  and  Woodhill 
road  to  A\'arrensville.  Here  is  a  won- 
dei-ful  place  for  residences,  and  if  this 
territory  is  >properly  planned,  iwith 
broad  streets,  with  paikage  and  with 
limitations  on  the  kind  of  buildings 
that  can  be  erected,  it  would  prevent 
the  reappearance  of  bad  housing  con- 
ditions, and  this  section  would  in  ef- 
fect become  a  great  parkway  for  in- 
numerable people.  And  it  is  so  easy 
to  develop  such  a  parkage  now.  It 
cannot  be  done  after  rights  have  be- 
come vested,  after  streets  have  been 
laid  out  by  private  owners,  after  the 
entire  area  has  been  built  up.  Cleve- 
land could  be  one  of  the  most  beautiful 
residence  cities  if  this  great  territory 
were  laid  out  by  competent  architects 
and  landscape  gardeners,  as  is  done 
by  the  cities  of  ("lerniany.  which  plan 
every  st<>p  of  suburban  development 
far  In  !ulvan<'e  of  building. 
"Oerman    cities,    too,    designate    cer- 
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tain  sections  for  industries,  for  facto- 
ries; and  tliey  compel  factories  to  lo- 
cate in  this  part  of  the  city.  These 
sections  are  not  chosen  arbitrarily,  but 
are  close  by  water  and  rail  transporta- 
tion. The  city  itself  usually  buys  the 
land  at  agricultural  prices,  lays  it  off, 
and  builds  railroad  spurs  and  sidings 
so  that  the  smallest  manufacturer  can 
secure  a  g"ood  site  at  a  relatively 
small  cost.  Were  Cleveland  to  under- 
take such  an  industrial  development 
in  connection  with  water  and  rail 
transportation,  it  would  add  to  its  in- 
dustiy  and  population  more  rapidly 
than    by   any   other    means. 

"Transportation,  g-as  and  electric 
lighting  are  the  circulatory  system  of 
the  city.  They,  too,  are  part  of  its 
planning.  And  European  cities  recog- 
nize that  these  agencies  cannot  with 
safety  be  left  in  private  hands.  They 
are  just  as  much  a  part  of  the  city's 
life  as  is  the  plumbing  of  a  building 
or  the  blood  vessels  of  the  human 
body.  The  city  should  own  these 
services,  and  owning  them,  plan  them 
in  connection  with  a  well  designed, 
orderly    civic    growth. 

"All  these  are  integral  parts  of  this 
new  art  of  city  planning  which  has 
sprung  into  existence  in  the  last 
twenty  years.  It  is  the  greatest  single 
municipal  idea.  Town  planning  acts 
have  been  recently  passed  in  France 
and  England.  All  German  cities  are 
planned    by    experts. 

"How  shall  we  pay  the  bills  for  city 
planning?  First,  by  special  assess- 
ments upon  property  benefited;  not 
alone  for  streets  and  sewers  but  for 
parkways,  parks,  playgrounds,  and 
every  other  permanent  improvement 
which  enhances  the  value  of  the  prop- 
erty affected  by  tlie  improvement. 
Kansas  City  has  laid  out  $10,000,000 
worth  of  parks,  and  it  has  not  cost 
the  city  a  single  cent;  Denver  is  pay- 
ing for  its  civic  center  by  special  as- 
sessments; while  New  Yoi'k  City  is 
contemplating  the  extension  of  special 
assessments  so  as  to  cover  practically 
every  investment  which  peculiarly 
benefits  a  separate   locality. 

"Fundamental  to  town  planning  is 
the  land  question.  It  controls  every- 
thing else.  It  is  the  inhibitive  price 
of  city  lands  that  prevents  all  our 
projects.  And  this  problem  can  only 
be  solved  by  land  valuation  taxation, 
by  the  single  tax,  by  taking  taxes  off 
buildings  and  improvements  and  the 
things  that  everybody  wants,  and  by 
placing  them  upon  the  land  itself, 
which  increases  in  value  with  every 
babe  that  i.s  born  and  with  every  im- 
migi'ant  that  comes  into  the  commu- 
nity. Each  individual  soul  add  from 
$S00  to  11,000  to  the  value  of  the  land. 
And  that  value  is  appropriated  by 
someone  else,  who  levies  a  tribute  in 
ground  rent  upon  all  of  us  for  the 
mere  pi-ivilege  of  being  upon  the  earth. 
And  this  community  value  belongs  of 
right  to  all  of  us.  It  should  be  taken 
by  all  of  us  for  community  needs. 
Here  is  an  untouched  source  of  reve- 
nue, which  in  Cleveland  amounts 
probably  to  $20,000,000  a  year.  It  may 
amount  to  $.30,000,000.  This  is  merely 
the  ground  rents,  the  unearned  an- 
nual tribute  which  society  permits  a 
few  individuals  to  appropriate  after 
society  itself  has  created  it.  Here  is 
wealth  to  carry  on  all  our  improve- 
ments: here  is  a  social  fund  waiting 
to  be  appropriated.     And  by  the  appro- 


priation of  this  fund  through  taxation 
we  solve  the  land  problem.  We  put 
an  end  to  speculation,  for  under  the 
single  tax  men  must  use  or  sell  the 
land  to  someone  who  will  use  it.  This 
is  the  social  message  of  the  single  tax. 
By  forcing  land  into  use  it  creates  op- 
portunities for  labor.  It  enables  men 
to  build  homes,  it  cheapens  factory 
.sites,  and  thiough  the  stimulation  of 
building  it  gives  employment  to  men. 
This  is  the  crux  of  the  unemployment 
problem,  for  there  is  opportunity  for 
millions  to  employ  themselves  profit- 
ably were  the  dead  hand  of  the  specu- 
lator removed,  and  the  resources  of  the 
earth    opened    up   to   use   by   all." 


hi!id  it.  This  will  be  gradually  chang- 
ed. The  number  of  schools  is  increas- 
ing, and  a  degree  of  compulsory  edu- 
cation has  now  been  made  part  of  the 
compulsory  army  service.  A  high  per- 
centage of  the  recruits  cannot  read  or 
write.  They  are  taught  the  rudiments 
after    entering    the    army. 

Gradually  Russia  is  being  swept  into 
tlie  drift  of  the  civilizing  inlluences  of 
European   cultiiie. 


TKIV     YEARS     OB'     THE     DUMA. 

The  Russian  Duma  has  been  figuring 
conspicuously  in  the  dispatches  in  the 
last  few  days.  It  has  been  addressed  by 
ministers  and  has  adopted  resolutions 
approving  the  conduct  of  the  war 
much  like  other  legislative  bodies.  Also 
it  has  announced  various  demands  for 
the  extension  of  popular  rights  as  a 
condition  of  its  agreeing  to  the  budget. 

The  czar  still  bears  the  title  of 
"autocrat,"  but  his  power  is  being 
gradually  limited  by  the  growth  of 
representative  government.  The  Duma 
has  nothing  like  the  power  of  the 
British  House  of  Commons,  for  in- 
stance. But  it  is  becoming  a  real 
factor   in   Russian   affairs. 

Representative  government  was  in- 
situated  in  Russia  in  1905  to  meet  the 
dissatisfaction  that  resulted  from  the 
failure  of  the  war  with  Japan.  Of 
course  political  liberty  is  something 
that  cannot  be  conferred  on  a  nation 
by  a  decree  of  a  benevolent  despot.  It 
must  gradually  be  won  by  the  people 
themselves. 

The  first  and  second  Dumas  were  un- 
able to  work  with  the  administrative 
officials,  and  so  were  dissolved.  Sir 
Donald  Mackenzie  Wallace,  the  English 
authority  on  Russia,  has  told  of  a  con- 
versation he  had  with  a  Liberal  leader, 
in  which  he  suggested  that  the  Liberals 
had  made  a  mistake  in  not  co-operat- 
ing with  the  government  on  the  basis 
of  a  compromise  instead  of  trying  to 
kick  the  table  over  and  get  all  re- 
forms at  once.  "In  the  course  of  ten 
years,"  said  Sir  Donald,  "your  party 
would  have  become  an  important  factor 
in  advancing  the  cause  of  democracy." 
"Ten  years!"  exclaimed  the  Russian, 
"we    can't   wait    that    long." 

But  Russian  politicians  have  been 
leai'ning  by  experience,  and  of  late  the 
Duma  has  been  making  progress  to- 
ward getting  control.  While  the  czar 
has  the  same  power  as  the  German 
emperor  to  retain  a  prime  minister 
against  the  will  of  the  legislative  body, 
the  power  is  to  some  extent  limited  by 
the  necessity  of  having  a  minister  who 
can  get  on  with  the  Duma.  The  czar 
can  dissolve  the  Duma,  and  so  retains 
the  supreme  direction  of  affairs.  But 
this   is  done   only   as   a   last  resort. 

All  varieties  of  the  population  are 
represented  in  this  legislative  body — 
business  men,  peasants,  workmen, 
priests,  Cossacks,  Mussulmans  in  their 
Oriental  robes.  But  they  are  learning 
to  work  together  and  to  meet  the  gov- 
ernmental  problems    ^vith   intelligence. 

The  great  weakness  of  the  Duma  has 
been,  and  is  still,  not  in  its  constitu- 
tion, but  in  the  ignorance  and  inex- 
|)<  ricnoe  of  the  mass  of  the  people  be- 


In  his  autobiography,  written  in  the 
'(iOs,  Horace  Greeley  said:  "In  modern 
.society,  all  things  tend  unconsicously 
toward  grand,  comprehensive,  pervad- 
ing leforms.  The  steamboat,  the  rail- 
car,  the  omnibus,  are  but  blind  grop- 
ings  toward  an  end  which,  unpremedi- 
tated, shall  yet  be  attained;  in  the 
Older  of  Nature,  nothing  ultimately  re- 
sists an  economy." 

With  the  wonderful  strides  that  were 
made  with  the  advent  of  the  steamboat, 
the  steam  engine,  and  the  electric 
telegraph  the  modes  of  communication 
of  the  world  were  revolutionized.  These 
were  the  times  in  which  Greeley  lived 
and  wrote.  But  even  since  his  day  the 
pi'ogress  has  gone  on  unimpeded.  The 
electric  train,  the  gas  engine,  the  tele- 
phone, the  wirel'jss  telegraph  are  all 
inventions  of  the  present  generation. 
So  are  the  multitudinous  other  Inven- 
tions that  have  effected  economies  in 
the  world's  industrial  life. 

The  Exposition  will  be  an  exhibit  of 
the  world's  industrial  progress.  The 
immense  strides  that  have  been 
effected  within  the  short  life  of  a  man 
will  be  brought  out  in  wonderful  con- 
trasts. And  in  contradictinction  of  the 
arts  of  peace  from  the  world  old  bar- 
barism of  war,  whicli  now  encompasses 
the  whole  of  Europe,  the  splendid 
achievements  of  the  men  who  have 
harnessed  the  forces  of  the  world  will 
stand   as    lasting   monuments. 


UNEMFLOYMEIVT    INSURANCE. 

Cleveland  Company  Proposes  a  Plan   to 
Care   for   Idle   Men. 

From   the   Iron   Trade  Review. 

The  announcement  made  by  Charles 
E.  Adams,  president  of  the  Cleveland 
Hardware  Company,  In  an  address  to 
the  members  of  the  Metal  Trades'  Su- 
perintendents' and  Foremen's  Club  of 
Cleveland  last  Saturday  evening,  that 
his  company  expects  to  add  a  plan  of 
unemployment  insurance  to  the  other 
forms  of  insurance  now  in  force  at  the 
progressive  plant  of  that  concern  marks 
a  departure  which  will  attract  wide- 
spread interest  among  manufacturers 
of   the  country. 

^Ir.  Adams  is  chairman  of  the  citi- 
zens'* committee  of  Cleveland  which  is 
conducting  a  campaign  to  raise  $100,- 
000  to  provide  employment  on  the  pub- 
lic works  of  the  city  for  worthy  men 
who  are  now  idle,  and  while  engaged 
in  this  laudable  task  Mr.  Adams  con- 
ceived the  idea  of  providing  unemploy- 
ment insurance  for  the  men  in  his  own 
plant.  He  did  a  little  figuring  and  be- 
came convinced  that  if  every  man 
should  contribute  a  cent  a  day,  while 
employed,  to  an  unemployment  fund, 
the  amount  would  be  ample  pay  to 
every  unemployed  man  of  the  company 
$1  per  day  throughout  the  period  of  his 
e'mployment.  Dotail.s  are  to  be  worked 
out,  but  the  plan  proiiilses  to  have  wide 
popularity  and  to  add  greatly  to  the 
eflicjency  of  employees. 
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adequate  irieans  of  self  protection. 
Arguments  and  treaties  count  for 
naught  as  long  as  the  present  stan- 
dards prevail.  And  while  the  morals 
of  the  highwayman  obtain  in  interna- 
tional relations  it  is  up  to  the  nation 
itself  to  protect  itself  just  as  the 
pioneer  doe?  where  there  are  no  police. 
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1915. 


Trade  Marks 
Deisigns 
COPrRIGHTS  Ac. 

Anyone  pen<1t.,K  a  Pket.h  "'V' <;'.':""'!;'''!"  r"?,^ 
niilr>i<lT  liaoertain  our  mnii'  ii  fiuo  nneiiier  an 
fuvPi.To^lsirol  nblyr^UMital.lo.    CoinmunlPn. 

oMssinctlyr'nlUloMtlul.  linUDUOOK  "■>  PatenU 
eent  free.  ('Most  niieiicy  for  Becuriii^  patents. 

Patei.ts  taken  tl.ro.iul.  Munn  &  Co.  receive 
$pecial  notice,  wiiliouD  clinrL-e,  m  tlio 

Scientific  J^snencan. 


A  hnnrt 

rulalioM  <•( 
year;  fi'iir  i 


r.A    r-or.l;lv.        J, IT' 


it  clr- 

iloalf 


MUNN  R  f:  364  Broadway.  fjn^V  Mi 


Branch  ( 


.:-.hiii;;t«:i.  I).  C. 


Safe 
wift 
ure 

To  Travel  On  The 

Oakland,  Antioch  & 
Eastern  Railway 

Electric  Service  to  and  From  Mater 

Gates  of 

EXPOSITION  GROUNDS 

and 

SACRAMENTO 

Chico,Oroville,  Marysville,  Woodland 

Dixon  and  other  Sacramento 

Valley  Points. 

Reduced  Round  Trip  Rates  Every  Day  Of 

The  Fair. 

Transcontinental  Scrip  Books  Honored. 

Fast  Freight  Service. 

T 1 1  •  K  KT    O  FF I C  ES 

Key  Route  Ferry  in  S.  F.,  Sutter  2ooa. 
40th  &  Shafter  Ave.  in  Oak..  Pied.  870. 
3rd  &  I  Streets  in  Sacrament"  Main  261. 

A  man  who  Is  not  worried  about  the 
danger  of  being  thrown  out  of  employ- 
ment will  do  much  better  work  than 
one  who  is  con.«tantly  harassed  by  fear 
of  being  unable  to  provide  for  his 
family.  The  assurance  that  he  will 
receive  at  least  |1  a  day,  no  matter 
wli.it  happens  in  the  industrial  world, 
will  contribute  greatly  to  his  con- 
titilment. 


1,AMPBL.ACK. 


A  German  process  of  collecting  lamp- 
black consists  in  placing  two  electrodes 
in  a  name  rich  in  carbon  and  passing 
a  direct  electric  current  of  about  fifteen 
volts.  The  lampblack  deposited  on  the 
negative  electrode  consists  of  much 
tiner  particles  than  the  ordinary,  the 
material  being  especially  suitable  for 
fine  printing  inks  -and  high  grade 
paints. 


William  T.  TTornaffay,  Director  of  the 
New  York  Zoological  Park,  and  widely 
known  for  his  writings  on  natural 
history  subjects,  has  sent  out  to 
various  publications  an  article  on  our 
military  unpreparedness  and  the  weak- 
ness of  our  national  defense.  He  calls 
our  situatlpn  "a  fool's  paradise,"  and 
quotes  statistics  and  facts  to  prove 
his  argument. 

There  is  no  denying  the  fact  that  the 
past  six  months  have  shown  that  the 
world's  idea  of  peace  was  an  Utopian 
dream.  And  so  long  as  the  chief  end 
and  existence  of  some  nations  Is  mili- 
tary Hchlevement  and  nationalism 
through  aggression  nuje  nnisl  be  some 


ECONOMY   IN   ROAD   BUILDING. 


SANTA  ANA,  CAK — Orange  county, 
California,  challenges  the  nation  to 
surpass  a  good-roads  construction 
economy  record  which  it  has  estab- 
lished. To  keep  pace  with  the  wonder- 
ful high  work  being  done  by  California 
counties.  Orange,  two  years  ago,  issued 
bonds  for  $1,270,000  to  be  used  for  the 
construction  of  county  boulevards.  The 
county's  highway  engineers,  them- 
selves, were  astounded  when  they  com- 
pleted the  work  outlined,  with  $240,000 
of  the  amount  realized  by  the  bond 
sale  still  in  the  county  treasury.  The 
money  will  be  spent  for  further  high- 
way  paving. 


Index  to  Advertisers. 


ALPHABETICAL     INDEX. 


Page 
Bank  of  Italy,  Market  and  Mason..  2 
Bacon  &  Co.,  E.  R..  38-40  Natoma..26 
Boggs,  Fred  H.,  Insurance,  68  Post..  3 
Erode   Iron   Works.   31-37   Hawthorne 

Street     • H 

Builders'    Exchange,    180   Jessie   St... 39 
Cahill     &    Co.,    James,     372     12th    St., 

Oakland     2 

Clover    Leaf     Pharmacy,     Cloverdale. 

Cal 3 

Contractors'     and     Dealers'     Associa- 
tion.   185    Stevenson    St 36 

Dellamore  Turntable  Co.,   335   Eighth 

St..    Oakland Inside    front    cover 

Fillppis,    v..    Contractor    and    Builder 

866  Union  St.,  S.  F.  .Inside  front  cover 
Foote    Mixers     (E.    R.    Bacon),    38-40 

Natoma     38 

General    Contractors'    Association,  110 

Jessie    St ■■^'^ 

Gas    Appliance    Sales    Co.,    218    Pacific 

Bldg Inside  front  cover 

Golden,    Dow    C,    1515    14th    St.,    Oak- 
land      <J 

Imperial    Co.,    183    Stevenson    St 1 

lis   &   Co.,   John  G.,   839   Mission   St...    2 
Johnson   Co..   S.    T.,   Oil   Burners,    1329 

Mission    St.,    S.    F.. Inside    back   cover 
Kelly  Co.,  J.  F.,  723  7th  St..  Oakland.    2 

Klimm.   Frank  J..   221    Oak 

Inside    front   cover 

Morrell,   Frank   D.,    278   Natoma 3 

Mundav&Williams,    615    Phelan    Bldg. 33 
Plans   "and    Specifications,    Telephones 

S    F.    Franklin   2907:   Oakland   5941.41 
Pittsburgh     Water     Heater     Co..     237 

Powell    St 3 

Rischmuller.    G.,    852    37th    St..   Okd .  .  .    2 
Simplex   Window  Co..  525  Market.... 

Back  cover 

Specialty       Contractor's        Protective 

Association,    185    Stevenson    St 40 

Utilities      Gas      Generator      Co.,      340 

Sansome    St..    S.    F 2 

White   Bros.,   5th   and   Brannan   Sts...3S 
ASSOCIATIONS        AND       RXOIIANGTCS. 

Contractors'  and     Dealers'  Assoolatlon 
Page    S*) 


General  Contractors'  Association,  110 

Jessie    St.,    San    Francisco.  .  .Page    37 
Builders'    Exchange,     180     Jessie     St., 

San   Francisco    Page   39 

Specialty  Contractors'   Protective  As- 
sociation,  185  Stevenson  St... Page  40 
AUTOMOBILE    TURNTABLES. 
Dellamore  Turntable  Co.,   335   Eighth 

St..    Oakland Inside   front   cover 

ATTORNEYS. 
.Munday      &      Williams.      615      Phelan 

Bldg..    San    Francisco Page    33 

BANKS. 
Bank   of   Italy.    Market    and    Mason 

Sts.,    San    Francisco Page    2 

BOILERS — KITCHEN. 
Gas    Appliance    Sales    Co.,    218    Pacific 

Bldg Inside  front  cover 

CONTRACTORS  AND   BUILDERS. 
Filippis,  v..  866  Union  St.,  San  Fran- 
cisco     Inside   front   cover 

CABINET    MAKERS. 
Hunter,   R.   J.,   expert   cabinet   maker, 
2156  Telegraph   Ave.;  dealer  in  ma- 
hogany,   antique    and    all    kinds    of 
furniture:     repairs     and     polishing; 

Telephone    Oakland    3735 

CONCRETE    MIXERS. 
Bacon    &   Co.,    E.    R.,    38-40    Natoma.. 

Page     26 

CONTRACTORS'    MACHINERY. 
Bacon   &    Co..    E.    R.,    38-40    Natoma.. 

Page    26 

DOOR    CHECK    AND    SPRING. 
Morrell,  F.  D.,  278  Natoma.  San  Fran- 
cisco     Page    3 

Rischmuller.    G.,    852    37th    St..    Oak- 
land,  Cal Page    2 

DRUGS. 
Clover    Leaf    Pharmacy.      Cloverdale, 

Cal Page    3 

FIRE  INSUR.-iNCE. 

Boggs,  Fred   H..   68   Post Page   3 

FLOORING. 
White    Bros..    5th    and    Brannan.    San 

Francisco    Page    33 

G.\S   MACHINES. 
Utilities      Gas      Generator      Co.,      340 

Sansome  St.,  S.   F Page  2 

GENERAL     CONTRACTORS. 
Filippis,  v..  866  Union  St..  San  Fran- 
cisco     Inside   front  cover 

GRATES,  MANTELS  AND  TILES. 
Kelly   C.   J.    T.,    723    7th   St.,    Oakland, 

Cal Page    6 

HARDWOOD     LUMBER. 
White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    33 

IRON    WORKS. 
Brode   Iron   Works,    31-37   Hawthorne 

Page   18 

Schrader    Iron    Works.    Harrison    be- 
tween  8th    and    9th Page    26 

KITCHEN    OUTFITS. 
lis  Co.,   John  G.,   839   Mission  St..  San 

Francisco    Page    2 

LUMBER. 
Taylor  &  Co.,   2006  Grand,   Alameda.. 

OIL  BURNERS. 
Johnston   Co..   S.   T.,    1329   Mission   St.. 

San    Francisco Inside   back   cover 

PAINTERS    AND    DECOR.*TORS.    N 
Cahill     &    Co.,    James,     372     12th     St., 

Oakland,    Cal Pago    2 

PAINTERS,    PAPER    HANGERS,     ETC. 
Schafer,    Fred      (House      and      Fresco 
Painter)     1458    Green.     Phone  Park 
1197.      Shop.      Ill      Franklin,      San 

Francisco     

PANELS. 
White    Bros..    5th    and    Brannan,    San 

Francisco    Page    33 

PATENT   WINDOWS. 
Simplex  Window  Co.,   525   Market  St.. 

San    Francisco    Back    cover 

PHOTOGRAPHER. 
Scott.  Walter  A.,   558  Market  St.,  San 

Francisco     

PLUMBERS. 
Klimm,    Frank    J..    221    Oak    St.,    San 
Francisco    Inside    front   cover 

REVERSIBLE    WINDOWS. 

Simplex   Window  Co..   525   Market  St., 

San    Francisco     Back    cover 

WALL    PAPER    A    WINDOW*'    SHADBS. 
Cahill    &    Co..    James,    372-74    12th    St., 

Oakland     Page    2 

WATER    HEATERS. 
Gas    Appliance    Sales    Co..    218    Pacific 

Bldg Inside  front  cover 

Pittsburgh     Water     Heater     Co..     237 

Powell    Page    3 

VENEERED    PANELS. 
White    Bros..    5th    and    Brannan,    San 

Francisco     Page    33 

W I  \  D  OAV  S — 1»  A  TE  NT. 
.^implex  WintUnv   Co.,   525   Market  St., 

San    Francisco    Back    cover 

MINDOW  SHADBS. 
Cahill    &    Co..    Janies.    372-74    12th   St., 
Oaklpnd,   Cal Page   I 


et)ILDt^f,G  AND  fiNCHKEBRlNC  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    Wright.      Treasurer,    Clias.    W.    Gompertz. 
Vice-Pres.,    A.    H.    Bergstrom.    Secretary,    Wm.    E.    Hague. 

DIRECTORS,    1014-1016. 
Bergstrom,    A.    H.     I-.ansins,  Frank  P.        Thurston,  E.  T. 
Fee,  Grant  Linden,  Wm. 

Ginley,   Edward  Lindgren,  A.  F. 

Gompertz,   Chas.   W.    McLeran,  Ralph 
Floor  Manager  Bookkeeper 

Geo.    A.    Ma»s  C.   S.   Dorral. 

MEMBERS. 


Walker,  Geo.  H. 
Wright,  Chas. 

Clerk 

E.  A.  McCallum 


General      Contrac- 
tora 

CStockholrlers> 

Ackerman    ft    Son, 
O.  B. 

Amweg,  Fred  S. 
Anderson     &     Co., 

W.   W.      ^^  ^ 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis   G. 
Biller,   John 
Bluxome   &   Co. 
Bosworth,     P.      ti. 
Boyd,  Kerr  &  Mc- 
Lean 
Brandt   &    Stevens 
Braunton   Bros. 
Brutcher  &  Serna 
Caine.   Thos.    W. 
Caldwell   &  Son 
Carlson,   Elmer 
Casty,   John 
Cobby.    J.    W. 
Cole,    P.    J-       „  ,, 
CoUman     &     CoU- 

man    Co. 
Commary   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer,   O.    A. 
Days  Sons.  T.  H 
Farquharson,    u.a. 
Fee,   Grant 
Ferrolite   Co. 
Finlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,   James  P. 
Foster-Vogt   Co. 
Garden    Co.,  Frank 

M. 
Ginley,  Ed. 
Glaze,    Robert 
Gleeson,   Jam^ 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing,   B.   H-    ^^ 
Hamerton    &    »on, 

Wm.    C. 
Hamilton.   Peter 
Hansen.  C.  W. 
Healing,  George 
Healy  -  Tlbbltts 

Constr.  Co. 
Heaphy,  J.  J- 
Heckenroth  & 

Schell 
Hennings,  Adolf 
Hemminga,   W.   L. 

Henning,    W.    H. 

Hill,   J.   A. 
Holt,   O.   C. 

Johanson,    J.    Eric 

Johnson,    Joel 

Jones.  Fred  C. 

Klenck,    F.    J. 

Klyce,    Harvey    A. 

Koenlg.  C.  J.  U. 

Kohn,    Alfred 

Koenlg,    L.    B.    G. 

Kress.   S.   B. 

Kuvkendall,    J.    O 

Lange       &       Berg 
Strom 

Lansing.  Frank  P. 

Larsen      &   Larsen 

Linden,   WMUiam 

Lindgren    Co. 

Lindsay,    Chas.    M. 

Lynch,    P.    J. 

MacMillen.     R.S.K. 

MacDonald    & 
Kahn 

Mager    Brothers 

Martin.   William 

Masow    &    Morri- 
son 

VTcClenahan  & 

Co.,   T.    W. 

McLean,    Nell 

MItrovlch.    J.    I. 

Moore     Bids;     Co. 
C.    P. 


Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

I* 
McLeran  &  Peter- 
son 
McMuUin    -    Von 

Voorhles   Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neidick,   Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson   &  Pers- 

son 
•Pratt,   J.  J. 
Quinn,   P.  P. 
Ransome  Concrete 

Co. 
Rednall.  W.  W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandi.    F. 
Rushton,   C.   A. 
Sauer,    Adam 
Saywell,    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
"Jtockholm    &    Al- 

lyn 
Strehlow,     Freese 

&   Peterson. 
Taylor  &  Goericke 
Terrill,    W.     A.    ft 

C.   C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

Trost,    Robert 
Van    Sant-Hough- 

ton    Company 
Vezina,  L.  K. 
Walker,     G    H.     & 

Seth 
Ward  &  Goodwin 
Wendeirlng,   J. 
Witzelberger,    J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright,    Q.   A.» 
Wright,  Chas 
•Honorary  Mem. 
Architectural   Iron 

Works. 
Brode  Iron  Works 
Eureka     Wire      & 

Iron  Works 
Hillard    &    Co.,    C 

J. 
Keil    Iron    Works 
Leutholdt    &Co.,  M 
Monarch  Iron 

Works 
Michel   &  Pfeffer 
Sartorius   Co. 
P  a  1  a  1 1  n  a     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
Ralston  Iron 

W^orks 
Vulcan    Iron    Wks. 
Western  Iron  Wks 
West    Coast    Wire 

&  Iron   Works 
Arcb.    Sheet    Metal 

•\Vork«. 
S.  F.  Metal  Stamp- 
ing &  Corr.  Co. 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta. 
Calif.  Pottery  Co. 
Carnegie    Brick    & 

Pottery    Co. 
Clark    &    Sons.    N. 
Diamond    Brick  Co 
Oladding      -      Mc- 

B«an  Co. 


McNear       B  r  i  clc' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 
Art  Celllnss. 
Berger  Mfg.   Co. 

Art   Glacis. 

Grosslicht  &  Din- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artlatlc       Piaster 

Decorations. 

Benkraan,    Ed.     G. 
Bilnner    Thoodore 
Larson.  O.  F. 
Lipp  &  Co..  I.  P. 
Co. 

Asbestos  Materials 

Johns  -  Manville 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

.Asphalt  &  Bltnm- 
Inoas   Pavlngr. 

Nugent,    Robinson 

Attorneys. 

Aitken   vt   Aitken 
Perkins,    Geo.    R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray    Co. 
Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.  C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Guyett    &    Co..    R. 

Q. 
Hayburn,    Jas.    C. 
Illinois  Surety   Co. 
Hughes,   Chas.   T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengler 
MacMeans.    H.    V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster  Co..   Per- 
cy V. 

Brick    Contractors 

Anderson    &    Ral- 

ney 
AJexan^ttr,    Robt. 


Beagle,  S.  A. 
Buckley,   Joa. 
Collin,   Jean 
Drake,    H.   L. 
Finnila,   M.   A. 
Gilbertsen,    L. 
Hogberg    &    Lud- 

wig 
John,  P.  A. 
Koldenstrodt,   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davles 

Brick   Dealers. 

Bay   Develop.   Co. 
Cal.   Brick   Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial   News. 

Daily  P  a  c  1  fi  c 
Builder 


Card  ii^le  Co. 

Architects'    Card 
File   Co. 


Building  Materials 

Alsen's       Portland 
Cement  Co. 

Baker    &     Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.     Bldg.     Mate- 
rial  Co. 

Cal.    Pottery     Co., 
Inc. 

City    Supply    Co. 

Carnegie    Brick    & 
and   Company. 

Cow'll    Lime     aid 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.   E. 

Falls   Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding      -      Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerln  &  Co..  J.  S. 

Hollcway       E  x  p. 
Metal    Lath    Co. 

Holmes       Distrib- 
uting Co. 

Johns     -    Manville 
Co.,    H.    W. 

Jorgensen   &  Co.,C 

Klnnear    Mfg.    Co. 

Lennon  Co.,  J.  E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,   Adolph 

Pac.    Bldg.    Mate- 
rials   Co. 

Pac.    Portland    Ce- 
ment Co. 

Parafllne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C 

Ryan,    George 

S.    F.       Lime    Co. 

Shannon,   M.   T. 

-Simon-Fout    Brick 
Co. 

St.andard   Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

Stoner,    O.    W. 

Waterhoune  & 

Price  Co. 

Western    Asbestos 
Magnesia   Co. 

Western    Builders' 
Supply   Co. 

Western    Develop- 
ment   Syndicate. 
Wtestern    Lime    & 

Cement  Co. 
Whlttler  -  Coburn 

Co. 
Woods      ft      Hud- 
dart 


Cement    Dealers. 

Alsen's      Portland 

Cement    Co. 
City    Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  B. 
Guerin  ft  Co.,  J.  5. 
Lennon    Co.,    J.    E. 
Lilley   gr   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 
.    Cement    Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys.    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes.   H.   J. 

Clay  Products. 

Cal  Brick  C®. 

C*ld   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
i«r8. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.  A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &   CarrlUon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  ft  Scbott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
Gneccos    M.   H. 
Hansen     ft    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    ft    Brown 
McClenahan  ft 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic    Wks. 
-Moroncelll,    John 
Nllson  ft  Arras 
New     Bra     Marble 

&  Concrete  Co. 
Nugent,     Robinson 
Rasmussen.    A. 
RIbonl.   Henry 
Schlosser,    Max 
Schmidt   &   Son,   J. 
Sundberg,  A. 
Spargo,     John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,  L.  M. 
Concrete       Machy. 
Bacon   &   Co.,   E.  R 

Road  Machy.   Co 
Lansing  Co. 
Ldvermore        Co., 

Norman    B. 

Contractors' 

Equipment. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

T^anslng   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur Koppel   Co. 

Cornice     "Works. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln   ft  Roberts. 
Crown     Cornice 

Works 
Cronaa,  Wm. 


%1 

BUt*   Shest   Maui 

Works 
Gullfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
Q.      ft      M.      Sheet 

Metal    Works. 
Hibernla    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  »heet 

Metal    Works 
Morrison    &    Co. 
U.  S.  Metal  Prod- 
•  ucts  Co. 
Western     Furnace 

&  Cornice  Co. 
S.  F.  Metal  Stamp 

&   CorT.    Co. 

Crude  OU  BurHcrs 

Bill  ft  Jacobsen 
Fees  System  Co. 
Johnson  Co.,  S.  T. 

Crushed    Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
telrlBj     Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Slmon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

S1:andard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  ft 
A.  L. 

Western  Develop- 
ment   Syndicate 


Damp    Proofing. 

Brlckley,    P.    J. 
Fox,   John   L. 
Keene  Co.,R.  E.  O. 
ReSgle    &     Jamel- 

son 
Taylor.   L.   A- 
Whlttler  -  Coburn 

Company. 


Door    Opener    ■■« 
Closer. 

Rischmuller.    Geo. 

naectrlo    Flxtarea. 

City    Electric    Co. 
Oas   ft   Blec,   App. 

Co. 
Pac.    Gas    ft    Blec 

Company. 


Electric  Wiring  ft 
Eaulpment. 

American  Blect. 
Eng.   Co. 

Central  Elec.   Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.  Co. 

Globe  Electric 
Works 

Hicks   ft   Folte 

KIrsten,  W.   H. 

Lauder,  H.   I. 

Manhattan  Elec- 
tric  Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
helm    Eleci    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley.    A.    El   B. 

Rochdale    Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

Vitt    Elec.    Co. 

Weldenthal  -  Gos- 
llner    Elec.    Ca. 

We1cl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

nmtimmtmw. 

Dillon.   H. 


St 
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Merger,    E.    J. 
Peteraon,   P.   O. 
Prlddle,    Arthur 
Walker,     J.     M. 
Church 

Floora.      Compoal- 

tlOB. 

Artollth    Mfgr.    Co. 
Bender   R.&P.   Co.. 

J.    W. 
Dwan    Co.,    J.    E. 
PIbrestone     & 

Rooflng:    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott    Xc  Peterson 

Fleers,    HardTreed 

Hardwood   lut    Co 
Inlaid   Floor  Co. 
Pac.    Floor    Sand- 
Inr  Co. 

Galiraalaed        Iroa. 
Baker     &     Hamil- 
ton 
Berber    Mfg.     Co. 

Gaa  Fixture. 
Day    Co.,     Thomas 

Gas    HeatlBff    Sya- 
tcma. 

JR  •  a  t  o  r  System 
Gas    Heating  Co 

GeieoIIae   Tanka    * 
Ptinipe. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glaea     A     Glaxlns. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co..    W.    P. 

Qroaellcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlMlon  Plate  & 
■Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

■chwarx  &  Gott- 
lieb 

GlWdlnK. 

■ranlck.    J.    P. 
C*rlln   Bros. 
Caaaaretto.    John 
DeTlncenzI    &    Co.. 

L. 
Dillon        Teaming 

Faderal      Transfer 

Co. 
GlorrI   Co..    G. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
»Iule   Co..    E.    M. 
Leanon   Co.,    J.    E. 
Leffler,    Fred 
McOUncher  & 

Ifonohan 
Uontague   Co..   P. 

8 'Day  Co.,  Dan'l 
•Donnell.  Philip 
Powere.  Chss.  J. 
Wbley    Grading    & 

Teaming    Co. 
itar  Con.  Co. 
Wriirht    rr       J.    H. 

UMvlte      Curblnic. 

Oraha,m        Granite 

Go. 
Leed    Granite    Co.. 

W. 
P»clflp  Granite  Co. 
Tronoff.   .Tohn 

GraTel. 

Bar    D^vel.    Co. 

Cal.  Building  Ma- 
terlaJ    Co. 

Casearetto,       John 

City  Supply  Co. 

Itandard  Crushed 
Rook  Co 

Star  Contracting 
Company 

■tone  Co..  E.  B.  A 
A.    U 

IIardw**4  Deal- 
er ■. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior  f^a 

Union  Floor  Co. 


Wood  Lunaber  Co., 

E.  K. 

Hd'ware,    DealerOh 

3*ker     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Heatlns    A    Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    c. 
Ijawson,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook       ib       Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner  Co.,   The 
Wilson,    Robt.    M. 

House     Movera     A 
Raisers. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.*T. 

HoUrtlng      Kngri- 
ne«r. 

Le   Clair,   S.   D. 

Inlaid     Floors. 

Hardwood        Inte- 
rior  Co. 

Inlaid   Floor  Co. 

Pac.     Floor    Sand- 
ing  Co. 

Interlocking      Tile 
Blocks. 

California       Denl- 
son   Block   Co. 
Iron   Foundrx. 

Stelger      Jb      Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron    A    Steel. 

Baker    A    Hamil- 
ton 

Dawson   A  Noyea 

Judson    Mtg.    Co. 

Pacinc  Coast  Steel 
Company. 

Trussed     Concrefte 
Steel    Companyi 

Woods  &  Huddart 

Iren   \%'orks. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       A 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllerd   Co.,  C.   J. 
Kell    Iron    Works 
Michel    A    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific    Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Worka 
Sartorlus   Co. 
^(Ihraeder's       Iron 

Works 
Stelger      A      Kerr 

Stove     &     Foun- 
dry Co. 
Vulcen    Iron    WTcs. 
West    Coast    Wire 

A  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Joiatt     Hanreirs     A 
Post     Caps. 

Falls    Mfgr.    Co. 

i'ac.  Bldg.  Mate- 
rials  Co. 

Roman  Co..   C. 

Waterhouse  A 

Price    Co. 

r^'estern  ©IdTa. 
Supply    Co. 

Lathers,  Wood  A 
Metal. 

Balzke.    Robt. 

Edwards,    C.    H. 

Harden,    Fred 

Kaiser,    Jos. 

McABee.    B.   T. 

Raymond.   Wm.  H. 

Snell,   Ralph   Ia, 


UarhtJng   Flxtarea 

Day   Co.,   Thomas 
Mohillte  Co. 

Lime      A      Plaster 
Dealers. 

Arden    Plaster  Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerin  «&  Co..  J.  S. 

Lennon  Co.,  J.  E. 

iPaciflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Excelsior  Red- 

wood   Co. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgins     Lum'ber 

Co.,   J.  K. 
Loop  Lumber  Ca. 
MacDonald     Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley,  — 
Olson      -      Mahoay 

Lumber    Co. 
Peterson,   BJ.  T 
Pope  A  Talbot 
Reinhart    Mill      A 

Lumber  Co. 
Ryan,    Georo 
Santa    Clara    Val- 
ley Mill  A  Lum- 
ber Co. 
Santa    Fe    Lumber 

Oo. 
S.   F.  Lumber  Co. 
Schouten  A  Co.,  J. 

W. 
Sunset  Lumber  Co. 
TIermanA  Beronle 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros. A  Co. 
Wood  Lumber  Oo., 

B    K 
Wright,     Jr.,    Wm. 

Masxealte    Fl**r- 


Artollth     Mfg.    Co. 

Bender    R.AP.    Co. 

Dwan    A   Co..   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.4P.Co 
R.    H. 

Ooodmanson,    A.  K 

Mallott  &  Peter- 
son 

Watsonlte    Co. 

Mantels,     Tiles     A 
Grates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   4   Otter 
Peerless    Agencies 

Co. 

Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gneccu.    M.    H. 
Grasal   &  Co..   P. 
Mission       Coi.crete 

♦   Mosaic   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

fcConorete    Co 
Teltz,    Francis    E. 
Tomapnini    &    Co., 

O. 
Vermont       Mlarble 

Co 

Metal    Lath. 

Atlantic        F  1  r  e  - 

proofing   Co. 
Berrer  Mfg.   Co. 
HolToway       IDetal 

Xiath    Company. 


Waterhouse  A 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing  &   Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  PnbUc. 

Duncan,    A.    M. 

Oils    and    Greases. 

Standard  OH  Co. 
Union    Oil    Co. 

Ornamental     Plas- 
tering. 

Benkman,    Ed.    G 

BInner,    Theodore 
Larson.   O.   F. 
Lipp  A  Co..  J.  F 

Painters   aud   De» 
oraters. 

Baker   Co..    W.    T. 

Bell,  Wm.  J. 

Bernstein.    Wm. 

Blum.    Louis 

Brown,  J.  L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlln,  J.  J. 
Copnlck,   T.    W. 

Dahl,  T.  H. 

Donovan.   V.    J. 

Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller,    L. 
Miller,   J.   A. 
McCubbln,    James 
Manning,    John 
Neal.   L.   J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
lluderman.   I. 
Simon   Nellson   Co. 
Smith.  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk.    Mayer 
Wagner,   Fred 
Wagner   Bros. 
Zellnsky.   R. 

Paints,   Oils   Varm- 
Ukes,  Btc 

Claxk   A   Dlckaon 
Cohn    A   Co.,    Mar- 
lon   D. 
Fuller  Co.,   W.   P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt   &   Lambert 
Wlhlttler  -  Coburn 
Co. 

Parent     Chimneys. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes.   H.    J. 

Pile      Driving. 

Lamburth.    C.     E. 

Paring    Brick. 

Cal   Brick   Co. 


Planing   Mills. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas  Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing   Mill. 
Emenuel.    L     &E 

(Tnc.) 
Empire        Planing 

Mill 
Hart    &    Burmels- 

ter 
Hermann.    A. 
Herring's   Mill 
Holden    -   Deuprev 

Co.  ■ 

Lorden     Mill     Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Reinhart     Lumber 

*  FQanlng  Mill 
Ryan,    Oaorg* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plasterers. 

Bosch.    Herman 
Bradley&  O'Reilly 
Brennan,    James 
Campbell.   Chas 
Campbell   &    Will- 
iams 
Connel   Co.,    J.    E. 
Daly,   J.   H. 
Duthle.    Chas. 
Gllmour.    W.  G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MaoGruer    &    Co. 
Mellon,    Thos. 
Mo  die  a,  S. 
Mo(wat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner,  James  A. 
Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard,  Geo.  F 
Dunn.   Nell   H. 
G098,    Wm.    P. 
Grundy,  Ed. 
Houeton,    J.    j. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Lacey.  E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch.    J.    M. 
Looney    Co..    J 
May.    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   ThomoB 
Snook       A      Co.. 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   A  Co.,W. 

Plambers   Supplies 

Kinney  Co.,  R.  W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co.. 

Nelson   Mfg.   Co. 
Pac   Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radiators. 

American  Radia- 
tor Co. 

Railway  Materials 

Orenstein  -  Ar- 
thur Koppel   Co. 

Lamburth,    C.    E. 

RooSng,  Gravel  A 
Composition.) 

Bender  Roofing  & 
Paving   Co. 

Cantley  &  Co.,  J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co. 

Lewis,   W.   S. 

Malott     &Peterson 

Rapheld       Roofing 

Samuel    Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Hoofing     (Slate     A 
Tlle.> 

Graham.   R    Q. 
Kintt,    R.    J. 
Wl,lt«».     KA       A. 

Flbrestone  A 
Roofing  Oo. 


RooAng    Materials.] 

Johns     -     ManvlUe 

Co.,  H.  W. 
Paraffine  Paint  Co 
Waterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay   Develop.    Co. 

OaL  Building  Ma- 
Materlal    Co. 

McMullln   Bros 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate 

Sanitary     Garbage 
Chutes. 

Bill  &   Jacobaen 
Sand  Blasting. 

McDermott,   W. 

Sheet    Metal    Wks. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

v>  orks 
Atlaa    Heating    a 

Ventilating  VVke 
^*Pitoi       Sheet  1 

Metal   Works 
Comyns  &  Nygren 
Cronan.  Wm.  ' 

Cro  wn      Cornice    ! 

Works 
^"te    Sheet    Metal 

Works 
Forderer      Cornice 

v\  orks 
G.     &    M.    Sheet 

Metal    Works. 
Qullfoy        Cornice 
Hlbernla     Sheet 

Metal    Worka 
Hughes.   H.   J 
Ideal  Cornice  Wke 
Korell  A  Co.,  J.  a. 
Modern  Sheet  Met- 
al Worka. 
Morrison  A  Co. 
a   F.   Metal   Stam- 
^    Ing   A   Corr.    Co. 
U.    S.    Metal   Prod- 
ucts   Co. 
^•*t;rn    Furnace 

*  Cornloe  Co. 

Sidewalk       Lights. 

Jackson   Co.,    P  H 
Dwan  A  Co..  J."  B. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Builders. 

Bishop    A   Peralno 
Boiler,  John 
Jacob sen.   J. 
Porter,  W.  F. 
Stewart.  J.   K. 

Statiosery. 

Foster  A  Short 
Wright.    J.    H. 
steel    Bars. 

Baker    A    Hamil- 
ton 
Dawson   A  Noyea 
U  oods      A      Mud- 
dart. 

Pacific        Coast 

Steel    Co. 
Soule    Co. 

Steel    Srector. 
achauer,    Fred    C 
Pioneer     Con.    Co 
Williams        Co  n  - 
etructlon    Co 
store  Frents 
Kawneer  Mfg.   Co 
U.    S.    Metal    Prod- 
ucts   Co. 
Structural         Steel 

Contractors. 
Central    Iron    Wks 
Dyer   Bros. 
Judson    Mfg.    Co 
Pacific    Structural 
_  Iron   Works 
Pac.    Rolling  Mills 
ochraeder's       Iron 

Works. 
S.    F.    Iron    Works 
Western   Iron  Sup- 
ply Co. 

Stevaa. 
Mangrum    *  Otter 
Stelger   *   Kan 
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Coatmctors. 

:   Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Sarrer*'** 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Ghaa  E 

Teamins   &    Grad- 

Branlck.  J.  P. 
Blanchinl,   G. 


Federal      Transfer 

&  Draylng  Co. 
Carlln    Bros. 
Devencenzl    &    Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylng-   Co. 
Harbor        View 

Contract   Co. 
Hule  Co..  E3.  M. 
Lennon  Co..  J.  E. 
Laffler,  Fred 
.MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,  D. 
Powers,  Chas.  J. 


.Slbley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

Tlllns. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttPi» 
Peerless  Agencl*- 
Co. 

Vacuum     (' 

BUI  &  Jac'<i.-  ■ 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co. .Frank 

A, 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/orks. 

WliltewaahiiiK 

Brlckley,    P.    J. 
Relgle  &  Jamelson 
Taylor,    L.    A. 

Window    Cleaning:. 

American   Window 
Cleanins    Co. 

AVlndows.    Patent. 

Simplex     Window 
Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND   DIRECTORS. 
President,    H.    Maundrell.  Financial   Secretary.   S.    A.    D.   Schenck. 

Vice-President.   E.   J.   Brandon.  Asa  t  Secretary.  W.  J    Carberry. 

Treasurer,   C.   W.    Withlngton.  Doorkeeper.    B.    R.    Wolcott. 

Secretary.   R.   J.   H.   Forbes. 


H.    iMaundrell 
E.  J.  Brandon 
C.    W.   Withlngton 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.  Chlsholm 
Robert  Dewar 
Alexander    Menn!* 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


HEBCBEBS. 


Architectural   Iron 
W^orka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kell   Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.     G.     Structural 

Iron    Woilt.'^. 
Hlllard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'*hoenlx    Iron  Wks 
Alston  Iron  Wks 
Lorenz  SchafCer  & 

Co. 
icnrader  Trrt 

Works. 
8i.     Francis     Orn. 

Iron    Works 
Uelger      &      /Cerr 

Stove    A     /i'oun- 

dry   Co. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Withlngton.  C.  W. 


Art  Glaaa. 

Ingerson  &  Glaser 
Co. 


Blacfcamltta. 

Paul   Klelber 
Bond*. 

Costello,   J.   T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 

Oaie,  M.    A 

Guyett&Cc,    R.    G. 

Hlllman   ASon.J.K 

Jones,    Edward   M. 

L*wton,   A.   F. 

Lloyd    A    Spengler 

MecMeans,    H.    V. 

Pacific  Coast  Sas- 
ualty    Co. 

Perley,   A.   B. 

Smith,    Leo   J. 

Un\l.ted  States 
Metal  BroductB 
Co. 

U  n  li  t  e  d  States 
Fidelity  «.  n  4 
Ou«r»ntr  C«. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    &, 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
McNear  Brick  Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BuUdluK   Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterlalCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealer* 

Balfour.  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L 

Meyer,   A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^^tanda^d  Portland 
Cempnt  Co. 

Clay  Product*. 

Cal  Brick  Co. 

SUnquiit,  Sdward 


Concrete. 

Chase,    Silas    A. 

Camp  &  Carillon. 

Duncanson,       Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualettl.  J. 

Petersen,   H.  L. 

Sartorlo.    Charles 

Stanquist    & 

Forbes 

Zimmerman.  L.  M. 

Concrete      Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractora   A 
Builders. 

Allen,   .,v.lex.    M. 
Anderson,   W.   W. 
Arthur,  L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.   A. 
Braunton  Bros. 
Burdlck,    V/m.    A. 
Caldwell   &  Co. 
Cameron    &    Dlss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chlsholm,     R.     A. 
Cobby,   J.   W. 
Coburn,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conrad,   H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son.  T.  E. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer    Fred. 
Franz,  Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardiser,    Plorent. 
Grelg,   Robt. 
Hansbrough    Bros. 
Healey     -     Tlbbits 

Con    Co. 
Hlnson,  L.   A. 
Hill,    J.    A. 
Holm   &'   Son. 
Howkins,   A. 
Ingerson,   C.    A. 
Jacks,  H. 
Jones,    Paul 
Jones.   "W.    G. 
Kent,   S.  H. 
Knowles  <%■  Reioh- 

ley. 
Lelter,     E.     T.      ^ 

Sons. 
Lynch,  li.  C. 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBain,  J. 

McKlllican,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   G.    C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corulce  Works. 

Amsler,   C.   S. 
Berger   Mfg.   Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &  Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&   Cornice   Wks. 

ContractlnK 
Lather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &  Dennis 
Raymond,  W.  H. 
Curbing.      Granite. 
McLenegan,    S.    B. 

Damp  Proofers. 

Brickley,     P.     J. 
Reigle   &    Jamison 

Door   Openers. 

Rischmuller,  Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Work!. 


Central  Electric 
Co. 

City   Electric    Co. 

De   Lew.   M.   A. 

Decker  ElectrlcCo 

Globe  Elec.  Co. 

Levy    Elec.    Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.   L.    A. 
U.    S.    Metal    Prod- 
ucts   Co. 

Floor  Sandlns 
Inlaid  Floor  Co. 
Pac/lfic    Floor 

Sanding   Co. 
GrlU    W^ork. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius   Co. 
Withlngton,  C.  W. 
Gen.      Contractors. 
Andrus,    R.   C. 
Brlgham,    H.    B. 
Brockhage,  Foley 

&   Green 
Caldwell   &   Co. 
Cereghino    &   Son, 

Louis 
Currle  &  Currle 
Dempnlak    Bros. 
Parauharson,    D.  B 
Fluth,  J. 

Frasier   *    Frasler 
Graham,    D.    E. 
Griffith.    Wm. 
Hannah,    J.    D. 
'■lannah    <fe   Co.  J.S. 
Hayes,   W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Mallpy.   Edward. 
Mattliies,     Henry 
pparook,    John 
Schnebly,     H  o  »  t- 

trawser    &    Ped- 

grift 
Glana   and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen.   I. 

Cobbledick-Klbby 
Glass  Co. 

Friedman     Bros. 

Fuller,  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

Gradlnii;    A    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,   S.    J. 

Greenwalt,    C.    J. 

McClure,   H.    N. 

Wilhelm,   A.   H. 

MHlkle  Co.,   A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.     B. 
Granite. 

Bradbury.    Thos. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt,  A.  T. 

Raymond  Granite 
Co. 

Hard'ware. 

Joost  Bros. 
Kruse,  J.  H. 
Lwrenz,      Sdhffae.i' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     lilght. 
Pacific      Gas     and 

Electric    Co. 

Heattnar    A    Ventl. 
lating. 

Burnham  Plumb- 
ing &  He«.tlnc 
Inc. 

Cronan,   Wm. 

Mangrum   &   Otter 

Montague,  W,  W. 
A  Co. 


House     MoTinc    A 
Ralslnar. 

Blume  Cont'sr  Oo. 
Pearson,    E.    K. 
Sullivan,    D.    J.&T. 

Inlaid   Floors. 
Hardwood       Int». 

rlor  Co 
Inlaid    Floor    C: 
Pacific     Floor 

Sanding  Co. 

Iron  Works. 

Lorenz,      adhtCumr 

&  Co. 
Michaels    A    Pfef- 

fer 
'^ona-rch      Iron 

Works. 

^\^.\^P  ^     Rolling 

Mill    Co. 
Pacific    Struc.  Iro« 

Works. 
Joist     Hangers     « 

Post  Caps. 

Kortlck  -  F^llM 
Mfg  Co.      ^ 

Lllley  &  Thurston 
Co. 

Lorenz  Schaffer  & 

vVestern    Builder*' 

Supply    Co. 

Kavrneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 
Lllley   &  Thurston 
Co. 

Light    and    Povrer 

City    Electric    Co. 
Pac.    Gas   &    Elec- 
tric Co. 

k'lme,    Cement,  Etc 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  «r 
Cement  Co. 

Lennon,    Jas.    E. 

Lu<^as.    W.    E. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  A  Plas- 
ter  Co 

S.    F.   Lime  Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co 

Western  Llm«  A 
Cement    Co. 

Lumber. 

Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H..  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  J  umber 
Co. 

Kruse,  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson    Bro3.&  C«. 

Doe    Co..    F.    P. 

Lumber  (Hardl- 

wood.) 

Dieckmann    &    Co. 

Howard,    E.    k.  '& 

Nlehaus,   Ed.   F.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron.       Rlckard 

A  MeConc 
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Masona   Jt  Mnlldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett.    A. 
Beck.    A. 
Brady.   M.   V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
BrlBrham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &Sob 
Campbell     Bros. 
Carr.    .1.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale.   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison,    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Horber?    &    Lud- 

wig 
Larsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow  • 

bray. 
Mulcahy    Bros. 
Najrel.   "W.   L. 
O'Connor,  J.  J. 
O'Rourke.    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott,    W.    S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
W'.iltney  &  Davles 
Wilson.    James    A. 
Wyjrant.    J.    H. 

Mnrble. 
American      Marble 

A   Mosaic  Co. 
Columbia      Marble 

Co. 
.rassl,    Peter.    Co. 
ITunT,   Andrew  T. 
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Maine,  F.  L.  &  Co. 
Musto   &   Sons,  Jos 
Keenan  Co. 
Vermont       Mcrble 
Co. 

Mantels,    Tiles 
Gnates. 

Glnsberg&Co.,  S. 

Ilolloway  Ex- 

panded Metal 
Co. 
Klrwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless    Agencies 

Metal     Furring     & 
Lathlns. 

H  0  11  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynch,    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  WlndoTV 
Works. 

Dwan.  J.   E. 

IT.    S.    Metal    Prod- 
ucts   Co. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic   Co. 

Maino,  F.  L.  &  Co. 
Ofllee  Fixtures. 

Bateman,    Wm. 

Forbes   &   Son, A.J. 

Fink  &  Schlndler 
Co. 

Slmmen,    John 

Ornamental 
Plasterers 

Larson,   O.   F. 
Woods,  J.  P. 
Painters. 

Daniels,    Gus   V. 
Donovan,   V.   J. 
Fraser.   J.   P. 
Kuss,    P.   N. 
Lewellyn,    J. 


Maundrell,    H. 

Spark,    J.    H.    . 

Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 

Dwan  Co.  J.  E. 

Paints,     OIU.     Ktc. 

Bass     -     H  e  u  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific    Refining  & 

Roofing 
Parafflne    Paint  Co 
Whlttier  -  Coburo 

Co. 

Patent     Chimneys. 

Clawson   &  Co.,  L. 

Dun'levy    &    Gettle 
Dresser    -   McDon- 
nell  Co. 
Cal.   Pottery   Co. 

PavtBK  Brick. 

Cal  Brick  Co. 
PlanluK   Mills. 

Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca,.    Door    Co. 
Cal.   MilllnE   Co. 

Elklng<ton       & 

Hucke 
Herring    Mlll(Inc) 
Kendall,  A. 
Kruse.    J.    H. 
Lorden  Mill  Co.,  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      tc 

Lumber  Co.  • 
Pacific  Mfg.  Co. 
Reinhart     Lumber 

&    Planing    Mill 

Co. 
Rellly,  P.  F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Mateo     Plan- 
ing   Mill. 
Searle    &    Hayman 


Plasterers. 

BInner,    Theo. 

Bradley  &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.    Ross. 

Crlchton,    J.    L. 

Cogiiian,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    John 

Felt,   R.   D. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &    Clute 

GUmour,    Wm.    G. 

.Tacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,   A. 

Lyden    &   Bickel 

MacGruer    &    Co. 

Mennle,    Alex. 

McCneod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,    James   F. 

Plaster     of     Paris. 

Xephi    Plaster    Co. 

PlnmblnK  &  Gas 
Fitting. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel.  R.,  Jr.,   Co 

GlUey-Schmld    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner   Co.,   The 

Iteal  Estate. 

Willianison    Co.,H. 
Wittman   •    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 


RISKers. 

Blume       Coiitract- 

Ing   Co. 
Pioneer  Const.  Co. 

Crashed  t«cm.-».. 

Holland.   J.   P. 

S.  F.  Bay  Imp.  Co. 

Stone,    E.    B.&A.L. 

Roofing     Composi- 
tion. 

Artolith     Mfg.    Co 

Bender,  J.  W., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co.,   H.   W. 

Meuer   Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  s.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Ktc. 

Cassaretto,     Jonn 

Holland.   J.   P. 

Sanitary   FtoorlnK. 

Artolith     Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       l.lKhts. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stnir  BnilderH. 

Bishop.    Wm.    T. 

Stewart,   J.   K. 

Roof    RepalrluK    A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel        R  o  1 1 1  n  K 

Doors.  i 

Pacific     Building  | 

Material  Co.  ^ 
U.   S.   Metal   Prod-i 

ucts    Co.  j 

Stone   Contractors^ 

De    Lano    &    SonaJ 

I.    L. 
Blan^hard,    W.    W., 
Hunt,    Andrew   T.   j 
McGilvray       Store] 

Co.  i 

Raymond     Granlta 

Co.  " 

Stone     Quarries.  , 

Keystone    Sand  Co; 

Raymond    Granite 

Co.  I 

Teaming. 

Dillon,   D.  J 

Eureka      Teamlnyj 

Co.  I 

Holland,   J.   P. 
McClure,    H.    N. 
Monarch    Teamin   ] 

Co. 
McLenegan,   S    I     \ 

Terra  Gotta. 
Clark   &    Sons,   N.   ; 
G'adding.    McBean, 

&   Co. 
S  t  e  Ig  e  r        Terra] 

Cotta  Co.  J 

TlUng.  i 

Artolith     Mfg.    Co.l 

Ventlliiturn. 
U.    S.    Metal    Prod-! 

ucts    Co. 
Waterbouse    &        \ 
Price    Co.^ 

WhitewaMhera. 

i 

Reigle    &    Jamison'^ 
Brickley,    P.    J. 

Wire  Works.        f 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

3  p  ring       Vallej 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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560  Mission  Street,  San  Francisco 
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Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    5.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


.  years  and  I 


Street  and  No.. 

City 

State 


15    Cents    Per    Copy 
$3.00    Per    Year 


PiibliiKhed      every      Wednesday 
Fifteenth  Year  Xo.  9. 


Publication    Office 
560  aiisslon   St. 


!San  Francisco   Cal.,   Mrrcli  8,  1915. 


Telephones     Douglas     2371 
DoQETlas     2372 


Simplex  WindoAvs 


are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  w^ith  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  ot  America 

Successors  !•  JOHN  WOOD  MFG.  CO. 
2ia.21  Pacific  Bldg.    447-49  E.  3rd  St.    331 -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fine  and  Sanitary 
PLUMBING 


Frank  J.  Klimm 

PLUMBER 

221  OAK  STREET 


Bet.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


L 


Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
2 1  Columbus  Ave.  San  Francisco 


Don't  let 
to  >ou  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Sr.e  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Plione  Oaiiland  7906 


335  Eighth  St.,  Oalcland,  Calif. 
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Benj.    G.    McDougall,    Arciutect. 
ST.     LUKES     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


'i 

^  lis:.. 
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METCALF     HOTEL.     Geary     nr    Taylor. 
Righettl   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY    CITY    HALL,    San    Franclic* 

Wright.    Rushford    A    Cahlll.    Architect* 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAXD 
C.     W.    Dickey,    Architect- 

ScTenty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN' 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVtanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8&0-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Addrosa  mo  by  phono  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    1T88 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
==AND  TILES= 

Fire    Sets,    A.ndlrons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOK  C.  M»n«c«r 
Rofidsac*  Phono,  0*>kl«nd  4MI 
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YOUR    BREAKFAST 

how   was   It  cooked   this   morning'' 
And    your    dinner    last    night? 
And  all  the  meals  at  your  home? 
Don't    be     satisfied    with     the    old     fashioned     expen- 
sive coal    range,   which   necessitates   keeping     the   fire 
going    all    day    whether    you     are    using    it    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE}     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking   and    Heating   as   well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  A.E:R0  GA.S  SYSTEIVI 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive  booklet,    "The   Aero-Gas   Plant." 

Utility  Gas  Generator  Co. 

Tel.    Doug:las   :£400   or    Garfleld    2057. 
340  Sansome  St.,  San  F"ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


G.     RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 


i 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  So  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALK  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  oi  Door;  also  projedion  of  Casing  (if  any) 
ever  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  DeUcate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Francisco 


iJanuary^  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between   Geary  and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  Fj  Dwan  &  Company 

Hearst  BIdg.,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C,  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte''  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"DrouTe"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve''  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window''  Coal  Chute — Ornaments' 
and  Necessary. 

.Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building  Papers,  Deadening  Felts,  etc., 
©f  all  kinds. 
"All-Metal"  Doors,  Windows  and  Trim. 


"Laquid  Stone",  The  Paint  Eternal. 

"Wainrighf  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"   Expanded   Steel   and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For  Making  Ar- 
tificial Caen-Stone. 

"Victoria''  Keene's  Cement  (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"\Mialebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's''  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"  "Conservo"  Wood  Preserva- 
tive. 

"Con-ser-tex"  Canvas  Roofing  —  For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready   Roofing. 

The  Ruberoid  Roofing. 

"Rextile"    Rubber   Shingles. 

"Diamond"  Ball  bearing  Door  Hangers 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian  Blinds. 

"AMiite    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE  {b  PRICE  CO. 

THE  LILLEY  d  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F, 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued* Weekly,  $3.00  per  year 


Devoted  to  the  Architectural,  Engi- 
neering:, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among-  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3.    1879. 

ISSUED    EVERY    WEDNESDAY 

I,.  A.  LARSEN, 

Publisher   and   Proprietor. 

S.A.N   FRANCISCO    OFFICE 

560  Mission   Street. 
Telephone — Dongrlas.    2372. 

OAKLAND    OFFICE 
1011    Franklin    St.,     Builders'    E.<cliange. 
Telephone    Oaklan d ,_  790 

AdTertlsinsr  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be    given. 


Subscription  Rates — One  Tear,  $3.00; 
Two  Years,  $5.00;  Five  Tears,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Fifteenth  Year,   No  9 


Editorial  Comment 

There  is  one  thing  that  the  war  in 
Europe  will  do  and  that  is  to  empha- 
size the  value  of  Industrial  research 
to  this  country,  both  to  the  govern- 
ment and  its  industrial  corporations. 
Heretofore  we  have  been  dependent 
upon  Europe  and  especially  upon  Ger- 
many for  much  of  the  material  used 
in  oui-  industries  and  manufactories. 
Germany  has  been  able  to  supply  them 
because  the  German  government  has 
at  all  times  given  intelligent  aid  and 
fostered  Industrial  research.  Not  only 
have  her  schools  turned  out  great 
technologists  but  they  have  been  given 
support  in  their  work  and  their  em- 
ployment directed  to  some  definite  end. 
This  war  has  made  it  incumbent  upon 
manufacturers  to  look  to  this  country 
for  many  supplies  that  were  formerly 
imported.  As  a  result  there  has  been 
shown  that  there  are  many  of  our  by- 
products that  can  be  used  to  manu- 
facture   the   very  thing   that  we   need. 

There  is  no  reason  why  we  should 
not  become  independent  of  Europe  not 
only   duiing   the   war   but   for   all    time. 

The  American  mechanic,  engineer, 
and  scientist  is  just  as  efficient  as  his 
European  brother.  In  fact  the  same 
man  transplanted  from  the  European 
country  to  American  soil  has  been 
proven  to  be  much  more  efficient  un- 
der the  wider  opportunities  offered  by 
our   country. 

So  far  our  energies  have  ordinarily 
been  spent  in  other  channels  than  in 
that  of  industrial  research.  The 
scientist  has  not  been  employed  by  our 
industries  to  seek  out  new  economics 
and  new  products  to  be  made.  But  the 
time  is  now  ripe  for  these  things  to 
be  given  attention  to  the  end  that  this 
country  will  be  independent  of  Euro- 
pean wars  and  the  i-esults  of  armed 
conflicts 


Sometime  during  the  year  1915,  the 
railway  line  connecting  Capetown, 
South  Africa,  with  the  southern  end  of 
Lake  Tanganyika  will  be  completed, 
thus  making  a  continuous  line  of  2600 
miles  from  the  Cape  to  the  equator. 
This  will  cDnnect  Cairo  with  Capetown 
by  a  continuous  line  of  railroad  and 
steamboat,  traversing  the  great  con- 
tinent of  Africa  from  north  to  south 
in  practically  a  direct  line.  Thus  is 
another  great  engineering  feat  ac- 
complished and  the  dream  of  Cecil 
Rhodes  realized,  a  dream  thought  to  be 
as  unreal  and  Utopian  as  that  of  Pros- 
pero    in    Midsummer   Night's    Dream. 

No  railway  line  ever  built  is  com- 
parable with  this  line  in  the  varied 
interest  of  the  region  which  it  crosses. 
Travei-singr  the  narrow  coasted  plain 
from  Capetown  it  ascends  the  terraces 
of  the  table  land  to  the  semiarid  in- 
terior,   past      the    Klmberly      diamond 


mines  over  the  divide  and  up  the 
Zambezi  river.  This  is  the  wild 
country  of  Africa,  and  as  it  ascends  to 
the  headwaters  of  the  Zambezi  and 
J.ake  Tanganyika,  it  nears  the  equator 
and  passes  through  the  wild  regions  of 
the   interior. 

I-ake  Tanganyika  is  2600  feet  above 
th(>  sea  level  and  is  the  longest  fresh 
water  lake  in  the  world.  This  link  in 
the  chain  is  by  water,  a  steamboat 
passage  of  400  miles  to  the  northern 
end  lake.  From  this  point  to  Refaj,  a 
town  on  the  White  Nile,  a  distance  of 
•ITO  miles,  will  be  traveled  partly  by 
boat  and  partly  by  railroad  and  is  the 
only  undeveloped  part  of  the  route 
reaching  from  Cairo  to  the  Cape,  a  dis- 
tance of   6000  miles. 

Here  indeed  is  a  triumph  of  engi- 
neering methods  in  transportation.  The 
oldest  civilization  which  history  re- 
cords is  united  with  the  wildest 
country  and  the  most  primitive  tribes 
of  men.  The  extremes  of  heat  and 
cold,  of  aridity  and  rain,  of  latitude 
and  altitude  are  all  traveresed  in  con- 
tinuous succession.  And  the  moving 
panorama  will  pass  the  person  tra^^el- 
ing  in  comparative  comfort  hauled  by 
th(?  harnessed  forces  of  nature,  while 
he  witnesses  the  primitive  methods  of 
transportation,  manufacture  and  agri- 
culture that  have  been  used  since  the 
world  began. 


A  French  engineer  had  a  plan  to  cut 
a  tunnel  and  canal  from  the  Mediter- 
ranean sea  into  the  Sahara  desert  and 
flood  a  great  portion  of  that  arid  land 
which  is  below  the  level  of  the  ocean. 
The  project  seemed  entirely  possible 
as  there  would  be  only  about  50  miles 
of  excavation,  a  short  distance  of  that 
requiring  tunnel  construction.  If  the 
expenses  of  a  few  days  of  the  great 
war  now  going  on  to  destroy  the  best 
life  and  property  of  Europe  could  be 
utilized  for  such  a  purpose  there  might 
be  a  count'y  reclaimed  large  enough 
to  .support  a  population  equal  to  the 
half  of  Europe. 


CIVILIZATION. 

The  present  war  is  regarded  on  all 
hands  as  a  triumph  of  science.  Huge 
guns  are  fired  by  engineers.  The  re- 
.sources  of  modern  physics  and  chemis- 
try are  at  the  service  of  killing  men. 
The  submarine,  the  aeroplane,  the  dir- 
igible, wireless  telegraphy,  all  are  de- 
voted  to  the  destruction  of  human  life. 

The  nightmare^of  Europe  recalls  Vol- 
taire's story  ol  the  shipwrecked  refu- 
gees, who  toiled  across  the  barren 
plains  not  knowing  whether  they  were 
on  a  desert  island.  Then  on  a  bleak 
moor  in  the  twilight  thoy  saw  a  human 
.sk<>leton  dangling  from  a  gallows. 
"Thank  God,"  they  exclaimed,  falling 
on  their  knees,  "we  have  got  back  to 
civilizatioo!" 
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Raising  the  Standard  of  IVLunicipal  Apcliitectupe, 


l^.v     I.uiii.s     (hristiiiii     ^lullKardt,     I'roxi- 

<l«'ii<  of    the    San    l-'rjuu'isoo    Cliaptor 

of     \r<lii«««««. 


Mr.  Chairiiian  anrl  ( itiuleiiien;  1  did 
not  come  prepared  with  a  paper.  In 
fact,  I  did  not  know  until  this  morning 
upon  what  subject  I  was  to  address 
you.  The  .subject  which  has  been  as- 
sig^ned  to  me.  namely,  "Raising  the 
.Standard  of  Municipal  Architecture," 
is  a  very  broad  subject,  one  that  is 
very  interesting  to  the  profession,  and 
one  that  is  of  vital  interest  to  every 
community.  It  is,  of  course,  most  inti- 
mately allied  with  the  formal  subject 
introduced  by  Mr.  Dillman  on  the  sub- 
ject of  city  planning,  and  inseparably 
so. 

I  am  not  going  to  talte  up  much  of 
vour  time  on  this  subject,  because  1 
don't  think  it  necessary,  and  I  am 
sure  that  the  few  remarks  that  I  shall 
have  to  make  will  suffice,  and  very 
likely  they  may  be  a  reiteration  of 
your  own   ideas. 

As  is  frequently  expressed,  the  only 
logical  way  to  get  good  results  is  by 
starting  off  right,  before  any  actual 
work  is  done.  I  think  it  is  just  in  that 
particuar  direction  that  we  have  too 
frequently  erred.  I  say  this  with  abso- 
lute confidence,  because  we  have  about 
us  work  which  has  been  done  and 
which  still  lives  in  the  way  of  munici- 
pal architecture.  Incidnetally,  munici- 
pal architecture  does  not  consist 
merely  of  the  construction  of  munici- 
pal buildings,  in  my  estimation,  build- 
ings built  by  the  city  for  city  pur- 
poses, but  it  consists  of  all  architec- 
ture. Our  interest  in  architecture  is 
equal,  relative  to  all  sorts  of  struc- 
tures, which,  insofar  as  that  archi- 
tecture is  not  like  the  watch  that  I 
carry  in  my  pocket,  for  me  to  look  at 
alone.  All  architecture  is  exposed  to 
the  view  of  all  of  us.  And  if  all  ar- 
chitecture is  not  acceptable  to  the 
sight,  then  we  have  erred  to  that  ex- 
tent. Of  course,  the  same  thing  is  ap- 
plicable to  the  plan,  the  invisible  lines 
— that  is,  the  one  that  is  not  observed 
on  the  outer  surface.  It  is  not  alone 
seeing  that  the  exterior  of  our  archi- 
ture  should  be  acceptable,  but  that 
the  plan  .should  be  equally  so  and 
fundamentally  so — the  plan  governing 
the  exterior.  Without  a  good  plan, 
there  cannot  be  a  good  exterior.  To 
obtain  the  best  results,  it  would  seem 
essential  (I  do  not  undrtake  to  pre- 
scribe just  how  to  go  about  this 
thing),  that  that  is  something  for  a 
larger  body,  a  council  to  decide  upon. 
But  it  is  essential  that  a  council  for 
this, purpose  be  delegated,  be  appoint-* 
ed.  And  it  would  seem  essential,  first 
of  all,  to  have  a  selection  of  qualified 
men  appointed  by  men  who  are  quali- 
fied   to  appoint   such    a  council. 

T  do  not  consider  that  it  is  wise  or 
fair,  fair  to  the  public,  fair  to  our- 
selves, that  we  should  undertake  to 
appoint  men  to  the  position  of  de- 
signing unless  we  are  ourselves  quali- 
fied to  appoint  those  who  are  to  de- 
.•»lgn.  That  is  really  the  most  difficult 
point  right  \here — the  beginning— to 
know  how  to  go  about  selecting  or 
finding  those  who  are  really  best  (lual- 
Jfled  to  give  u.s  the  best  results.  With- 


out obtaining  the  be.si  results  that  can 
be  had  in  every  instance,  we  have 
failed  of  our  purpose,  we  are  wasting, 
in  the  event  of  our  doing  public  work, 
public  funds,  just  to  the  extent  that 
the  work  is  not  of  the  best.  And  it 
would  be  fair  to  assume  that  in  ar- 
chitecture, as  in  all  other  professions, 
whether  medicine,  engineering,  or 
what  not,  there  are  many  who  are 
qualified.  There  are  some  few  who  are 
exceedingly  well  qualified,  but  the  ma- 
jority are  not  qualified.  It  come.s  back 
to  the  self-same  subject  that  I  touched 
upon  a  moment  ago.  the  proof  lies  in 
the  fact  that  the  majority  of  our  ar- 
chitecture, municipal  arid  private  ar- 
chitecture,   is    inferior    architecture. 

It  is  difficult  to  prove  to  the  lay 
mind  that  such  is  the  case.  Every 
man  who  is  not  an  architect  devotes 
the  majority  of  his  time,  or  all  his 
time,  to  some  other  study.  But  his 
interest  in  architecture  is,  neverthe- 
less, a  keen  one.  And  he  derives  his 
knowledge  and  impression  of  good  ar- 
chitecture in  a  superficial  way  by  ob- 
serving the  things  with  which  he  Is 
surrounded. 

Now,  unfortunately,  that  particular 
school  which  you  may  term  a  public  or 
general  "observation  school,  is  not  one 
of  good  influence.  Because  the  ma- 
jority of  our  architecture  is  not  done 
by  men  who  are  best  qualified  to  spend 
our  money  in  that  way.  We  have, 
within  this  building,  an  exhibit  of 
architectural  subjects,  a  comparatively 
small  collection,  some  of  which  are 
very  creditable,  some  not  so  much  so. 
But  that  which  is  here  has  been  culled 
out  of  a  great  many  pictures,  photo- 
graphs, of  buildings  which  have  been 
erected  in  various  parts  of  the  State, 
and  the  committee.  In  making  the  se- 
lection, found  it  absolutely  necessary 
to,  roughly  speaking,  throw  out  about 
three-quarters  of  all  the  things  that 
were  submitted,  and  even  at  that  the 
committee  considered  that  it  was  gen- 
erous in  the  selections  which  were 
made  in  some  instances.  But  that  in 
itself  is  also  proof,  indicating  that  the 
people  who  have  control  of  those 
things,  who  are  in  direct  touch  with 
them,  and  who  are  vitally  Interested 
in  this  question  of  building  up  our 
cities  properly,  believe  that  the  things 
which  they  submit  and  of  which  they 
are  proud,  are  not  things  always  to  be 
proud  of,  and  most  frequently  not: 
and  it  indicates,  as  I  am  going  to  point 
out,  the  fact  that  it  is  a  delusion  under 
which    they   labor. 

You  pick  up  our  daily  papers,  and 
towards  the  week  end.  .'Saturdays  and 
Sundays,  you  will  usually  find  them 
filled  with  illustrations  of  proposed 
new  structures.  And  if  you  will  be  so 
good  as  to  accept  my  word  for  It,  the 
majority  of  those  things  which  are 
published  are  pitifully  bad.  And  It  is 
just  that  influence  that  we  labor  under 
again.  There  is  no  law  at  nil  which 
governs  that  part  of  It.  Anything  can 
(ind  its  way  into  the  newspapers,  and 
it  is  fair  to  assume  llial  that  influence. 
Influence    derived      fioni      things    pub- 


lished in  that  wa\'.  i.s  very  detrimental 
in  an  educational  way,  upon  the  minds 
of   the   public   at   large. 

I  consider  that  this  conference  could 
scarcely  do  better  than  arrange  for  a 
special  committee,  which  might  have 
in  charge  the  selection  of  the  best 
work,  the  creditable  work  which  is  be- 
ing done,  at  least,  in  the  State  of  Cali- 
fornia. It  might  be  wise  to  go  out 
beyond  our  State  to  find  good  things 
and  to  present  tliem  oi-  the  observa- 
tion of  the  public  at  these  conferences, 
and  possibly  at  other  times  during  the 
year;  possibly  it  might  be  advanta- 
geous that  such  work  should  be  dupli- 
cated, manifolded,  and  that  permanent 
exhibits  should  be  established  in  as 
many  points  around  the  State  as  is 
possible,  of  the  things  that  have  been 
passed  upon  by  qualified  men  as  being 
above  par,  being  creditable,  and  indi- 
cating the  style  of  architecture  that 
we  should  aim  to  aspire  to  have  In  our 
city. 

We  have  a  common  method  of  estab- 
lishing competition  for  public  work, 
sometimes  private  work,  but  invaria- 
bly, practically,  you  might  say,  for 
public  work.  But  those  competitions 
are  not  always  destined  to  meet  with 
good  results,  by  virtue  of  the  fact  that 
tliey  are  not  sufficiently  enticing  to  the 
better  men  in  the  profession  to  go  to 
settling  the  problem  and  presenting 
the  design.  Such  designs  usually  cost 
anywhere,  you  might  say  from  |500 
up  to  several  thousands,  to  the  archi- 
tect to  present,  to  say  nothing  about 
incidental  expenses,  and  it  is  in  the 
nature  of  a  gamble,  usually,  because 
the  piofession  does  not  know  how  the 
matter  and  the  proposition  will  be 
judged.  And  it  Is  partially  on  that  ac- 
count that  we  so  frequently  get  in- 
ferior service  and  inferior  buildings. 
The  cost  of  professional  service  is 
practically  uniform.  If  you  do  not 
pay  the  price  for  the  service  in  the 
beginning,  you  are  very  liable  to  be 
charged  up  with  this  later  on,  and  per- 
haps in  a  way  that  you  may  not  al- 
ways see  the  charge  presented  in  the 
account,  but  it  is  there,  just  the  same. 
And  worst  of  all  is  that  the  result  is 
inferior.  And  that  means,  of  course,  an 
infliction  of  poor  work,  poor  results  on 
the  unsuspecting  public.  for  which 
they  have  been  taxed,  and  which  they 
must    bear   with    thereafter. 

The  importance  of  constructing 
cities  well  and  making  all  parts  of 
the  city  equally  as  nearly  attractive  as 
possible,  must  be  apparent  to  you  all, 
l)arlicularly  after  last  night's  lecture 
or  discourse  by  Mr.  Cheney,  and  also 
relative  to  the  engineering  problems, 
showing  how  capably  the  work  in  San 
Francisco  has  been  done  since  the 
new-born   city   came   into   existence. 

My  entire  discourse  really  sums  it- 
self up  in  this  one  point,  that  it  is 
essential  that  we  ptirsue  such  method 
or  advocate  such  method  that  a  quali- 
fied body  of  men  are  given  the  task  in 
every  instance,  to  make  our  selection 
I'm  n.-»  of  designs,  leaving  out  of  ques- 
tion   the   loc«tion — It   makes   no  differ- 
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ence  where  the  man  may  come  from, 
or  who  he  may  be,  so  long-  as  he  may 
give  us  the  very  best  solution  of  a 
problem. 

I  thank  you  very  much.  (Applause.) 
Mr.  Long-:  Mr.  Chairman,  I  want  to 
supplement  Mr.  MuIIgardt's  remanks 
from  a  practical  point  of  view.  Mr. 
Mullgardt  is  a  gentleman  of  very  high 
standing:  in  his  profession,  and  natur- 
ally, I  take  it,  feels  that  he  is  in  rather 
a  delicate  position  in  attempting^  to 
point  out  the  way  these  evils  can  he 
corrected.  As  a  matter  of  fact,  it  all 
sums  itself  up  in  the  proposition  of 
getting  expert  advice.  Those  of  us, 
and  we  all  of  us  here  who  have  had 
political  experience  know  that  in  mu- 
nicipalities and  in  towns,  when  it  is 
proposed  to  erect  public  buildings, 
there  is  an  immediate  attempt  on  the 
part  of  many  of  those  in  the  architec- 
tural profession  to  bring  pressure  to 
bear  in  order  to  seccre  the  selection 
of  themselves  or  their  frineds  as  ar- 
chitects. We  know  that  too  frequent- 
ly throughout  this  State,  in  fact,  in  a 
majority  of  instances,  architects  have 
been  selected  not  on  account  of  their 
standing  in  the  architectural  profes- 
sion, but  on  account  of  their  political 
iniluence,  their  ability  to  bring  polit- 
ii  al  influence  to  bear,  and  in  some  in- 
stances their  willingness  to  divide 
their  commissions.  That  has  resulted 
in  a  very  bad  type  of  municipal  archi- 
tecture in  this  State.  It  has  been  im- 
proving in  these  last  few  years,  and  a 
better  type  of  architecture  has  been 
seen.  In  San  Francisco,  we  have  se- 
cured some  very  splendid  results,  by 
the  selection  of  three  very  high-minrt- 
etl  men  in  the  architectural  profes- 
sion, who  have  considered  the  problem 
to  be  treated,  taken  the  area  to  be 
built  upon,  and  its  relation  to  the 
streets,  and  then  worked  out,  in  a 
general  way,  the  treatment  of  their 
particular  problem.  Then  a  scheme  of 
competition  has  been  put  forth,  ar- 
chitects Invited  to  compete — take,  for 
Instance,  in  connection  with  the  City 
Hall,  I  think  there  were  some  sixty 
plans  presented  and  prizes  were 
awarded.  As  Mr.  Mullgardt  pointed 
out,  it  means  a  great  deal  of  expense 
for  an  aichitect  to  enter  into  a  com- 
petition. Rarely  do  they  get  any  re- 
turn for  their  services,  and  in  addi- 
tion to  that,  there  ia  a  big  expense  in 
the  employment  of  draughtsmen,  and 
the  employment  of  materials  in  order 
to  simply  present  material  to  be 
passed  upon.  And  it  Is  not  fair  to  ask 
architects  to  go  to  that  expense  and 
not  compensate  them  for  their  outlay, 
and  I  think  we  had  twenty  first  prizes 
there  of  either  $1,000  or  $1,500,  which 
would  pay  the  architects  competing 
for  the  actual  outlay  on  their  part. 
When  it  came  to  passing  upon  the 
plans,  leaders  in  architecture  from  all 
over  the  United  States  were  invited  to 
come  to  San  Francisco,  and  we  paid 
for  their  services.  So  that  the  plans, 
before  they  are  accepted,  receive  the 
best  expert  judgment.  That  is  what 
we  want  to  derive  from  this  confer- 
ence, either  this  or  subsequent  confer- 
ences, a  plan  by  which  the  State  and 
the  Univeisity  could  aid  in  this  char- 
acter of  work,  so  that  municipalities 
could  get  the  benefit  of  the  best  expert 
advice  in  the  selection  of  plans  for 
municipal    buildings. 

In  San  Francisco,  the  engineers 
have  woiked  with  the  aichitects,  and 
the   results   show   how   buildings,     de- 
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signed  for  purely  engineering  pur- 
poses, could  be  made  very  attractive, 
and  at  no  increased  cost.  That  has 
been  our  experience.  We  are  putting 
in  today  a  fire  alarm  station  for  San 
Francisco  in  .lefferson  Square,  at  a 
cost  of  only  $36,000,  a  concrete  build- 
ing, and  to  my  mind  it  is  going  to  be 
one  of  the  finest  buildings  in  the 
United  States.  It  is  simply  treated, 
but  treated  by  men  who  know  their 
business  and  men  -vvho  take  a  genuine 
pride  in  their  profession  and  a  genuine 
pride  in  educating  the  public.  And  it 
is  big  work,  fully  as  big  work  as  the 
municipalities  are  doing  themselves. 
And  they  must  be  treated  by  experts. 
The  engineer  probably  comes  in  closer 
touch,  because  his  work  is  planning, 
planning  for  the  future,  and  the  en- 
gineer of  today,  when  he  plans  a 
bridge,  works  for  the  architect.  And 
it  is  one  of  San  Francisco's  plans  to  de- 
velop the  Hel.in  Hetchy  Valley  so  that, 
when  that  SCO-foot  dam  is  to  be  start- 
ed, that  we  are  to  work  with  the 
landscape  architect,  so  as  to  place  the 
dam,  in  relation  to  Its  surroundings,, 
in  the  most  attractive  manner,  without 
disturbing  the  natural  scenery,  not 
having  simply  a  plain,  concrete  struc- 
ture, but  having  it  so  arranged  as  I 
have  seen  pictures  and  photographs  of 
dams  in  foreign  countries,  with  bould- 
ers jutting  out  from  the  base  of  the 
dam,  so  it  will  be  a  very  beautiful  cas- 
cade, and  so  arranged  that  vines  c%n 
be  planted  and  the  plainness  of  the 
concrete  work  can  be  concealed.  But 
it  takes  experts,  it  takes  the  men  who 
have  studied  in  their  professions,  and 
studied  from  very  high  motives,  to  do 
that  sort  of  work.  That  is  one  of  the 
things  we  want  to  do  here  in  Califor- 
nia, and  one  of  the  things  we  want  to 
educate  the  public  to  the  value  of— 
that  we  do  not  simply  want  to  put  up 
a  building  with  four  walls  which  will 
be  subdivided  into  a  series  of  rooms 
for  actual  public  purposes,  but  to  make 
it  pleasing  to  the  eye,  and  not  cause 
the  property  owners  in  any  section  of 
the  city  near  a  city  hall  or  police  sta- 
tion or  fire  hou.se  to  feel  it  an  eye- 
sore, but  to  place  it  where  it  can  ren- 
der most  efficient  service  and  at  the 
same  time  make,  it  most  pleasing  to 
the  eye.  That  is  what  Mr.  Mullgardt 
has  been  telling  you  in  a  most  guarded 
way,  because  he  appreciates  the  fact, 
as  we  do,  that  there  is  jealousy  and 
bickering  among  architects,  as  there 
is  among  the  roembers  of  other  pro- 
fession.s^ — a'most  as  much  as  there  is 
among  th«  doctors,  and  that  is  say- 
ing a  great  deal.      fApplause.) 

Mr.  James  E.  Sutton:  Mr.  Chairman, 
prior  to  the  conception  in  Oakland  of 
City  Planning,  I  was  called  into  con- 
ference with  the  Mayor  of  Alameda. 
He  said,  "Mr.  Sutton,  we  have  got  to 
prepare  something  to  show  Alameda's 
future  development  in  that  exhibi- 
tion." I  asked  him  how  long  I  had  to 
do  so,  and  he  said,  "One  week.'  I 
said,  "Mr.  Mayor,  I  can  dream  a  dream, 
and  I  see  in  the  distant  horizon,  Ala- 
meda's development  over,  here,  and 
Alamedas  development  over  there." 
He  said.  "Go  ahead  and  dream,  but 
don't  have  a  nightmare."  T  did  so,  and 
it  crystallized  in  black  and  white  and 
color.  And,  giving  it  after  thoughts, 
some  of  the  things  that  impressed 
themselves  upon  my  mind  were  in  the 
line   of  whit'h    I   wish    to   report   to   you. 

Is  the  financial  end  of  it  Justifiable? 


Is  the  social  outcome  along  the  proper 
lines?  Is  it  feasible  from  an  engineer- 
ing point  of  view?  And  so  on.  The 
result  was  that,  after  a  consideration 
of  an  arrangement  for  the  City  Plan- 
ning Commission  of  Alameda,  we  have 
four  men  on  that  commission,  and  this 
is  the  point  I  wish  to  have  represented 
to  the  legislative  department.  We  have 
an  engineer,  we  have  an  architect,  we 
have  a  minister,  and  we  have  a  finan- 
cier. The  engineer  designs  on  possible 
lines;  the  architect  looks  at  it  with  his 
critical  eye  and  he  says,  "I  think  we 
should  put  a  street  across  this  way," 
and  he  beautifies  the  whole;  the  min- 
ister looks  at  it  from  the  social  lines 
and  says,  "What  effect  is  it  going  to 
have  on  the  social  life  of  the  commu- 
nity?" and  the  financier  puts  his  hands 
down  in  his  pockets  and  he  jingles  his 
money,  and  he  says,  "Will  it  pay,  and 
can  we  afford  it?"  I  wish  to  cast  those 
facts  before  the  legislative  body.  Can 
we  embody  them  in  asking  the  legis- 
lative body  to  have  commissions  ap- 
pointed and  specify  how  they  shall  be 
appointed.  Experienced  men,  prac- 
tical men  in  their  different  lines  of 
experience  should  be  appot;ited.  But 
as  to  what  these  lines  should  be,  I 
think  it  is  worth  speaking  about. 
(Applause.) 

PLATING    IRON    WITH    IRON. 


Plating  Iron  with  iron  or  steel  with 
iron  is  a  queer  new  scheme  for  delay- 
ing rusting.  Chemically  pure  iron  is 
nearly  rustproof;  so  the  plating  Idea  is 
to  cover  iron  or  steel  with  iron  that  Is 
as  chemically  pure  as  possible.  Plat- 
ing in  much  the  same  way  that  brass 
is  plated  with  gold  or  nickel  gives  a 
coat  that  is  very  close  to  pure  iron. 
A  coat  of  zinc  over  the  coat  of  iron 
also   helps. 

Rust  is  the  bitterest  and  most  per- 
sistent enemy  of  this  age  of  steel, 
with  its  bridges  and  wires  and  sky- 
scrapers and  machines.  The  ancient 
Hindus  had  a  secret  method  of  mak- 
ing rustproof  iron,  and  much  iron  is 
now  manufactured  for  special  uses  at 
comparatively  high  cost  which  is  rea- 
sonably free  from  impurities  and  so 
less  likely  to  give  way  to  rust,  but 
the  inventor  of  completely  rustproof, 
cheap  iron  has  a  vast  fortune  await- 
ing him. — Los  Angeles  Southwest  Con- 
tractor. 


A    SEWER   FLUSHER. 


Capt.  B.  R.  King,  superintendent  of 
the  Fort  Meade  water  works,  was  in 
to-wn  recently  and  presented  the  editor 
with  a  picture  of  the  only  working  al- 
ligator in  Florida.  Some  time  ago  one 
of  the  sewers  of  Fort  Meade  became 
clogged  up.  It  was  400  feet  from  man- 
hole to  manhole  and  the  sewer  was 
twenty  feet  below  the  surface  and  in 
quicksand.  It  looked  as  though  the 
city  was  in  for  an  expensive  Job.  The 
captain  conceived  the  idea  of  getting 
an  alligator,  tying  a  line  to  him  and 
let  him  work  his  way  through  the 
sewer.  At  first  an  eighteen-inch  'gator 
was  tried;  he  went  about  two  hundred 
feet  and  turned  back.  Then  a  four- 
foot  'gator  was  obtained  and  he 
worked  his  .way  from  manhole  to  m.an- 
hole.  carrying  the  line  with  him, 
alter  which  the  cleaning  of  the  sewer 
was  a  simple  matter.  —  Wauchula 
^Fla.)    Advocate. 
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APARTMENT  HOUSES 


SAN  FRANCISCO — Apartment  house, 
4  story  and  base,  brick  and  steel,  $25,- 
000.  Architects,  Rousseau  &  Rous- 
seau, French  Bank  Bldg..  S.  F.  Own- 
er, Walker  W.  Props.  The  building 
will  be  erected  on  the  south  side  of 
Post  street  west  of  I^arkin,  and  has 
been  designed  to  contain  a  total  of 
twelve  suites  of  two,  three  and  four 
rooms.  Interior  will  be  finished  in 
pine  and  elm  panels  with  hardwood 
floors  in  the  living  and  dining  rooms. 
There  will  be  wall  beds  and  private 
bath  rooms.  Plans  provide  for  steam 
heat,  an  automatic  elevator,  hot  water 
system  and  vacuum  cleaning.  All  bath 
rooms  will  be  finished  in  tile  with 
composition  floors.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are  being  taken  on  a  general  contract. 

SAN   FRANCISCO — Apartment   house, 

2  story  and  base,  frame,  $7,000.  Ar- 
chitect, none.  Owner,  Paul  Sohainman, 
276.-,  I^ombard  street,  S.  F.  The  build- 
ing has  been  designed  to  contain  six 
suites  of  two  and  three  rooms  with 
bath  and  wall  beds.  Interior  finish 
will  be  of  pine  and  redwood  through- 
out. The  building  will  cover  an  area 
of  25  by  85  feet.  There  will  be  a  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN   FRANCISCO — Apartment   house. 

3  story  and  "base,  frame,  $8,000.  Ar- 
chitect, none.  Owner,  G.  B.  Pasqual- 
etti,  748  Union  street.  S.  F.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  Filbert  and  Sherwood  Place, 
covering  an  area  of  54  by  35  feet.  The 
basement  will  be  occupied  by  a  ga- 
rage. Upper  floors  will  contain  a  total 
of  six  apartments  of  three  rooms  each. 
There  will  be  private  bath  rooms.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Plans  provide  for  a  hot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base.  Class  C  construc- 
tion, $25,000.  Architects.  O'Brien 
Bros..  Clunie  Bldg..  S.  F.  Owners. 
Goewey  Estate.  The  building  will  bo 
erected  on  the  south  side  of  Turk 
street  east  of  Hyde,  and  has  been  de- 
signed to  contain  a  total  of  seventeen 
suites  of  two  rooms  and  bath  each. 
Interior  finish  will  he  of  pine,  redwood 
and  elm.  Some  hardwood  floors  will 
be  used.  Plans  provide  for  slcam  boat, 
a  hot  water  system  and  vacuum  clean- 
ings    All    suites    will    have    wall    beds. 


Hath  rooms  will  have  tile  wainscot 
and  composition  floors.  Entrance  will 
have  marbie  wainscot.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  I'lans  are  complete  and  fig- 
ures are   now   being   taken. 

SAN  FRANCISCO— Apartment  house. 
.J  story  and  base.  Class  C  construc- 
tion. $G(i,O00.  Architects,  O'Brien 
Bros..  Clunie  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  in  the  Fifty  Vara  District  and 
has  been  designed  to  contain  forty 
suites  of  two,  three  and  four  rooms. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Besides  the 
office  and  lobby  the  main  floor  will 
contain  a  large  scocial  room.  Interior 
will  be  finished  in  pine,  redwood  and 
hardwood  veneer.  Hardwood  floors 
and  ornamental  plaster  will  be  used 
in  the  lobby  and  offlce.  Plans  provide 
for  steam  heat,  an  automatic  elevator, 
hot  water  system  and  vacuum  clean- 
ing. Entrance  will  have  tile  and  mar- 
ble v^ainscot.  Hath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
now    being    prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Apartment  house,  3  story  and  base, 
frame.  $18,000.  Architect,  G.  B.  Hol- 
lenbeck,  Thomson  Bldg.,  Oakland. 
Owner,  Mr.  Clayton.  The  building  will 
be  erected  on  Claremont  avenue  near 
Russell,  and  has  been  designed  to  con- 
tain a  number  of  three  and  four  room 
suites  with  wall  beds  and  private  bath 
rooms.  Interiors  will  be  finished  in 
pine  and  redwood  with  some  hard- 
wood veneer  and  •  hardwood  floors. 
There  will  be  steam  heat,  a  hot  water 
system  and  vacuum  cleaning.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  .are  complete  and  figures  are 
now  being  taken. 

OAKL.^ND,  CAL. — Apartment  house, 
3  stoiy  and  base,  brick  and  frame,, 
$:!(;, 000.  Architect.  Charlus  W.  McCall, 
Central  Hank  Itldg.,  Oakland.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Alice  street  and  has  been 
designed  in  the  Spanish  style  with  a 
large  patio  court.  There  will  be  a 
large  number  of  two,  three  and  four 
room  suites,  all  of  which  will  have 
private  bath  and  will  be  equipped  with 
wall  beds.  Interiors  will  be  finished 
in  pine  and  hardwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  Plans  provide  for  steam  heat, 
a  hot  water  system  and  vacuum  clean- 
ing. Bath  rooms  will  be  finished  in 
tile.  Hosidos  the  suites  plans  provide 
for  a  large  amusement  room.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick  and  cement  plaster  on 
metal    lath.      Plans   are   being  prepared. 

.MODESTO.  STANISLAUS  CO.,  CAL. 
— .Apartment  house,  2  story  and  base, 
frame.  $20,001).  Architect.  Charles  C. 
I''rye.  20  .Montgomery  street,  S.  F. 
Owner's  name  not  given.  The  building 
will   cover  an  urea  of   100   by   lOO   feet 


and  has  been  designed  to  contain  44 
rooms  arranged  in  suites  of  two, 
three  and  four  rooms.  All  apartments 
will  have  wall  beds  and  private  baths. 
Interiors  will  be  finished  in  pine,  red- 
wood and  elm.  There  will  be  steam 
heat,  an  oil  burning  system  and  hot 
water  system.  Hath  rooms  will  have 
tile  floors  and  wainscot.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken. 
LOS  ANGELES,  CAL.  —  Apartment 
house,  3  stoiy  and  base,  brick,  $30,000. 
Architect,  none.  Owner,  C  S.  Ander- 
son, 711  Washington  Bldg..  L.  A.  The 
building  will  be  erected  on  Ingraham 
street  between  Witmer  and  Valencia, 
covering  an  area  of  40  by  113  feet. 
There  will  be  a  total  of  sixty  rooms 
arranged  in  suites  of  two  and  three 
rooms.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Inte- 
rior finish  will  be  of  pine,  redwood 
and  elm  panels.  Some  hardwood 
floors  will  be  used.  There  will  be 
steam  heat,  a"  hot  water  system  and 
vacuum  cleaning.  Bath  rooms  will  be 
finished  in  tile.  Entrance  will  have 
marble  wainscot.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

Contracts    Awarded. 

REDONDO  BEACH,  LOS  ANGELES 
CO.,  CAL. — Apartment  house,  stores 
and  theatre,  3  story  and  base,  brick. 
$31,000.  Architect,  L.  B.  Pemberton, 
Auditorium  Bldg.,  L.  A.  Owner,  L.  J. 
Baumbach.  Contractor,  H.  F.  Lloyd, 
Builders'  Exchange,  L.  A.  Contract 
price,    $31,000. 


BONDS 

SAN  FRANCISCO,  CAL— Final  ac- 
tion, setting  April  20th  as  the  date 
for  the  Spring  Valley  Water  Company 
purchase  election,  has  been  taken  by 
the  Board  of  Supervisors,  by  a  vote  of 
11    to    6. 

The  citizens  of  this  city  will  be 
asked  to  authorize  the  issuance  of 
$34,500,000  bonds  at  this  election  for 
the  purchase  of  the  company's  plant 
and    property. 

.A  two-thirds  vote  will  be  necessary 
to  carry  the  bond  Authorization  and 
subsequent    purchase. 

REDONDO  BEACH,  LOS  ANGELES 
CO..  CAL.— The  bond  issue  for  $85,000 
held  in  this  city  recently  failed  to 
carry.  The  issue  was  to  provide  funds 
to  acquire  certain  properties  for  pub- 
lie    parks. 

OLVMPIA.  WASH.— The  State  Sen- 
ale  has  passed  a  bill  authorizing  a 
bond  issue  of  $4,000,000  with  which  to 
complete  the  .^tate  Capitol  buildings 
at    ()ympi;i. 

Wilder  and  White,  architects  of  New 
York  City,  are  handling  the  plans.  The 
jirehilects  also  have  an  office  in  the 
Temple   of  .lustlce   ut    Olympia. 


\Vednesday,     March      3,      ldl5. 

SAXTA  BARBARA,  SANTA  I!AU- 
HARA  CO..  CAL.— The  KnighU  of 
Pythias  at  their  last  regular  meeting 
discussed  plans  foi-  the  erection  of  a 
new  lodge  building.  Several  sites  for 
the  proposed  building  are  now  being 
considered,  and  it  is  thought  that  final 
action  in  the  selection  of  a  site  will 
be    taken    immediatey. 

The  proposed  structure  will  be  of  re- 
inforced concrete  construction  and 
will  contain  club  rooms,  a  large  audi- 
torium, locker  rooms,  meeting  rooms, 
dance  hall,  which  will  have  a  maple 
floor,  and  stores  on  the  ground  floor. 
As  far  as  can  be  learned  no  architect 
has   been   selected. 

TUCSON,  PnrA  CO.,  ARIZ.— The 
Mayor  and  Common  Council  will  re- 
ceive bids  up  to  March  22nd  up  to  5 
p.  m.  for  the  purchase  of  numerous 
improvement    bonds. 

Further  information  regarding  the 
sale  and  requirements  relative  to  the 
purchase  of  the  bonds  may  be  had 
from  L.  O.  Cowan,  the  City  Clerk  at 
Tucson. 

.^AN  BERNARDINO,  SAN  .BERNAR- 
DINO CO.,  CAL. — Petitions  are  now  be- 
ing circulated  by  students  of  the  high 
school,  asking  that  a  $2.5,000  bond 
issue  be  voted  with  which  to  build  a 
gymnasium,  cafeteria  and  cloisters 
joining  various  buildings  of  the  new 
polytechnic  group  on  E  street  in  this 
city. 

LODI,  SAN  JOAQUIN  CO.,  CAI..— 
The  Woman's  Club  of  Dodi  has  taken 
an  option  on  the  lot  at  the  corner  of 
Pine  street  and  Lee  avenue  and  will 
erect  a  new  club  house  on  the  site. 

A  building  committee  has  been  ap- 
pointed and  it  is  expected  that  a  new 
building  will  go  under  way  immedi- 
ately. The  proposed  building  will  be 
of  frame  construction  and  will  contain 
a  large  assembly  hall,  several  locker 
rooms  and  a  large  stage.  No  archi- 
tect has  been  mentioned  to  design  the 
new    building. 

LOS  ANGELES,  CAL.— The  Board  of 
Supervisors  have  accepted  the  pro- 
posal of  James  W.  Dolan  for  the  pur- 
chase of  bonds  of  the  Los  Angeles  City 
School    District. 

WOODLAND,  YOLO  CO.,  CAL.— In  a 
report  rendered  by  the  Yolo  County 
Grand  Jury  recently,  the  following 
recommendation  was  made:  "We  rec- 
ommend that  the  Supervisors  immedi- 
ately take  action  looking  to  the  con- 
struction of  a  new  court  house  build- 
ing by  direct  tax,  expending  therefor 
a   sum  not   to  exceed  $250,000. 

MODESTO,  STANISLAUS  CO.,  CAL. 
An  oi'dinance  calling  a  special  elec- 
tion to  be  held  March  24th  for  the 
purpose  of  submitting  to  the  qualified 
electors  the  proposition  of  vacating 
and  abandoning  a  portion  of  J  street, 
and  also  the  proposition  of  permitting 
the  erection  of  a  new  depot  building 
thereon.  Further  information  in  re- 
gard to  the  ordinance  may  be  had 
from  W.  O.  Thompson,  who  is  the  City 
Clerk   at    Modesto. 

TACOMA,  WASH.— The  State  bid  in 
the  $43,000  worth  of  s.chool  bonds  of 
the  Eatonville  School  District,  No.  73, 
bids  for  which  were  opened  by  County 
Treasurer  Carr,  has  been  accepted. 
The    bonds   are   payabe   after   one   year. 

The  proceeds  of  the  sale  will  be 
used  in  the  construction  of  a  ne\y  high 
school  building  for  the  Eatonville 
School   District. 


SUILDINO  AND  ENGlNEERlMC  NEWS 

SAN  FIORNANDO,  LOS  ANGELES 
CO.,  CAL. — Architects  Tuttle  &  Angel 
of  Los  Angeles  have  been  awarded  the 
architectural  work  of  the  new  Pa- 
coima  grammar  school  building  to  be 
erected  from  the  $15,000  bond  issue 
recently   voted. 

Architect  Dennis  &  Hewitt,  Fay 
BIdg.,  Los  Angeles,  have  been  awarded 
the  architectural  work  on  the  new 
Chatsworth  Park  School  to  be  erected 
from  the  $34,000  school  bonds  recently 
voted. 

AUSTIN,  TEXAS. — The  State  Board 
of  Education  has  passed  an  order  for 
investment  of  $22,000  of  the  Univer- 
sity permanent  fund  in  the  common 
school  district  bonds,  and  the  Board 
will  borrow  that  amount  and  invest 
it  in  bearing  bonds  issued  by  schools 
for    the    purpose   of   erecting   schools. 

-MARION  SCHOOL  DISTRICT,  LOS 
ANGELES  CO.,  CAL. — An  election  will 
be  held  in  the  Marion  School  District 
on  March  15th  for  the  purpose  of  vot- 
ing on  the  question  of  issuing  and 
selling  bonds  of  $55,000,  bearing  in- 
terest   at    6    per    cent. 

The  proceeds  of  the  sale  will  be 
used  in  the  construction  of  a  new 
school  building  for  the  district.  C.  F. 
Hale  and   R.    B.  Smith   are   trustees. 

CALEXICO,  IMPERIAL  CO.,  CAL.— 
The  Niland  School  District  has  called 
an  election  to  decide  on  the  issuing  of 
bonds  of  $15,000.  The  funds  will  be 
used  in  the  consthuction  of  a  new 
school  building.  March  15th  is  the 
date   set   for   the   election. 

BARSTOW,  SAN  BERNARDINO  CO., 
CAL. — -A  petition  is  being  circulated 
by  those  interested  for  the  formation 
of  a  union  high  school  district,  which 
will  include  several  districts  through- 
out  San    Bernardino    Cvjunty. 

As  soon  as  the  petition  has  received 
sufTicient  signatures  an  election  will 
be  called  to  vote  bonds  of  $17,000  to 
erect  a  new  and  modern  school  build- 
ing. 

BONNERS  FERRY,  IDAHO.  —  The 
school  board  has  decided  to  call  a 
special  election  on  March  6th  for  the 
voting  of  bonds  in  the  sum  of  $45,000 
for  the  construction  of  a  new  school 
building  which  will  be  erected  on  the 
Richardson    site. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL. — After  consultation  of 
the  Board  of  Supervisors  and  the 
County  Highway  Commission,  it  is  ex- 
pected that  the  Board  will  pass  a  res- 
olution calling  for  a  good  roads  bond 
election  which,  it  is  thought,  will  in- 
clude bonds  for  county  hospital  and 
county  bridges.  The  amount  asked 
will    be    $1,540,000. 

DOUGLAS,  ARIZ.  —  The  Douglas 
School  Trustees  have  recently  been 
considering  the  matter  of  starting 
construction  of  two  new  school  build- 
ings for  which  a  $90,000  bond  issue 
vvas   voted. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
The  matter  of  calling  a  special  bond 
election  to  issue  $40,000  or  less  to  pro- 
vide ways  and  means  to  dredge  the 
San  Rafael  canal  has  been  discussed 
by  Mayor  Kinsella  and  several  mem- 
bers  of   the   City   Council. 

GALT  SCHOOL  DISTRICT,  SACRA- 
.VIENTO  CO.,  CAL. — An  election  will  be 
held  in  the  Gait  School  District  on 
Apiil  10th  at  which  time  the  question 
of  issuing  and  selling  bonds  in  the 
sum  of  $17,000  will  be  voted  for  the 
purpose  of  raising  money   for  purchas- 


ing; .school  lots  and  building  a  school. 
TAFT,  KERN  CO.,  CAL.— Residents 
of  the  Colney  School  District  of  Taft 
have  petitioned  the  County  Superin- 
tendent of  Schools  for  the  formation 
of  a  union  high  school  district.  It  is 
proposed  to  unite  several  of  the  pres- 
ent school  districts  in  this  vicinity 
and    erect   a   modern    school    building. 

Residents  of  the  Wasco  School  Dis- 
trict of  Kern  County  have  also  pre- 
sented a  similar  petition  to  the  Su- 
perintendent with  the  intention  of 
having  a   modern   school   erected. 

.SANTA  BARBARA,  SANTA  BARBA- 
R.\,  CO.,  CAL. — The  proposed  bond  is- 
sue, upon  which  the  county  is  soon  to 
vote,  will  aggregate  $1,450,000.  It  will 
provide  for  a  system  of  permanent 
roads  throughout  the  county,  a  paved 
highway  through  the  Cuyama  to  con- 
nect with  San  Joaquin  Valley  at  Mari- 
copa, and  with  the  State  Highway 
near  Santa  Maria,  and  the  bridges  on 
the  State  Highway  on  which  work  has 
already    been    begun. 

The  County  Highway  Commission- 
ers, who  are  gathering  the  necessary 
data  for  the  road  system,  have  made 
their  final  report  to  the  Supervisors. 
Two  weeks  ago  the  report  was  com- 
pleted, but  it  omitted  the  Cuyama 
highway,  which  Santa  Maria  demands, 
so  the  engineers  had  to  go  all  over 
the  ground  again  to  make  the  neces- 
sary modifications  to  include  that 
thoroughfare. 

County         Highway  Commissioner 

George  M.  Williamson  states  that  the. 
report  includes  $330,000  for  bridges; 
and  $350,000  to  build  a  new  grade  over 
the  .San  Marcos  Pass,  with  macadam 
on  the  north  side  and  oil  surface  for 
the  balance  of  the  grade.  For  the 
Cuyama  road  the  commissioners  have 
allotted  $90,000.  There  are  also  roads 
for    the    Lompoc    section. 

The  report  also  includes  $100,000  for 
a  county  hospital  and  between  $15,000 
and    $20,000    for    a   detention   home. 

RIVERDALE,  FRESNO  CO.,  CAL. — 
The  Board  of  School  Trustees  will 
.«oon  set  a  date  for  an  election  to  vote 
bonds  of  $20,000  for  the  erection  of  a 
school    building   for    the   district. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL. — Following  the  sale 
of  $500,000  worth  of  the  $1,750,000  bond 
issue  for  the  improvement  of  county 
highways,  the  San  Bernardino  County 
Highway  Commission  has  announced 
its  selection  of  the  roads  which  are  to 
be  improved  first.  This  list,  which  in- 
cludes 30.95  miles  of  highway,  has 
be;n  approved  by  the  Board  of  Super- 
visors and  construction  work  will  be 
started  as  soon  as  possible. 

One-half  of  the  roads  will  be  con- 
structed by  contract  and  the  other  by 
day  labor  to  furnish  a  comparison  of 
the  cost  of  the  work  under  the  two 
s>  stems.  The  roads  will  be  paved  with 
concrete,  16  feet  wide,  with  two-foot 
shoulders  on  each  side,  making  a 
twenty-foot  roadway.  The  highways 
to  be  improved  at  once  are  as  follows: 

Hase  Line  from  San  Bernardino  east 
city  limits  east  to  Palm  avenue,  High- 
land,   four   miles. 

Colton  avenue  from  Waterman  ave- 
nue, San  Bernardino,  east  to  Redlands 
city  limits,  distance  foui-  and  a  half 
miles. 

Colton  avenue,  from  San  Bernardino 
south  city  limits  southwest,  via  Ur- 
hita,  to  Colton  city  limits,  one  and 
70-100    miles. 
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Colton  avenue,  from  Colton  south 
city  limits  to  the  Riverside  County- 
line,   two  and  70-100  miles. 

Colton  avenue,  from  Colton  west 
city  limits  to  Cedar  avenue,  Blooming- 
ton,    three   and   a   half   miles. 

San  Bernardino  avenue,  through  city 
of  Rialto,  connecting  the  State  High- 
way, one  and  a  half  miles. 

Archibald  avenue,  Cucamonga,  from 
Base  I.,ine  to  Colton  avenue,  three  and 
a  half  miles. 

Tenth  street.  Upland,  from  Euclid 
avenue  to  the  Los  Angeles  County 
line,    three  miles. 

Euclid  avenue,  from  Ontario  south 
limits    south,    three    miles. 

Central  avenue,  from  the  State 
Highway. 

Holt  avenue,  south  to  the  north  lim- 
its  of  Chino,   two  and   30-100   miles. 

Silo  avenue,  from  Chino  city  limits, 
east  to  the  west  line  of  Euclid  avenue, 
one  and   25-100  miles.- 

HUNTINGTON  BEACH,  ORANGE 
CO.,  CAL. — At  a  school  bond  election 
held  last  week  bonds  carried  with  292 
in  favor  and  73  against  the  issue.  As 
soon  as  bonds  are  sold  an  architect 
will  be  selected  to  design  plans  for 
the    new    structure. 

I.OS  ANGELES,  CAL.— The  Board  of 
Supervisors  has  rejected  the  proposal 
of  the  N.  W.  Halsey  Co.  for  the  pur- 
chase of  bonds  of  the  Pomona  City 
School    District. 

SHERIDAN,  ORE — An  ordinance  has 
been  passed  providing  for  an  election 
to  be  held  on  March  8th,  for  the  voting 
of  bond.^J  in  the  sum  of  $6,000  with 
which  to  build  a  new  city  hall.  Fur- 
ther information  may  be  had  from  S. 
E.   Dilley,   Maypr  of  Sheridan. 

FLORENCE,  ARIZ.  —  At  a  joint 
meeting  held  by  the  Florence,  Casa 
Grande  and  Ray  School  Districts, 
which  wass  celled  for  the  purpose  of 
discussing  a  county  union  high  school, 
a  committee  was  appointed  to  circu- 
late petitions  for  a  new  district  high 
school    building.. 


BATH    HOUSES. 


Contracts  Awarded. 

SAN  RAFAEL,  MARIN  CO.,  CAL. — 
Bath  house  filtering  plant,  $850.  Ar- 
chitect, Thomas  O'Connor,  San  Rafael. 
Owners,  City  of  San  Rafael.  Contrac- 
tor, Joseph  A.  Kappermann,  San  Ra- 
fael. Contract  price,  $850.  The  only 
other  bid  submitted  was  by  Dennis 
O'Mara    at    $1,01)0. 


BKIDOK.S,  DA-MS  A>D  HARBOR 
»ORK. 

Contracts  Awarded. 

OROVILT.r:,  BUTTE  CO..  CAL.— Cul- 
verts and  bulkhead,  earth  and  con- 
crete. Cost  not  stated.  Engineer, 
County  Surveyor,  Oroville.  Owners 
Butte  County.  Contractors,  Chico  Con- 
struction Co.,  Chico.  Contract  price 
not    stated. 


CHURCHES. 


SEBASTOPOL.  SONOMA  CO.,  CAL.— 
Church,  1  story  and  base,  frame.  Cost 
not  stated.  Architect,  W.  .1.  Wythe, 
Central  Bank  BIdg.,  Oakland.  Owner, 
First  .Methodi.sl  Church  of  Sebastopol. 
The  building  has  been  designed  in  the 
Spanish  style  with  the  exterior  cov- 
ered with  cement  plaster  on  metal 
lath  and  a  clay    tile  roof.   Inteiior  will 


be  lini.'^hed  in  pine  and  redwood  with 
some  ornamental  plaster.  There  will 
be  Sunday  school  rooms  besides  a 
large  main  auditorium  and  pastor's 
study.  Plans  are  complete  and  figures 
are    being    taken. 


GARAGES 

SAN  FUANCISCO — Garage  addition, 
1  story.  Class  A  construction,  $25,000. 
Architects,  O'Brien  Bros.,  Clunie  Bldg., 
S.  F.  Owners,  Dolson  &  Anderson. 
The  present  one-story  building  at  the 
northwest  corner  of  Bush  and  Taylor 
.slieets  will  be  added  to  by  the  con- 
struction of  another  story.  There  will 
be  a  steel  frame  and  steel  roof  trusses. 
Interior  of  the  new  portion  will  be 
arranged  for  storage  space.  Interiore 
linish  will  be  of  pine  throughout. 
Metal  window  sash  and  frames  are 
specified.  Special  gasoline  storage 
tanks  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  fig- 
uies  will  be  called  by  the  end  of  this 
week. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Garage,  1  story  and  base,  brick, 
$5,000.  Architect,  J.  B.  Ogborn,  611 
Macdonald  avenue,  Richmond.  Own- 
ers, Oschenreiter  &  Noble.  The  build- 
ing will  be  erected  at  the  corner  of 
Seventh  and  Barrett  streets,  covering 
and  area  of  50  by  112%  feet.  A  ce- 
ment floor  will  be  used.  Interior  will 
be  finished  in  pine  throughout.  Special 
gasoline  storage  tanks  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  now  being  prepared  and  figures 
will  be  called  for  within  a  week  or 
ten   days. 


FACTORIES    AND    WAREHOUSES. 


SAN  FRANCISCO — Warehouse,  4  story 
and  base,  mill  construction.  Cost  not 
stated.  Architect,  Leo  J.  Devin,  Pa- 
cific Bldg.,  S.  F.  Owner,  John  Rapp, 
leased  to  Dunham,  Carrigan  &  Hay- 
den.  The  building  will  be  erected  at 
the  corner  of  Kansas  and  Division 
streets,  covering  an  area  of  200  by 
269  feet.  The  main  portion  of  the 
structure  will  be  used  for  a  warehouse 
while  the  front  portion  will  contain 
offices  of  the  company  and  display 
rooms.  A  large  shipping  room  is  also 
provided  for  in  the  plans.  Construc- 
tion will  be  of  the  heavy  mill  type.  In- 
terior will  be  finished  in  pine  through- 
out. There  will  be  steam  heat,  three 
elevators,  an  automatic  sprinkler  sys- 
tem, fireproof  vaults  and  an  oil  burn- 
ing system.  Exterior  of  the  building 
will  be  faced  with  brick.  Plans  are 
complete    and    figures    are    being    taken. 

Contracts    Awarded. 

.  PORTLAND,  ORE. — Factory,  5  story 
and  base,  brick  and  concrete.  Cost 
not  stated.  Architects,  McNaughton  & 
Raymond,  Title  and  Trust  Bldg.,  Port- 
land. Owners,  Blake-McFall  Co.  Con- 
tractor, John  Almeler,  293  East  21st 
street,  Portland.  Contract  price  not 
stated. 


FIRE  HOUSES  AND  JAILS. 

SAN  FUANCISCO— Fire  house,  2 
story  and  base.  Class  C  Cconstruc- 
tlon,  $35,000.  Architects.  Ward  & 
Blohme,  Alaska  Commercial  Bldg.,  S. 
l'\  Owners,  City  and  County  of  San 
Francisco.     The   building  will  be  erect- 


ed in  the  .Mission  District  and  has  been"; 
designed   to  contain   four  pieces  of  ap- 
paratus.    Upper   floor  will   be  arranged 
for    living    quarters    for    the    men.      In-i 
terior  will   be  finished   in  pine  through-*: 
out.     Special   electric  work   will   be   in-j 
stalled.      A    cement    floor    will    be    used  < 
on    the    first    floor.      Plans    provide    for] 
steam    heat    and    a    hot    water    system.' 
Special    plumbing    will      be      installed.' 
Exterior  of   the   building  will   be   faced' 
with   pressed   brick   trimmed   with  terra] 
cotta.      Plans   are   now   being  prepared,  i 
SAN      FRANCISCO— Fire      house.      2J 
story    and    base.      Class    C    Cconstruc- ' 
tion.       $40,000.      Architects,      Ward      &i 
Blohme,    Alaska    Commercial    Bldg.,    S. 
F.      Owners,    City    and    County    of    San  j 
Francisco.     The   building  will   be  erect- 
ed   on    Powell    street    and    will    contain, 
six    pieces    of    apparatus    on    the    flrsf! 
floor   while    the   second    floor   will    con-< 
tain  quarters  for,uhe  men  and  a  special , 
room   for   the  electrician.     Interior   fin- 
ish   will    be    of    pine    and      hardwood. 
There    will    be    steam    heat    and    a    hot" 
water    sy.>-tem.      Special    electric    work, 
will    be    installed.       Exterior      of      the 
building    will    be    faced    wit    hpressed 
brick    trimmed   with   terra  cotta.   Plans, 
are    now    being   prepared. 


FLATS. 

SAN      FRANCISCO— Flats,      2      story 
and     base,     frame,       $5,000.       Architect, 
none.      Owner,    J.    J.    Johnson,    488    9th: 
avenue,    S.    F.      The    building    will    be  I 
erected    on    the   east   side    of    17th    ave-  i 
nue    south    of   Lake,    and   has    been   de- 
signed   to  contain   two   modern   flats   of' 
five   and    six    rooms.      Interiors    will    be  | 
finished  in  pine,  redwood  and  elm  pan-  • 
els.      Hardwood    floors   will    be    used    in' 
the    living    and    dining    rooms      There! 
will    be    open    fire    places    and    tile    or  i 
brick   mantels.      Bath    rooms   will   have  I 
tile    wainscot    and    composition    floors,  j 
An  automatic  water  heater  will  be  in-  ] 
stalled.      Exterior   of   the   building   will 
be    covered    with    cement      plaster      on . 
metal    lath.      Plans    are    complete    and 
in  the  hands  of  the  owner  who  will  do  I 
the    work    by    Day    Labor.       Materials 
are    now    being    purchased.  ' 

SAN  FRANCISCO — Flats,  2  story  and  ^ 
base,  frame,  $3,000.  Architect,  none.! 
Owner,  A.  M.  Sylvia.  371  30th  avenue,  j 
S.  F.  The  building  will  be  erected  on  j 
the  west  side  of  25th  avenue  north  of' 
Clement  and  has  been  designed  to  con- 
tain two  modern  flats  of  five  and  six  i 
I  ooms.  Interiors  will  be  finished  in  i 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms.  ; 
An  open  fire  place  and  tile  mantel  will' 
be  used  in  each  living  room.  Exte-  j 
rior  of  the  building  will  be  covered] 
with  cement  plaster  on  metal  lath.  ■ 
Plans  are  complete  and  in  the  handa  j 
of  the  owner  who  will  do  the  work  by  J 
Day  Labor.  ] 
♦ 

GOVERNMENT  WORK  &  SUPPLIES. 


San    Franriaro    Circular    No.    137. 

The   following  bids  were   received   by 
the     depot    quartermaster,    San     Fran-  j 
Cisco,    Cal.,    under    office    circular    No.  j 
137:  J 

Bid   1.     Whittier-Coburn  Co.,  Howardt 
!ind    Beale   streets.    San    Francisco.    Cal. I 

2.  W.    P.    Fuller    &   Co..    Mission   and? 
Beale    streets,    San    Francisco,    Cal. 

3.  H.    S.    Crocker    Co.,    565    Market 
street,  San  Francisco,  Cal. 


Wedneeday,      March      3,      1915. 

4.  Fisher-Thornsen      Co.,      Portland, 
Ore. 

5.  Berry    Bros.,    666    Howard    street, 
San  FYancisco,    Cal. 

6.  R.    C.    Ryland,  321  Chronicle   Build- 
ing-, San  Francisco,  Cal. 

7.  B.    J.    .John.son    goap   Co.,    Milwau- 
kee,   Wis. 

S.      Marshall-Newell    Supply    Co.,    142 
Steuart    street,    San    Francisco,    Cal. 

9.  Bennett   Bros.,   514   Market  street, 
San    Francisco,    Cal. 

10.  Armour      &      Co.,    1050      Battery 
street,   San   Francisco    Cal. 

11.  .John  Rothschild  &  Co.,  Market 
and    Spear   streets,    San   Francisco,  Cal. 

12.  U.  S.  Rubber  Co.  of  California, 
50   Fremont  street,   San   Francisco,   Cal. 

13.  J.  &  R.  Wilson.  117  Steuart 
street,   San   Francisco,    Cal. 

14.  Baker  &  Hamilton,  4th  and 
Brannan   streets,   San    Francisco,   Cal. 

15.  The  White  Co.  1460  Market 
street,    San   Francisco,    Cal. 

16.  C.  J.  Hendry  Co.,  46  Clay  street, 
San   Francisco,   Cal. 

17.  Yates  &  Co.,  762  Folsom  street, 
San    Francisco,   Cal. 

18.  The  Sherwin-Williams  Co.,  454 
2nd  street,  San  Francisco,   Cal. 

19.  Blackaller  &  Ewers,  Sansome 
and  Vallejo  streets,  San  Francisco,  Cal. 

20.  California  Ink  Co.,  33  Clemen- 
tina  street,   San    Francisco,   Cal. 

21.  W.  E.  Mushet  &  Co..  518  Mission 
street,   San   Francisco,   Cal. 

22.  Ames-Harris-Neville  Co.,  100 
Potrero  avenue,  San  Francisco,   Cal. 

23.  Marshall-Wehs  Hardware  Co., 
Portland,   Ore. 

24.  Holbrook,  Merrill  &  Stetson,  6th 
and  Bluxome  streets,  San  Francisco, 
Cal. 

25.  Sun  Tent  and  Awning  Co.,  54 
Washington  street,  San  Francisco,  Cal. 

26.  Universal  Trading-  Co.,  171 
Broadway,    New   York   City. 

27.  Dunham,  Carrigan  &  Hayden 
Co.,  140  Kansas  street,  San  Francisco, 
Cal. 

28.  Marine  Electric  Co.,  350  How- 
ard  street,   San   Francisco,   Cal. 

29.  California  Paint  Co.,  12th  and 
Pine  streets,  Oakland,   Cal. 

30.  Dolliver  &  Bros.,  619  Mission 
street,    San    Francisco,    Cal. 

31.  C.  Roman  Co.,  173  Jessie  street, 
San    Francisco,    Cal. 

32.  Herbert  F.  Dugan.  1170  Sutter 
street,    San    Francisco,    Cal. 

33.  Saul  Magner,  419  .Jackson  street, 
San    Francisco,    Cal. 

3-4.     Patton   Paint   Co..   Newark,   N.   .T. 

35.  Schwabacher  -  Frey  Stationery 
Co.,  611  Market  street,  San  Francisco, 
Cal. 

36.  Plant  Rubber  and  Supply  Co., 
32   Beale  street,   San   Francisco,   Cal. 

37.  Vulcan  Iron  Works,  604  Mission 
street,   San   Francisco,   Cal. 

38.  Pacific  Hardware  and  Steel  Co., 
7th  and  Townsend  streets,  San  Fran- 
cisco.,   Cal. 

39.  California  Compounding  Co., 
San  Jose,  Cal. 

40.  The  George  Lawrence  Co.,  Port- 
land,   Ore. 

41.  Paine-Bailey  Co.,  410  Market 
street,   San   Francisco,   Cal. 

42.  Pacific  States  Electric  Co.,  575 
Mission   street,   San    Francisco,    Cal. 

13.  Western  Electric  Co.,  680  Fol- 
som  street,    San   Francisco,    Cal. 

44.  California  Furniture  Co.,  644 
Broadway,   Los  Angeles,   Cal. 

45.  Bass-Hueter  Paint  Co.,  816  Mis- 
sion street,   San   Francisco,   Cal. 
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16.  Condon.site  Co.  of  America,  Glen- 
ridge,    N.    J. 

47.  John  Clark  Saddlery  Co.,  Port- 
land, Ore. 

4  8.  National  Lead  Co.  of  America, 
SIO  Merchants'  Exchange  Building, 
San    Francisco,    Cal. 

49.  Crane  Co.,  2nd  and  Brannan 
streets,    San    Francisco,    Cal. 

50.  Los  Angeles  Soap  Co.,  250  Front 
street,    San   Francisco,    Cal. 

51.  Harbison  &  Gathright.  Louis- 
ville.   Ky. 

Item  1.  5,934  lbs  soap,  laundry, 
chipped — Bid  7,  7.42c  lb;  10.  oVic;  11, 
4.78c;    26,    7.47c;   32,    6c;    50,    5c. 

2.  288  sticks  soldering,  Allen's — Bid 
26,  12.37c  stick;  27,  28,  42,  and  43,  10c 
lb:    1    day    delivery. 

3.  2,600   lbs    tin,    pig— No   bids. 

4.  30  tubes,  boiler— Bid  27,  ?4.35  ea; 
'3S,    $4.15;    49,    |3.69. 

5.  80    lbs   acid,   nitric — Bid   32,    25c    lb. 

6.  800  lbs  compound,  hectograph — 
Bid  3,  29c  lb;  20,  27%c;  26,  34.7c;  35, 
27»^c. 

7.  500  keys,  blank,  assorted — Bid  9, 
$14.85    lot;    14,    |23.75;    26,    $16.97. 

8.  15,000  yds  burlap,  40-in  wide — Bid 
6,H$4.70  per  100  yds;  19,  5.125c  yd;  22. 
5  l-8c;    25.    4.69c;    26.    5.69c;    44.    S^^c. 

9.  18  glasses,  gague,  "Klinger" — Bid 
21.    $3.15    ea;    36,    $3.90. 

10.  24  hafts,  awl — Bid  26,  $4.19  doz; 
40,  $4;   47,   $4.50;   51,  33  l-3c  ea. 

11.  6  lamps,  bicycle — Bid  14,  $1.25 
ea:    38,    $1. 

12.  400  lbs  litharge,  dry- Bid  1,  14c 
lb;   2,   8c;   17,   7  2-5c;   26,   10.7c;   45,   8c. 

13.  15  measures,  liquid,  4-qt — Bid 
24,    $1.04ea;    26,    $1.07;    27,    91c. 

14.  18  do,  2-qt — Bid  24,  75c  ea;  26, 
S7c:     27,    61c. 

15.  500    gals     paint, 
tum — Bid    1,    30c   gal; 
75c:    17,   Ol^/^c;    18,   48c; 
31,    35c:    33,    32c;    34, 
55c. 

16.  2,000  lbs  paint, 
kegs — Bid  1,  7.49c  lb; 
26,    S.97c;    45,    7.5c;    48, 

17.3,000  lbs  do, 
7.49c  lb;  2,  8.45c; 
45,    7.5c;    48,    7.52c. 

18.  400  gals  paint,  smokestack,  buff 
—Bid  1,  $1.11  gal;  4,  $1.40;  13.  $1.50;  17, 
$1.39;  18,  $1.65;  26,  $1.09;  29,  $1.30;  31, 
$1.25;    33,   97c;   45,   98c. 

19.  200  gals  do,  red — Bid  1,  $1.11  and 
$1.45  gal;  4,  $1.40;  13,  $1.59;  17,  $1.58; 
18,  $1.65;  26,  $1.21;  29,  $1,20;  31,  $1;  33, 
$1.02;    45,    88c. 

20.  5,000  lbs  paint,  white  zinc,  100- 
Ib  kegs — Bid  1,  8.45c  lb;  2,  8.36c;  17, 
8%c;  18,  8%c;  26.  8.64c;  33,  $7.89  cwt; 
34,    8.1c   lb;    45,    7%c. 

21.  8,000    lbs    do,    50-lb    kegs — Bid    1, 
lb;    2,    8.36c;    17,    8.9c;    18,    9c;    26. 

33.     $8,121/2     cwt;     34.     8.38c;     45. 


black  asphal- 
2.    73c;    4,    33c;    5, 

23,  40c;  29,  48c; 
82c;    39,    60c;    45, 

red    lead,     25-lb 
2,   8.45c;    17,   7.7c; 
7.52c. 
50-lb    kegs — Bid     1, 

17,    7.7c;     26,    8.97c; 


8.90c 
8.84c; 
7%c. 
22 
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ea; 


No.    0— Bid    3, 

20c;     26,     12.4c, 

38,   27c;  41,  32c. 

00 — Bid    8,    19.8c    ea; 

26,     10.4c,     11.4c    and 

22c;    41,    27c. 

1 — Bid    8,    30.6c    ea; 

26,     15.4c,     17.4c    and 

31c:   38,   34c;   41,   39c. 

25.  3   couplings.   Universal,   for   White 
truck — Bid     15,     $1.70ea. 

26.  20     lbs    composition,    Tripoli — Bid 
26,    9c    lb. 

27.  20    lbs    do,    Crocus — Bid    26,    9clb. 

28.  50    lbs    do,    grade    XXXX— Bid    26, 
14.9clb. 


cups,    grease, 
14,     22c;     23, 
13. 9c  and  11.4c;  27,  25c; 
23.    107    do.    No. 
23,     17c; 
21c;    38, 
do,    No. 
23,     30c; 


14,     18c; 
10.2c;    27, 
24.    100 
14,     27 
15.4c: 


u 

29.  30  lbs  do,  grade  XkX— Bid  26, 
14.9c   lb. 

30.  25  lbs  compound,  molding — Bid 
46,    55c   and    68c    lb. 

31.  9  ft  lining,  asbestos  brake,  Vtx. 
31/3  in— Bid  12,  75c  ft;  15,  $1,421/2;,  26, 
S3c;    36,    35c. 

32.  50  ft  do,  14x2'^  in — Bid  12,  45c 
It;   15,  $1,121^;   26,   69c;   36,  27c. 

33.  50  ft  do,  14x3%  in— Bid  12,  75c 
ft;   15,   $1,421/2;   26,  83c;   36,  35c. 

34.  96  pes  lining,  emergency  brake — 
Bid    15,    $144    lot. 

35.  4  pes  rubber,  hard — Bid  26,  $22.- 
90    lot;    36,    $42. 

36.  1  set  sprockets,  drive,  for  White 
truck — Bid   15,   $70.40  lot. 

37.  2  chains,  drive,  for  White  truck 
Bid    15,    $21.75   ea. 

38.  1  set  sprockets,  drive,  do — Bid  15, 
$70.40    set. 

39.  2  chains,  drive,  do — Bid  15,  $21.- 
75    ea. 

40.  5  ozs  wire,  magnet,  german  sil- 
ver— No    bids. 

41  to  48.  12  lbs  wire,  spring  steel — 
No   bids. 

49.  12  stoves.  Shipmate,  No.  2  —  Bid 
24,    $15    ea;    26,    $15.39. 

50.  6  do.  No,  4— Bid  24,  $18  ea;  26, 
$18.69   ea. 

51.  100  lbs  thread,  Barbour's,  4-cord 
—Bid  11,  $1,274  lb;  16,  $1.28;  26.  $1.- 
189;  30,  $1.24;  40,  $1.14;  47,  $1.20-  51 
$1.25. 

52.  125  lbs  do,  5-cord — Bid  11,  $1.- 
274  lb;  16,  $1.28;  26,  $1,189;  30,  $1.24; 
40,    $1.14;    47,    $1.20;    51,    $1.25. 

53.  50  gals  varnish,  black,  1-gal 
cans — Bid  1,  $1.80  gal;  2.  $1.75;  17.  $2.- 
65;  18.  $1.40;  29,  $2;  SZ,  $1.20;  34,  $1.50; 
45,   $1.40. 

54.  100  gals  do,  5-gal  cans — Bid  1, 
$1.70  gal;  2.  $1.70;  17,  $2.60;  18,  $1.25; 
29,    $1.90;    33,    $1.15;    34,    $1.45;    45,    $1.35. 

55.  300  hammers,  nail — Bid  9,  $5.48 
doz;  14,  $5;  23.  $5;  26.  $5.24;  27.  $5.15 
and    $5.45;    38.    $4.94. 

56.  576  hooks,  ceiling — Bid  14,  90c 
gr. 

57.  500  lbs  kalsomine,  white — Bid  1, 
3.82c  lb;  17,  3%c;  23,  4c;  26,  5.73c  and 
5.47c;   29;   4c;   45,    5c. 

58.  650  lbs  paint,  red  oxide  of  iron, 
50-lb  steel  drums — Bid  17,  5%c  lb;  29, 
514c;    31,   6  2-5c;    34,    6.2c;    45,    5c. 

59.  600  lbs  do,  100-lb  steel  drums — 
Bid  17,  6jic  lb;  29,  514c;  31,  6  1-5c;  34, 
6.1c;    45,    5c. 

60.  2,500  lbs  do,  diT,  100-lb  steel 
drums — Bid  17,  4i/4c,  4  2-5c,  and  4%c 
lb;    29,    5c:    45,    4c. 

61.  200  lbs  wax,  floor — Bid  1,  30c  lb; 
2,  25c;  5,  27c;  11  30.48c;  17,  23%c;  18. 
25I/6C;  23,  30c;  26,  28.73c  and  24.4c;  29, 
28c;    34,   23c;    45,   30c. 

62.  1  compressor  and  shaft,  for  Vul- 
can   ice   machine — Bid   37,   $462. 

TardM    and    Dockti. 

Specifications  for  work  under  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, have  been  furnished  to  the 
following  firms  in  addition  to  those 
previously  mentioned  in  these  col- 
umns: 

Cavlte,    Foundations,    March    IS^Specl- 
fication   2133. 

W.    N.    Concannon,  ."^an  Francisco,  Cal. 

The  Foundation   Co.,   New   York  City. 

H.  H.  Peterson,  1328  Broadway,  New 
York    City. 

Henry    Monk,    Pen»acola,    Fla. 

Atlantic  Gulf  &  Pacific  Co.,  Park 
Row    Building,    New    fork    City. 

Carnegie   Steel   Co.,   Philadelphia,   Pa. 
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Pacific  Construction  Co.,  San  Fran- 
cisco,   Gal. 

Universal  Radio  Syndicate,  London, 
S.    W.,    England. 


Fort     Winfleld     »cott,     Cnl.,     Uredsing:. 

The  contract  for  dredging  around 
wharf  at  Fort  Winfield  Scott,  Cal.,  has 
been  awarded  to  the  Pacific  Coast 
Dredging  and  Reclamation  Service  of 
San   Francisco,   Cal.,   at   $1,100. 


I.one    Tree,    ^Vash.,    Jettj-. 

Under  bid."  opened  by  the  U.  S.  en- 
gineer, Seattle,  Wash.,  the  contract 
for  delivering  stone  for  jetty  construc- 
tion at  Lone  Tree,  Wash.,  has  been 
awarded  to  the  Cascade  Contracting 
Co.,  of  Portland.  Ore.,  at  $60,550. 


Fort    Hiiaohuon,    Construction. 

The  contract  for  the  construction  of 
various  buildings  at  Fort  Huachuca, 
Ariz.,  has  been  awarded  to  M.  J.  Parks 
of  Douglas,  Utah,  at  prices  as  follows, 
including  the  use  of  Douglas  plumb- 
ing   fixtures: 

Five  double  sets  captains'  quarters, 
construction,  $36,567.75;  plumbing,  $7,- 
700;   wiring  and    fixtures,   $2,750. 

One  8-set  bachelor  officers'  quarters, 
construction.  $ir..327.90;  plumbing.  $3,- 
400;    wiring    and    fixtures,    $1,160. 

Five  barraclts.  with  asbestos  shingle 
roof,  construction,  $58,970;  plumbing, 
$14,500;  heating.  $1,075;  wiring  and 
fixtures,    $3,000. 

One  lavatory,  with  asbestos  shingle 
roof,  construction,  $1,781;  plumbing, 
$2,550;  heating,  $275;  electric  wiring 
and    fixtures.    $76. 

Seven  stables,  with  galvanized  iron 
roof,  construction,  $28,656.25;  plumb- 
ing.   $80. 

One   hay    shed,    $3,428.50. 

Additions  and  alterations  to  guard 
house,  construction,  $4,025;  plumbing, 
$1,350. 

Remodeling  lavatory  No.  60,  con- 
struction, $1,625;  pfumbing.  $4,740; 
heating  $400;  wiring  and  fixture.^,   $190. 

Grand    total.    $191,630. 


Arrowrock  Dam,  Crest. 

The  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
execute  the  following  contracts  for 
furnishing  movable  crest  for  the 
Arrowrock  dam.  Boise  irrigation  proj- 
ect, Idaho:  Schedule  1,  to  the  Chicago 
Bridge  and  Iron  Works  of  Washington 
Heights,  111.,  contract  price,  $8,743.85; 
.schedules  2  and  5,  to  the  Independent 
Bridge  Co.,  of  Pittsburgh,  Pa.,  con- 
tract price,  $9,583.31;  schedule  4,  West- 
ern Pipe  and  Steel  Co.,  of  Richmond, 
Cal.,  $6,832.43.  All  bids  on  schedule  3 
were  rejected. 


St.    Mary    Ulver,    Bridge. 

The  Secretary  of  tlie  Interior  has 
authorized  the  Reclamation  Service  to 
execute  contract  with  the  Minneapolis 
Bridge  Co.,  of  Minneapolis.  Minn.,  for 
furnishing  and  installing  highway  and 
pipe  bridge  at  St.  Mary  River  crossing, 
St.  Aiary  storage  canal.  Milk  River 
project,  Mont.  The  total  contract 
price    is    $8,823.77. 


I^tterman    Hospital.   Special   Ward. 

Under  tiie  opening  of  .lanumy  IS  for 
the  construction  of  a  ward  for  special 
surgical  cases  and  an  addition  to  the 
nurses'  dormitory  at  the  Letterman 
General  Hospital.  San  Francisco,  no 
award    was    made    for    plumbing,    heat- 


ing, electric  wiring,  fixtures  and  sewer 
connections.  This  portion  of  the  work 
will  be  readvertised  under  a  lO-.iay 
circular  by  the  constructing  quarter- 
master at  Fort  Mason.  The  contract 
for  the  construction  alone  was  award- 
ed as  follows:  L.  H.  Stock,  San  Fran- 
cisco, construction  of  wards,  $9,406; 
less  $295  for  omission  of  cement  plas- 
tering; F.  H.  Garden  &  Co.,  San  Fran- 
cisco, Cal.,  constructing  addition  to 
nurses'  dormitory,  $14,848;  less  for  for 
omission   of   cement    plaster,    $487. 


The  Dalles,  Ore.,  Piaster  Models. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department.  Washington.  D.  C,  for 
furnishing  plaster  models  for  the  U.  S. 
post  office  at  The  Dalles.  Ore.: 

.1.  Brys  &  F.  Bruyninck  Co.,  Wash- 
ington.   D.    C.    $1,080. 

I^ombard  &  Ludwig,  Washington,  D. 
C,    $1,245. 

E.  C.  Bairstow.  Washington.  D.  C, 
$1,295. 

Emil  Jung.  Washington,  D.  C,  $1.- 
$296. 

Seattle,    AVasK.,    Changes. 

The  following  bids  were  received  by 
the  custodian,  U.  S.  post  office,  Seattle. 
Wash.,  recently  for  certain  changes  in 
post  office  screen,  etc.,  at  the  U.  S.  post 
office   at   Seattle,    Wash.: 

Xed  M.  Hall.  Seattle,  Wash.,  $1,850; 
60   day.s. 

Victor  Boutom,  Seattle,  Wash..  $1,- 
725;    30    days. 

Sieg  Johnson,  Seattle,  Wash.,  $1,600; 
90    days. 

A.  Eckloff  &  Co.,  Seattle,  Wash.,  $1,- 
535;    25    days. 

Westlake  Construction  Co.,  4235  Pal- 
atine avenue,  Seattle,  Wash.,  $2,585; 
30    days. 


Minidoka  I'rojeet,  Electrical    Apparatus. 

The  following  bids  werereceived  by 
the  U.  S.  Reclamation  Service  for  elec- 
trical apparatus.  Boersch  Lake  pump- 
ing  plant.   Minidoka   project.    Idaho: 

Item  1,  2  100-H.  P.  vertical  induction 
motors;    2,    3    75-K.    V.   A.    transformers; 

3,  switchboard  apparatus;  4,  1,  2-K.  V. 
A.  transformer;  5,  1  33.000-volt  electro- 
lytic   arrester. 

Allis-Chalmers  Mfg.  Co.,  Milwaukee, 
Wis.,  item  1,  f.  o.  b..  $1,870,  delivered 
$2,141.15;  2,  $1,575  and  $1,790.33;  3,  $2,- 
585  and  $2,708.74;  4,  $26.50  and  $29,77; 
5,  $671  and  $740.94;  time,  items  1,  2, 
and  4,  February  10;  3,  March  1;  5, 
February   25;   deliveries,   items   1,   2,  and 

4,  East  Xorw^ood,  Ohio;  3  and  5,  West 
Allis,  Wis.;  3-A  and  5-A,  Milwaukee; 
total  for  all  items  f.  o.  b.,  113,165;  total 
delivered,    $14,062.06. 

General  Electric  Co.,  Schenectady,  N. 
Y.,  item  1,  f.  o.  b.,  $1,93>,  delivered, 
$2,120.80;  2,  $1,548  and  $1,7^5.60;  3,  $1,- 
625  and  $1,734.68;  4,  $39  and  $42,96;  5, 
$711  and  $829.80;  time,  item  1,  30  to  60 
days:  2.  3,  and  5,  25  to  40  days,  4,  30 
days;  deliveries,  items  1  and  3,  Sche- 
nectady, N.  Y. ;  items  2,  4  and  5,  Pitts- 
field,    Mass.  t 

Westinghouse  Electric  and  Mfg.  Co., 
East  Pittsburgh,  Pa.,  item  1,  f.  o.  .b., 
$2,070,  delivered  $2,222.79;  2,  $1,620  and 
$1,SS6.96;  3,  $2,100  and  $2,223.93;  4. 
$29.16  and  $32.27;  5,  $522  and  $602.59; 
time,  item  1,  20  to  65  days;  2,  20  to  50 
days,  3,  20  to  65  days;  4,  March  15;  5, 
25  to  50  days;  all  deliveries  at  East 
Pittsburgh;    lump    sum,    items    1    to    5, 


inclusive,  $6,000;  1-A  to  5-A,  $5,700; 
;5-A.   $1,900;    in   50   days. 

Pittsburgh  Transformer  Co.,  Pitts- 
burgh. Pa.,  item  2,  $924  and  $1,090.22, 
also  $1,029  and  $1,230;  4,  $22.37  and 
$21. S7;  deliveries  f.  o.  b.  Pittsburgh  in 
15  to  45  days  or  15  to  60  days. 

-Maloney  Electric  Co.,  St.  Louis,  Mo., 
item  2,  $1,485  or  $1,610.24;  4,  $31.85, 
$34.38,  $25.15  or  $27.68;  f.  o.  b.  point. 
St.    Ixjuis.   Mo. 


Santa     Barbara,    Cat.,    Vault    Shelving. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for  In- 
stalling metal  vault  shelving  in  the  U. 
S.   post  office  at  Santa  Barbara,  Cal.: 

The  H.  H.  Shultz  Co..  Gowanda,  N. 
Y.,    $146. 

liernstein  Mfg.  Co.,  Philadelphia,  Pa., 
$150. 

The  Armor  Clad  Mfg.  Co.,  Canton, 
Ohio,    $164. 

The  Keyless  Lock  Co.,  Indianapolis, 
Ind.,    $173. 

The  Canton  Art  Metal  Co.,  Canton, 
Ohio,   $177. 

The  Van  Dorn  Iron  Works  Co.. 
Cleveland.    Ohio,    $180. 

The  Berger  Mfg.  Co.,  Canton,  Ohio, 
$191. 

The  Steel  Fixture  Mfg.  Co.,  Topeka. 
Kans.,    $215. 

Crown  Metal  Construction  Co., 
Jamestown,    X.    Y..    $225. 

The  General  Fireprooflng  Co., 
ashington,   D.  C,   $235.51. 

Watson  Mfg.  Co.,  Jamestown,  N.  Y., 
$238. 

Art  Metal  Construction  Co.,  James- 
town.  N.    Y.,    $244.60. 


Seattle,    AVash.,    Repairs. 

The  contract  for  repairs  and  changes 
in  post  office  screen,  etc.,  at  the  U.  S. 
post  office  at  Seattle.  Wash.,  has  been 
awarded    to    Eckloff    &    Co.    at    $1,535. 

HONOLULU,  HAWAII.  —  Word  has 
been  received  in  this  <;ity  from  the 
War  Department  at  Washington,  D. 
C,  to  the  effect  that  all  construction 
work  at  the  new  army  post  at  Fort 
Kainehameha.  near  Honolulu,  will  be 
done  by  Day  Labor.  An  appropriation 
of  $120,000  is  available.  The  work  in- 
cludes some  twenty-six  buildings,  all 
of  frame  construction.  Lieut.  Col.  B. 
Frank  Cheatham  is  the  department 
quartermaster    in    charge    of   the   work. 

Contracts  Awarded. 

FORT  HUACHUCA,  ARIZ — Barracks, 
etc.  frame  construction.  $191,630.  Ar- 
chitect, Constructing  Quartermaster, 
Fort  Huachuca.  Owners,  United  States 
Government.  Contractor.  J.  M.  Sparks, 
Douglas.  Ariz.  Contract  price.  $191.- 
630. 


HOSPITALS 


SAN  FRANCISCO  —  Pathological 
ward  and  garage.  2  story  and  base. 
Class  A  construction.  $80,000.  Archi- 
tect, August  Headman,  New  Call  Bldg., 
associated  with  P.  Righetti.  Phelan 
Hldg..  S.  F.  Owners.  City  and  County 
of  San  Francisco.  Revised  plans  are 
complete  and  now  out  for  figures.  Th«i 
building  will  be  erected  on  Potrero 
avenue  between  21st  and  23rd  streets. 
The  main  portion  of  the  second  floor 
will  be  left  unfinished.  There  will  be 
a  complete  steel  frame,  brick  wall* 
and  hollow  tile  interior  partitions. 
Steam  heat  will  be  supplied   from   the 
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central  power  plant.  Exterior  of  the 
building  will  be  laced  with  pressed 
brTck  trimmed  with  terra  cotta.  Bids 
are  being-  taken  by  the  Board  of  Pub- 
lic Woik.s  and  will  be  opened  on  March 
10th.  An  official  propcsal  appears  in 
anothei-   column   of   thi.s    i.s.sue. 


HOTEL  Sw 

SAN  FRANCISCO— Hotel.  4  story 
and  base,  brick  and  steel,  $30,000.  Ar- 
chitect, D.  J.  Patterson,  Mechanics' 
Institute  Bldg-.,  S.  P.  Owner,  Louis 
Gassner.  The  building-  will  be  erected 
at  the  northeast  corner  of  Stockton 
and  Sacramento  streevs,  covering  an 
area  of  59  by  87  feet,  and  has  been  de- 
sig-ned  to  contain  a  total  of  70  rooms 
and  a  number  of  public  and  private 
baths.  Interior  Tinish  will  be  of  pine 
and  elm.  There  will  be  steam  heat, 
an  automatic  elevator  and  a  hot  water 
system.  Bath  rooms  will  be  finished 
in  tile  with  composition  floors.  Mar- 
ble wainscot  will  be  used  in  the  en- 
trance and  lobby.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  teri-a  cotta.  Plans  are  now 
being    prepared. 

SAN  FRANCISCO— Hotel,  3  story 
and  base,  frame,  $20,000.  Architect, 
Charles  C.  Frye,  20  Montgomery  street, 
S.  F.  Leased  to  Mr.  Mltsu.  The  build- 
ing will  be  erected  south  of  Market 
street,  and  has  been  designed  for  a 
Japanest  rooming  house.  There  will 
be  fifty  rooms,  a  store,  office  and  bar- 
ber shop.  Interior  finish  will  be  of 
pine  and  redwood.  Plans  provide  for 
a  hot  water  system.  Twelve  bath 
rooms  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    out   for    figures. 

OAKLAND,  CAL.— Hotel,  3  story 
and  base,  frame,  $15,000.  Architect,  A. 
W.  Smith,  1010  Broadway,  Oakland. 
Owner,  Edward  Olsen.  The  building 
will  be  erected  on  the  south  .side  of 
Sth  street  east  of  Jefferson,  and  will 
contain  44  guest  rooms  and  a  number 
of  public  baths.  Interior  finish  will 
be  of  pine  and  redwood.  There  will 
be  a  central  heating  system  and  hot 
water  supply.  Tile  wainscot  and  com- 
position floors  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  rustic.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

LONG  BEACH,  LOS  ANGEI>ES  CO., 
CAL. — Hotel  addition,  2  and  6  story, 
brick,  $«0,000.  Architect,  W.  H.  Austin, 
26  Elm  avenue.  Long  Beach.  Ow^ners, 
Hotel  Schuyler  Co.  The  present  build- 
ing on  Ocean  avenue  near  Pine  will  be 
added  to.  The  front  portion  will  have 
a  six-story  addition  and  the  side  two 
stories.  The  new  portion  of  the  build- 
ing will  be  arranged  for  single  rooms 
and  apartments  of  two  and  three 
rooms.  Interior  will  be  finished  in 
pine  and  redwood.  The  present  steam 
heat,  hot  water  and  elevatoi'  service 
will  be  extended.  Exterior  of  the 
building  will  be  faced  with  white 
enameled  brick.  Plans  are  complete 
and   figures  are  being  taken. 
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chitect,  George  William  Kelham, 
Sharon  Bldg.,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids  were 
opened  at  the  Friday  meeting  of  the 
Library  Trustees  for  the  excavating 
and  footings  for  the  new  main  library 
building  to  be  erected  in  the  Civic 
Center.  A  total  of  twenty-eight  fig- 
ures was  presented.  The  lowest  bid 
for  this  work  was  received  from  the 
Contra  Costa  Construction  Co.  at  $28,- 
300.     No  contract  has  been  awarded. 

LOS  ANGELES,  CAL.— Library,  1 
story  and  base,  brick,  $35,000.  Archi- 
tect, W.  J.  Dodd,  "Marsh-Strong  Bldg., 
L.  A.  Owners.  City  of  Los  Angeles. 
The  building  will  be  erected  in  the 
Boyle  Heights  District,  and  has  been 
designed  in  the  classic  style.  There 
will  be  two  large  reading  rooms,  a 
juvenile  depai-tment  and  office  of  the 
librarian.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be  a 
central  heating  system  and  vacuum 
cleaning.  Metal  book  stacks  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    being   prepared. 


POST  OFFICES. 


EVERETT,  WASH.— Post  office,  2 
story  and  base,  brick  and  stone.  Cost 
not  stated.  Architect,  Supervising- 
Architect  Oscar  Wenderoth,  Washing- 
ton, D.  C.  Owneis,  United  States  Gov- 
ernment. The  building  -will  be  of  fire- 
pioof  construction  with  brick  and  con- 
crete walls,  floors  and  roof  slabs.  In- 
terior partitions  will  be  of  hollow  tile. 
The  building  will  cover  an  area  of  ap- 
proximately 10,500  square  feet.  Inte- 
rior finish  will  be  of  pine  and  hard- 
woods with  some  metal  trim.  Metal 
window  sash  and  frames  are  specified. 
There  will  be  steam  heat  and  modern 
plumbing  aid  electric  work.  Exterior 
of  the  building  will  be  faced  with 
pressed  brit^k  and  cut  stone.  Plans  are 
complete  and  figures  are  being  taken. 
Bids  will  be  opened  on  March  22nd. 
An  official  proposal  appears  in  another 
column   of  this   issue. 


RAILROAD    CONSTRUCTION 
EQUIPMENT. 


ANJ> 


LIBRARIES. 


SAN  FRANCISCO- Library  excavat- 
ing and  footings,  3  story  and  base. 
Class    A    construction,    $1,200,000.      Ar- 


SAN  FRANCISCO— Loading  and  un- 
loading platforms,  concrete  construc- 
tion, $4,000.  Engineer's  name  not 
given.  Owners,  Atchison,  Topeka  & 
Santa  Pe  R.  R.  Co.  These  two  struc- 
tures will  be  erected  on  Bryant  street 
west  of  Spear.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
I«Tbor.  Materials  are  now  being  pur- 
chased through  the  company's  agent, 
at    the    foot   of   Third    street. 

LINDSAY,  TULARE  CO.,  CAL.— 
Railroad  construction.  Cost  not  stat- 
ed. Engineer,  Assistant  Engineer 
Hatch,  I.,os  Angeles.  Owners,  Santa 
Fe  Railroad  Co.  The  Santa  Fe  rail- 
way will  build  to  Lindsay  this  summer, 
according  to  Assistant  Engineer  Hatch. 
Orders  for  leveling  work  have  already 
been  made,  and  teams  will  be  on  the 
ground  as  soon  as  it  is  dry  enough. 
Orchardists  received  checks  last  sum- 
mer for  the  rights  of  way  through 
their  property.  The  railroad  company 
has  all  the  rights  of  way  from  Exeter 
to  I..indsay,  but  it  is  not  known 
whether  they  will  build  farlher  than 
this  city  at  this  time.  It  is  understood 
that  the  Santa  Fe  desires  to  be  in  the 
field  for  the  fall  orange  shipping. 


It 


Cuatrncls    Awarded. 

LOS  ANGELES,  CAL.  —  Express 
depot,  1  and  2  story  and  base.  Class 
C  construction,  $28,901.  Architect, 
•  lames  H.  Humphrey,  Wells-Fargo 
Bldg.,  S.  F.  Owners,  Wells-Fargo  Ex- 
press Co.  Contractors,  Alpeter,  Hall  & 
Alpeter,  Ferguson  Bldg.,  L.  A.  Con- 
tract   price,    ^28,901. 


RESIDENCES. 


SAN  FRANCISCO— Residence,  1  story 
and  base,  frame,  $2,500.  Architects, 
llhodes  &  Marisch,  3372  16th  street, 
S.  F.  Owners,  MacArthur  Bros.,  1580 
Fell  street,  S.  F.  The  dwelling  will 
be  erected  at  the  noi'thwest  corner  of 
Chattanooga  and  23rd  streets,  and  has 
been  designed  for  a  flve-room  house 
with  bath.  Interior  will  be  finished  in 
pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  an 
open  fire  place  in  the  living  room  with 
a  tile  or  brick  mantel.  Tile  wainscot 
will  be  used  in  the  bath  room.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  with  a  brick  veneer  base. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by   Day  Labor. 

SAN  FRANCISCO- Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  .lames  Welsh,  244  20th 
avenue,  S.  F.  The  dwelling  has  been 
designed  for  a  six-room  house  with 
bath  and  gaiage.  Interior  will  be 
finished  in  pine  and  redwood  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purchased. 

SAN  FRANCISCO— Residences,  2,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner,  H.  P.  Otten,  131 
10th  avenue,  S.  F.  These  dwellings 
will  be  erected  on  the  west  side  of 
25th  avenue  south  of  Geary,  and  each 
has  been  designed  to  contain  six 
rooms,  bath  and  a  garage.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Rath  rooms  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by  Day  Labor.  Materials  are  now  be- 
ing   purchased. 

SAN  FRANCISCO— Residences,  2,  2 
-story  and  base,  frame,  $7,000  each.  Ar- 
chitects, Falch  &  Knoll.  Hearst  Bldg., 
S.  F.  Owner's  name  withheld.  These 
two  houses  will  be  erected  on  prop- 
erty in  Forest  Hill,  and  each  has  been 
designed  to  contain  seven  rooms,  two 
baths,  sun  porch  and  a  garage.  Inte- 
riors will  be  finished  in  pine  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  rooms,  dining  rooms  and 
reception  halls.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Auto- 
matic water  heaters  will  be  Installed. 
Exteriors    will    be    finished    In    cement 
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plaster  on  metal  latli.  Plans  are  com- 
plete and  tlgrures  have  heen  taken. 
Contracts    will    be    awarded    shortly. 

SAN  FR.AN'CISCO — Residence,  2  story 
and  base,  frame,  $8,500.  Architect,  H. 
H.  Gutterson,  SO  Post  street,  R.  F. 
Owners,  St.  Francis  Home  Building 
Co.  The  dwelling  will  be  erected  in 
St.  Francis  Wood,  and  has  been  de- 
sigrned  to  contain  eight  rooms,  two 
baths  and  a  g-arage.  Interior  finish 
■will  be  of  pine,  redwood,  hardwoods 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  A  hot  water  circulating  sys- 
tem will  be  Installed.  Tile  wainscot 
and  floors  will  be  used  in  the  bath 
i-ooms.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now  being  taken. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,500.  Archi- 
tect, T.  Patterson  Ross,  310  Califor- 
nia street,' S.  F.  Owner,  R.  De  Luca. 
The  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and 
sleeping  porch,  and  will  be  erected  on 
the  east  side  of  Jones  street  south  of 
lyombard.  Interior  will  be  finished  in 
pine  and  redwood  with  white  enamel 
in  the  bed  rooms.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
bi'ick.  Tile  wainscot  will  be  used  In 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

OAKI..AND,  CAI>. — Residence,  1  story 
and  base,  frame,  $3,000.  Architect, 
aul  E.  Woodburn,  3965  Greenwood  ave- 
nue, Oakland.  The  dwelling  will  be 
erected  on  Greenwood  avenue  near 
Brighton,  and  has  been  designed  to 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  redwood 
with  some  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$5,000.  Architect,  none.  Owner,  E.  B. 
Spitler,  815  Oxford  street,  Berkeley. 
The  dwelling  has  been  designed  for  an 
eight-room  house  and  will  be  erected 
on  Mendocino  avenue.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood fioors  will  be  used  in  the  princi- 
pal rooms.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels? 
will  be  of  tile  and  brick.  Bath  room 
will  have  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  I>abor. 
Mateiials    are    now    being    purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
P^esldence,  2  story  and  base,  frame. 
$5,000.  Architect,  Olln  S.  Grove,  2911 
Telegraph    avenue,    Berkeley.      Owner. 


'SI.  T.  Bright.  The  dwollin^  ha.s  been 
design^'d  for  an  eight-romii  house 
with  two  baths  and  sleeping  porch, 
and  will  be  erected  on  Woolsey  street. 
Interior  will  be  finished  largely  in 
pine  with  some  hardwood  veneer. 
Hardwood  fioors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  stone.  A  hot  water  circu- 
lating system  will  be  Installed.  Bath 
room  will  have  tile  wainscot.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster.  Plans  are  complete 
and    figures   are   now   being   taken. 

OAKL.AND,  CAL. — Residence,  2  story 
and  base,  frame,  $4,500.  Architect, 
Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  dwelling  will  be  erected  on 
Lake  Shore  avenue  and  has  been  de- 
signed for  a  seven-room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood veneer.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  have  tile  floors 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $6,500.  Architect, 
Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  dwelling  has  been  designed 
for  an  eight-room  house  with  two 
baths  and  sleeping  porch,  and  will  be 
erected  on  Mandana  Boulevard.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood with  some  white  enamel  in  the 
bed  rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  A  hot 
water  circulating  system  will  be  in- 
stalled. Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  house  will  be 
covered  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Plans  are  now 
being    prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$4,000.  Architect;  jH.  H.  /Gutterson, 
SO  Post  street,  S.  F.  Owner,  A.  J. 
Hamilton.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  sleeping  porch,  and 
will  be  erected  on  property  in  North- 
brae.  Interior  will  be  finished  in  pine 
and  redwood  while  the  bed  rooms  will 
have  white  enamel  finish.  Hardwood 
rtoois  will  be  used  in  the  living  and 
dining  rooms  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

PIIOD.MONT,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$8,500.  Architect,  H.  H.  Gutterson,  SO 
Post  street,  S.  F.  Owners,  Wickham 
Havens  Co.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  A  sep- 
arate garage  will  be  erected  on  the 
property.  Interior  of  the  dwelling  will 
he  finished  in  pine  and  hardwood.  Bed 
rooms  will  be  finished  in  white  enamel. 
Hardwood  llooi.s  will  be  used  through- 
out the  lower  floor.  Plans  provide  for 
furnace    heat,    open    lire    places    and    a 


hot  water  circulating  system.  Bath 
looms  will  have  tile  floors  and  wain- 
scot and  will  be  equipped  with  show- 
ers. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  clay  tile  roof  will  be  used. 
Plans  are  nearly  complete  and  figures 
will    be   called    for    in   about   one   week. 

IjOS  ALTOS,  SANTA  CLARA  CO., 
CAL. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
John  Hudson  Thomas,  First  National 
Bank  Bldg.,  Berkeley.  Owner,  Edward 
J.  McCutchen.  The  dwelling  has  been 
designed  for  a  country  home  and  will 
contain  eleven  rooms,  several  baths, 
sleeping  porches  and  a  separate  ga- 
rage. Interior  will  be  finished  in  pine 
and  redwood  with  some  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  A  hot  water  circulating  sys- 
tem and  vacuum  cleaning  will  be  in- 
stalled. Bath  rooms  will  be  finished  in 
tile.  Exterior  of  the  house  and  ga- 
rage will  be  covered  with  cement  plas- 
ter on  metal  lath.  A  clay  tile  roof 
will  be  used.  Plans  are  complete  and 
figures   are   being   taken. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Residence,  1  story,  frame,  $2,- 
000.  Architect,  none.  Owner,  Adolph 
Brown,  210  East  Market  street.  Stock- 
ton. The  dwelling  has  been  designed 
for  a  five- room  house  and  will  be 
erected  at  the  corner  of  Baker  and 
Park  streets.  Interior  will  be  finished 
in  pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  a 
large  open  fire  place  in  the  living 
room.  -Mantel  will  be  of  tile  and 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
^he   work   by   Day   Labor. 

WOODLAND,  YOLO  CO.,  CAL.— Res- 
idence, 1\^  story  and  base,  frame,  $3,- 
500.  Architect,  Chester  H.  Miller,  Dal- 
ziel  Bldg.,  Oakland.  Owner,  R.  H. 
Si'huler.  The  dwelling  will  contain 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  hardwood  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  w-ainscot  will  be  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
subfigures  are  being  taken  by  the  ar- 
chitect. 

LO.S  ANGELES,  CAL.— Residence,  2 
story,  attic  and  base,  frame.  Cost  not 
stated.  Architect,  John  C.  .\uslin, 
Baker-Detwiler  Bldg.,  I...  A.  Owner, 
M.  H.  .Mosier.  The  dwelling  will  be 
erected  in  Fremont  Square  and  has 
been  designed  to  contain  fourteen 
rooms.  four  baths  and  sleeping 
porches.  A  large  garage  will  also  be 
erected  on  the  property.  Interior  of 
the  house  will  be  finished  In  mahog- 
any and  cedar  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  throughout.  Plans  pi'ovlde 
for  furnace  heat  and  open  tire  places. 
.Mantels  will  be  of  tile  and  brick.  A 
hot  water  circulating  system  and  vac- 
uum cleaning  will  be  Installed.  Bath 
rooms  will  be  finished  in  tile  and 
equipped    with    showers.      Exterior    of 
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the  dwelling-  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being-  prepared. 

POKTLANl).  ORE.— Pvesidence,  2 1/, 
story  and  base,  frame,  $25,000.  Archi- 
tect, W.  H.  Bell,  491  Marg:ureite  ave- 
nue, Portland.  Owiicr,  A.  C.  Ruby. 
The  dwelling-  will  be  erected  at  the 
Base  Line  Farm,  and  has  been  de- 
sig-ned  to  contain  fourteen  rooms,  four 
baths,  sleeping  porches.  Separate  ga- 
rage and  other  out-buildings  are  in- 
cluded in  the  woi-k.  Interior  of  the 
house  will  be  finished  in  pine  and 
hardwoods.  There  will  be  a  central 
heating:  system  and  ice  plant.  Bath 
rooms  will  be  finished  in  tiile.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  subflgures  are  now 
being  taken   by   the   architect. 

BEltKEi^EY,  ALAxMEDA  CO..  CAL.— 
Residence,  1  story  and  base,  frame, 
J2,ono.  Architects,  Elite  Planners, 
184  4    5th    aver)ue,    Oakland.      Owner,    H. 

C.  Davis.  The  dwelling  will  be  erect- 
ed in  Northbrae  and  has  been  de- 
signed for  a  tive-i-oom  house  with  bath 
and  sleeping-  porch.  Interior  will  be 
flni.shed  in  pine  and  redwood.  Hard- 
wood lloors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  a 
large  open  tire  place  and  tile  or  brick 
mantel.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

SACRAMENTO,  CAL.— Bungalow,  1 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner,  Max  Smith,  2842 
Tuolumne  avenue,  Sacramento.  The 
dwelling:  will  be  erected  on  Tuolumne 
avenue  and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
fini.>;h  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  and 
tile  mantel.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heatei- 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

DIXON,  SOLANO  CO.,  CAL.— Resi- 
dence, 2  story  and  base,  concrete,  $20,- 
000.  Architect,  Henry  C.  Smith,  Hum- 
boldt   Bank    Bldg.,    S.    F.      Owner,    Roy 

D.  Mayers.  The  dwelling  has  been  de- 
signed for  a  ten-room  house  with  three 
baths,  sleeping  porches  and  a  separate 
garge.  Interior  will  be  finished  in  pine 
and  hardwood  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  steam  heat,  a  vacuum  cleaning 
system  and  hot  water  circulating  sys- 
tem. Bath  rooms  will  be  finished  in 
tile.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

LAKE  TAHOE,  CAL.— Residence,  11/2 
story  and  base,  frame,  $10,000.  Archi- 
tect, Henry  C.  Smith,  Humboldt  Bank 
HIdg.,  S.  F.  Owner,  Edward  Lehe.  The 
house  will  contain  eight  rooms,  two 
baths  and  sleeping  porches.  Interior 
finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  a  central  heating-  sys- 
tem and  open  Are  places,    Mantels  will 
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be  of  tile   or  brick.      A  hot   water  sys- 
tem  will   be   installed.      Exterior  of  the 
house    will     be    covered    with       rustic. 
Plans   are    now    being    prepared. 

Contracts    Awarded. 

SEATTJ..E,  WASH.  —  Residence,  2 
story  and  base,  hollow  tile,  $25,000. 
Architect,  David  J.  Myers,  Central 
Bldg.,  Seattle.  Owner,  M.  A.  Arnold. 
Contractor.  M.  Arvesen,  Downs  Block, 
Seattle.  Contract  price,  $23,000. 
4 

SCHOOLS. 


If 


BERKELEY.  ALAMEDA  CO.,  CAL. — 
School  walks  and  drives.  Cost  not  stat- 
ed. Architect,  State  Architect  George 
B.  McDougall,  Sacramento.  Owners, 
State  of  California.  Plans  are  com- 
plete and  figures  are  being  taken  for 
constructing-  walks  and  drives  at  the 
Industrial  Home  for  the  Adult  Blind 
at  Berkeley.  Bids  will  be  opened  in 
Sacramento  on  March  loth.  Plans  and 
specifications  can  be  secured  from  the 
State    Department    of    Engineering-. 

OAKLAND,  CAL. — School  plumbing, 
etc.  Cost  not  stated.  Architect,  J.  J. 
Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  Plans 
are  complete  and  figures  are  now  be- 
ing taken  for  installing-  showers  and 
other  plumbing  work  and  sheet  metal 
work  in  the  gymnasium  at  the  Fre- 
mont School.  Bids  will  be  opened  on 
March  9th.  Plans  and  specifications 
can  be  had  from  the  office  of  the  Sec- 
retary of  the  Oakland  Board  of  Edu- 
cation. 

STOCKT'ON,  SAN  JOAQUIN  CO., 
CAL. — School,  2  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Archi- 
tects, Stone  &  Wright.  24  South  Cali- 
fornia street.  Stockton.  Owners,  City 
of  Stockton.  Bids  opened  on  Febru- 
ary 25th  for  the  construction  of  the 
new  El  Dorado  School  show  R.  W. 
Moller  of  S.  F.  low  on  the  general  con- 
struction at  $65,934  and  $60,534.  C.  .T. 
Hurley  also  of  S.  F.  was  low  on  the 
heating-  and  ventilating  at  $5,300.  A 
complete  list  of  the  bids  will  be  found 
under  the  heading-  of  Sacramento, 
Stockton  and  Northern  California  in 
this    issue. 

AUBURN.  PLACER  CO.,  CAL.  — 
School,  1  and  2  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Ar- 
chitect. W.  H.  Weeks,  75  Post  street, 
S.  F.  Owners,  Auburn  School  District. 
The  building-  will  contain  twelve  class 
rooms.  Plans  provide  for  steam  heat, 
a  vacuum  cleaning-  system  and  pro- 
gram clocks.  There  will  be  modern 
school  plumbing.  Exterior  of  the 
building-  will  be  f.'-ced  with  pressed 
brick  or  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 
Bids  will  be  opened  on  March  11th. 
Plans  and  specifications  can  be  secured 
from  the  architect.  Separate  bids  will 
be  taken  on  the  various  parts  of  the 
work  and  the  general  contract  -will  be 
figured   with    several   alternates. 

GRESHAM.  ORE. — School,  2  story 
and  base,  frame.  $25,000.  Architect, 
Ernest  Kromer,  Worcester  Bldg-.,  Port- 
land. Owners,  City  of  Gresham.  The 
building  will  contain  eleven  class 
rooms  and  an  assembly  hall  to  seat 
250  people.  Interior  will  be  finished 
in  pine  throughout  with  maple  floors 
in  the  class  rooms.  There  -will  be  a 
central  heating  system  and  modern 
school  plumbing.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being-  taken. 


Bids  will   be  opened  on   March    10th. 

PORTLAND,  ORE. — School,  2  story 
and  base,  semi-fireproof  construction, 
$100,000.  Architect,  F.  A.  Naramore, 
Superintendent  of  School  Properties, 
Portland.  Owners,  City  of  Portland. 
The  new  building  will  be  known  as  the 
Franklin  School,  and  this  portion  will 
be  the  first  unit  of  a  larg-e  school 
group.  Other  than  the  fact  that  the 
building  will  be  of  semi-fireproof  con- 
struction and  that  it  will  accommo- 
date 2,000  pupils,  no  details  have  been 
given  out.  Further  mention  will  be 
made   of   th^   work. 

FALL  CITY,  WASH.— School.  2  story 
and  base,  brick,  $35,000.  Architects, 
Stephen  &  Stephen,  New  York  Bdg., 
Seattle.  Owners,  Fall  City.  The  build- 
ing will  cover  an  area  of  75  by  120  feet 
and  has  been  designed  to  contain  eight 
class  rooms  and  an  assembly  hall.  In- 
terior finish  will  be  of  pine  throug-h- 
out.  Maple  floors  will  be  used  in  the 
class  rooms.  Plans  provide  for  steam 
heat  and  modern  school  plumbing.  Ex- 
terioi-  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing  piepared. 


SEWERS,  STREET  WORK  &  WATER 

STSTEiMS. 


PORTERVILLE,  TULARE  CO.,  CAL. 
— Electrolier  system.  Cost  not  stated. 
Engineer,  Mount  Whitney  Power  Co., 
Porterville.  Owners,  City  of  Porter- 
vllle.  Engineers  of  the  Mount  Whit- 
ney Power  Company  have  submitted 
to  the  Porterville  city  officials  sketches 
and  maps  of  the  proposed  electrolier 
system  with  which  to  light  the  busi- 
ness district,  and  the  proposal  was 
laid  over  to  await  action  by  the  Busi- 
ness Men's  Association,  for  the  instal- 
lation of  ornamental  lights  on  Main 
street  from  Morton  to  Olive  street,  a 
distance  of  eight  blocks:  on  Lafayette 
street  from  Main  to  E  street;  D  street 
from  Lafayette  to  Cleveland,  and 
Cleveland  from  D  to  Main.  There  is 
also  a  movement  on  foot  for  the  same 
lighting  on  Putnam  avenue  at  least  as 
far  as  Second  street  and  of  Mill  street 
to  Third  street.  The  plan  looks  to  the 
installation  of  the  latest  type  of  nitro- 
gen  lamps   of   1,000   candle-power   each. 

HUNTINGTON  BEACH,  LOS  AN- 
GELES CO.,  CAL.— Street  paving,  $69,- 
850.  Engineer,  City  Engineer,  Hunting- 
ton Beach.  Owners,  Huntington  Beach. 
Bert  Noble,  Huntington  Beach,  sub- 
mitted the  lowest  bid  for  paving  sev- 
eral streets.  His  bid  was  $69,580.  Two 
other    figures    were    submitted. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL.— Road  machinery  and 
materials.  Cost  not  stated.  Engineer, 
County  Surveyor,  San  Bernardino.  Bids 
will  be  received  on  March  8th  for  fur- 
nishing the  following  road  machinery 
and  materials:  Steam  or  gas  motor 
road  rollers,  concrete  mixers  or  pav- 
ers, 100,000  to  200,000  barrels  of  ce- 
ment, 50,000  cubic  yards  of  No.  1  class 
A  rock,  20,000  cubic  yards  of  No.  2 
class  A  rock,  5,000  cubic  yards  of  No. 
3  class  A  rock  and  40,000  cubic  yards 
of  sand.  Complete  information  can  be 
obtained  by  addressing'  R.  H.  Mack, 
Secretary  of  the  County  Highway 
Commission   at   San   Bernardino. 

SANTA  ROSA,  SONOMA  CO.,  CAL.— 
Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  Santa  Ro.<?a. 
Owners,  City  of  Santa  Rosa.  The  City 
Council  has  ordered  the  City  Attorney 
to    prepare    the    necessary    papers    so 
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tlint  lilil.'<  iniiy  In-  iiillcd  ("V  tlio  Kiad- 
hiK  mxl  IxivIhk  of  Snnlii  Ko.^^a  avenue 
iroin   tin-   l.rl(lK«'   lo   llic  city    limlla. 

UICIIMtiNI).  (V^NTUA  COSTA  Cl)., 
t'Al..- Tiinnol  woik.  whII.h  and  track, 
('out  nol  .stnt«'d.  KiiRliuti .  City  Kngi- 
in'iT  I'osiy.  UWIinioiui.  dwnors.  City 
of  Ulohmoiul.  I'lnii.s  an<l  .sixoincatloiis 
have  boon  siiliinlltod  to  Iho  CAly  Coun- 
cil lor  the  lolnlnlnR  wall.s,  track  work 
and  (illi.r  linpiovonii-nl.M  to  Ix-  made  In 
tho  n.  w  Municipal  Tunnel.  Tlic  report 
sliow.s  llial  a  !t-i)o\ind  lail  will  cost 
$:il,000  and  a  hoavlor  track  $3t;,0t)0. 
Kurthcr  action  will  be  taken  at  the 
next    nieetluK    of    Ibe    City    Council. 

Wll-MTS.  .MKN'DOCINO  CO..  CAIm-- 
Street  paving.  Co>ti  not  .stated.  Ku- 
Rlnecr,  City  KuKlm'cr  (iorlln.skl.  Wll- 
llt.s.  owncr.s.  City  of  Wlllit.s.  IMans 
and  Kpeclllcation.M  presented  by  City 
KnRtneer  (Iorlln.skl  for  pavinj;  certain 
.strcelti  in  tlil.s  city  have  been  adopted. 
Tlic  plan.s  call  for  u  concrete  base  of 
live  Inches  with  a  .surfacinpr  of  oil  and 
Kravel  of  one  and  a  half  inches,  and 
the  dl.strlct  to  be  improved  extends 
on  Commercial  from  the  Northwrest- 
orn  racillc  traek.s  to  a  point  twenty 
feet  west  of  the  Hotel  Wllllts.  On 
Main  the  pavlnR  will  be  placed  from 
State    .street    to    the    railroad    tracks. 

OllOVU.l.K.  HUTTK  CO..  CAL.— 
Street  paving:.  Cost  nol  stated.  En- 
Kineer.  City  Kn^ineer.  Orovllle.  Own- 
ers. City  of  Orovllle.  The  City  Hoard 
of  Trustees  has  adopted  resolutions 
of  Intention  to  pave  about  twenty  ad- 
ditional blocks  of  streets  In  Orovllle. 
This  work  will  inohide  upper  Mont- 
gomery street  from  (Oliver  avenue  to 
the  Feather  Ulvcr  bridge.  Meyers 
street  from  HlKh  street  to  the  city 
limits.  Pomona  avenue  from  Fourth 
street  to  the  city  limits,  and  one-half 
of  the  width  of  the  Marysvllle  road 
from  .MontRomery  to  the  city  limits, 
the  other  half  belnK  beyond  the  city 
line.  The  pavement  to  be  used  will  be 
Identical  with  that  recently  adopted 
for  other  residence  streets  and  similar 
to  the  pavement  In  the  business  dis- 
trict. 

I.oni.  SAN  .lOAQUlN  CO.,  CAL.— 
Klectroller  system.  Cost  not  stated. 
Kntflneer,  City  lOnRlneer,  Lodl.  Own- 
ers. City  of  I.odl.  The  matter  of  In- 
stalllnK  an  electrolier  system  on  sev- 
eral streets  in  this  city  is  now  under 
discussion  by  the  City  Trustees,  and  it 
is  thouRht  that  tlnal  action  will  be 
taken  soon.  It  is  probable  that  the 
new  electrolieis  will  be  similar  to 
those  in  the  downtown  district  of  the 
city,    which    are    tliree-linht     fixtures. 

Contracts  Awarded. 

F.\CTOUY — 5  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Port- 
land. (Ue.  Architects.  McNauRhton  & 
Raymond.  Title  and  Trust  HldR.,  Port- 
land. Owners,  lUake-McFall  Co.  Con- 
tractor, .lohn  Almeter.  2;t3  Kast  21st 
.street.  Portland.  Contract  price  not 
staled. 

l/»ni.  SAN  .liVVQClN  (^>..  CAU— 
Pipe.  Cost  not  slated.  F.nnineer,  City 
i;nKlneer,  T.odi.  Owners.  City  of  I.odl. 
Contractor.  11.  C.  Maddox.  Sacramento, 
iron  .slon.'  pipe.  Contract  price  not 
slated. 
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UldK..  S.  F.  owner.  Mrs.  Allyn.  The 
bulldlUK  will  be  erected  on  the  east 
.sl.le  of  Polk  stieet  between  Sacra- 
mento and  Clay  streets,  and  has  been 
ileslRUcd  to  contain  two  modern  re- 
tall  stons.  Inteiiors  will  be  llnlshed 
in  pine.  There  will  be  patent  store 
fronts,  marble  wainscot  and  plate 
Riass  display  windows.  lOxterlor  will 
be  faced  with  pres.sed  brick.  Plans  are 
.•omplete  and  llRUres  will  !>.•  called  for 
.•it     once. 

Coiitraots  Awarded. 

MIS  AN(:i;i.i;S,  CAI..  stores  and 
lofts,  4  story  jind  base,  brick  and  steel, 
$:i(i,000.  Architect,  .1.  .1.  Frauenfelder, 
Story  PidK.,  I>.  A.  Owner,  II.  II.  Ford. 
Contractor.  11.  K.  .Martin,  137  West 
2 1  lb   street,   U    A.      Contract   price,   $30,- 
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I'KOPUSAI.S     FOIl     CAN  \I,     SI'IMM-IKS. 


PANAMA  CIUCITLAR  891— Notlce- 
The  Panama  Canal,  Office  of  the  Oen- 
eral  Purchasing  Officer,  Wa.^hlnKloii, 
1).  C. —  PeferriiiR  lo  the  Panama  Can.il 
Circular  No.  S'.H,  dated  .January  r>,  liM.. 
the  bids  to  be  opened  on  Fobrunry  1*1, 
19 1. I.  the  following  is  for  the  lnrorn\:i 
lion  of  inlendliiR  bidders:  The  opcii- 
inp  of  bld.'^  under  the  above  circular 
is  herebv  po.stponed  until  10i:m»  n.  ni. 
on  Mnrrh  17.  linn.  F.  C.  HOC.C.S.  major, 
corps  of  t'OHineers,  II.  S.  Army,  general 
purchasing    ofJlcer. 


THEATRES. 
CtHitracts  Awarded. 

KdSIOVII.l.i:,  PI.ACKR  CO..  CAL.— 
Tlicatr.'.  I  story,  hollow  tile.  Cost  not 
staled.  ArchUect's  name  not  given. 
Owner,  .Mr.  Thomas.  Contractor,  C.  H. 
Ilanse'i,  Lincoln.  Contract  price  not 
staled. 


STORES  AND  OFFICES. 

SAN  FUANClSl'O  -Stores.  1  Story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects,   Held    Pros.,    CaPfornla-raclflc 


SEALED    PROPOSALS 


von (10  iN\ 
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THK  POAUn  OF  KOrC.VTlON  of 
the  Cilv  of  Oakland  and  of  Oakland 
HlRb  School  Oistricl  of  Alameda  Coun- 
tv.  Stale  of  Calllfornia.  requests  and 
will  receive  bids  for  the  furnishing 
of  all  the  nuilerials,  labor  and  work- 
manship required  in  connection  with 
the    following    work: 

For  the  shower  fixtures,  sheet  metal 
stalls,  plumbinn,  and  other  work  in 
connection  therewKh  to  be  Installed 
In  the  Ovmnasium  PuildinK-  of  the  Fre- 
mont HiKh  School.  located  on  the 
northerlv  side  of  Foothill  Poulevard. 
between  HiRh  street  and  Forty-sev- 
enth   avenue. 

All  said  Materials.  Labor  and  Work- 
manship for  each  one  of  the  above 
enumerated  groups  Is  to  consist  of 
tliat  required  by.  and  be  in  accord- 
ance with  the  Plans  and  SpecitUations 
prepared  therefor  .and  on  tile  In  the  of- 
lice  of  the  Purchasing  ARcnt  of  the 
Hoard  of  Kducation  to  which  said 
Plans  and  Specillcations  reference  Is 
hereby    made.  ..     j     , 

All  said  bids  shall  be  deposited  b> 
tlie  PIdder  or  bis  asent  prior  to  tlic 
hour  of  4!a«  I*.  >I.  «"  Tuesday.  Mnreli 
Jl.  iniR.  in  the  office  of  the  PurcbasinR 
\-ent  of  the  Hoard,  located  on  tlic 
eleventh  lloor  <^f  Ibe  City  TIall.  Wasb- 
iniiton  street,  between  Fourteenth  and 
Kifteenlb.  Oakland.  Cal.  All  bids  \vill 
be  opened,  examined  and  publicl.v  de- 
clared bv  the  said  Hoard  of  Kduca- 
tion while  in  open  session  in  tbeir 
Hoard  room  on  the  eleventh  floor  of 
the  said  Cilv  Hall  at  the  hour  of  4i.M» 
V.   M.  on   tlie  Mnid   March  S>.   lOl.V 

Vlach  bid  must  b.-  .iccompanicd  ny  a 
separate  check,  certiiied  by  a  respon- 
sible bank,  in  an  amount  not  le.ss  than 
lOq,  of  the  amount  of  said  bid.  and 
made  p;.yable  to  the  order  of  A  L. 
Hannaford.    Secretary    ^f    the    Hoard 

•rhe  rittbl  is  reserved  to  the  Hoaid 
to  reject   any  or  all   bids  subuiitLd. 

Hv  order  of  the  Hoard  of  Kducation 
of  the  Citv  of  Oakland,  and  of  Oak- 
land MlRh"  School  district  of  Alameda 
County.  State  -«,  ^ •^,'."--'^, V.MAN. 
Purchasing  Ag-ent  of  the  Hoard  of 
Kducation.  

l>U«>roS\I.S    VOH    WKATHF.R     STIUI'. 

WF\TITFK  STlilP— Office  of  the 
Custodian.  V.  S.  Public  HuildinR.  Liv- 
inirston  Mont.  — Sealed  proposals  will 
r  received  here  until  March"  l.%.  HUS. 
lor  inslllinn  metal  weather  strips  in 
this  building.  For  further  Information 
address    the    custodian. 


FOR    DRIVES     ANIl    \%  AI.KS.  I 

Notice   to    Contractors.  ] 

SKALKH  bids  will  be  r.-ceived  by  W.  . 
1"'.  McClure,  State  lOiiRineer.  I-'orum 
UuildlnR.  Saciamento,  California,  up 
to  and  including  t'i  o'clock  .noon.  Mon- 
day. March  iTi,  IJH.%.  .<ald  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials, 
and  labor,  and  doiiiR  the  work  re- 
<iulred  for  the  complete  construction 
and  installallon  of  the  Orlves  and 
Walks.  Industrial  Home  for  Adult 
Hlind,  Oakland.  California.  In  accord- 
■•ince  with  the  plans  and  specifications 
therefor,  copies  of  which  may  be  ob- 
tained on  .application  to  the  State  r>e- 
parlment  of  EnKlneerlnK,  Sacramento, 
t  'alifornia. 

Such  bids  will  be  received  for  the 
iOntlre  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  Slate  Department  of  Engineering. 
Cash,  a  bidder's  bond,  or  a  certified 
<heck  In  the  sum  of  ten  per  centum 
(10%>  of  the  amount  of  the  bid  must 
acconii>anv    each    hid. 

A  deposit  of  Five  (J.'.OOI  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications lo  the  State  Department  of 
TOnRlneerinR  .at  Sacramento,  California, 
in     Rood    condition. 

The  Sl.ile  Department  of  Enprineer- 
inp  reserves  the  right  to  reject  any 
:ind  all  bids  and  to  waive  any  Infor- 
malilv    in    any    bid    received.  ^ 

All  bids  must  be  addressed  to  \\ .  F. 
McClure.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  'Propo.sal  for  Drives  and 
Walks.  Industrial  Home  for  Adult 
Mlind.  O.ikland.  California." 
(Signed)  W.    F.    McCLURE., 

State   Engineer, 


PROPOSALS. 


OFFU^IO  OF  THE  HOARD  OF  PTTB-' 
lie  Works  of  the  City  and  County  of^ 
.San    Francisco.    February    2B.    lOITi.  < 

Sealed    pi-opos.als    will    be    received    at 
this    office    between      the      hours      of      2' 
o'clock    p.    ni.    and    S    o'clock    p.    ni..    on  i 
AVodnc»day     the      lOth     day     of     March,  j 
IJ)1.%.     for     doiim     the     following     work.,, 
including    the    furnishing    of    the    necos- 
sarv    labor    and    materials    therefor, 
wit": 

The    general      construction      of 
Pathological    Huilding     tocated     on     the 
San    Francisco    Hospital    site. 

Progressive    payments   will    be   made. 

Said    work    must    be    done    in    accord-, 

•ince    with    the    snecltlcations    on    file    lii. 

the   office  of  the    Hoard  of   Public  Works.! 

lo  which   reference  is  hereby  made.  and| 

must    he    commenced    within      five      (^' , 

calendar     davs     and     completed     within  ■ 

(Mie  hundredand  eighty   (1."'0'»   calendar; 

davs    thereafter.  i 

The  amount    of  bond   for  faithful  P^r-J 

forance     of     contract     has     been     flxedl 

at      $ir>. 000.00.  1 

All   pioposals  offered   must   be  accom-f 

panted    bv    a    check    certltled    by    a    re-» 

sponsible    bank,    payable    to    the    order' 

of  the  Clerk   of   the  ."Supervisors,   for  aiw 

amount    not    less    than    ten    per    cent    of| 

the    aggregate    of    the    proposal.  |< 

Printed    proposal    forms    will    be    lur-j 

Tiished    gratuitously    upon      application* 

.It    the    office    of    the    Architect,    and    alB 

proposals    must     be     made     upon      sucn| 

idrms.  i 

The   Hoard   of   Public   Works   reserves' 

the  right    to   reject   any  and  all   hld.s. 

Hv    order    of    the       Moard      of    Public^ 

Wofks.  F.   J.   CnrRCHlLL.  I 

Secretary.    ! 


Wednesday.     March     i.     1913. 


5fOTI<-B  TO   CO^TTRACTORS. 


BUILDING  AND  BNGINBBRIN6  NEWS 

NOTICE  TO  CONTRACTORS. 


PROPOSALS       FOF    THE       COSTRIC- 

TIOX    OF    THREE    ADOBE    DAY 

SCHOOL.    BriLDI3KGS. 


:     HTMEXT  OF   THE    INTZH:  IH. 

Indian  Affairs,  ■^"asr.iT^.r-.  :r..   i). 

-ary    :..    3:5. — SZAiZZ'    PRO- 

-Al^.  plainly  marked  on  the  oaiside 

he  sealed  envelopes.  "TSvposals  for 

constmction   of  three   combination 

e      day      school       buildings        San 

.er   School.    Arixona."    addrtss-ei    -.o 

^cmmissioner      of  Indian      .  -~     rs, 

-ion.  D.  C.  win  be   - 

.3  Office  until  2  P.  ^i  h 

'     fT    furnishing  m. 

constructio: 

iobe  day  schc 

-is.    Ten  tana.    : 

Lii-n   Tillages   under    ii=   ^u^ris- 

f  the  San  Xavier  School.  Ari- 

s'.rjct    accordance    irith     tlie 

-itions  and  instructions  to 

h    may    be    examined    at 

S.   Indian   'n'arehouse  at 

.^-.  1_  Sl  Louis.  Mo,  and  Omaha. 

raska:      the  Builders   and     Traders 

i  r.  se  of  St.  PauL  Minn,  at  the  San 

-  rhooL  Arizona,  and  at  the  of- 

i  newspaper  In  which  this  ad- 

-'•.    appears.    For    furiher    in- 

T>ly      to    HEXRT      J     Mc- 

riniendent      Sac      Xavier 

n.     Arizona.       Ca'c    Se".ls. 


ru>AL>     FOR     PmPIXG     PLAST- 


:  MPLSG    PL.\NT— r.    S.    Engineer's 
omee.    Cv2      Burke      Building:.      Seattle, 
''ash. — Sealed    proposals    for    pumping 
it    for      Lake      Washington      canaJ 
'Will    be    received    at    this    office 
itil  IX  ■■■■,  Xnrrk  15,  ISIS,  and  then 
rlicly    opened-      Information    rr.    •»?- 
ition  to  IT-  5.  engineer    :  ■  - 

Wash-:  Chicago.  IlL.  or 
B.    CAVAXAFGH.    major. 


NOTICE  TO    CONTRACTORS. 


TREASURY     DEPARTMEXT.     Jjper- 
■rfsicg    Archiieci's     j&crr.    Wa^rJ^- ~-j-n. 
7..    February      :'.      :?:' — - 
?OSALj5  ■nril!   be  cpr^ce-f 
3.1  S  P.   M.,   Marrh   S5.   li'i ' 
•  5:ruciJOE    compje'ie       :i;:   ■.::■-         -r- 
' -nlca!     equipnseiii.    '.ish-.ir.z     "x:  ;-^=. 
^ni   approaches)    of     a   two-s:crv      and 
basement  stone  and  brick  faced  build- 
inc:  of  19,3M  SQuare  feet  ground  area, 
fireproof       constmction.        composiiion 
roof,  for  the  United  States  Post  Office 
at  Everett,  \rasli.  Drawings  and  sprci- 
fications  may     be  obtained     from     the 
custodian  at  Everett,  "Wash.,  or  a:   :iiis 
office,   in  the  discretion     of  ■.h-e_5MC"er- 
rising     Architect-        O.    WEXi--j:-P.  1 TH, 
Supervising  Architect. 


PROPOSALS      FOR      COXCRETE      AXD 
EICAVATIOX. 


OZ'XCRZTE  AXT  SXCAVATIOH— 
Department  ci  the  Interior.  U.  S.  Rec- 
lamotion  Service,  Washington.  D.  C — 
Sealed  proposals  will  be  received  at 
the  office  of  the  United  States  Recla- 
mation Service,  Provo.  Utah,  'aatil  S 
•"elMek  9-  H.  Xardi  I*.  1»1S,  for  con- 
struction, involving  about  Ii,5vO  yards 
of  excavation  and  2.1M  yards  of  rein- 
forced concrete.  The  work  is  located 
near  Pay  son  City.  Utah,  on  the  San 
Pedro.  lios  Angeles  and  Salt  Lake 
Railroad  and  the  Tintic  branch  of  the 
T^?r.Ter  and  Rio  Grande  Rai!— "^  ?^r 
:ulars   address    the    Uni'  i 

mation    Service.    Prove 
-ington.    D.    C      A.    P.    _ 
rTr:::-r  and  chief  engineer. 


PROPOSALS     FOR     EXCAVATING. 


EXCAVATIOX  —  Department   of  the 
'_._.-_  c     Reclamation    S-erviee. 

•-    C — Sealed      propcsals 
^    at    the    office    of    the 
.~.i.^i      Reclamation      Service. 
i    Junction.   Colo.,    until   S   •^elirk' 
..  Harck  1«^  1»1S,  for  about  (i9.Mt 
.•i.  J?  of  canal  excavation.     The   work 
Is    situated    in    the    vicinity    of    Grand 
Junction   and    Froita.    Colo.      For    par- 
ticulars  address     the      United      States 
Reclamation    Service.    Grand    Junction. 
Colo,     or     Washington.     D.   C     A-   P. 
DA'STS,  director  and  chief  engineer. 


SEALED  bids  will  be  received  by 
W.  F.  McClure.  State  Engines.  Forum 
Building.  Sacramento,  California,  up  to 
and  including  12  •>l«ek,  ■>■■,  Wedaea- 
day,  JIareh  17,  1915,  said  bids,  then 
and  there  to  be  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  irork 
required  for  the  complete  construction 
and  erccticn  of  ^  building  to  be  knoicn 
as  the  Amusement  Hall  and  Library. 
Veterans'  Home.  Tountville.  Califor- 
nia, in  accordance  with  the  plans  and 
specifications  therefor,  copies  of  'whioh 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering. 
Sacramento.    California. 

.S:f"h    bids    will    be    received    for    the 

~  r    Work,   and   must    be   submitted 

rnL5   prepared   and   furnished      by 

:...    :;-.ate    I>epartment   of   Engineering. 

Caish.  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(1*%)  of  the  amount  of  the  bid  most 
accompany    each    bid. 

A. -deposit  of  Ten  (|19.«$)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  on 
the  return  of  the  plans  and  specifica- 
tions to  the  State  Department  of  En- 
gineering a  Sacramento,  California,  in 
good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  in- 
formality  in   any   bid   received. 

.\II  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer.  Sacramento. 
Hall  and  Library.  Veteran's  Home, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Amusement 
Tountville.    California." 

CSigned)  W.  F.  McCLURE, 

State    Engineer. 
« 

XOTICE  TO   CONTRACTORS. 


bids  will  be  received  by 
ure.  State  En^neer.  Forum 
-icramento.  California,  up  to 
&ini  iA^.uding  12  •>l*efc,  ■■■■,  Ttac*- 
day,  MmrHt  IS,  1915,  said  bids  then 
and  there  to  be  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  irork 
required  for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  Model  Rural  School.  CSiico 
State  Xormal  School.  Chico.  California. 
i»  accordance  \rith  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering. 
Sacramento.  CaliftHTiia. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State   Department  of   Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(!•%>  of  the  amount  of  the  bid  most 
accompany    each    bid. 

A  deposit  of  Ten  (S19.99)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  on 
the  return  of  the  plans  and  specifica- 
tions to  the  State  I>er>artment  of  En- 
gineering a  Sacramento.  California,  in 
good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  in- 
formality   in   any   bid   received. 

.All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "I'roposals  for  Model  Rural 
School,  Chico  State  Xormal  Sdionl. 
Chico.    California."  

^Signed)  W.  F.   McCLURE. 

State    Engineer. 


XOTICE    TO    STEEL    ROLLING     DOOR 
MAXUFACTTRERS. 

Ofllce  of  the  Board  of  State  Harbor 
Commissioners.  Union  Depot  and 
Ferry  House.  San  Francisco.  CaL. 
February  13.  191»- 

SEJVLED  PROPOSALS  or  bids  will  be 
receivvd  at  this  office  at  mr  pri«r  t*  11 
•>l*ek  A.  3L,  OM  Tai«r»day,  Xareh  4. 
1»1S.  f«r  fmrmki^ime  aad  iastalliag 
■<eel  rvlling  d«*rs  •m  the  shed  •■ 
Pier  N*.  24  •■  the  waterfr*nt  •! 
the  City  aad  C»«atj  of  Saa  Fraseise*. 
in  accordance  with  the  plans  and  speci- . 
ficatlons  prepared  for  these  doors  by 
the  .Assistant  State  Engineer,  and 
adopted  by  the  Board.  February  S. 
191».  and  on  file  in  this  office,  to 
which  special  refe»ence  Is  hereby 
made. 


IT 

Xo  bid  will  be  received  tinless  it  la 
made  on  a  blank  form  furnished  from 
this  office.  Each  bid  shall  be  accom- 
panied by  a  certified  check  for  an 
amount  equal  to  five  (5>  per  cent  of 
the  amount  of  the  proposal,  to  be 
made  payable  to  the  order  of  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bid- 
der shall  fall  or  neglect  to  execute  a 
conc-i.^t  and  give  the  bond  required 
"•»:.'.-:  six  days  after  the  award  is 
mad-r,  in  that  case  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure 
and  neglect  and  shall  be  paid  into  the 
san  Francisco  Harbor  Improvement 
Fund. 

The  bond  required  to  be  not  less 
than  one-half  of  the  amount  of  the 
bid,  with  two  or  more  sureties  to  be 
approved  by  the  Board  of  State  Har- 
bor Commissioners,  and  conditioned 
for  the  faithful  performance  by  the 
contractor  of  all  the  terms  and  condi- 
tions of  said  contract  according  to  the 
true  intent  and  meaning  thereof  and 
to  the  satisfaction  of  said  Board;  and 
said  bond  shall  also  be  effective  as 
provided  In  an  act  approved  ILay  1, 
191  a,  for  the  protection  of  material 
men.  mechanics  and  laborers. 

Bids  will  not  be  considered  by  this 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary  at 
the  office  of  the  Secretary.  Room  17. 
Ferry  Building,  at  or  prior  to  II 
o'clock  A.  M.  on  Thursday,  March  4. 
191Z,  at  which  time  and  place  the  bids 
-.V       '-opened. 

^  ^ard  reserve*  the  right  to  re- 
or  all  bids  if  deemed  for  the 
--.erest  of  the  State. 

i:-i>i>iers  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  of  this 
work  to  be  had  at  Room  IS,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing fZtt.M  for  same,  which  will  be 
returned  on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Steel 
Rol'ine  Doors." 

J.  J.  DWTER, 
THOMAS    S.    ^vn.I.T-\MS. 
J.  H  McC-ALLUM. 
p.-  =  -r;   of  State  Harbc*    ^   —--  =  =  =     r^^rs. 
JERC  ' 
-Assistan :  -  r. 

LEO.  V.   .._-.__.   .:,... 

SccreLary.  i*) 


PROPOSALS  FOR  FOUXDATIOXS. 


F"UXD-ATIOX5  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Raiio  Towers"  will  be  received  at 
the  naval  station.  Cavite.  P.  L.  or  at 
the  bureau  of  y^r^s  and  docks,  Xavy 
Department.  Washington.  D.  C,  until 
II  •'eloelk  a.  ■■.  Mmwt^  13,  1915,  and 
then  and  there  publicly  opened,  for 
the  construction  of  concrete  and  pile 
foundations  for  three  $99-foot  steel 
radio  towers  at  the  naval  station.  Ca- 
vite. P.  L  Plans  and  q>ecifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
naval  station  named.  H.  R.  ST.AXFORD. 
chief  of  bureau. 


PROPOSALS    FOR    PUMPLNG     PLANT. 

PUMPIXG  PLAXT— U.  S.  Engineer 
Office,  C«2  Burke  Building,  Seattle. 
Wash. — Sealed  proposals  for  pumping 
plant  for  Lake  Washington  canal 
:o-?ks  will  be  received  at  this  of&ce 
j:i-!!  ■■■■  Marck  IS;  IMS,  and  then 
publicly  opened.  Information  on  ap- 
plication to  U.  S.  engineer  office,  Seat- 
t:e.  Wash.:  Chicago.  DL.  or  Xew  York, 
X  T.  J.  B.  C-AVAXAUGH  major,  en- 
gineers. 


IXTTTATiOX    FOR    PROPOSALS. 


TREASURY    DEPARTilEXT.    Super- 
y:  =  :r.^    -Architect's    Office.    Washington. 
^-.  rebruary  I,  1SI5 — ^SE-ALED  PRO- 
P    ~AL.5    will    be   opened    in    this    office 
at  3  P.  Ml,  IbRh  2S,  1915,  for  the  con- 
^-.r  .iction      complete       'including      me- 
hi^ical      equipment,   except     elevator, 
:^hting   fixtures,   and   approaches)      of 
the  United  States  Post  Office  and  Court 
House    at    Pendleton.    Oregon.      Three- 
s:ory  and  basement,  fireproof  building; 
s^round  area.    5.39t   square   feet;   stone, 
terra  cotta.  and   brick   facing.      Draw- 
ings and     specifications     may  be     ob- 


II 


BTTILDINT,  AND  ENrxINEERING  NEWS 


Wednesday,      March      3.      1915.     11 


W.    R.    ERODE,    Pres. 


LOUIS  R.  HOLM,  Sec.  R.    J.    BRODE,    Vlce-Prei. 


BRODE   IRON!   WORKS 

Established  1886 — Incorporated  1913 

Tel.    Kearny    2464. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

OHIoe  A  Works:  31-37  Hawthorne  St.,  bet.  Howard  &  Folsom  Sis.,    San  Francisco,  Cal 


tainod,  after  February  11,  1  fl  1 5,  from 
the  Cu.stodian  of  .site  at  Pendleton, 
Oreg-on,  or  at  this  oflice,  in  the  dis- 
cretion of  the  SupervisinpT  Architect. 
O.  WENDEROTH,  Supervising  Archi- 
tect. (•) 


NOTICE   TO   CONTRACTORS. 


OFFICE  CONSTRUCTING  QUAIi- 
TERMASTER,  Fort  .Ma.son,  Cal.,  March 
1,  1915.— SEALED  PROPOSALS,  in 
triplicate,  for  plumbing,  heating,  elec- 
tric wiring  and  fixtures  in  Ward  for 
Special  Cases  and  Addition  to  Nurses' 
Dormitory,  l^etterman  General  Hospi- 
tal, will  be  received  here  until  11:00 
A.  M.,  March  10,  1015,  and  then  opened. 
Deposit  of  $10.00  required  to  insure 
return  of  plans,  etc.  Proposals  to  be 
enclosed  in  sealed  envelopes  and  ad- 
dressed GEO.  McK.  WILLIAMSON.  Lt. 
Col.,   Q.    M.    C.  (*) 

S.\X    FRANCISCO    SKYSCRAPERS. 


An  interesting  report  has  been  com- 
piled in  the  Bureau  of  Building  In- 
spection of  the  Board  of  Public  Works 
showing  the  number  of  skyscrapers  in 
the  city  limits.  The  report  does  not  in- 
clude all  the  tall  buildings  now  in 
course  of  construction  throughout  the 
city,   but  only   those   now   occupied. 

The  number  of  completed  buildings, 
ten  stories  and  over  in  height  on 
January  1st,  1915,  as  shown  in  the 
report  is  as  follows: 

Oflice    RuildinRH. 

10  stories     11 

11  stories    5 

12  stories    • 

1 3  stories    I 

15  stories    3 

16  stories    3 

20    stories    2 

Total     31 

HoicI   BulIdingTH. 

1 0  stories    5 

1 1  stories    1 

1 4  stories 1 

1 5  stories    2 

Total     9 

Factoples. 

1 2  stories     1 

The    factory    building    mentioned    in 

the  above  figures  does  not  include  the 
eleven-story  brick  and  steel  frame 
building  now  under  course  of  con- 
struction in  the  vicinity  of  the  Union 
Iron  Works  for  the  Weotern  Sugar  Re- 
fining Company. 

♦ 

CONDITIONS     FAVORING     AMERICAN 
TRADE    IN    FAR    EAST. 


[Vice  Consul  Crawford  M.  Bishop, 
Harbin,  China  Dec.  10.] 
In  connection  with  the  question  of 
obtaining  return  cargoes  for  shipr 
bringing  American  products  to  Mai/- 
ehuria  and  Valdivostok,  inquiries  have 
been  received  for  soya  beans,  which 
form  the  principal  export  from  this 
region,  and  as  the  European  markets 
have  been  partially  closed  by  reason 
of  the  war  It  is  not  unlikely  that  this 
may  form  an  Important  item  for  ex- 
port. The  port  of  Vladivostok  is  now 
kept    open    throughout    the    winter    by 


means  ui         ii!e-breaker.«.  Freig-lit 

traffic  on  the  Trans-Siberian  Railway, 
which  was  much  congested  at  the  be- 
ginning of  the  war,  has  been  resumed. 
Moreover,  the  double-tracking  of  the 
Trans-Siberian  Railway  has  been  com- 
pleted as  far  as  Irkutsk,  and  the  rail- 
way is  in  a  better  position  than  even 
before  for  handling  freight.  Since  the 
Panama  Canal  has  been  opened  to  com- 
merce it  is  possible  for  direct  ship- 
ments to  be  made  between  the  eastern 
coast  of  the  United  States  and  Vladi- 
vostok. 


CHINESE   BUSINESS    MEN'S   VISIT   TO 
AMERICA. 

[The  China  Times.] 
The  Ministry  of  Agriculture  and 
Commerce  at  Peking  has  selected  37 
persons  as  Chinese  business  men"s 
delegates  to  the  Panama  Exposition  at 
San  Francisco.  It  is  understood  that 
the  delegates  will  leave  Shanghai 
sometime  in  March,  1915.  The  secre- 
tary, Wu  Tsaichang,  and  another  of 
the  department  will  accompany  the 
delegates.  It  is  also  proposed  to  send 
the  Director  of  the  Bureau  of  Indus- 
tries. 


AMERICAN    ENTERPRISE    IN    CHILE. 


[Commercial  Attache  V.  L.  Havens, 
Santiago.] 
At  Coquimbo,  Chile,  the  Bethlehem 
Steel  Co.,  of  the  United  States,  has 
lately  let  the  contract  for  the  con- 
struction of  a  24-mile  railway  to 
Messrs.  Ross  &  Slaughter.  The  former 
is  Scotch  and  the  latter  American.  The 
Snare  &  Triest  Co.,  of  New  York,  is 
building  the  docks  at  Coquimbo  to 
handle  the  iron  ore  from  the  mines  to 
the  vessels,  and  the  man  who  is  in 
charge  of  the  docks  tells  me  that  ore 
shipments  in  small  quantities  are  now 
being  sent  north. 


NEW       EXPLOSIVE      IS       SAFE       AND 
I'O^VERFI'L. 


A  new  explosive  that  is  50  per  cent 
more  powerful  than  45-per-cent  dyna- 
mite, and  is  said  to  be  as  safe  to  handle 
as  so  much  sawdust,  is  being  intro- 
duced in  the  mines  of  Montana. 
According  to  reports,  this  explosive 
possesses  qualities  that  make  it  par- 
ticularly suited  to  mining  work.  It 
can  only  be  exploded  by  a  detonator 
that  applies  both  heat  and  shock, 
neithtr  of  these  alone  being  capable  of 
exploding  it.  The  product  of  the  ex- 
|)lo.>ii()n  is  about  60  per  cent  water 
viipor,  with  a  little  nitrogen  and 
oxygen,  and  minute  quantities  of  car- 
bon dioxide,  silica,  and  lime,  so  that 
the  miners  can  resume  work  in  the 
lliick  smoke  following  a  blast  without 
danger  or  discomfort.  While  the  exact 
composition  of  this  explosive  has  not 
been  given  out,  it  is  known  that  the 
base  consists  of  ammonium  nitrate, 
and  that  the  principal  Ingredient  Is 
colclum  silicate. 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 

Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial  attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 

European  Plan  Rates  $1 .50  up. 


Management. 


Chester  W.  Kelley 


OAKLAND  FIRM  RIDS  LOW  ON  ARMY 
BOATS. 


The  bids  on  the  army  harbor  boat 
disclosed  the  J.  Bruster  Shipyard 
Company  of  Oakland  as  the  lowest 
bidder  at  $14,150.  the  figures  ranging 
from  this  amount  to  $22,000.  There 
were  eleven  bids  received  in  all,  Mare 
Island  standing  near  the  bottom  of 
the  list  with  her  figures  at  $16,675. 


WEIGHT   OF   AIR. 


There  is  no  uniform  weight  for  air. 
For  instance,  say  the  weight  of  a  cubic 
foot  of  air  at  sea  level  is  1,700  grains, 
with  the  pressure  removed,  by  its  ele- 
vation to  an  altitude  of  10,000  feet,  its 
weight  would  be  about  the  half  of 
1.700  grains.  In  other  words,  the  cubic 
foot  at  ten  or  twelve  thousand  feet 
above  the  sea  would  expand  to  two 
cubic  feet,  each  of  about  850  grains 
weight. 


GIRL  WORKERS   IN  JAPAN. 


The  number  of  factory  girls  newly 
recruited  every  year  in  Japan  is  200,- 
000.  of  whom  only  80,000  go  home.  The 
remaining  120,000  never  return.  They 
go  from  one  factory  to  another  or  go 
Irfto  other  occupations,  never  thinking 
of  going  home. — World  of  Labor. 


A  cubic  mile  of  river  water  weighs  I 
approximately  4.205,650.000  tons  and  j 
carries  in  solution,  on  the  average,  i 
about  420,000  tons  of  foreign  matter.  | 
In  all,  about  2,735,000,000  tons  of  solid  : 
.•substances  are  thus  carried  annually 
to  the  ocean. — United  States  Geological 
Survey. 
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ADVANCE  NEWS 

Classified  according  to  Location 


SA^    FRAXCISCO. 


RESIDENCE  —  1  story  and  base, 
frame,  |2,500.  San  Francisco.  Archi- 
tects, Rhodes  &  Marlsch,  3372  16th 
street,  S.  F.  Owners,  MacArthur  Bros., 
1580  Fell  street,  S.  F.  The  dwelling 
will  be  erected  at  the  northwest  cor- 
ner of  Chattanooga  and  23rd  streets, 
and  has  been  desig'ned  for  a  five  room 
house  with  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  open  fire  pace  in  the  living 
room  with  tile  or  brick  mantel.  Tile 
wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  with  a  briclc 
veneer  base.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do   the   work   by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  James  Welsh,  244 
20th  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  bath  and  garage.  Interior  will 
be  finished  in  pine  and  redwood  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
room  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being   purchased. 

RESIDENCES— 2,  2  story  and  base, 
frame,  $2,500  each.  San  Francisco. 
Architect,  none.  Owner,  H.  P.  Otten, 
131  10th  avenue.  S.  F.  These  dwellings 
will  be  erected  on  the  west  side  of 
25th  avenue  south  of  Geary,  and  each 
nas  been  designed  to  contain  six 
rooms,  bath  and  a  garage.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 

RESIDENCES— 2,  2  story  and  base, 
frame,  $7,000  each.  San  Francisco. 
Architects,  Falch  &  Knoll,  Hearst 
Bldg.,  S.  F.  Owner's  name  withheld. 
These  two  houses  will  be  erected  on 
property  in  Forest  Hill,  and  each  has 
been  designed  to  contain  seven  rooms, 
two  baths,  sun  porch  and  a  garage. 
Interiors  will  be  finished  in  pine  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  living  rooms,  dining 
rooms  and  reception  halls.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Automatic  water  heaters  will 
be  Installed.  Exteriors  will  be  fin- 
ished in  cement  plaster  on  metal  lath. 


Plans  are  complete  and  figures  have 
been  taken.  Contracts  will  be  award- 
ed  shortly. 

RESIDENCE  —  2  story  and  base, 
frame,  $8,500.  San  Francisco.  Archi- 
tect, H.  H.  Gutterson,  80  Post  street, 
S.  F.  Owners,  St.  Francis  Home  Build- 
ing Co.  The  dwelling  will  be  erected 
in  St.  Francis  Wood,  and  has  been  de- 
signed to  contain  eight  rooms,  two 
baths  and  a  garage.  Interior  finish 
will  be  of  pine,  redwood,  hardwoods 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  A 
hot  water  circulating  system  will  be 
installed.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
pete and  figures  are  now  being  taken. 
RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  San  Francisco.  Archi- 
tect, T.  Patterson  Ross,  310  California 
street,  S.  F.  Owner.  R.  De  Luca.  The 
dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch,  and  will  be  erected  on  the 
east  side  of  Jones  street  south  of  Lom- 
bard. Interior  will  be  finished  in  pine 
and  redwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and   figures  are   now   being  taken. 

APART.MENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $25,000.  San 
Francisco.  Architects,  Rousseau  & 
Rousseau,  French  Bank  Bldg.,  S.  F. 
Owner,  Walker  W.  Props.  The  build- 
ing will  be  erected  on  the  south  side 
of  Post  street  west  of  Larkin  and  has 
been  designed  to  contain  a  total  of 
twelve  suites  of  two,  three  and  four 
rooms.  Interior  will  be  finished  in 
pine  and  elm  panels  with  hardwood 
floors  in  the  living  and  dining  rooms. 
There  will  be  wall  beds  and  private 
bath  rooms.  Plans  provide  for  steam 
heat,  an  automatic  elevator,  hot  water 
s.vstem  and  vacuum  cleaning.  All 
bath. rooms  will  be  finished  in  tile  with 
composition  floflors.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are  being  taken  on  a  general  contract. 
APART.MENT  HOUSE— 2  story  and 
base,  frame,  $7,000.  San  Frajncisco. 
Architect,  none.  Owner,  Paul  Schain- 
man,  2765  Lombard  street,  S.  F.  The 
building  has  been  designed  to  contain 
six  suites  of  two  and  three  rooms 
with  bath  and  wall  beds.  Interior 
finish  will  be  of  pine  and  redwood 
throughout.  The  building  will  cover 
an  area  of   25   by   85   feet.     There  will 


Ijc  a  hot  water  .supply.  IJaUi  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased. 

APART.MENT  HOUSE— 3  story  and 
base,  frame,  $8,000.  San  Francisco. 
Architect,  none.  Owner,  G.  B.  Pas- 
qualettl,  748  Union  street,  S.  F.  The 
building  will  be  erected  at  the  south- 
east corner  of  Filbert  and  Sherwood 
Place,  covering  an  area  of  54  by  35 
feet.  The  basement  will  be  occupied 
by  a  garage.  Upper  floors  will  con- 
tain a  total  of  six  apartments  of  three 
rooms  each.  There  will  be  private 
bath  rooms.  Interior  finish  will  be  of 
pine  and  redwood.  Plans  provide  for 
a  hot  water  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day   Labor. 

APARTMENT  HOUSE — 3  story  and 
base.  Class  C  construction,  $25,000. 
San  Francisco.  Architects,  O'Brien 
Bros.,  Clunie  Bldg.,  S.  F.  Owners, 
Goewey  Estate.  The  building  will  be 
erected  on  the  south  side  of  Turk 
street  east  of  Hyde,  and  has  been  de- 
signed to  contain  a  total  of  seventeen 
suites  of  two  rooms  and  bath  each. 
Interior  finish  will  be  of  pine,  red- 
wood and  elm.  Some  hardwood  floors 
will  be  used.  Plans  provide  for  steam 
heat,  a  hot  wa.ter  system  and  vacuum 
cleaning.  All  suites  will  have  wall 
beds.  Bath  rooms  will  have  tile  wain- 
.scot  and  composition  floors.  Entrance 
will  have  marbe  wainscot.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures   are   now   being   taken. 

APARTMENT  HOUSE— 5  story  and 
base.  Class  C  construction,  $60,000. 
San  Francisco.  Architects,  O'Brien 
Bros.,  Clunie  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  in  the  Fifty  Vara  District,  and 
has  been  designed  to  contain  forty 
suites  of  two,  three  and  four  rooms. 
All  apartments  will  have  wall  beds 
and  privte  bath  rooms.  Besides  the 
office  and  lobby  the  main  floor  will 
contain  a  large  social  room.  Interior 
will  be  finished  in  pine,  redwood  and 
hardwood  veneer.  Hardwood  floors 
and  ornamental  plaster  will  be  used 
in  the  office  and  lobby.  Plans  provide 
for  steam  heat,  an  automatic  elevator, 
hot  water  system  and  vacuum  clean- 
ing. Entrance  will  have  tile  and  mar- 
ble wainscot.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
now    being   r.repared. 

FIRE     HOU.SE — 2    story      and    base. 
Class      C      construction,    $35,000.       San 
Francisco.    Architects,   Ward   &  Blohme, 
Alaska    Commercial    Bldg.,    S.    F.    Own- 
ers, City  and  County  of  San  Francisco. 
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The  building  will  be  erecied  in  liie 
Mission  District  and  has  been  de- 
signed to  contain  four  pieces  of  ap- 
paratus. Upper  floor  will  be  arranged 
for  living  quarters  for  the  men.  In- 
terior will  be  finished  in  pine  through- 
out. Special  electric  worlc  will  be  in- 
stalled. A  cement  floor  will  be  used 
on  the  first  floor.  Pans  provide  for 
.«team  heat  and  a  hot  water  system. 
.Special  plumbing  will  be  in.stalled. 
Exterior  of  the  building  will  be  faced 
with  pre.s.sed  brick  trimmed  with  terra 
cotta.     Plans  are   now   being   prepared. 

FIRE  HOUSE — 2  story  and  base. 
Class  C  construction.  $40,000.  San 
Francisco.  Architects,  Ward  &  Hlohme, 
Ala.«ka  Commercial  Bldg.,  .'!.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
The  building  will  be  erected  on  Powell 
street  and  will  contain  six  pieces  of 
apparatus  on  the  first  floor  while  the 
second  floor  will  contain  quarters  for 
the  men  and  a  special  room  for  the 
electrician.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be 
steam  heat  and  a  hot  water  system. 
Special  electric  work  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.      Plans   are   now   being   prepared. 

WAREHOUSE — 4  story  and  base, 
mill  construction.  Cost  not  stated. 
San  Francisco.  Architect,  Leo  .1. 
Devlin.  Pacific  Bldg.,  S.  F.  Owner, 
.John  Rapp,  leased  to  Dunham,  Carri- 
gan  &  Hayden.  The  building  will  be 
erected  at  the  corner  of  Kansas  and 
Division  streets,  covering  an  area  of 
200  by  269  feet.  The  main  portion  of 
the  structure  will  be  used  for  a  ware- 
house while  the  front  portion  will 
contain  offices  of  the  company  and  dis- 
play rooms.  A  large  shipping  room  is 
also  provided  for  in  the  plans.  Con- 
struction will  be  of  the  heavy  mill 
type.  Interior  will  be  finished  in  pine 
throughout.  There  will  be  steam  heat, 
three  elevators,  an  automatic  sprink- 
ler system,  fireproof  vaults  and  an  oil 
burning  system.  Exterior  of  the 
building  will  be  faced  with  brick. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

FLATS — 2  story  and  base,  frajne, 
$5,000.  San  Francisco.  Architect,  none. 
Owner,  J.  J.  Johnson,  488  9th  avenue, 
S.  F.  The  building  will  be  erected  on 
the  east  side  of  17th  avenue  south  of 
Lake,  and  has  been  designed  to  con- 
tain two  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine,  redwood  and  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mnatels. 
Rath  rooms  will  have  tile  wainscot 
and  composition  floors.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
In  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are    now    being   purchased. 

GARAGE  ADDITION — 1  story.  Class 
A  construction,  $25,000.  San  Fran- 
cisco. Architects,  O'Brien  Bros.,  Clu- 
nle  Bldg.,  S.  F.  Owners,  Dolson  & 
Anderson.  The  present  one-story 
building  at  the  northwest  corner  of 
Bu.sh  and  Taylor  streets  will  be  added 
to  by  the  construction  of  another 
story.  There  will  be  a  steel  frame 
and  steel  roof  trusses.  Interior  of 
the  new  portion  will  be  arranged  for 
storage   space.      Interior    finish    will    be 


of  pine  ihioughoul.  ilctal  window 
sash  and  frames  are  specified.  Special 
gasoline  storage  tanks  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figui-es  will  be  called  for 
by   the   end   of   this  week. 

HONOLULU,  HAWAIL— Word  has 
been  received  in  this  city  from  the 
War  Department  at  Washington,  D.  C, 
to  the  effect  that  all  construction 
work  at  the  new  array  post  at  Fort 
Kaniehameha  near  Honolulu  will  be 
done  by  Day  Labor.  An  appropriation 
of  $120,000  is  available.  The  work  in- 
cludes some  twenty-six  buildings,  all 
of  frame  construction.  Lieut.  Col.  B. 
Frank  Cheatham  is  the  department 
quartermaster    in    charge    of    tlie    work. 

HOTEL — 4  stoi  y  and  base,  brick  and 
steel,  $30,000.  San  Francisco.  Archi- 
tect, D.  J.  Patterson,  Mechanics'  Insti- 
tute Bldg.,  S.  F.  Owner,  Louis  Gass- 
ner.  The  building  will  be  erected  at 
the  .  northeast  corner  of  Stockton  and 
Sacramento  streets,  covering  an  area 
of  59  by  S7  feet,  and  has  been  de- 
signed to  contain  a  total  of  TO  rooms 
and  a  number  of  public  and  private 
baths.  Interior  finish  will  be  of  pine 
and  elm.  There  will  be  steam  heat, 
an  automatic  elevator  and  a  hot  water 
system.  Bath  rooms  will  be  finished 
in  tile  with  composition  floors.  Mar- 
ble wainscot  will  be  used  in  the  en- 
trance and  lobby.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  noyf 
leing    prepared. 

HOTEI., — 3  story  and  base,  frame, 
$20,000.  San  Francisco.  Architect, 
Charles  C.  Frye,  20  Montgomery  street, 
S.  F.  Leased  to  Mr.  Mitsu.  The  build- 
ing will  be  ertced  south  of  Market 
street  and  has  been  designed  for  a 
.lapanese  rooming  house.  There  will 
be  fifty  rooms,  a  store,  office  and  bar- 
ber shop.  Interior  finish  will  be  of 
pine  and  redwood.  Plans  provide  for 
a  hot  water  system.  Twelve  baths 
are  specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
out    for    figures. 

PATHOLOGICAL  WARD  AND  GA- 
RAGE— 2  story  and  base.  Class  A 
construction,  $80,000.  San  Francisco. 
Architect,  August  Headman,  New  Call 
Bldg.,  associated  with  P.  Righetti. 
Phelan  Bldg.,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Revised 
plans  are  complete  and  now  out  for 
figures.  The  building  will  be  erected 
on  Potrero  avenue  between  21st  and 
23rd  streets.  The  main  portion  of  the 
second  floor  will  be  left  unfinished. 
There  will  be  a  complete  steel  frame, 
brick  walls  and  hollow  tile  interior 
partitions.  Steam  heat  will  be  sup- 
plied from  the  central  power  plant. 
Exterior  of  the  building  will  bg  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Bids  are  now  being  taken  by 
the  Board  of  Public  Works  and  will 
be  opened  on  March  10th.  An  official 
proposal  appears  in  another  column 
of    Xh\s    issue. 

L  1  B  R  A  U  Y  EXCAVATING  AND 
FOOTINGS — 3  story  and  base.  Class 
A  construction,  $1,200,000.  San  Fran- 
cisco. Architect,  George  William  Kel- 
ham,  Sharon  Bldg.,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids 
were  opened  at  the  Friday  meeting  of 
the  Library  Trustees  for  the  excavat- 
ing and  footings  for  the  new  main 
library    building    to    be    erected    In    the 


Civic  Cjntcr.  A  total  of  twenty-eight 
figures  was  presented.  The  lowest  bid 
for  this  work  was  received  from  the 
Contra  Costa  Construction  Co.  at  $28,- 
300.     No  contract   has   been   awarded. 

LOADING  AND  UNLOADING  PLAT- 
FORMS —  Concrete  construction,  $4,- 
<>00.  San  Francisco.  Engineer's  name 
not  given.  Owners,  Atchison,  Topeka 
&  Santa  Fe  R.  R.  Co.  These  two 
structures  will  be  erected  on  Bryant 
street  west  of  Spear.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased  through  the  company's 
agent   at   the   foot   of   Third   street. 

FLATS^ — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  none. 
Owner,  A.  M.  Sylvia,  371  30th  avenue, 
S.  F.  The  building  will  be  erected  on 
the  west  side  of  25th  avenue  north  of 
Clement,  and  has  been  designed  to  con- 
tain two  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  each  living  room.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
I>ay    Labor. 

STORES — 1  story  and  base,  brick. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, Reid  Bros.,  California-Pacific 
Hldg.,  S.  F.  Owner,  Mrs.  Allyn.  The 
building  will  be  erected  on  the  east 
side  of  Polk  street  between  Sacra- 
mento and  Clay  streets,  and  has  been 
designed  to  contain  two  modern  re- 
tail stores.  Interiors  will  be  finished 
in  pine.  There  will  be  patent  store 
fronts,  marble  wainscot  and  plate 
glass  display  windows.  Exterior  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  called  for 
at  once. 

Contracts  Awarded. 

B  A  RACKS,  ETC. — Frame  construc- 
tion. $191,630.  Fort  Huachuca,  Ariz. 
Architect,  Constructing  Quartermas- 
ter, Fort  Huachuca.  Owners.  United 
.•States  Government.  Contractor,  J.  M. 
.Sparks,  Douglas.  Ariz.  Contract  "price. 
$191,630. 


Many  Bids  In  For 
Library  Excavation. 

<'<tiilr:i    CoNtn       ('oiiNtruotion       Co.    I<o>t 

Itiildrrit    for    Firxt    Contrnrt    to    br 

l.ft   on    >lnin    Library    Ilulldinfr. 


Bids  for  the  excavating  and  footings 
for  the  nT.in  library  t^  be  erected  in 
the  Civic  Center  were  opened  Friday 
by  the  Library  Trustees.  This  is  the 
first  contract  to  be  let  for  the  con- 
struction of  tlie  million  and  a  half  dol- 
lar library  designed  by  Architect 
George  William  Kelham.  Twenty- 
eight  figures  were  presented,  the 
lowest  being  that  of  the  Contra  Costa 
Construction  Co.  at  $28,300.  Bids  were 
to  have  been  opened  Wednesday  last, 
but  several  of  the  contractors  had  over 
looked  the  existance  of  old  matting 
and  were  given  additional  time  in 
which  to  add  to  their  bid  If  they  so 
desired.  Five  contractors  given  In  the 
following  list  changed  their  figures. 
Bxoavatlon,    Main   Library. 

Koster-Vogt    Co $31,747 

McClenahan   &   Co 37,800 


Wednesday,      March      3,      1&15. 

Eaton    &    Smith 35,600 

Church    &    Clark 42,980 

H.    L.    Petersen 37,600 

Fennell    &    Wand 39,000 

L.     F.     Gerdetz 53,550.02 

Wold    Co 34,266 

Sound   Con.    &    Eng.    Co.  32,398 

A.    Lynch     33,322 

Lindgren    Co 29,700 

P.    A.    Palmer 31,600 

R.    W.    MoUer 32,600 

F.    Rolandi     34,500. ..  |3C, 000 

Constr.    &    Eng.    Co 28,880 

Collman   &   Collman   Co.  31,286 

Clinton     Fpfn'g-.     Co 26,800. ..  $29,575 

Grant     Fee     30,000 

A.    Kohn    28,000..  .$33,330 

McDonald     &    Kahn 41,300 

Contra   Costa   Con.    Co..  24,800. ..  $28,300 

F.     P.     Walsh 31,857 

Bluxome    &    Co 47,500 

Barrett    &    Hilp 31,656 

A.    P.    Brady 32,883 

J.    J.    Leonard 33,420..  .  $34,120 

C.   H.  &  A.  W.  Gorrill.  .  44,390 

Monson    Bros 31,600 
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638  Anderson  Johanson   3575 

639  Dolan  Smith   1900 

640  Clinton   Gilmour   3900 

641  W'n  Sugar  Dyer  180000 
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Bonding  Contracts   Awarded. 

San  Francisco 


Owner.                     Contractor  Amt. 

Heyman     Heyman  27.10 

Heyman      Heyman  2750 

Vodden     Vodden  4000 

Vodden     Vodden  4000 

Cuneo     Gigli  800 

Franklin     Franklin  400 

Aydukovich      ..Aydukovich  600 

Weber     Schutte  500 

Recreation     Park.  .  .Owsley  4r.O 

Bornegue     Brutcher  400 

Clausen     Clausen  50ii0 

McDiarmid     .  . .  .McDiarmid  COO 

Delucchi     Delucchi  lOOO 

Bargolittl      Bargolitti  700 

Comis     Miller  750 

Valerga     Valerga  450 

Proctor     Proctor  400 

Lyon     Hoag  4000 

Sanguinetti     Ajiderson  800 

Larsen     Larsen  500 

Raffo     Raffo  400 

Golden    Rule    Cafe.. Owner  450 

Kane    S    F    Bldg  1000 

McCIenahan     Owner  500 

Perkins     McGuigah  lOOO 

Egan     Parkerson  900 

Lawson      Lawson  30000 

Cory     McMulIin  4315 

Stand    Com     ....Henderson  1600 

Duffy     Ptersen  4490 

Bowie     Born  4080 

Garlick     Ginley  4635 

Varney     Malloch  2090 

P  P  I   D Ttirner  7450 

Towne    La    Torres  400 

Same     Little  6275 

Otten      Otten  2500 

Otten     Otten  2.t00 

Lapham      Lapham  27r>0 

Turner     Bartlett  1500 

Anderson     Anderson  1500 

Sutherberg     Johnston  500 

Ohlson     Ohlson  700 

Welsh      Welsh  3000 

MacArthur     .  .  .  .MacArthur  2000 

Kainetsky      Kanetsky  1000 

Stokes     Stokes  700 

Watts     Watts  SOO 

Campen     Campen  850 

Keenan      Keenan  5000 

Fairbanks     Fairbanks  800 

Grace     Nielsen  500 

Lind      Lind  24ft0 

Pacific   G  &   E   Co Bos  ?267 

Terrill        Carnahan  4950 

Breunei-      Breuner  700 

Romecynsky     Mager  1575 

Eggers     Beha  2040 

Schroder     Lynch  400 

Dolan     Smith  1900 

Victoria     Brumfleld  750 

Associated    Oil    Owner  1000 

Briggs     Bondie  1200 

Same     Same  1200 

.Johnson     Johnson  5000 

Butler     Butler  2000 

Hauschildt     Eiberger  765 

Camica     Devencenzi  280'0 

Pasqualetti     Owner  5500 

Cotaro     Amoroso  3000 

Tamony     Props  7000 


FRAME    DWELLING 

(544)      E   SEVENTH   AVE    100   S  Geary. 
Two-story  and  basement  frame  dwlg 

Owner O.    Heyman      &       Bro.,    742 

Market,   San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $2750 


FRAME    DWELLING 

(545)      W    SIXTH      AVE    100    S      Geary. 
Two-story  and  basement  frame  dwlg 

Owner O.    Heyman       &      Bro.,    742 

Market,   San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $2  750 


FRAME    DWELLING 

(546)- W  SIXTEENTH  AVE  100  N  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

Owner .Thos.    Vodden    &    Son,    1015 

Cole,  San  Francisco. 
Architect  ..  .Walter      G.    Vodden,      1015 

Cole,  San  Francisco. 
Contractor.  .Thos.    Vodden    &   Son,    1015 
Cole,  San  Francisco. 

COST,  $4000 


FRAME   DWELLING 

(547)  W  SIXTEENTH  AVE  75  N  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

Owner Thos.    Vodden    &    Son, 

Cole,  San  Francisco. 

Aichitec*  ..  .Walter      G.    Vodden, 

Cole,  San  Francisco. 

Contractor.  .Thos.   Vodden    &    Son,    1015 

Cole,  San  Francisco. 

COST,  $4000 


1015 


1015 


FRAME    STORES 

(548)      S    CHESTNUT      192%    E      Scott. 
One-story   frame    (2)    stores. 

Owner Mrs.    Emma      Cuneo,      2253 

Chestnut,    S.    F. 
Architect  .  .  .None. 

Contractor.  .A.       Gigli,       1467       Vallejo, 
San   Francisco. 

COST,    $800 


FRAME   STORE 

(549)      S   LOMBARD    50    E    Lyon.      One- 
story   frame   store. 

Owner F.     Franklin,       2960     Lyon, 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.   $400 


FRAME    DWELLING 

(550)      B  GILMAN   200   S   Jennings.  One 
story  and  basement  frame  dwelling. 

Owner L.    Aydukovich,    1328    Hol- 

lister   Ave.,   S.   F. 
Architect  .  .  .None. 
Day's  work.  COST,   $600 


ALTERATIONS 

(551)      NO.    71    THIRD.      Alter    saloon. 

Owner Chas.    Weber    Jr.,    Prem. 

Architect  . .  .None. 

Contractor.  .H.      Schutte    &      Son,      630 
Precita  Ave.,  S.  F. 

COST,   $500 


15TH. 


REPAIRS 

(552)      COR.    VALENCIA      AND 
Repair   bleacher   seats. 

Owner Recreation       Park       Ass'n., 

129    Stevenson,    S.    F. 

None. 

B.    T.    Owsley,    311   Sharon 

Bldg.,   San   Francisco. 

COST,    $450 


Architect  . 
Contractor 


A 


ALTERATIONS 

(553)      NO.    1270   GOLDEN   GATE   AVE., 
Alter  cafe,  concrete  floor,  etc. 

Owner M.    F.   Bornegue. 

Architect  ..  .W.   H.   Crim   Jr,    244   Kear- 
ny,  San    Francisco. 
Contractor.  .Brutcher      &      Serna,      110 
Jessie,   San   Francisco. 

COST,    $400 


FRAME    TENEMENTS 

(554)      E     LANGTON     155     N     Harrison. 

Three-story   frame    (10)    tenements. 
Owner C.  O.   Clausen,.  Hearst  Bldg 

San    Francisco. 
Architect  ...C.  O.  Clausen,  Hearst  Bldg 

San    Francisco. 
Day's   work.  COST,    $5000 


ALTEUATIONS 

(555)  NO.    830   ELIZABETH.   New   roof 
and  general   repairs   to  dwelling. 

Owner W.      G.      McDiarmid,      2528 

Mission,  San  Francisco. 
Architect  ...None. 
Day's    work.  CtJ.ST,    $600 

GARAGE 

(556)  E  GRAHAM  PLACE  62  S  Union. 
One-story  concrete   private   garage. 

Owner J.    A.    Delucchi,    565    Union, 

San   Francisco. 
Architect  ...  J.       A.        Porporato,        619 

Washington,   S.  F. 
Day's    work.  COST,    $1000 

FilAMF   STORE 

(557)  NW     BRAZIL       AlsD       VIENNA. 
One-story  frame  store. 

Owner A.    F.    Bargolitti. 

architect  . .  .None. 


Day's   work. 


COST,    $700 


ALTERATIONS 

(558)  NO.   2269   CHESTNUT.   Alter   flats. 

Owner D.  Comis,   Premises. 

Architect  .  .  .None. 

Contractor.  .H.    C.       Miller.    2459      59th 
Ave.,  Oakland. 

COST,   $750 

FRA.ME   DWELLING 

(559)  W    GILROY      90    N      Jamestown. 
One-story  and  basement  frame  dwlg. 

Owner Susan       L.    and      Domenico 

Valerga,  I1176-A  Sanchez, 
San  Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $450 


GARAGE 

(560)  S   SEA   CLIFP    160    W    25th    Ave. 
Alter  for  garage. 

Owner Florence    Procter,    123    26th 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.    $400 

FRAME    DWELLLING 

(561)  E     FORTY-FIFTH     AVE     33     N 
Anza.         Two-story      and       basement 

frame   dwelling. 

Owner Lyon   &   Hoag,    660   Market, 

San    Francisco. 

Architect  ...H.  C.  Baoman,  605  Chroni- 
cle   Bldg.,    San    Francisco. 

Day's   work.  COST,   $4000 


ALTERATIONS  .  • 

(562)    NO.    314    COLUMBUS.    Alterations 
Owner.  ..  .'.vG.    Sdiiguirtetti,    859    Union, 

Sati  Francisco. 
Architect  .  .  .None. 
Contractor.  .F.    Anderson,    221    Dolores, 

San    Francisco. 

COST,   $800 


ii 


AUIJITION 

(563)      NO.   815   FELL.     Add   bath   room 
and   sleeping  porch   to  dwelling. 

Owner O.    Larsen,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


BUILDING  .\N'D  ENGINEERING  NEWS 
day 


(564)      NO.      4092      TWENTY-FOURTH. 

Owner P.  Raffo  &  Co..  1309  Castro 

San   Franci.sco. 
Architect  . .  .None. 
Day's   work.  COST,    $400 


INSTALL   RANGE,    ETC. 
(565)      NO.       765       MARKET.  Install 

range  and  erect  counter. 

Owner Golden  Rule  Cafe,  Prem. 

Architect  .  .  .None. 

Day's  work.  COST.   $450 


FRAME    STORES 

(566)      NE    FILLMORE      &    LOMBARD. 

One-story   frame  stores. 
Owner -las.    C.    Kane,    660    Market, 

San  Francisco. 
Architect....!.    T.    Corte,    1st    National 

Bank   Bldg.,   S.   F. 
Coiitractor.  .S.  F.  Bldg.  Co.,  45  Kearny, 

San    Francisco. 

COST,    $1000 


ALTERATIONS 

(567)  S    CHE.^TNUT      130      W    Steiner 
Alter  offices,  etc. 

<lwner T.      W.      McClenahan,      ISO 

•Jessie,    San    Francisco. 

Architect  ..  .D.  D.  Kearns,  251  Kearny 
San  Francisco. 

Day's  work.  COST,   $500 

ALTERATIONS 

(568)  SE  BUSH  &  KEARNY.     Remove 
.old  and   replace  new  .sidewalk  lights. 

Owner George  W.  Perkins. 

Architect  ..  .None. 

Contractor.  ..John  McGuigan.  142  Silver 
San    Francisco. 

COST.  $1000 


FRAME    DWELLING 

(569)      NO.   637  MORSE.     One-story  and 
basement    frame    dwelling. 

Owner lohn    F.    Egan,    639    Morse, 

San    Francisco. 
.Architect  .  .  .None. 

Contractor.  .H.    E.    Parkersen,    120   Per- 
alta   Ave.,   S.   F. 

COST.   $900 


BRICK    TENEMENTS 
(570)      N    POST      80   E     Polk.        Three- 
, story  and   basement  brick    (18)    tene- 
'..ments. 

0>vner A.      W.       I^awson,      Hearst 

Bldg.,    San     Francisco. 
Architect  ..  .O'Brien      Bros.,      Inc.,      519 

California,   San   Francisco. 
Contractor .  .A.     W.       Lawson,       Hearst 
Bldg.,  San  Francisco. 

COST.   $30,000 


FRAME    RESIDENCE 

(571)  —  DE  SOTO  206  —  Pacheco  be- 
ing Lot  27  and  6.66  feet  of  I.K)t  28 
Blk  2.  Forest  Hill.  All  work  for  2- 
story   and    basement  frame  residence. 

Owner T.    H.   Cory. 

Architect  ..  .Coates     &      Traver.      Head 
Bldg.,    San    Francisco. 

Conlraclor.  .  .McMullin-Von   Voorhles   Co 
1290    12th   Ave..   S.    F. 

KI1»m1   Feb.   19,     15.     Dated  Feb.   6,  '15. 

Flame    iip    $1075 

Brown    coated     1075 

Completed    and    accepted 1090 


Usual 


Bond, 
none. 


J075 

TOTAL  COST,  $4315 
none.  Limit,  60  days.  Forfeit, 
Plans   and   specifications    filed. 


EXHIBIT    BOOTH 

(572)      EXPOSITION    SITE.         Erection 

and    completion    of    exhibit    booth    in 

Palace  of   Education. 

Owner The    Standard    Commercial 

Schools. 
Architect  .  .  .None. 

Contractor.  .W.    I).    Hender.'^on,    Monad- 
nock   Bldg.,  S.   F. 
Filed  Feb.  19,  '15.     Dated  Feb.  15,  '15. 

At    completion    75% 

Usual    35    days 25% 

TOTAL  COST,  $1600 
Bond,  none.  Limit,  March  6.  1915. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME   STORE    AND   FLAT 
(573)      E    CHURCH      40    S    24th    S    24xE 
100.  All  work  except  window  shades, 
finish  hardware  and  light   fixture  for 
two-story    frame   store   and    flat. 

Owner John      Francis    and      .lane 

Frances    Duflfy. 
.\rchitect  ..  .Ernest    M.    Essmann,    24th 

and   Church,   S.    F. 
Contractor.  .Einar    Petersen,    3530    23rd, 

San   Francisco. 
Filed  Feb.  19,  '15.     Dated  Feb.  16,  '15. 

Frame    up $872 

Brown    coated    872 

Completed    and    accepted 873 

Usual    35    days 873 

TOTAL  COST,  $4490 
Bond,  $1750.  Sureties,  B.  Martin  and 
Herman  J.  Axt.  Limit.  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


FRA.ME    RESIDENCE 

(574)  E  THIRTY-SECOND  AVE  25  N 
California,  Int  E  32nd  Ave  and  S 
boundry  line  Lot  16,  Lyon  &  Hoag's 
Sub  Baker  Beach  Land  Co.  S  78-1% 
N  30-8  W  79-8%  S  30-8%  Ptn  Lot  16, 
Lyon  &  Hoag's  Sub  Bakers  Beach 
Ijand  Co.  All  work  for  two-story 
and    basement    frame    residence. 

Owner Campbell   Bowie. 

Architect  ...Edw.   G.   Bolles. 

Contractor.  .S.    A.    Born    Bldg.,    Co.,    660 
Market,    San    Francisco. 

Filed  Feb.  19,  '15.     Dated  Feb.  15,  '15. 

Foundation    in     $   580 

Frame    up    S20 

Plaster    on    inside. S2G 

Completed     and     accepted 840 

U.sual     35     days 1020 

TOTAL    COST,    $4080 

Bond,     none.         Limit,     without       delay. 

Foifeit,  none.     Plan.*!  and  specifications 

filed. 

FRAME   DWELLING 

(575)  W  SEVENTEENTH  AVE  100  N 
Fulton  N  25xW  120.  Carpenter, 
painting,  plumbing,  plnstoi-,  concrete 
elect  lical  work  for  two-story  and 
ba.-^ement    frame   dwelling. 

Owner Etha    F.    Garlick,    749    1  llli 

Ave.,    San    Francisco. 
.'Vichitect  .  .  .None. 
Contractor.  .Edw.    Ginley,    131    5th    Ave., 

San    Francisco. 
Filed  Feb.  23,  '15.     Dated  Feb.   17,  '15. 

Frame   up   and   enclosed $1158.75 

Brown    coaled     1 158.75 

Completed      1158.75 

Usual    35    days 1158.7,7 

TOTAL  COST,  $4635.00 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans   and   specifications    filed. 


Wednesday,      March      I,      l^H.t 

FRAME   STORE   AND   ROOMS 
(576)      E  LAGUNA  112-6  N  Lombard  2 
x81-3.  All  work  for  two-story  fralht 
store  and  rooms. 

Owner Madeline   Varney,  Cr  PaCl< 

fie   Gas   &   Elec.   Co.,   S.  P. 
Architect  ..  .M.      I.    Schwartz,      Nevadi 

Bank   Bldg..   S.   F. 
Contractor.  .J.    S.    Malloch,    110    Jessie 

San  Francisco. 
Filed  Feb.  23.  '15.     Dated  Feb.  19,  '15. 

Roof    boards    on $52( 

Closed   in  and  plastering  on 6i( 

Completed    and    accepted 52( 

Usual    35    days 5l( 

TOTAL  COST,  $26l< 
Bond,  $1000.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  30  dayi 
after  Feb.  23.  Forfeit,  none.  Plant 
and  specifications   filed. 


COMFORT   STATION  », 

(577)  EXPOSITION  SITE;  N  Francisfjl 
50  W  Webster  W  80xN  80.  All  woil 
for    public    comfort   station    No.    1. 

Owner Panama- Pacific        Interna 

tional    Exposition   Co.,  Ser 
vice  Bldg.,  S.  F. 
.  .None. 

..The    Turner    Co.,    278    N*-' 
toma,   San   Francisco. 
Filed  Feb.  24,  '15.     Dated  Jan.  13,  '15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL   COST,    $7450 
Bond,    $4500.        Surety,      Massachusetts 
Bonding    &     Insurance    Co.      Limit,    35 
days.      Forfeit,    $25.      Plans    and    sped 
flcations   filed. 


Architect  . 
Contractor 


FRAME    DWELLING 
(578)      LOTS    28    AND    29    BLK    6    Flint 
Tract    Homestead.      Painting,    paper 
hanging    and      decorating    for      one- 
story  and  basement  frame  dwelling. 

Owner Percy   E.   Towne,   Chronicle 

Bldg.,    San    Francisco.  | 

Architect  ..  .Philip      Overman,      Shrevei 

Bldg.,  San  Francisco. 
Contractor.  .Frank      La      Torres,      3237 
Mission,    San    Francisco.       { 
Filed  Feb.  24,  '15.     Dated  Feb.' 23.  '15.      | 

At   discretion   of   architect $150  | 

Acceptance     150] 

Usual    35    days 100  1 

TOTAL  COST,  $400  1 
Bond,  none.  Limit,  150  days.  Forfeit,  j 
$5.      Plans   and    specifications    filed.         j 


(579)  CARPENTER.    MILL,    LUMBER 
■  plumbing,     concrete,     plaster,     elea 

trical,    brick,     tile,    glass,    hardware 
etc.,    on    above. 

Contractor.  .Wm.    Little,    753    8th    Ave, 
San   Francisco. 

Filed  Feb.  24,  '15.     Dated  Feb.  23,  '15. 

Koof    rafters     set $1176.7 

Brown    coated     1176.7 

Standing    finish    on 1176.7 

Accepted     1 176.7K 

l\sual    35    days 1568.7^ 

TOTAL    COST,    $6275. 00;J 

Bond,   none.     Limit,   150  days.     ForfeitJ 

$5.      Plans    and    specifications    filed.         I 

FRAJIE   DWELLING  ^ 

(580)  W  TWE.XTY-FIFTH  AVE  35»; 
S  Geary.  Two-story  and  basement; 
frame  dwelling. 

Owner H.    P.   Otten,    131    10th    Ave.,j 

San   Francisco.  * 

Architect  .  .  .None.  ; 

Day's   work.  COST,   $2500- 

FRAME   DWELLING  J 

(581)  W     TWENTY-FIPTH    AVE     32i| 


vVednesday,      March 


1011 


S    Geary.      Two-story    and    basement 

frame  dwelling. 

Owner H.  P.  Otten.   131    10th  Ave.. 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $2500 


FRAME    DWELLING 

(582)  W  TWELFTH  AVE  275  N  Bal- 
boa. Two-story  and  basement  frame 
dwelling-. 

Owner A.      R.   Lapham.      511      12th 

Ave.,    San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $2750 


FRAME    STORES 

(583)      SE   BAY   AND  VAN   NESS   AVE. 
One-story   frame   stores. 

Owner Turner      &      Dahnken    Cir- 
cuit,   942   Market,    S.    F. 

Architect  ..  .A.   W.   Cornelius,    625   Mar- 
ket,   San   Francisco. 

Contractor.  .John      M.      Bartlett,      Call 
Bldg.,    San    Francisco. 

COST,    $1500 


FRAME    DWELLING 

(584)      E    DE    HARD    37    S    23rd.      One 
and      one-half-story    and      basement 
frame  dwelling. 
Owner Gustav   and    Hulda   Ander- 
sen,   1139    De   Haro,   S.   F. 
Architect  .  .  .None. 

Contractor.  .Gustav    Andersen,    1139    De 
Haro,   San   Francisco. 

COST,    $1500 


ALTERATIONS 

(585)      NO.    2644      ANZA.      Alter     frame 
dwelling. 

Owner Julia    Sutherberg,    Prem. 

Architect  . .  .None. 
Contractor.  .Jas.   Johnston. 

COST,    $500 


ADDITION 

(586)      SE      DOLORES      &      DORLAND. 
Add    to   church    for   organ. 

Owner Ed.    Ohlson,      125      Jersey, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $700 


FRAME    RESIDENCE 

(587)  W  SIXTEENTH  AVE  246  S 
California.  Two-story  and  base- 
ment frame  residence. 

Owner James      Welsh,     244      20th 

Ave.,   San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $3000 

FRAME   DWELLING 

(588)  NW  CHATTANOOGA  AND  23RD 
One-story  and  basement  frame  dwlg. 

Owner MacArthur        Bros.,         1560 

Fell,    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


FRAME   GARAGE 

(589)  W  LIESE   163   N  Richland.     One 
story   frame   garage. 

Owner J.    R.    Kanetsky,    37G3    Mis- 
sion,   San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 

ALTERATIONS 

(590)  NO.    407    THIRTY-FIFTH    AVE. 
Alter   dwelling. 

Owner W.    A.    Stokes. 

Architect  . .  .None. 

Day's    work.  COST,    $700 


BUILDING  AXD  E.NGINEERING  NEWS 

ADDITION 

(591)      NO.    49    EAGLE.      Add    to   dwlg. 

Owner Sidney    Watts,    Premises. 

Architect  ..  .A.   S.   MacRae,    655   Moraga 

San  Francisco. 
Day's   work  COST,    $800 


FRAME   DWELLING 

(592)  NOS.  2  AND  8  RAYMOND  AVE., 
Crocker  Amazon  Tract.  One-story 
and  basement  frame  dwelling. 

Owner E.    M.    Campen,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $850 

FRAME  FLATS 

(593)  NE  CALIFORNIA  &  20TH  AVE. 
Two-story  and  basement  frame  (2) 
flats. 

Owner C.    J.    and    W.    J.    Keenan, 

NE  Central  Ave  and  Hayes, 
San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $5000 


FRAME   DWELLING 

(594)  W  FORTY-FIFTH  AVE  225  N 
Taraval.  One-story  and  basement 
frame  dwelling. 

Owner Willietta 

4  5th    Ave. 
Architect  .  .  .None. 
Contractor.  .Wallace 
45th    Ave. 


Fairbanks,     2349 
San    Francisco. 


Fairbanks,     2349 
San    Francisco. 
COST,  $800 


PERGOLA 

(595)      NO.    332    PINE.      Erect    pergola 
on    roof. 

Owner W.  R.  Grace  &  Co.,  Prem. 

Architect  .  .  .None. 

Contractor.  .W.    F.    Nielsen,    110    Jessie, 
San   Francisco. 

COST,    $500 


FRAME    DWELLING 

(596)      W    TENTH    AVE    75    S    Balboa. 
Two-story  and  basement  frame  dwlg 

Owner Oscar      Lind,       4385       25th, 

San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $2400 


REPAIRS 

(597)     NO.    159    NEY.       Raise    and    re- 
pair dwelling. 

Owner F.    Prillipps,    Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $400 


FRAME   DWELTiING 

(598)  NW  BAKER  AND  VALLEJO  W 
55xN  90.  Plumbing,  including  fix- 
tures and  vacuum  cleaning  system 
for  two-story,  attic  and  basement 
frame  dwelling. 

Owner Jno.   O.   Gantner,   80   Geary, 

San  Francisco. 
Architect  ..  .Louis   M.   Upton,    111    Ellis, 

San   Francisco. 
Contractor.  .Frederick     W.     Snook    Co., 

596  Clay,  San  Francisco. 
Filed   Feb.    25,   '15.      Dated   Feb.    15,   '15. 

Plumbing    roughed     in $577 

Completed    and    accepted 577 

Usual    35    days 386 

TOTAL  COST,  $1540 
Bond,  $770.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  80  days 
after  Feb.  20.  Forfeit,  none.  Plan.^ 
and    specifications    filed. 


FRAME    STORE 

(599)     S    CHESTNUT,    bet.    Franklin    & 

Van    Ness    Ave;    No.     1327    Chestnut. 

All  work  except  plumbing,  electrical 
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work    and       painting    for      one-story 
frame  store  building. 

Owner Davie         Garibaldi,         1331 

Chestnut,   San   Francisco. 

Aichitect  .  .  .None. 

Contractor.  .Hofmeister  &   Berdahl,   708 
Webster,    San    Francisco. 

Filed  Feb.  25,  '15.     Dated  Feb.  2^,  '15. 

Ready   for    floor   joists $300 

Hardwall    plaster    on 600 

Ready    for    painter 500 

Usual     35    days 325 

TOTAL    COST,    $1725 

Bond,    none.      Limit,    40    days.     Forfeit, 

none.      Plans   and    specifications,  filed. 

CLASS   "C"   BUILDING 

(COO)  SW  EDDY  AXD  HYDE  W  137-6 
xS  137-6.  Steel  work  for  tank  tower 
and  painting  of  same  for  one-story 
Class    "C"   building. 

Owner W.  E.  Dean,  905   Kohl  Bldg 

San    Francisco. 

-Architect  ..  .Cunningham       &       Politeo, 

1st     National     Bank     Bldg., 

San    Francisco. 

Contractor.  .Golden    Gate    Iron    Works, 

1541  Howard,  S.  F. 
Filed  Feb.  25,  '15.     Dated  Feb.  23,  '15. 
On   1st  and   15th  of  each  month     75% 

U.sual    35    days 25% 

TOT.-\L  COST,  n075 
Bond,  $538.  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  20  days.  Forfeit,  $2H. 
I'lans   prd   .'specifications   filed. 


15   KIOSK?   TYPE   "F". 
(601)      EXPOSITION    SITE.      All    work 
for    construction    of    15    kiosks    type 
"F." 
Owner' Panama-Pacific       Interna- 
tional   Exposition    Co.,    Ser- 
vice  Bldg.,   S.   F. 
Architect  .  .  .None. 

Contractor.  .Strehlovv,    Freese   &   Peter- 
sen,  Exposition  Site,  S.  F. 
Filed  Feb.   25,   '15.   Dated  Jan.   13.  '15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $3333 
Bond.  $2000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,*  30  days.  Forfeit, 
$15.      Plans   and    specifications    filed. 


BRICK    GARAGE 

(602)      S    LILY    175     XV    Laguna.      One- 
story    brick    garage. 

Owner Mr.    David,   —   Page,   S.    F. 

Architect  .  .  .None. 

Contractor.  .L.      B.    Hess,    2041      Green, 
.San   Francisco. 

COST,  $son 


ALTERATIONS 

(603)      NO.         2977         TWENTY-FIRST, 
Alter   and   move  cottage. 

Owner Geo.    F.    Quill,    Premises. 

-Architect  .  .  .None. 

Contractor.  .E.    K.    Pearson,    2372    Bry- 
ant,   San    Francisco. 

COST,    $500 


ALTERATIONS 

(604)      NO.   1219  VAN  NESS  AVE.   Alter 

store. 
Owner Hecht    Investment    Co.,    233 

Post,    San    Francisco. 
Architect  ..  .S.    Schnaittacher,    233    Post 

San   Francisco. 
Contractor.  .Daniel  O'Neill,  278  Natoma 

San    Francisco. 

CO.ST.   $100 


BAKE    OVEN 

(605)      NO.     •'624     POWELL.       Construct 
bake  oven. 


§4 


hUlLDlNG  AND  ENGINEERING  NtWS 


Wednesday,     March      3,      191S. 


Owner E.   Gaetano,    110   Alta.   S.   F. 

Ai-chilect  .  .  .None. 

Day's  work.  COST,   |400 


FRAME   STORE 

(606)      NO.       2192       LOMBARD.  One- 

story   frame   store. 

Owner Fred  Danman,  64  3  London, 

San   Francisco. 
Architect  .  .  .None. 
Day's  worl<.  COST,   $400 


ALTER   FRONT 

(607        NOS.    3216-38    FILLMORE.   Alter 
front. 

Owner M.   Argeres,   399   3rd,  S.  F. 

Architect  ..  .P.    Mega.s.    3676    19th,    S.    F. 
Day'.s  worlt.  COST.   $400 


ALTERATIONS 

(60S)      NO.   2200  UNION.     Alter  store. 

Owner J.    R.   Lewis,    Premises. 

Architect  . .  .None. 

Contractor.  .F.    U    Loveland,    2899    Val- 
lejo,   San   Francisco. 

COST,    1400 


ALTERATIONS 

(609)      NW       FOLSOM    &       HARRIETT. 
Alter  saloon. 

Owner F.   A.    Evers,   485    6th.   S.    F. 

Architect  . .  .None. 

Contractor.  .A.   Olson,   289   Fell.   S.   F. 

COST,   $400 


ALTERATIONS 

(610)      S      ELLIS    137     W    Hyde.        Alter 

apartments   and   repair   fire   damage. 
Owner .J.   G.    Kincanon.    215    Mont- 
gomery,   San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


ALTERATION'S 

(6U)      N().    1184    MARKET.      Alter    and 
change  store. 

Owner H.    Shimiza,    Premises. 

Architect  .  .  .None. 
Contractor.. —  Figemoto. 

COST,   $500 


ALTERATIONS 

(612)      NW      COLLINGWOOD      &    1 8TH. 
Alter  saloon. 

Owner A.    Pomleczynski. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


BAKE   OVEN 

(613)      NO.       1624       POWELL.         Install 
bake  oven.  • 

Owtier G.      Ingrassia.       110      Alta, 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


GARAGE 

(614)  NE   CARRILLO  AND   1 3TH   AVE. 
One-story    frame    garage. 

Owner Ph.    L.    Bauman.    1420    Mar- 
ket,   .San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 

CE.MENT   FLOOR 

(615)  NO.  525  FRONT.     Cement  floor. 
Owner.  .^.  .  .German      Saving      &    Ix)an 

Society.        526        California, 

San    Francisco. 
Architect  .  .  .None. 
Contractor .  .A.       Seghieri.       35       Cook, 

.San    I'>Hncisco. 

COST,    $500 

ALTEItATIONS 

(616)  NO.-^.       SlO-.SinVj       HAMPSHIRE. 
Alter   tlats. 


Owner J.    W.   Shannon,   San   Rafael 

Arcliitect  .  .  .None. 

Contractor.  .J.   F.   Nielsen,   2350   Bryant, 
>San    Francisco. 

COST,    $750 


FRAME    .STORES 

(617)      E  SCOTT   125  N  Lombard.      One- 
story    frame    (2)    stores. 

Owner E.       Righetti,     3230       Scott, 

San  Francisco. 
Architect  . .  .None, 
i^ay's    work.  COST.    $450 


ERECT    MARQUISE 

(618)      NO.     149    POWELL.       Marquise. 

Owner Nanking    Cafe    Co.,    Prem. 

Architect  . .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18    7th,    San    Francisco. 

COST,   $1000 


FRAME    APARTMENTS 

(619)      W      BAKER    87-6      S    Lombard. 

Two-story    and    basement    frame    (6) 

apartments. 

Owner Paul         Schainman,         2765 

Lombard,   San    Francisco. 
-Architect  .  .  .None. 
Day's   work.  COST,    $6000 


ALTERATIONS 

(620)  BLK  BDED  BY  POWELL,  Ma- 
son, Beach  and  Jeffer.'son.  Steel  and 
concrete  extension  to  present  bldg. 

Owner PaciHc  Gas  &   Electric  Co., 

445  Sutter.  San  Francisco. 
Architect  . .  .None. 
Contractor .  .Geo.   A.   Bos,   Hearst   Bldg., 

San   Francisco. 
Filed  Feb.  26,  '15.     Dated  Feb.  18.  '15. 

On   completion    75% 

Usual    35    days 25% 

TOTAL  COST.  $2267 
Bond.  $1200.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  I..imit.  35 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


FRAME    GARAGE 

(621)      E    NOE    166    N    17th.      One-story 
frame    private    garage. 

Owner Sara    B.    Terrill. 

Architect  ...C.     Lankford,     45     Kearny, 

.San  F'rancisco. 
Contractor .  .Carnahan    &    Mulford. 

COST,    $4950 


EXTEND     MEZZANINE     FLOOR 
(622)      NO.    281    GEARY.      Extend    mez- 
zanine floor.  ' 

Owner John  Breuner  Co.,  Prem. 

Architect  . .  .None. 

Day's    work.  COST,    $700 


FRAME   SALOON 

(623)      SW      CASTRO    AND      .MARKET. 
One-story    frame    saloon. 

Owner -Aug.       Romecynsky,       3897 

17th,    San    Francisco. 
.Architect  .  .  .None. 

Conti-actor .  .  Mager     Bros.,     110     .lessie, 
San    Francisco. 

COST.   $1575 


KItAME    DWELLING 

(624)      NE    'NEWC^).MB     AVE     150    SE 
Mendell.        One-story    and      basement 
frame    dwelling. 
Owner Arthur    Eggers.    1540    New- 
comb  Ave.,  S.  F. 
Architect  ...None. 

Contractor.  .Chas.      F.    Beha,      682       Ith 
Ave.,   San    Francisco. 

COST.  $2040 


ALTER.\TIONS 

(625)  NO.  203  GUERRERO.  Alter 
cafe. 

Owner Wm.  G.  Schroder,  Premises 

An  liitect  .  .  .None. 

Contractor.  .Richard    Lynch,    268    Rich- 
land,   San    Francisco. 

COST,    $400 

I-'KA.ME    DWELLING 

(«26)  N  COLLEGE  AVE  150  W  Mis- 
sion. One-story  and  basement  frame 
dwelling. 

Owner Bernard     Dolan,   291      29th, 

San  Francisco._ 
.Architect  .  .  .None. 

Contractor .  .Smith     Bros.,      35      Delano 
Ave.,    San    Francisco. 

COST,    $1900 


ELECTRIC    SIGNS 

(627)     NO.      119      POWELL.        Electric 
sign. 

Owner Victoria    Cafeteria,     Prem. 

Aichitect  .  .  .None. 

Contractor ..  Brumfield    Elec.    Sign    Co., 
18   7th,  .San  Francisco. 

COST,    $750 


SUPPLY    STATION  I 

(G2S)      McCOPPIN        .AND        MARKET.  j 
One-story    steel    supply    station. 

Owner Associated    Oil    Co.,    Sharon  | 

Bldg..    San    Francisco.  ' 
Architect  ..  .None. 

Day's    work.  COST,    $1000  I 


FRAME    DWELLING 
(629)     S   SILVER    25    E    Madrid.     One- 
story    and    basement    frame    dwlg. 

Owner Harry       J.       Briggs,       2827 

Howard,     San    Francisco. 
Architect  .  .  .None. 

Contractor.  .C.   C.   Bondie,   131   Richland 
San   Francisco. 

COST,   $1200 


FRAME    DWELLING 

(630)      SE    SILVER    &    MADRID.      One- 
story    and    basement    frame    dwlg. 

Owner Harry       J.       Briggs,       2827 

Howard,     San    Francisco. 
Architect  .  .  .None. 

Contractor.  .C.   C.   Bondie.   131   Richland 
San    Francisco. 

COST,   $1200 


FIt.VME    FLATS 

(631)  E  SEVENTEENTH  AVE  275  S 
Lake.  Two-story  and  basement 
frame   (2)   flats. 

Owner J.    Johnson.    4SS    9th    Ave., 

San    Francisco. 
-Architect  .  .  .None. 
D.iy's   work.  COST,    $5000 

FlfAME  DW13LLING 

(632)  N  EXCELSIOR  50  E  Madrid. 
One  and  one-half-story  and  basement 
fiame  dwelling. 

Owner Henry    T.    Butler.   71    Brad- 
ford. San   Francisco. 
-Architect  .  .  .None. 
Contractor .  .(>.    Olsen. 

COST.   $2000 


-\LTERATIONS 

(6.13)      NO.    Ill    KEARNY.      Alter   sales 
room. 

Owner llauschiUlt  Alusic  Co.,  Prem 

-\nliitect  .  .  ..A.    Pyle.    Premises. 
Contractor.  .M.    Eiberger,    745    5th    Ave., 
San    Francisco. 

COST,    $765 
IMtA.ME    FLATS 
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(634)      NO.   442   VAL.L.EJO   (rear).     Two 
story   and    basement    frame    (2)    flats. 

Owner L.    Camicia   and    G.    Garity, 

Premises. 
Architect  ..  .J.    Devencenzi.    10G9    Union, 

San  Francisco. 
Contractor ..  Devencenzi      Bros.      &    Co., 
1069    Union,   San   Francisco. 
COST,   $2800 


BUILDINO  AND  ENOINEBRINO  NBW« 

I'M  led  Feb.  27,  '15.     Dated  Feb.  24,  '15. 

Brown     coated      $1500 

.    Comple-ted    and    accepted 1425 

Usual     35    days 975 

TOTAL,  COST,  $3900 
Bond,  none.  Limit,  as  soon  as  possible 
I'^oileiT,    )>lans   and   specifications,    none. 


FIIA.VIK    TKNF.MENTS 

(635)  SE  FILBERT  &  SHERWOOD 
Alley.  Three-story  and  basement 
frame    (6)   Tenements. 

Owner G.       B.       Pasqualetti,       748 

Union,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $5500 

ALTERATIONS 

(636)  NE  GREEN  AND  KEARNY. 
Alter  two-story  frame  and  build 
bake  oven. 

Owner F.      Cotaro,    1302      Kearny, 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .F.   C.  Amoroso,   1246   Kear- 
ny,   San   Francisco. 

COST,    $3000 


BRICK   STORES 

(637)  SW  NINTH  AND  HOWARD. 
One-story   brick   stores. 

Owner John  Tamony,  2443  Mis- 
sion,   San    Francisco. 

Architect  .  .  .None. 

Contractor.  .W.  Props,  1301  Gough, 
S.     F.  COST,     $7000 


CONCRETE   STORE    BUILDING 
(638)      E   FILLMORE    100   N   Sutter   25x 
102-6.     All   work   for   reinforced   con- 
crete store  building. 

Owner R.  la.  Anderson,   826   Baker, 

San   Francisco. 
Architect  ..  .Wm.      F.      Gunnison,      1105 
Nevada    Bank    Bldg.,    S.    F. 
Contiactor.  .J.       Eric       Johanson,       110 

Jessie,    San    Francisco. 
Filed  Feb.  27,  '15.     Dated  Feb.  26,  'l^. 
Roof  rafters   laid    In   place.  ...  $893.75 

Concrete    poured    893.75 

Accepted      893.75 

When    all    bills    are    paid 893.75 

TOTAL  COST,  $3575.00 
Bond,  none.  Limit,  May  1,  '15.  For- 
feit, none.  Plans  and  specifications 
tileO. 


FRAME    BUILDING 

(639)      N     COLLEGE     AVE     142-5%     W 

Mission  N  99-6  W  25-0y8   S  99-3  E  25. 

All    work    for    two-story    and    garage 

frame    building. 

(Jwner Bernard    F.    Dolan. 

Architect  . .  .None. 

Contractor.  .Smith       Bros.,     56       Delano 

Ave.,    San    Francisco. 
Filed  Feb.  27,  '15.     Dated  Feb.   27,  '15. 

Piogres.s-ive   payments    

TOTAL  COST,  $1900 
liond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


FRAME  APARTMENTS 
(',640)  SW  'CALIFORNIA  &  STOCK- 
ton  S  68-9xW  117-6.  Lath,  plaster 
exterior  cement  work,  metal  lath  of 
vent  shafts,  elevator  shaft  for  three 
story  and  basement  frame  apartment 
building. 

Owner Delmar  Smith  Clinton,  Mill 

•Vailey,   Cal. 
Architect  ..  .Rousseau    &    Rousseau,    110 

Sutter,    San    Francisco. 
Contractor.  .  Wm.    G.    Gilmour,    110    Jes- 
sie, San  Francisco, 


REFINERY    BUILDING 

(641)  NE  TWENTY-THIRD  AND 
Louisiana.  Install  and  put  in  place 
column  bases  and  structural  steel 
work   for   refinery   building. 

Owner.  ....  .Western      Sugar      Refining 

Co.,    60   California,   S.   F. 

-Architect  .  .  .None. 

Contracto'-.  .Dyer  Bros.,  Golden  West 
Iron  Work^.  17th  &  Kansas 
San   Francisco. 

Filed  Feb.  27,  '15.     Dated  Feb.  26,  '15. 
30   per  ton  on  arrival  of  steel  at 

plant    of    contractor 

$6   per  ton  when  fabricated  steel 

delivered     at     site 

$6    per    ton    when    frame    erected 
$14.75    per    ton    35    days   after.... 
Said    work    to      cost    $56.75      per    ton; 
TOTAL   not   to   exceed    $180,000. 

Bond,    $90,000.      Surety,    Hartford    Acci- 
dent     &    Indemnity    Co.      Limit,      none. 

Forfeit,    $30.      Plans    and    specifications 

filed. 


INCORPORATIOjVS 


Liquor  Merchants  Publishing  Com- 
pany. To  do  a  printing,  publishing  and 
engraving  business.  .  Capital  Stock, 
$100,000;  100,000  shares  at  $1  each; 
amount  subscribed,  $3.  Place  of  busi- 
ness, San  Francisco.  Directors — A. 
Crofton,  C.  E.  Ward,  E.  J.  Crofton,  1 
share    each. 

Reed  Estate  Company.  To  deal  in 
real  estate.     Capital  Stock,  $25,000;  25,- 

000  shares  at  $1  each;  amount  sub- 
scribed, $25,000.  IPlace  of  business, 
San  Francisco.  Directors — C.  W.  Reed. 
L.  .M.  Gamble,  1  share  each;  G.  T.  Reed 
24,998  shares. 

Darbee  &  Immel  Cafe.  General 
restaurant  business.  Capital  Stock, 
$15,000;  1500  shares  at  $10  each; 
amount  subscribed,  $30.  Place  of 
business,  San  Francisco.  Directors — 
C.    A.    Russell,    F.    Fontes,    C.    W.    KeUv, 

1  share  each. 

The  Valley  Water  Company.  Cert. 
Copy.  To  develop  water.  Capital 
Stock,  $28,000;  280  share  at  $100  each; 
amount  sub.scribed,  $28,000.  Place  of 
business,  Hanford,  Cal.  Directors — T. 
Guthrie,  J.  S.  Robertson,  75  shares 
each;  —  Kauntze,  J.  A.  and  F.  P. 
Hooper  33  shares  each;  V.  M.  Gra- 
ham,   W.    H.    H.    Hart,    30   shares   each. 

National  Pure  Water  Company.  To 
purify  water,  fruit  and  vegetable 
juices,  milk  and  other  liquids.  Capital 
Stock,  $300,000;  30,000  shares  at  $10 
each;  amount  subscribed,  $50.  Place 
of  business,  San  Francisco.  Directors — 
W.  C.  Ralston,  A.  R.  McCreary,  H.  L. 
(^heatham,  L.  O'Neil  and  L.  Van  Orden 
I    share   each. 


L,EASES. 

Feb.  19,  1915— W  WEBSTER  100  N 
Lombard  N  37-6xW  137-6.  Salemma 
M  Patterson  to  J  F  B,  F  A  and  W 
.1    Ferry    (as    Ferry    Bros).      3    years. 

$2,700. 

lM>b.  19,  1915— NOS.  934-944  LARKIN. 
.Moses  Stern  to  F  Patek  Co,  5  years. 
$100  per  month. 


Feb.  23,  1915— NW  TWENTY-FOURTH 
and  Howard  N  30xAV  100.  Jeannette 
Preston  to  G.  Cunfermann.  5  years. 
$4500. 

Feb.  23,  1915— NO.  3255  PIERCE. 
Guiseppe  Pera  to  A  Moroni  &  Co. 
U   months.      $1650. 

Feb.     23,     1915— PTN.     NO.       127     ELLIS. 
Shanley-Furness    Co    to    Jeannette 
Pirie.     5   years.,    $40   per  month. 

Feb.  25.  1915 — NOS.  1451,  1453,  1455  De- 
visadero.  Matthias  Deidrich  .VIeyer 
to  Fred  W  Meyer.     15  years.     $18,000. 

Feb.  25,  1915— W  LARKIN,  being  No. 
SI  3.  P  J  Gartland  to  Maragos  & 
-Max   Dimos.      3   years.      $4320. 


NOTICE    OF    XON-RESPONSIBIMTY. 


Feb.  24,  1915— NE  LOMBARD  AND 
Fillmore  N  60xE  110.  C  R  Davis 
as      to    Improvements      on      leased 

property     

♦ 

Feb.  26,  1915— E  LAGUNA  112-6  N 
Lombard  N  25xE  81-3.  Gustave 
Lachman  and  H  H  Sattler  as  to  Im- 
provements   on    leased    property... 

Feb.  26,  1915 — CLIFF  HOUSE  Ptn  of 
ClifC  House  stable  and  lands  lying 
south  of  Cliff  House.  Est  Adolph 
Sutro,  dec'd  as  to  improvements  on 
leased    property    

Feb.  19,  1915— N  LOMBARD  137-6  W 
Webster  W  55xN  137-6.  H  L  Hatch 
as  to  improvements  on  leased 
property     . 

Feb.  19,  1915— E  FILLMORE  85-6  N 
Greenwich  N  34-6xE  53.  Emma 
Blucher  as  to  improvements  on 
leased    property    

Feb.  19,  1915— COM.  192-6  W  Webster 
and  92-6  N  Lombard  N  45xW  26-6. 
Martin  G  Brandt  as  to  improve- 
ments  on    leased   property    

Feb.  19,  1915— NW  O'FARRELL  AND 
Stockton  N  137-6XW  137-6.  Hyman 
Bros    Co   as      to    improvements      on 

leased    property    

4 

CO-PARTNERSHIP. 


R.  R.  Wilson,  B.  G.  Criswell,  S.  M. 
Chord,  S.  G.  Mortland  as  Buena  Vista 
Farms   Company. 

M.  E.  Levy,  Jas,  R.  L.  Quinn  as  The 
.Merchants    Collection    Agency. 

L.  W.  Martin  as  American  Cigar  Ad- 
vertising Sales   Co. 

L.  Constine  as  Martinez-Gonzales 
Cigar    Company. 

Walter  Ralph  Baker  as  M.  C.  Baker 
&   Son. 


DECREASE    CAPITAL    STOCK. 


Sadler  &  Co.,  decreased  from  $100,- 
000  to  $10,000  of  1000  shares  at  $10 
each. 


NOTICE  OF  NON-LIABILITY. 


Feb.  23,  1915— S  GIRARD  &  BURROWS 
SE  60xSW  30  Ptn  Lot  1  Blk  12,  Uni- 
versity Mound.  vSarah  Weinstein  as 
to    improvements   on    leased    property 


COMPLETION   NOTICES. 


San  Francisco 


Feb.  18,  1915— N  UNION  77-6  E 
Taylor  E  25-9  —  128-9  W  25-9  S 
128-9.  Joseph  Parente  to  i^arraille 
&    Lagomaisino Feb.     19.    1915 

Feb.  19,  1915^E  TWENTY -FIRST 
Ave   281    N   California   N   25xE   120, 
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Contractors 
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HA.RRIS01M  ST., 

bet.  8tti  &  9th 

San  Francisco 
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Emma  L  Frederique  to  W  A 
Savage     Feb.    10,     1915 

Feb.  19,  1915— N  CLEMENT  82-6  E 
L'.")tR  Ave  E  2.'>xl00.  P  Fondecabe 
to   n.intz.sche   &   McKay.  Feb.    11,    1915 

Feb.  19,  1915— NE  TONQUIX  AND 
nevisadero  E  S93.75xS  1275.  Pana- 
ma-Pacific International  Exposi- 
tion Co  to  Strelilow,  Freese  & 
Petersen Feb.    17,    1915 

Feb.  19,  1915— S  SACRAMENTO  87-6 
W  Scott  W  50  S  127-81/4  E  25  N  30 
K  25  N  97-81,4.  Isador  Rosenberg 
and  Joseph  Cahen  to  AVm  Van 
llerrick,  Lacey  Bros,  J  Barman, 
American  Elec  Eng  Co,  I  Epp,  W  P 
Fuller  &  Co,  A  E  Smith,  Pacific 
Mfg  Co,  The  Hardwood  Interior 
Co,  Atlas  Heating  &  Ventilating 
Co  and   Tony   DamJco.  .  .Feb.    12,    1915 

Feb.  19,  1915— W  SHOTWELL  155  N 
19th      120x122-6.       Old     Homestead 

Bakery  to  Central  Iron  Works 

Feb.    17.    1915 

Feb.  19,  19.15— N  BERNARD  70-6  E 
Jones  E  22xN60.  Frederick  Bar- 
riere  to  L  Dioguar'li. . .  .Feb.   19,  1915 

Feb.  23,  1915— W  WEBSTER  150  N 
Jefferson  W  65  N  260  E  150  S  260 
W  85.  Panama-Pacific  Interna- 
tional Exposition  to  Western  Bldg 
&   Eng  Co Feb.    20,    1915 

Fob.  23,  1915— EXPOSITION  SITE. 
Panama-Pacific  tnternatioinal  Ex- 
position to  W  A  Plummer  Mfg  Co 
Feb.     17,     1915 

Feb.  23.  1915- NE  GEARY  &  POLK 
E  SOxN  120.  Cora  Wallace  Morton 
to    Chas    Wright Feb.    19,    1915 

Feb.  23,  1915— SE  NINETEENTH  AV 
and    Anza    E    32-6xS    100.      Robert 

Jj    .Morton    to    John    S    Purcell 

Feb.     20,     1915 

Feb.  23,  1915— EXPOSITION  SITE. 
Supt.     of    Constr     of     Pennsylvania 

Bldg   to    Lange    &    Borgstrom 

Feb.     12,     1915 

Feb.  23,  1915— EXPOSITION  SITE. 
The  Pacific  Fruit  Exchange  to  P  N 
Schmidt Feb.     10.     1915 

Feb.  23.  1915— W  ELEVENTH  AVE 
125  N  Fulton.  P  Algol  Nelson  to 
whom    it   may   concern.  .Feb.    23,    1915 

Feb.  23.  1915 — SW  "R"  &  FORTY- 
eighth  Ave  S  310-9  W  35-4  »^  m  or 
1  N  313-9  m  or  1  E  51-5H  m  or  1. 
D  F  Roberts.  Inc  to  Frank  Neidick 
Feb.     1.     1915 

Feb.  23.  1915— EXPOSITION  SITE. 
John  G  Rapp  for  Seattle  Brewing 
&  Malting  Co  to  Harry  C  Warwick 
Feb.    18.    1915 

Feb.  24.  1915— NW  TWENTY-4TH 
Ave  and  Balboa  W  107-6xN  115-4. 
Pacific  Gas  &  EU^c  Co  to  Forderer 
Cornice     AN'ork.s Feb.     15,     1915 

Feb.  24.  1915— S  TONQUIN  356.127 
W  Devi.sadero  W  575  S  725  (Ex- 
po.sition  Site).  H  J  Heintz  Co  to 
-Mains   &   Welsh Feb.    20.    1915 

Feb.  21.  1915  — EXI'r)SITI<)N  SITE. 
S'intli<rn   I'lulllf  Co  to   I  >iinjuiv)iiu- 


Houghton  Van   Sant  Co. Feb.    15,   1915 

Feb.  24.  1915— EXPOSITION  SITE. 
Postal  Studio  Co.,  Inc  to  Ira  W 
Coburn.    Inc Feb.    17.     1915 

Feb.  24.  1915— S  TWENTIETH  100  W 
Dolores  W  30xS  114.  LA  PfeifEer 
to    whom    it    may    concern 

Feb.  24,  1915— W  EMBARCADERO 
137-6  S  Market  S  91-8xW  80.  Ferry 
Imp  Co,  Lessees  to  Brandt  & 
Stevens Feb.    9,    1915 

Feb.  24,  1915— LOT  31  BLK  23  Crock- 
er Amazon  Tract.  A  F  Kofahl  to 
C   L   Knight Feb.    15,    1915 

Feb.  25,  1915— EXPOSITION  SITE. 
Dent  H  Robert,  representing  W  R 
Hearst  to  M  Holm  &  Son. Feb.   19.  '15 

Feb.  25,  1915— EXPOSITION  SITE. 
Austrian  Conces.sions  Co  to  Mc- 
Leran    &   Peterson Feb.    24,    1915 

Feb.  25,  1915— LOT  27  BLK  4  Crock- 
er Amazon  Tract.  D  Coffin  &  Co 
to  whom  it  may  concern. Feb.   19,  '15 

Feb.  25,  1915  — S  GREENWICH 
171-Oi/i  E  Hyde  E  34-4>^xS  137-6. 
Geo  A  Armes  to  C  P  Moore  Bldg 
Co Feb.    25,    1915 

Feb.  25,  1915— PACIFIC  AVE  NO. 
3271  (rear).  Katharine  P  Hooker 
to   L   M   Zimmerman Feb.    23,    1915 

Feb.  25,  915 — N  ELLIS  87-6  E  Mason 
E  50  m  or  1  N  137-6  W  50  S  137-6. 
A  O  Stewart  to  Brandt  &  Stevens.  . 
Feb.    18,    1915 

Feb.  26,  1915— LOT  7  BLK  11  St. 
Francis  Wood.  Duncan-McDuflle  to 
J  S  Gard.  Feb.  17;  C  W  Gubliner 
&  Co,  Feb.  18;  The  J  Lewellyn  Co 
Feb.    23,    1915 

Feb.  26,  1915 — SCOTT  NO.  2504  N  of 
Pacific  Ave.  Dorothy  Ames  Pond  to 
Currie  &  Ctirrie Feb.   17,   1915 

Feb.  26,  1915— W  SEVENTH  AVE 
155  S  California  S  75x120.  Marietta 
Dyar  to  whom  it  may  concern... 
Feb.     26.     1915 

Feb.  26,  1915— E  SIXTEENTH  AVE 
25  N  Balboa  N  75xE  77-6.  Emil 
Nelson  to  whom  it  may  concern... 
Feb.     26,     1915 

Fob.  26,  1915— EXPOSITION  SITE. 
H  L  Judell  &  Co  to  Dunnavant- 
Houghton-Van    Sant PVb.    17.    1915 

Feb.  26.  1915— EXPOSITION  SITE. 
Iowa  Commission  to  Panama- 
Pacific  International  Exposition 
Co  to  Thos  Day  Co.  Jan.  23;  R  H 
Travers.  Jan.  26;  Malott  &  Peter- 
son, Feb.  5;  and  W  D  Henderson 
Jan.    22,    1915 

♦ 

LIENS   FILED 

SAN     FRANCISCO    COUNTY. 


Feb.  18.  1915— W  FOURTH  AVE  175 
.s  Anza.  W  N  Flaherty  vs  John  F 
Haner    and    Mrs    O'Connor |158.S5 

Feb.  19,  1915— SW  CLEMENT  AND 
Third  .\vo  .S  70xW  no.  M  .\  Finnila 
v."<    Franli     l»<'      Curtoni    and    J       I 


.Mitrovich    Bldg    Co $132 

Feb.  19,  1915— LOTS  4  AND  5  BLK 
:;  Crocker  Amazon  Tract.  The 
California  Door  Co.  $118.95;  O'Brien 
&  Metzler,  $400;  C  P  Wilson.  $545; 
Leon  Blum,  $300;  W  W  Montague 
&  Co,  $100  vs  Vittorio  Boicelli  and 
J   I  Mitrovich  Bldg  Co 

Feb.  19.  1915— LOTS  4  AND  5  BLK  3 
Ciocker  Amazon  Tract.  H  Blendes 
v.'i  Vittorio  Boicelli.  J  I  Mitrovich 
Bldg  Co  and  O'Brien  &  Metzler.. 
$294.70 

Feb.  19,  1915— SW  CLEMENT  AND 
Third  Ave  S  70xW  30.  California 
Door  Co  vs  F  De  Curtoni  and  J  I 
Mitrovich    Bldg   Co $168.80 

Feb.  19,  1915— LOTS  4  AND  5  BLK  3 
Crocker  Amazon  Tract.  W  P 
Fuller  &  Co  vs  J  I  Mitrovich  Bldg 
Co    and    Vittorio    Boicelli $310 

Feb.  19,  1915— LOTS  4  AND  5  BLK  3 
Crocker  Amazon  Tract.  Columbia 
Lumber  Co,  $1252.43;  Kawneer  Mfg 
Co,  $98  vs  Vittorio  Boicelli  and  J  I 
Mitrovich     Bldg    Co 

Feb.  19,  1915— S  MCALLISTER  55  W 
Gough  W  55xS  136-6.  Schwarz  & 
Gottlieb,  $175;  Niels  Jacobsen.  $255 
vs  Reuben  and  I  N  Cohen  and  B 
O    Smith 

Feb.  19,  1915— N  FRANCISCO  217  E 
Fillmore  E  50xN  30.87.  United 
Decorating  Co  vs  H  L  Mains, 
Souvenir  AVatch  Co  and  Panama- 
Pacific  International  Exposition 
Co $600 

Feb.  19,  1915— S  McALLISTER  55  W 
Gough  55x77-6;  Lot  36  new  Blk  784 
10  Anderson  vs  Ruben  Cohen  &  B  O 
Smith     $60 

Feb.  19,  1915— lyOTS  4  AND  5  BLK 
3,  Crocker  Amazon  Tract.  Acme 
Lumber  Co,  $267.47;  Mission  Marble 
Works,  $180;  Tony  Damico.  $170; 
Dean  Reversible  Window  Co, 
$56.45  vs  J  I  Mitrovich  Bldg  Co  and 
Vittoria    Boicelli    nnd    John    Doe.  . 

Feb.  19,  1915— SW  THIRD  AVE  AND 
Clement  S  70xW  30.  Acme  I..umber 
Co.  $187.70;  Dean  Reversible  Win- 
dow Co,  $22.30  vs  F  De  Curtoni  and 
J    I    Mitrovich    Bldg   Co 

Feb.  23.  1915— NW  POST  &  STOCK- 
ton  N  ]32-6xW  137-6.  Western 
Furnace  &  Cornice  Co,  $1897;  Kler- 
nan  &  O'Brien.  $1745.50  vs  Blanche 
M     Rurbank     

Feb.  23.  1915— SW  THIRD  AVE  AND 
Clement  W  30xS  70.  J  J  Delucchi 
v.s  Frank  De  Curtoni  and  J  I 
-Mitrovich     Bldg    Co $37.50 

Feb.  23.  1915— SW  THIRD  AVE  AND 
Clement  S  70xW  30.  E  E  Gillon 
vs  J  I  Mitrovich  Bldg  Co  and 
Frank     De     Curtoni $92.95 

Feb.  23.  1915 — SE  DRAKE  AND  26th 
Ave  .  James  Christensen  vs  Mrs 
Amelia  Gartner  and   H  W   Esert..$35 

Feb.  24.  1915— NW  POST  &  STOCK- 
ton  N  137-6xW  137-6.  California 
Plate  &  Window  Glass  Co  vs 
Blanche    M    Burbank $507.75 

Feb.  24,  1915— SW  CLEMENT  AND 
Third  Ave  S  70x30.  S  Ginsberg  & 
Co  vs  Frank  De  Curtoni  and  J  I 
Mitrovich     Bldg    Co $27.50 

Feb.  24,  1915— N  CALIFORNIA  32  W 
Lnrkin  W  27-6xN  S7.  New  Era 
Marble  &  Concrete  Co  vs  Otto 
Car.son   &  Co  and    I   R   Kissel $130 

Feb.  1'.-,.  1915— S  McALLISTER  55  W 
Gough  S  12<ixW  55.  Mallot  & 
Peterson  vs  Uuben  and  I  N  Cohen 
and    H    O    Smith $140 

Feb.    25,    191.5— S   McAJ^LISTEU    55    W 
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Gough  W  55xS  1S7-G.  Reinhart 
rAimber  &  Planing  Mill  Co  v.s 
Reuben  Cohen  and  B  O  Smith .  $409.98 
b.  L'tl.  1915— NW  TURK  &  LEAV- 
BDWorth  N  80xW  40.  Siebert  Co  vs 
M  A  Samuel,  Samuel  Hotel  Co  and 

^Vm    F    Roeder $130 

♦ 

relej^se  of  li^js 

SAN    FRANCISCO    COUNTY. 

b.  IS,  1915— E  STOCKTON  30  N 
Gilbert  N  25  E  95-6  S  55  W  25  N 
!0  W  70-6.  Eureka  Sash,  Door  & 
Moulding  Mills  to  Pietro  Lombard!, 
Jlivo   Riccomini   and    Antonio    Lon- 

;ono     

b.  19,  1915— N  LAKE  90  19th  Ave. 
W  30xN  100.  Reinhart  Lumber 
fe   Planing   Mill    Co    to   Milton    Ellis 

ind    Roberts    &    Woolfrey 

b.  23,  1915— W  FORTY-EIGHTH 
Vve  250  S  Irving  S  75xW  120.  A 
Jon.sani  and  Columbia  Lumber  Co 
o    Ida    M    Cambridge    and    Geo    V 

VIcCausland      

b,  23,  1915— W  FORTY-EIGHTH 
^ve  250  S  Irving  S  75xW  120;  N 
udah    157-6    E    48th    Ave    E    50xN 

00.  J  H  Kruse  to  Ida  M  Cam- 
iridge  and  Geo  V  McCausland. .  . 
b.  26,  1915— E  STOCKTON  30  N 
i'ilbert   N   25    B    95-6   S   55    W    25    N 

0  W  70-6.  Mark  Lally  Co  to  P 
Lrf)mbardi,  Antonio  Loncone,  C 
larchi  and   Olive   Riccomini 

KLAND  AND  ALAMEDA  COUNTlr. 

lESIDENCE  —  1  story  and  base, 
me,  $3,000.  Oakland,  Cal.  Archi- 
t,  none.  Owner,  Paul  E.  Woodburn, 
5  Greenwood  avenue,  Oakland.  The 
elling  will  be  erected  on  Greenwood 
inue  near  Brighton,  and  has  been 
(igned  to  contain  six  rooms  and 
;h.  Interior  will  be  finished  in  pine 
i  redwood  with  some  white  enamel, 
rdwood  floors  will  be  used  in  the 
ing  room,  dining  room  and  recep- 
n  hall.     There   will    be   furnace   heat 

1  open  Are  place.  Mantel  will  be  of 
ck.  Tile  wainscot  will  be  used  in 
;  bath  room.  An  automatic  water 
iter    will    be    installed.     Exterior    of 

dwelling  will  be  covered  with   rus- 

and    cement    plaster    on    metal    lath. 

.ns    are    complete    and    in    the    hands 

the  owner  who  will  do  the  work  by 

y  Labor. 

lESIDENCE  —  2  story  and  base, 
me,  $5,000.  Berkeley,  Alameda  Co., 
Architect,  none.  Owner,  E.  B. 
tier,  71.'>  Oxford  street,  Berkeley. 
»  dwelling  has  been  designed  for 
eight-room  house  and  will  be  erect- 
on  Mendocino  avenue.  Interior  will 
finished  in  pine  and  redwood.  Hard- 
od  floors  will  be  used  in  the  prin- 
al  rooms.  Plans  provide  for  fur- 
;e  heat  and  open  fire  places.  Man- 
i  will  be  of  tile  and  brick.  Bath 
im  will  have  tile  wainscot.  Exte- 
r  of  the  house  will  be  covered  with 
tient  plaster  on  metal  lath.  Plans 
:  complete  and  in  the  hands  of  the 
ner  who  will  do  the  work  by  Day 
&or.  Materials  are  now  being  pur- 
ised. 

lESIDENCE  —  2  story  and  base, 
me,    $5,000.      Berkeley,    Alameda   Co., 

1.  Architect,  Olin  S.  Grove,  2911 
legraph     avenue,     Berkeley.       Owner, 

T.  Bright.  The  dwelling  has  been 
signed  for  an  eight-room  house 
th    two    baths    and    sleeping    porch. 
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and  will  be  erected  on  Woolsey  street. 
Interior  will  be  finished  largely  in 
pine  with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  stone.  A  hot  water  circu- 
lating system  will  be  installed.  Bath 
room  will  have  tile  wainscot.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster.  Plans  are  complete  and 
figures   are   now   being   taken. 

UIOSIDENCE  —  2  story  and  base, 
frame,  $4,500.  Oakland,  Cal.  Archi- 
tect, Charles  W.  McCall,  Central  Bank 
Bldg.,  .Oakland.  Owner's  name  with- 
held. The  dwelling  will  be  erected 
on  Lake  Shore  avenue  and  has  been 
designed  for  a  seven-room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
paces.  Mantels  will  be  of  tile  and 
brick.  Bath  room  will  have  tile  floor 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame, .  $6,500.  Oakland,  Cal.  Archi- 
tect, Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  dwelling  has  been  designed 
for  an  eight-room  house  with  two 
baths  and  sleeping  porch,  and  will  be 
erected  on  Mandana  Boulevard.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  some  white  enamel  in  the 
bed  rooms.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  A  hot  water 
circulating  system  will  be  installed. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster.  A  clay  tile  roof 
will  be  used.  Plans  are  now  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  H.  H.  Gutterson,  SO 
Post  street,  S.  F.  Owner.  A.  J.  Hamil- 
ton. The  dwelling  has  been  designed 
for  an  eight-ioom  house  -with  two 
baths  and  sleeping  porch  and  will  be 
erected  on  property  in  Northbrae.  In- 
terior will  be  finished  in  pine  and  red- 
wood while  the  bed  rooms  will  have 
tile  enamel  finish.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
be  installed.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $8,500.  Piedmont,  Alameda  Co., 
Cal.  Architect,  H.  H.  Gutterson,  80 
Post  street,  S.  F.  Owners,  Wickham 
Havens  Co.  The  dwelling  has  been 
designed  for-  an  eight- room  house 
with  two  baths  and  sleeping  porch.  A 
separate  garage  will  be  erected  on  the 
property.  Interior  of  the  dwelling 
will  be  finished  in  pine  and  hardwood. 
Bed  rooms  will  be  finished  in  white 
enamel.  Hardwood  floors  will  be  used 
throughout  the  lower  floor.  Plans  pro- 
vide for-  furnace  heat,  open  fir-e  places 
and    a    hot    water    circulating    .system 
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Bath  rooms  will  have  tile  floors  and 
wainscot  and  will  be  equipped  wi'.h 
showers.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  A  clay  tile  roof  will 
be  used.  Plans  ar»  nearly  complete 
and  figures  will  be  called  for  in  about 
a   week. 

APART.VIENT  HOUSE— 3  story  and 
base,  frame,  $18,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  G.  B.  Hol- 
lenbeck,  Thomson  Bldg.,  Oakland. 
Owner,  .Mr.  Clayton.  The  building  will 
be  ei'ected  on  C'larenront  avenue  near 
Russell,  and  has  been  designed  to  con- 
tain a  number  of  three  and  four  room 
suites  with  wall  beds  and  private  bath 
rooms.  Interiors  will  be  finished  in 
pine  and  redwood  with  some  hardwood 
veneer  and  hardwood  floors.  There 
will  be  steam  heat,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster-  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

APARTMENT  HOUSE— 3  story  and 
base,  brick  and  frame,  $36,000.  Oak- 
land, Cal.  Architect,  Charles  W.  Mc- 
Call, Central  Bank  Bldg.,  Oakland. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Alice  street  and 
has  been  designed  in  the  Spanish 
style  with  a  large  patio  court.  Ther-e 
will  be  a  large  number  of  two,  three 
and  four  room  suites,  all  of  which  will 
have  private  baths  and  will  be 
equipped  with  wall  beds.  Interiors 
will  be  finished  in  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  Plans  pro- 
vide for  steam  heat,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Bath  rooms 
will  be  finished  in  tile.  Besides  the 
suites  plans  provide  for  a  large 
amusement  room.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  cement  plaster  on  metal 
lath.      Plans    are    being    prepared. 

HOTEL — 3  story  and  base,  frame, 
$15,000.  Oakland,  Cal.  Architect,  A. 
W.  Smith,  1010  Broadway,  Oakland. 
Owner,  Edward  Olsen.  The  building 
will  be  erected  on  the  south  side  of 
Sth  street  east  of  .lefferson,  and  will 
contain  44  guest  rooms  and  a  number 
of  public  baths.  Interior  finish  will 
be  of  pine  and  redwood.  There  will 
be  a  central  heating  system  and  hot 
water-  supply.  Tile  wainscot  and  com- 
position floors  will  be  used  in  the 
bath  rooms.  Exterior  of  the  building 
will  be  covered  with  rustic.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Berkeley,  Alameda  Co., 
Cal.  Architects.  Elite  Planners.  1844' 
5th  avenue.  Oakland.  Owner.  H.  C. 
Davis.  The  dwelling  will  be  erected 
in  Nor-thbrae,  and  has  been  designed 
for  a  five-room  house  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hard- 
wood floor-s  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  a 
large  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  ins'tallicd.  Exterior  of  the 
dwelling  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
i)leto  and  the  work  will  be  done  by 
Day    Labor, 
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SCHOOL  WALKS  AND  DRIVES  — 
Cost  not  stated.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  State  Architect 
George  B.  McDougall,  Sacramento. 
Owners,  State  of  California.  Plans  are 
complete  and  flgui-es  are  being  taken 
for  •  constructing-  walks  and  drives  at 
the  Industrial  Home-  for  the  Adult 
Blind  at  Berkeley.  Bids  will  be  opened 
in  Sacramento  on  March  15th.  Plans 
and  specifications  can  be  secured  from 
the    State    Department    of    Engineering. 

SCHOOL  PLUMBING,  ETC.  —  Cost 
not  stated.  Oakland,  Cal.  Architect, 
,1.  J.  Donovan.  Security  Bank  Bldg., 
Oakland.  Owners,  City  of  Oakland. 
Plans  are  complete  and  fipures  are 
now  being  taken  for  installing  show- 
ers and  other  plumbing  work  and 
i^heet  metal  work  in  the  gymnasium 
at  the  Fremont  School.  Bids  will  be 
opened  on  March  9th.  Plan.s  and  speci- 
fications can  be  had  from  the  office  of 
the  Secretary  of  the  Oakland  Board  of 
liducation. 


Building  Coutracts   Awarded. 


Oakland. 

Owner.  Contrnctor 

Compiiano      .  .Compomenosi 

Same     Same 

Baker     Hambleton 

Gear     Leiter 

Sutton     Trow 

McGuinness     Owner 

Montgomery       Montgomery 

Rogers     Rogers 

Strang     Strang 

Bischoff     Bi.schoff 

Woodard     McPhee 

Coit     Colt 

Bishop     Maclntyre 

United     Elec Johnson 

Cherry     Nelson 

Hahn    ...Bay    City    Cabinet 

Spencer     Spencer 

McFarland      .  .  .  .McFarland 

.Joyce      Hurlbut 

Hale      Knight 

Woodburn      .'.  .  .  .  Woodburn 

l^ancaster     Woodburn 

Okd    Turn    Verein ...  Knopf 

Ornstein     Self 

Olsen     Olsen 

Kellar     Holmes 

Robreckt     Klein 

Security    Inv.Sommarstrom 

Meyers     Peacock 

White     Davis 

SalinK'tr      Angell 

Assoc.    Oil    Owner 

Cuneo     Crow 

Maasberg     Owner 

Butler     Butler 

Mazzola     Mazzoa 

Hawley     Hawley 

Dusenbury     ....  MacKenzie 

Nash     Strang 

Reld     '.United    Bldrs 


No. 

253 

354 

256 

2:57 

259 

260 

261 

262 

263 

264 

265 

266 

267 

268 

269 

270 

271 

275 

277 

278 

279 

280 

281 

282. 

283 

284 

285 

289 

290 

295 

296 

297 

298 

3  00 

3  01 

304 

305 

306 

307 

308 


Amt. 

450 

2750 

2500 

1000 

400 

3000 

1950 

1600 

2000 

2000 

3000 

3000 

3500 

7500 

5632 

1250 

400 

400 

2000 

700 

3000 

400 

5500 

1000 

15000 

4000 

2000 

65000 

1400 

500 

4  00 

500 

400 

2500 

2500 

1800 

400 

450 

2000 

6716 


GARAGE 

(253      S    CLIFTON       80     E     Miles 
Oakland.     Garage. 

(Jwnor A.    (Jompiano,     5166 

Ave.,    Oakland. 
.Nicliitect  .  .  .None. 
Contractor .  .E.        Compomenosi, 
Miles   Ave.,    Oakland. 

COST,    J450 


Ave., 
Miles 

5174 


DWELLING 

(254)   SE   CLIFTON   AND   MILES    AVE., 
Oakland.      One-story    7-room    dwlg. 

Owner A.    Compiano,    5166       Miles 

Ave.,   Oakland. 

.  None. 

.10.        Compomenosi,        5174 

.Miles    Ave.,    Oakland. 

COST,   $2750 


.Vichitcrt   .  . 
Contractor . 


DWIOI.LING 

(J.".(l)      W    H.MU'ON    K().\I)  31)  S   Brook- 

l)n.    Onkljind.        (ine-,s|or,v    tlve-rooni 

dwelling, 


Owner R.    D.    Baker    Jr.,    44  4    11th, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .Fred   Hambleton,   573    43rd, 

Oakland. 

COST,   $2500 


ALTERATIONS 

(257)      SW         TWENTV-THIRD         AND 
Broadway,    Oakland.      Alterations. 

Owner L.  S.  Gear,  215  Santa  Clara 

Ave.,    Oakland. 
.Architect  .  .  .  None. 

Contractor.  .E.   T.    Leiter   &   Sons,      3601 
West.  Oakland. 

COST,    $1000 


ALTERATIONS 

(259)      NO.    535    OAKLAND    AVE.,    Oak- 
land.    Alterations. 

Owner Chas.   Sutton,    Premises. 

Architect  .  .  .None. 

Contractor.  .Chas.     L.   Trow,   835      38th, 
Oakland.  COST,    $400 


DWELLING 

(260)  N  PARK  BOULEVARD  131  B 
Greenwood  Ave.,  Oakland.  One- 
story  7-room  dwelling. 

Owner James    McGuiness,    5615    E- 

IGth,    (Jakland. 

Architect  .  .  .None. 

Day's  work.  COST,   $3000 


DWELLING 

(261)      S    RICH    480    W    Webster.    Oak- 
land.     One-story    5-room    dwelling. 

(Jwner W.      S.    Montgomery,      2321 

Ward,    Berkeley. 
Aichitect  .  .  .None. 
Day's    work.  COST,    $1950 


DWELLING 

(262)  NO.  381  WISCONSIN,  Oakland. 
One-story   5-room   dwelling. 

Owner Mrs.  Wm.  N.  Rogers,  Prem 

Ai'chitect  .  .  .None. 

Day's  work.  COST.  $1600 

DWELLING 

(263)  SW  E-THIRTY-EIGHTH  AND 
Elston  Ave.,  Oakland.  One-story  5- 
room    dwelling. 

Owner V.      N.    Strang,       1521    9th, 

Alameda. 
.Architect  .  .  .None. 
Day's   work.  COST.    $2000 


DWELLING 

(264)  S  SIXTY-THIRD  200  E  Hille- 
gass,  Oakland.  One-story  6-room 
dwelling. 

Owner John  A.  Bischoff,  6045  Har- 

wood    Ave.,    Oakland. 
Architect  .  .  .None. 

Days  work.  COST.   $2000 

ALTERATIONS 

(265)  NO.  1216  CLAY,  Oakland.  Alter 
Foresters'   Hall. 

Owner F.     J.     Woodard,     Oakland 

Bank      of    Savings      Bldg., 
Oakland. 

Architect  .  .  .None. 

Contractor.  .A.  J.   McPhee,   2144   E-27th, 
Oakland. 

COST.    $3000 

DWELLING 

(266)  S  EXCELSIOR  200  W  Wesley 
Ave.,  Oakland.  Two-story  7-room 
dwelling. 

Owner C.    B.    Coit,    14th    &    Harri- 
son,   Oakland. 

Aichitect  . .  .None. 

Contractor.  .Roger   Coit,    14th    &    flarri- 
pon,   Oakland. 

COST.  $3000 


STUDIO  AND  STORE  ROOM 
(267)      W    JACKSON    400    N    14th,    Oak- 
land.      One-story     studio     and     store 
room. 

Owner H.    W.    Bishop,    Y'e    Liberty 

Theatre,   Oakland. 
Architect  .  .  .None. 
Contractor.  .P.    G.    Maclntyre,    335    34th 
Oakland. 

COST,    $3500 


CHANGING    STATION,    ETC. 
(268)    E   BROADWAY   200   N   26th,   Oak- 
land.    One-story  brick  changing  sta^ 
tion  and   sales  room. 

Owner United    Elec.    Vehicle    Co. 

3304   Telegraph   Ave.,  Okd. 
.  .None. 

.  Beo   O.      Johnson      &   Sons. 
2014    E-30th,   Oakland. 

COST,   $7500 


Architect  . 
Contractor. 


■\ 


FRAME    DWELLING 

(269)  LOT  36  BLK  8  Rockridge  Park, 
Oakland.  All  work  for  two-story 
and  basement  eight-room  frame 
dwelling. 

Owner C.  S.  Cherry.  528  13th,  Okd. 

Architect  ..  .John    Hudson    Thomas,    1st 
National    Bank    Bldg.,    Bkly 
Contractor.  .Nelson    &    Carlson,    Bkly. 
Filed  Feb.  19,  *15.     Dated  Feb.   16,  '15. 

Fiame    up     $1408.00 

Brown    coated     1408.00 

Completed    and    accepted 1408.00 

Usual    35    days 1408.55 

TOTAL  COST.  $5632.55 
Bond,  $2817.  Surety,  Maryland  Casu- 
alty Co.  Limit,  120  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


ALTERATIONS 

(270)      NO.    1423    BROADWAY,    Oakland 
Alterations. 

Owner J.    Hahn,    Premises. 

-Architect  .  .  .None. 

Contractor.  .  Bay      City       Cabinet      Co., 
1080    5th,    Oakland. 

COST,    $1250 


ALTERATIONS 
(271)      NO.       5832 
Alterations. 

Owner G.    W 

nolia. 
Architect  .  .  .None. 
Day's   work. 


DOVER,       Oakland.^ 


.Spencer,    937    Mag- 
Oakland. 

COST,    $400 


DWELLING 

(275)      W    MORCOM      25      N      Magnolia 

Ave.,  Oakland.       One-story  two-room 

dwelling. 

Owner Mrs.    L.    McFarland,    R.    F. 

D.   Box    172,  Oakland. 
.\rchltect  . .  .None. 
Day's   work.  COST,    $400 


DWELLING 

(277)  N  %  LOT  47  AND  LOT  46, 
Stone  Orchard  Tract,  Oakland.  All 
work  for  one-story  5-room  dwelling. 

Owner W.  J.  Joyce,  San  Francisco 

.Architect  .  .  .None. 

Contractor.  .C.    B.    Hurlburt,    9818    "B." 
Oakland. 

Filed   Feb.   23,   '15.      Dated   Feb.   6.  '15. 

Frame    up    \i 

Brown    coated    % 

Completed    and    accepted ^4 

Usual    35    days ^4 

TOTAL   COST.    $2000 

Bond,    $1000.         Surety.       Pacillc      Coast 

C'H.sualty    Co.      Limit.    90   days.      Forfeit, 

$2,     I'lan.s   and   .>«peciflcations   fllecj, 


Wednesday,      :Mar(h      ;i.      1915. 

ALTER  ATI(!TXS 

(278)  W  WASHINGTON  50  S  11th, 
Oakland.     Alterations. 

Owner Hale    Bros.,    Premises. 

Architect  .  .  .None. 

Contractor.  .F.    W.     Knight,     557     22nd, 
Oakland. 

COST,    1700 

DWELLING 

(279)  E  GREENWOOD  50  S  Brighton 
Ave.,  Oakland.  One-story  six-rooi-i 
dwelling. 

Owner Paul      E.    Woodburn,      3965 

Greenwood    Avee.,    Oakland 
Architect  .  .  .None. 
Days  work.  COST,   |3000 


ADDITION 

(280)      NO.     3961     GREENWOOD     AVE., 
Oakland.      Addition. 

Owner W'.    J.    Lancaster,    Premises 

Architect  .  .  .None. 

Contractor.  .P.       E.       Woodburn,       3965 
Greenwood    Ave.,    Okd." 

COST,  ?400 

FRAME  STORES 

(281  >      E     WEBSTER     100     S     Seventh, 

Oakland.      One-story   frame   stores. 
Dwner Oakland    Turn    Verein,    662 

Webster,  Oakland. 
Architect  ..  .E.       A.       Neumarkel,       521 

Sharon    Bldg.,    S.    F. 
:;ontractor.  . J.      T.    Knopf,      124      Mesa 

Ave.,    Piedmont. 

COST,   15500 


OWELLING 

[282)      NO.    1011-13    LINDEN,    Oakland. 
Two-story   4-room   dwelling. 

Dwner A.    Ornstein,    Premises. 

Architect  .  .  .None. 

Contractor.  .L.    B.    Self,    356    24th,    Okd. 
COST,   $1000 


DOOMING   HOUSE 

:283)  S  EIGHTH  75  E  Jefferson, 
Oakland.  Three-story  44-room  room- 
ing house. 

)wner Edward      Olsen,    977      Bay 

View,    Oakland. 
Vrchitect  .  .  .  A.    W^    Smith,    1010    Broad- 
way, Oakland. 
)ay's  work.  COST,   $15,000 


DWELLING 

(284)  W  HADDON  ROAD  250  S 
Brooklyn,  Oakland.  Two-story  8- 
room   dwelling. 

)wner Mrs.    Sara    Kellar,    Okd. 

Architect  . .  .None. 

contractor.  .A.    S.    Holmes,    417    Dalziel 
Bldg.,  Oakland. 

COST,  $4000 


)WELLING 

:285)  NE  SIXTY-FIRST  AND  CAN- 
ning,  Oakland.  One-story  6-room 
dwelling. 

)wner George    A.    Robrecht,    5965 

Canning,    Oakland. 
Architect  .  .  .None. 

-ontractor.  .Matthew    Klein,    5913    Can- 
ning,  Oakland. 

(X)ST,  $2000 


JRICK    APARTMENTS 
289)      E    ALICE    530    S    19th,    Oakland. 
Four-story   brick   apartments. 
)wner Security  Invst.  Co.,  290  Lee 

Oakland. 
Architect. .  .Clay      N.    Burrell,      Albany 

Block,   Oakland, 
lontractor.  .Edw.  Sommarstrom,  202  E- 

12th,    Oakland. 

COST,  $65,000 
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DWELLING 

(290)      NW   FREDERICK   &   KENNEDY 
Oakland.      One-story    4-room    dwlg. 

Owner J.      S.    Meyers,      13th      and 

Webster,    Oakland. 
Architect  ..  .A.    W.    Smith,    1010    Broad- 
way, Oakland. 
Contractor.  .T.   I.   Peacock,   55   8th,   Okd. 
COST.  $1400 


ALTERATIONS 

(295)  NO.      460     SEVENTH,      Oakland. 
Alterations. 

Owner G.   N.   White,   Premises. 

Architect  . .  .None. 

Contractor.  .A.     L.     Davis,     2626    Union, 
Oakland. 

COST,    $500 

ALTERATIONS 

(296)  SW     ELEVENTH     AND     WASH- 
ington,    Oakland.      Alterations. 

Owner A.   Salinger. 

Architect  .  .  .None. 

Contractor.  .E.    R.    Angell,    6443    Colby, 
Oakland. 

COST,    $400 


CONCRETE    SERVICE    STATION 

(297)  NB  BROADWAY  AND  WATER, 
Oakland.  Reinforcfed  concrete  ser- 
vice  station. 

Owner. Associated   Oil   Co.,   Sharon 

Bldg.,    San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


ALTERATIONS 

(298)      NO.     5545       TELEGRAPH    AVE., 
Oakland.      Alterations. 

Owner Cuneo    Bros.,    Premises. 

Architect  ...None. 
Contractor .  .J.  W^.  Crow. 

COST,    $400 


DWELLING 

(300)      E    BRIGHTON    AVE    120    N    E- 

38th,      Oakland.      One-story      6-room 

dwelling. 
Owner E.    Maasberg,    3915    Green- 
wood Ave.,  Oakland. 
-Architect  .  .  .None. 
Day's  work.  COST,   $2500 


DWELLING 

(301)  N -GLENDALE  AVE  40  W  Des- 
mond, Oakland.  One-story  7-room 
dwelling. 

Owner H.    S.    Butler,    5349    Manila 

Ave.,    Orvkland. 

Architect  . .  .None. 

Day'.s   work.  COST,   $2500 


FRAME   DWELLING 

(304)  N  FORTY-SECOND  240  E  Mar- 
ket, Oakland.  Two-story  8-room 
frame  dwelling. 

Owner Torenzo    Mazzola,    865    43d, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $1800 


GARAGE 

(305)      NW     LEE     AND     JAYNE,     Oak- 
land.    Oarage. 

Owner M.      J.    Hawley,      268      Lee, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 


REPAIRS 

(306)      SE    EIGHTH       AND      MARKET, 

Oakland.      Roof   repairs. 
Owner J.  R.  Dusenbury,   1540  Ade- 
line, Oakland. 
Architect  . .  .None. 
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Contractor.  .J.  R.  D.  AlacKenzie,  431 
15th,   Oakland. 

COST,    $450 

DWELLING 

(307)  N  HA.MPEL  280  E  Elston,  Oak- 
and.      One-story    5-room    dwelling. 

Owner Jay      Nash,    2324      Mitchell, 

Oakland. 
-Architect  .  .  .None. 
Contiactor.  .F.   N.      Strang,    805      Pacific 

Ave.,  Alameda. 

COST,    $2000 

DWELLING 

(308)  S  MONTE  VISTA  AVE  150  W 
Walsworth  Ave.,  Oakland.  Two- 
.story    9-room   dwelling. 

Owner Mary   T.   Reid. 

Architect  .  .  .None. 

Contractor.  .United  Home  Builders, 
1762    Hroadway,   Oakland. 

COST,  $6716 
'  # 

Buildi^gr  Contracts   Awarded. 
Berkelej. 

No.        Owner                      Contractor  Amt. 

2'52  Hough      Engler  1900 

255  Scudder     Chambers  2000 

258  Peake     Bailey  2000 

272  Ditzler     Kollmer  725 

273  Dabney     Dabney  400 

374  Nevin      Staria  500 

276  Dutton     Kollmer  8775 

286  Beman     Junk  500 

287  Key      Healy  5250 

288  l..ewis      Mosher  5300 

291  ^V^nchell      Welch  800 

292  Fowler     Bullock  400 

293  Tiermann     Rose  400 

294  Wright      Metz  475 

299  Spitler      .-...Spitler  4550 

302  Dabney     Dabney  400 

303  Ala    Co.     Bldrs.  .Butterfleld  3000 

DW'ELLING 

(252)  W  BONITA  AVE  402  N  Berry- 
man,  Berkeley.  One-story  5-room 
dwelling. 

Owner W.   A.    Hough,      2323    Dana, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Louis  Engler,  2721  Haste, 
Berkeley. 

COST,    $1900 

DWELLING 

(25o/  *N  PARKER  80  E  Mabel,  Ber- 
keley.     One-story    5-room    dwlg. 

Owner D.  P.  Scudder,  4160  Terrace 

Oakland. 
Architect  . .  .None. 

Contractor.  .J.  F.  Chambers,  Plaza 
Bldg.,  Oakland. 

COST,    $2000 

DWELLING 

(258)  W  COLUSA  115  S  Joseph,  Ber- 
keley.    One-story   6-room  dwelling. 

Owner F.  R.  Peake  Co.,  2127  Uni- 
versity  Ave.,   Berkeley. 

Architect  . .  .None. 

Contractor.  .Fred  E.  Bailey,  1536  Dela- 
ware, Bkly.  and  C.  G.  Betz, 
1803    Carlton,    Berkeley. 

COST,    $2000 

GARAGE 

(272)  NO.  134  PARK  SIDE  DRIVE, 
Berkeley.     Garage. 

Owner F.   L.    Ditzler,    Premises. 

Architect  .  .  .None. 

Contractor.  .Jacob  Kollmer,  2753  Pied- 
mont  Ave.,    Berkeley. 

COST.   $725 

REPAIRS    AND     ALTERATIONS 

(273)  S  WEBSTER  400  E  College, 
Berkeley.      Repairs    and    alterations. 
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Owntr 1>.    Dabnoy. 

JToO    Webster, 

Berkeley. 

Architect  .  .  .None. 

Day's   work. 

COST,    »4riO 
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Conliactor.  .  A.    F.    iiuUock,    --IJ    Santa 
Rita,    Oakland. 

COST,     $400 


ALTERATIONS 

(274)      SW  GROVE  AND  PRINCE,  Ber- 
keley.     Alterations   and   additions. 

Owner P.    M.    Nevin,    San   Leandro. 

Architect  .  .  .None. 

Contractor.  .A.    Staria,    San    Leandro. 

COST,    $500 


DWELLING 

(276)  NE  TUNNEL  ROAD  &  BRIDGE 
Road,  Berkeley.  Two-.story  7-room 
dwelling. 

Owner Charles      M.    Dutton.      NW. 

Cor.   Piedmont   and   Parker, 
Berkeley. 
Architect  ..  .H.    H.    Gutterson,    80    Post, 

San  Francisco. 
Qonlractor.  .Jacob         Kollmer,         2753 
Piedmont    Ave.,    Berkeley. 
COST,   $8775 


REPAIRS 

(2S6)     NO.     2623     HILGARD,     Berkeley. 
Repairs. 

Owner Mrs.   S.   S.    Beman,   Prem. 

Architect  . .  .None. 

Contractor.  ..lunk-Riddell        Co..        2247 

Telegraph     Avj.,     Berkeley. 

COST,    $500 


DOLPHINS.    ETC. 

(2S7)  EASTWARD  PIER  TERMINAL 
Station,  San  Francisco  Bay.  13 
mooring  dolphins  and  driving  2  std. 
piles. 

Owner San       Francisco       Oakland 

Terminal    Railway,    22nd    & 
Grove,  Oakland. 
Architect  .  .  .None. 
Contractor.  .Healy-Tibbitts  Constr.  Co., 

9    Main,   San   Francisco, 
filed  Feb.  19,  '15.     Dated  Feb.  13,  '15. 

20th   day   of   each   month 75% 

40     days     after     completion    and 

acceptance     25% 

TOTAL  COST,  $5250 
Bond.  $3000.  Surety,  Hartford  Accident 
&  Indemnity  Co.  Limit  30  days.  For- 
feit none.  Plans  and  specifications, 
none. 


FRAME  APART.MENTS 
(2S8)      NW    .lOSEPHINE       AND       VINE 
W    45xN    100,    Berkeley.    All    work    for 
two-story    frame    apartment    house. 

Owner F.   W.   and   Cora   M.   Lewis, 

2540    Milvia.    Berkeley. 
Architect  . .  .None. 
Contractor.  .Fred    Mosher,    2539    Milvia, 

Berkeley. 
Filed  Feb.   23.  '15.     Dated  Feb.  18.  '15. 
$50   a    month    or    more    beginning 
at    completion    and    acceptance.. 

TOTAL  COST,    $5300 
Bond.  none.     Limit.  200  days  after  Feb. 
1.5.       Forfeit,    none.       Plans    and    speci- 
fications   filed. 
DWELLING 

(291)     14    FAIRVIEW    75    E    California. 
Berkeley.     One-story   4-room  dwlg. 

Owner Mrs.    A.    R.    Winchell.    1603 

Fairview,    Berkeley 
Architect  .  .  .None. 

Contractor.  .Welch      &      Rogers,      3603 
Kingsley,    Berkeley. 

COST.     $S00 


REPAIRS 

(292)      NO.     1106       CIIANNING       WAV, 
Berkeley.       Fire    repairs. 

Owner Delilah    M.    Fowler,    Prem. 

Architect  . .  .None. 


TANK    FRAME 

(293)  SECOND  AND  HARRISON,   Ber- 
keley.    Tank   frame. 

Owner C.    S.    Tiermann,    Keystone 

Hotel,    San   Francisco. 

-Architect  .  .  .None. 

Contractor.  .F.      F.    Rose      &    Co.,    2005 
San    ,Io.se    Ave.,   Alameda. 

COST,    $400 

BRICK    OVEN 

(294)  W  SHATTUCK  -WE   50  N  Addi- 
son, Berkeley.     Brick  oven. 

Owner J.    J.    W/ight,    2001    Fran- 
cisco,  Berkeley. 

Architect  . .  .None. 

Contractor.  .Paul      Metz,    2129      Roose- 
velt Ave.,  Berkeley. 

COST,    $475 


DWELLING 

(299)    E  MENDOCINO   300  N  The  Circle 
Berkeley.     Two-story  8-room  dwlg. 

Owner E.    B.    Spitler,    815    Oxford, 

Berkeley. 
-Architect  . .  .None. 
Day's  work.  COST,   $4550 


ADDITION 

(302)      NO.    2730   WEBSTER,      Berkeley. 

-Addition. 
Owner Lena    Dabney,     2770    Web- 
ster,  Berkeley. 
-Architect  .  .  .None. 

Contractor.  .Jacob    Kollmer,    2753    Pied- 
mont -Ave.,   Berkeley. 

COST.  $400 


1>  WELLING 

(303)      W  .AMADOR  300  E  S.  P.  Tracks 
Berkeley.      One-story    5-room    dwlg. 

Owner -Alameda       County       Home 

Bldrs..    1st    National    Bank 
Bldg.,  Berkeley. 

-Architect  ...W.   H.  Ratcliff  Jr.,   1st   Na- 
tional   Bank    Bldg..    Bkly. 

Contractor.  .F.    P.    Butterfield.    Rust. 

COST.   $3000 

♦ 

COMPLETION  NOTICES. 

ALAMEDA  COUNTY 

Feb.  19.  1915— PTN  LOT  28  BLK  6, 
lying  e  In  parallel  Lot  28  dist  r  a 
10  W;  Ptn  Lot  29  Blk  6  lying  E  line 
parallel  Lot  29  dst  r  a  10  W.  Okd. 
Alfred  J  Hopper  to  whom  it  may 
concern Feb.     16,     1915 

Feb.     19,     1915 CENTER     100     E 

Shattuck  Ave,  Bkly.  A  A  Fink  by 
James  W  Plachek  to  Jones  &  Mc- 
Govern Feb.     15,     1915 

Feb.  19,  1915— NW  COR  TWENTY- 
eighth  and  Webster  100x150.  Okd. 
First  Hebrew  Congregation  to 
Giovenone  &  Wicks.  Joseph  Wicks 
and   H   Burchell Feb.   13,    1915 

Feb.  23,  1915— E  PERALTA  AVE  90 
N  Marin  Ave,  Albany.  J  S  Killam 
to  whom  it  may  concern.  .Feb.   19,  '15 

Feb.  25.  1915— NE  KENWYN  ROAD 
and  Beacon,  Okd.  D  W  Kirkland 
to  R  Glaze Feb.   16,   1915 

Feb.  25,  1915— SECTION  "H."  Holy 
Sepulchre  Cemetery  on  Niles  Road 
H  J  and  Jeanne  Marie  Calou  to  H 
U     Realini Feb.    24,1915 

I\b.  26,  1915— W  McGEE  100  N 
Delaware,   Bkly.      Peter   Rasmussen 

by    C    Johnson    to    C    Johnson 

.'. Feb.     25,     1915 


Wednesday,      .March      3,      1916, 

LIENS  FILED. 

ALAMEDA    COUNTY. 


Feb.  17,  1915— LOT  12  BLK  14  Map,. 
Town  of  Livermore,  Livermore. 
Horton  &  Kennedy.  $32.80;  H  W 
-Morrill  and  H  Walters  (Morrill  &• 
Walter),  $259;  Livermore  Hard- 
ware Co,  $360.25;  Eric  Petersen, 
$249.07;  P  Flanagan.  $57.10  vs 
Court  Livermore  No.  77.  Foresters 
of  America  of  Grand  Lodge  of  Cal- 
ifornia, Archer  M  Bowles,  F  A  Las- 
sen, M  S  Worden  and  John  J  Cal- 
laghan.  Trustees  said  Court  of' 
Livermore   and   C   H   Rasmussen...' 

Feb.    19,    1915— NW    B.ARTLETT   AND 
Deering   N   200xW    125,   Okd.       Wm 
P  Goss  vs  Oakland  Homes  Corpora- 
tion,   George    Peck,    and    Arthur   W\ 
Draper    (Peck  &  Draper)   and  Johi 
and   Richard   Doe .    %', 

Feb.    19,    1915— SE    HILLSDALE    AVB| 
372.29  SW  Foothill  Road  SW  80  SBi 
153.116    NE    80.08    NW    156.648.    OkdJ 
"Swift  &   Wilcox  vs   Delia  T  O'Don- 
nell.   Torrence  S  Peterson   and   D 
Childers     |l 


RELE.VSE  OF  LIENS 


ALAMEDA    COUNTY. 


Feb.    25,    1915— NE    E-FOURTEENTH-! 
83.4    SE    2nd    Ave    SE    33.4xNE    120. 
Okd.  J  A  Larson  to  Angelica  Rals- 
ton      $21( 

Feb.  23,  1915— LOTS  a  -AND  6  BLKi; 
37  Map  Town  of  Livermore,  Liver-  )| 
more.  Pacific  Mfg  Co  to  J  C  Mc-  j 
Kown     $289.1i 

Feb.    19,    1915— LOT   63   and   N   10   Lot 
64    -Map    Northside    Park,    Bkly.      S  ' 
Jorgensen      to    Honora    and    C      A- 
Doyle     11 

Feb.   17,   1915 — SE  TELEGRAPH  AND, 
Durant   -Aves  90x100,   Bkly.      Pacific' 
Mfg    Co    to      Reinhart    Lumber      & 
Planing  Mill   Co  et  al $1518.1 

♦ : 

SAN  JOSE  AND  THE  SANTA  CLAB 
T-ALLET. 


RESIDENCE  —  2  story  and  bas( 
frame.  Cost  not  stated.  Los  -Alto; 
Santa  Clara  Co.,  Cal.  Architect,  Joh 
Hud.«on  Thomas,  First  National  Ban 
Bldg.,  Berkeley,  Owner,  Edward  . 
McCutchen.  The  dwelling  has  bee 
designed  for  a  country  home  and  wl 
contain  eleven  rooms,  several  bathi 
sleeping  porches  and  a  separate  gn 
rage.  Interior  will  be  finished  in  pin 
and  redwood  with  some  hardwood  an 
white  enamel.  Hardwood  lloor-s  wi 
be  used  in  the  principal  rooms.  Thoi 
will  be  furnace  heat  and  open  fii 
places.  Mantels  will  be  of  tile  an 
brick.  A  hoi  water  circulating  systei 
and  vacuum  cleaning  will  be  inslalU' 
Bath  rooms  will  be  finished  in  tile.  Kj 
terior  of  the  house  and  garage  will  I 
covered  with  cement  plaster  on  meti 
lath.  .A  clay  tile  roof  will  be  usf 
Plans  are  complete  and  figures  are  bt 
ing  taken.  i 
.A '  1 


•  COMPLETION   NOTICES 


SA\    MATEO   COUNTY. 


RECORDED  ACCEPTS 

Feb.    16,    1915— LOT   3    BLK    7   SUB  A,^ 

Wellesley      Park.      -Albert      J      and 

Flora   A    .Martens    to    Daly    &    Mac- 
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Ivenzie    .Dec.    19,    1914 

Feb.  18,  1915— LOT  S  BLK  4,  Bur- 
lingame  Hills,  San  Mateo.  Ansel 
M    Easeon    to    Van    Sant-Houghton 

Co Feb.     8,     1915 

Feb.  19,  1915— PTN  LOT  6  BLK  4  of 
Sub  2  of  Burling-ame  Park.  James 
Dobbie  to  W  B  Eaton..  Feb.  19,  1915 
Fb.e  19,  1915— LOT  18  BLK  5  Map 
No.  2,  Stanford  Park,  Menlo  Park. 
Adolf  Richter  to  Clarke  &  Clarke 
Feb.     1.3.     1915 


RELEASE  OF  LIENS. 


SAN   MATEO   COUNTY. 


RECORDED  AMOUNT 
Feb.  19,  1915- S  %  LOTS  7  AND  8 
Blk  13,  Crocker  E.state  Tract  Sub 
No.  1.  H  H  Smith,  $46.65;  H  H 
Smith,  $37.60;  Mission  Lumber  Co, 
$720.11  to  Harry  S  Rockwell  and 
P    R    Dickie 


MARIN,     CONIRA     COSTA     AND 
SONOMA  COUNTIES. 


CHURCH — 1  story  and  base,  frame. 
Cost  not  stated.  Sebastopol,  Sonoma 
Co.,  Cal.  Architect,  W.  J.  Wythe,  Cen- 
tral Bank  Bldg.,  Oakland.  Owners, 
First  Methodist  Church  of  Sebastopol. 
The  building-  has  been  designed  in  the 
Spanish  style  with  the  exterior  cov- 
ered with  cement  plaster  on  metal  lath 
and  a  clay  tile  roof.  Interior  will  be 
•finished  in  pine  and  redwood  wiith 
some  ornamental  plaster.  There  will 
be  Sunday  school  rooms  besides  a 
large  main  auditorfum  and  pastor's 
study.  Plans  are  complete  and  figures' 
are   being   taken. 

GARAGE — 1  story  and  base,  brick, 
$5,000.  Richmond,  Contra  Costa  Co., 
Cal.  Architect,  J.  B.  Ogborn,  611  Mac- 
donald  avenue,  Richmond.  Owners, 
Oschenreiter  &  Noble.  The  building 
will  be  erected  at  the  corner  of  Sev- 
enth and  Barrett  streets,  covering  an 
area  of  50  by  112  V^  feet.  A  cement 
floor  will  be  used.  Interior  will  be 
finished  in  pine  throughout.  Special 
gasoline  storage  tank  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  now  being  prepared  and  figures 
will  be  called  for  within  a  week  or 
ten    days. 

STREET  PAVING— Cost  not  stated. 
Santa.  Rosa,  Sonoma  Co.,  Cal.  Engineer, 
Sity  Engineer,  Santa  Rosa.  Owners, 
City  of  Santa  Rosa.  The  City  Council 
has  ordered  the  City  Attorney  to  pre- 
pare the  necessary  papers  so  that  bids 
may  be  called  for  the  grading  and 
paving  of  Santa  Rosa  avenue  from  the 
bridge. to   the   city   limits. 

TUNNEL  WORK,  WALLS  AND 
TRACK — Cost  not  stated.  Richmond, 
Contra  Costa  Co.,  Cal.  Engineer,  City 
Engineer  Posey,  Richmond.  Owners, 
City  of  Richmond.  Plans  and  specifi- 
cations have  ■  been  submitted  to  the 
City  Council  for  the  retaining  walls, 
track  work  and  other  improvements 
to  be  made  in  the  new  Municipal  Tun- 
nel. The  reports  show  that  a  90- 
pound  rail  will  cost  $31,000  and  a 
heavier  track  $36,000.  Further  action 
will  be  taken  at  the  next  meeting  of 
the   City   Council. 

RESIDENCE  —  2  story  and  base, 
concrete,  $20,000.  Dixon,  Solano  Co., 
Cal.  Architect,  Henry  C.  Smith,  Hum- 
boldt   Bank    Bldg.,    S.    F.      Owner,    Roy 


l>.  .Mayers.  The  dwelling  has  been  de- 
signed for  a  ten-room  house  with  three 
baths,  sleeping  porch  and  a  separate 
garge.  Interior  will  be  finished  in 
pine  and  hardwood  with  white  enamel 
in  the  bed  rooms.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  steam  heat,  a  vacuum 
cleaning  system  and  hot  water  cir- 
culating system.  Bath  rooms  will  be 
finished  in  tile.  There  will  be  open 
flre  places  and  tile  or  brick  mantels. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster.  Plans  are 
being   prepared. 

Contracts   Awarded. 

BATH  HOUSE  FILTERING  PLANT 
—$850.  San  Rafael,  .Marin  Co.,  Cal. 
Architect,  Thomas  O'Connor,  San  Ra- 
fael. Owners,  City  of  .San  Rafael. 
Contractor,  .loseph  A.  Kappenmann, 
San  Rafael.  Contract  price,  $850.  The 
only  other  bid  submitted  was  by  Den- 
nis   O'Mara   at    $1,090. 


BUILDING  CONTRACTS 

CONTRA  COSTA  COUNTY. 


ALTERATIONS 

LOTS  3  AND  4  BLK  32]  of  Additional 
on  Welch  Survey  in  Town  of  Mar- 
tinez. Alterations,  remodeling  and 
addition  of  one  story  to  building 
known  as  the  Baer  Building,  as  per 
plans   and   specifications. 

Owner D.    L.    Hilson,    Martinez. 

Architect  ..  .James    T. .  Narbett,     Berry 
Bldg.,    Richmond. 

Contractor.  .J.    F.    Hoadley,    Martinez. 

Filed  Feb.  24,  '15.     Dated  Feb.  24,  '15. 
Frame    up    to    anl    including    2nd 

story    floor    joists $1357.25 

Building  enclosed   and   ready   to 

plaster     1357.25 

All    work    except    painting    com- 
pleted   on    outside,   plastered    and 

ready   for   standing   trim 1357.25 

Completed      1357.25 

Usual    35    days 1810.00 

TOTAL    COST,     $7239.00 

Bond,    $3620.        Sureties,    Henry      Hyde 

and    Elam      Brown.        Limit,    90      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


COMPLETION  NOTICES. 


CONTRA    COSTA   COUNTY. 


RECORDED  ACCEPTED 

Feb.  24,  1915— PTN  LOTS  3  AND  4 
Blk  337,  Add'n  Survey  Town  of 
Martinez.  Cornelia  B  Gray  to  Karl 
M    Neilson Feb.    19,    1915 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA. 


APARTMENT  HOUSE— 2  story  and 
ba.se,  frame,  $20,000.  Modesto.  Stan- 
islaus Co.,  Cal.  Architect,  Charles  C. 
Frye,  20  Montgomery  street,  S.  F. 
Owner's  name  not  given.  The  building 
will  cover  an  area  of  100  by  100  feet, 
and  has  been  designed  to  contain  44 
rooms,  arranged  in  suites  of,  two, 
three  and  four  rooms.  All  apartments 
will  have  wall  beds  and  private  baths. 
Interiors  will  be  finished  in  pine,  red- 
wood and  elm.  There  will  be  steam 
heat,  an  oil  burning  system  and  hot 
water  system.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.     Plans  are 


complete   and    figures    are    being    taken. 

ELECTROLIER  STSTEM — Coat  not 
stated.  Porterville,  Tulare  Co.,  Cal. 
Engineer,  Mount  Whitney  Power  Co., 
Porterville.  Owners,  City  of  Porter- 
ville. Engineers  of  the  Mount  Whit- 
ney Power  Compa;ny  has  submitted  to 
the  Porterville  city  officials  sketches 
and  maps  of  the  proposed  electrolier 
.system  with  which  to  light  the  Busi- 
ne.«.s  district,  and  the  proposal  ^was 
laid  over  to  await  action  by  the  rpem- 
bers  of  the  Business  Men's  .  Associa- 
tion, for  the  installation  of  Orna- 
mental lights  on  Main  street  from 
-Moiton  to  Olive  street,  a  distance  of 
eight  blocks;  on  Lafayette  street  from 
-Main  to  ^'street;  D  street  from';  La- 
layette  to  Cleveland,  and  Cleveland 
from  D  to  Main.  There  is  also  a  rrtove- 
nient  on  foot  lor  the  same  lighting 
on  Putnam  avenue  at  least  as  far  as 
Second  street  and  of  Mill  street  to 
Third  street.  The  plan  looks  to  the 
installation  of  the  latest  type  of 
nitrogen  lamps  of  1,000  candle-power 
each. 

STREET  PAVING — ^Cost  not  stated. 
Orovilie,  Butte  Co.,  Cal.  Engineer, 
City  Engineer,  Orovilie.  Owilers,  City 
of  Orovilie.  The  City  Board  of  Trus- 
tee.s  has  adopted  resolutions  of  inten- 
tion to  pave  about  twenty  additional 
blocks  of  streets  in  Orovilie.  This  work 
will  include  upper  Montgomery  street, 
from  Oliver  avenue  to  the  Feather 
River  bridge;  Meyers  street,  from 
High  street  to  the  city  limits;  Pomona 
avenue,  from  Fourth  street  to  the  city 
limits,  and  one-half  of  the  width  of 
the  Marysville  road,  from  Montgomery 
to  the  city  limits,  the  other  half  being 
beyond  the  city  limits.  The  pavement 
to  be  used  will  be  identical  with  that 
recently  adopted  for  other  residence 
streets  and  similar  to  the  pavement  in 
the   business   district. 

RAILROAD  CONSTRUCTION  —  Cost 
not  stated.  Lindsay,  Tulare  Co.,  Cal. 
Kngineer,  Assistant  Engineer  Hatch, 
Los  Angeles.  Owners,  Santa  Fe  Rail- 
road Co.  The  Santa  Fe  Railway  will 
build  to  Lindsay  this  summer,  accord- 
ing to  Assistant  Engineer  Hatch. 
Or-der-s  for  leveling  work  have  already 
been  made,  and  teams  will  be  on  the 
ground  as  soon  as  it  is  dr-y  enough. 
Orchar-dists  received  checks  last  sum- 
mer for  the  rights  of  way  through 
their  property.  The  railroad  company 
has  all  the  rights  of  way  from  Exeter 
to  Lindsay,  but  it  is  not  known 
whether  they  will  build  farther  than 
this  city  at  this  time.  It  is  under- 
stood that  the  Santa  Fe  desires  to  be 
in  the  field  for  the  fall  orange  .ship- 
ping. 


BUILDING   CONTRACTS 


FRESNO   COUNTY. 


BRICK  SCHOOL 

BLK  V,  8,  Englewood  Add'n,  Fresno. 
AH  work  for  two-story  and  base- 
men t   brick   school. 

Owner City  of  Fresno  School-:*Dist 

Architect  ...  Eugene     Mathewsoh,    -For- 
syth  Bldg.,   Fresno. 
Contractor.  .Trewhitt-ajiields     Co.,'    435 
Rowell    Bldg.,    Fresno." 

COST,  $98,000 


DWELLING 

LOTS    17    TO    19    BLK    54,    East    Fi-esno 
Add'n.,  Fresno.     Dwelling. 
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Veneered  Pant  Is  that 
ARE  good— -order 
today  from 


Wybro  Panels  come  in  200 
varieties  and  Sizes. 

WYHI{<)  I'AXKI^.S  are  a  bis  and 
happy  family  of  over  200  varieties  and 
sizes,  in  a  multitude  of  kinds  of  woods, 
suitable    for   every   piirpoMe. 

Kach  one  of  the  L'OO  varieties  is  the 
best  of  its  kind  on  the  market — each 
one  is  as  g-ood  as  your  money  can  pos- 
sibly  buy. 

Ask   for  GUI-   Wybro   list   today. 


White  Bpotheps 


5th  and  Brannan  Streets 


San  Francisco 


Owner I^ucian  Garrett,  1530 

Thomas    St.,    Fresno. 
Architect  .  .  .None. 

Contractor.  .P.      .■\.    C.    Williams,       1480 
■\'an    Ness,    Fiesno. 

COST,    $2500 
DWELLING 

NO.       222       WAGNEJR       AVE.,       Fresno. 
Dwelling. 

Owner A.    R.    Holmes,    Premises. 

Architect  .  .  .None. 

Contractor.  .A.    J.    Vermet,    Fresno. 

COST,    $1400 


Completed 
Usual    35    days. 


768 

1024 

TOTAL  COST,  $4096 
Pond,  $2048.  Surety,  American  Surety 
Co.  Limit,  90  days.  Forfeit,  none. 
I'lans   <ind   specifications   filed. 


LIENS  FILED. 


FRESXO   COUNTY. 


DWELLING 

IjOT     23     G-RIFPITH     VILLA     ADD'N., 
Fresno.      Dwelling. 

Owner —   Patterson. 

Architect  .  .  .None. 

Contractor.  ..7.    li.    Church,    1221     U    St., 
Fresno. 

COST,    $1200 


RECORDED  AMOUNT 

Feb.  18,  1915— LOTS  17  TO  21  BLK 
S2,  Fresno.  Eagle  Transfer  Co,  $7; 
Crycroft-Herrold    Prick    Co,    $72    vs 

Eleanor   J    and    Frank    H    Ball 

Feb.  23,  1915— LOTS  17  TO  21  BLK 
82,  Fresno.  Anderson  Builders' 
Supply  Co  vs  F  H  FJall  et  al $72 


DWELLING 

I>OTS    32    AND    33    BLK    1    Buena   Vista 
Add'n.,   Fresno.      Dwelling. 

Owner —  Williams. 

Architect  .  .  .None. 

Contractor.  .J.    R.    Church,    1221    U    St., 
Fresno. 

COST,    $1180 


SACRAMENTO,      STOCKTON      AND 
NORTHERN  CALIFORNIA. 


FRAME    RESIDENCE 

LOTS   12   AND   13   BLK    111,  Fresno.  All 
work   for   two-story   frame  residence. 

Owner Ellen    V.    Doyle. 

Architect  ...None. 

Contractor.  .Norris   &   Wallace. 

Filed  Feb.  19,  '15.     Dated  Feb.  16,  '15. 

2nd   floor  joists  in $   768 

Roof    on    ._.      768 

Pla.stered     768 


RESIDENCE— 1  story,  frame.  $2,000. 
.Stockton,  San  Joaquin  Co.,  Cal.  Archi- 
tect, none.  Owner,  Adolph  Brown,  2i0 
ICast  -Market  street,  Stockton.  The 
dwelling  has  been  designed  for  a  five- 
room  house  and  will  be  erected  at  the 
corner  of  Baker  and  Park  streets.  In- 
terior will  be  finished  in  pine  and  red- 
Some  hardwood  floors  will  be 
There  vvill  be  a  large  open  fire 
in  the  living  room.  Mantel  will 
be  of  tile  and  brick.  Tile  wainscot 
will  be  used  in  the  bath  room.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 


wood, 
used, 
place 


E.  H.  Williams  Chakner  Mtnday 

Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
i  Law  and  Bankruptcy  Cases 

JTelephone  Sutter   4622 

615  Phalan  luilding,        San  Prancitc 


RESlDENCi;  -  i  '..  .<t()iy  and  base, 
frame,  $3,500.  Woodland,  Yolo  Co..  Cal. 
-Vrchitect,  Chester  H.  Miller,  Dalziel 
FUdg.,  Oakland.  Owner,  R.  H.  Schuler. 
The  dwelling  will  contain  six  rooms 
and,  bath.  Interior  finish  will  be  of 
pine  and  hardwood  with  some  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining-  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  Tile  wain- 
scot will  be  used  in  the  bath  room. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  compete  and  subflgures  are 
being   taken  by   the  architect. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,000.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  Max  Smith, 
2842  Tuolumne  avenue,  Sacramento. 
The  dwelling  will  be  erected  on  Tuol- 
umne avenue  and  has  been  designed 
for  a  five-room  house  with  bath.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  an  open  fire  place 
and  tile  mantel.  Bath  room  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Etxerior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
p.irchased. 

SCHOOL — 2  story  and  base,  brick 
and  concrete.  Cost  not  stated.  Stock- 
ton, San  Joaquin  Co.,  Cal.  Architects, 
."^tone  &  Wright,  24  South  California 
street,  Stockton.  Owners,  City  of 
Stockton.  Bids  opened  on  February 
2  5th    for    the    construction    of    the    new 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the   pulleys,   thereby   using   both    linos. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily:  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  linos  need 
not  be  covered  with  cloth-strips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cannot  l)low  the  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  thorn 
fighter. 
NO    SPRINGS    TO    IMtK.SS    OR    SQt'ERXE:  THIS    Ol'TFIT    CONSISTS    OF    3    DOZEN 

get   the  clothes   in  or  out.     Just  slip  cloth«>s   in  slot  Sanitarv.     Stronghold,     Clothes      Pins,      :!      Cont 
d    pull    down.      WILL   hold    the    daintiest    fabrics    or  Clothes    Lino   Pullevs  and    1    Pair  Line   Splicers. 
<■  heaviest  blanket.     I.TIO  Miniilon    St.    IMioiio  Mkt.  400S.  Price,    |(2.00   por    Sot. 
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Kl  Dorado  School  show  U.  W.  Moller 
of  S.  F.  low  on  the  greneial  construc- 
tion at  $65,93-1  and  $G0,.i34.  J.  C.  Hur- 
ley also  of  S.  F.  was  low  on  the  heat- 
ing and  ventilating'  at  $5,300.  A  com- 
plete list  of  these  bids  will  be  found 
under  the  heading  of  Sacramento, 
Stockton  and  Northern  California  in 
this    issue. 

SCHOOL^ — 1  and  2  story  and  base, 
brick  and  concrete.  Cost  not  stated. 
Auburn,  Placer  Co.,  Cal.  Architect,  W. 
H.  Weeks,  75  Post  street,  S.  F.  Own- 
ers, Auburn  School  District.  The  build- 
ing will  contain  twelve  class  rooms, 
an  auditorium  and  principal's  office. 
Interior  will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  Plans 
provide  for  steam  ^leat,  a  vacuum 
cleaning  system  and  program  clocks. 
There  will  be  modern  .school  plumbing. 
Kxterior  of  the  building  will  be  faced 
with  pressed  brick  or  cement  plaster. 
Plans  are  compete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
March  11th.  Plans  and  specifications 
can  be  secured  from  the  architect. 
Separate  bid.s  will  be  taken  on  the 
various  parts  of  the  work  and  the 
general  contract  will  be  figured  with 
several    alternates. 

STREET  PAVING— Cost  not  stated. 
Willits,  Mendocino  Co.,  Cal.  Engineer, 
City  Engineer  GorlinsKi,  Willits.  Own- 
ers, City  of  Willits.  Plans  and  speci- 
fications presented  by  City  Engineer 
Gorlinski  for  paving  certain  streets 
in  this  city  have  been  adopted.  The 
plans  call  for  a  concrete  base  of  five 
inches  with  a  surfacing  of  oil  and 
gravel  of  one  and  a  half  inches,  and 
the  district  to  be  improved  extends  on 
Commercial  from  tne  Northwestern 
Pacific  tracks  to  a  point  twenty  feet 
west  of  the  Hotel  Willits.  On  IVIain 
the  paving  will  be  placed  from  State 
street    to   the    railioad    tracks. 

ELECTROLIER  SYSTEM— Cost  not 
stated.  Lodi,  San  Joaquin  Co.,  Cal  En- 
gineer, City  Engineer,  Lodi.  Owners, 
City  of  Lodi.  The  matter  of  installing 
an  electrolier  system  on  several  streets 
in  this  city  is  now  under  discussion  by 
the  City  Trustees,  and  it  is  thought 
that  final  action  will  be  taken  .soon. 
It  is  probable  that  the  new  electroliers 
will  be  .similar  to  those  in  the  down- 
town district  of  the  city,  which  are 
three- light    fixtures. 

RESIDENCE — 1 1/^  story  and  base, 
frame,  $10,000.  Lake  Tahoe,  Cal.  Ar- 
chitect, Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  S.  F.  Owner,  Edward 
Lehe.  The  house  will  contain  eight 
rooms,  two  baths  and  sleeping  porches. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  a  central  heating 
system  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  A  hot  water 
system  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic. 
Plans   are    now    being   prepared. 

Contracts  Awarded. 

PIPE — Cost  not  .stated.  Lodi,  San 
.loaauin  Co.,  Cal.  Engineer,  City  En- 
gineer, Lodi.  Owners,  City  of  Lodi. 
Contractor,  H.  C.  Maddox,  Sacramento, 
iron  stone  pipe.  Contract  price  not 
stated. 

THE.ATRE— ]  story,  hollow  tile.  Cost 
not  stated.  Roseville,  Placer  Co.,  Cal. 
Architect's  name  not  given.  Owner, 
Mr.  Thomas.  Contractor,  C.  H.  Han- 
son, Lincoln.  Contract  price  not  stated. 

CULVERTS      A^D      BULKHEAD, 


E.\UT1I  AN  CONCRETE  —  Cost  not 
stated.  (Jroville,  Butte  Co.,  Cal.  En- 
gineer, County  Surveyor,  Oroville. 
Owners,  Butte  County.  Contractors, 
Cliico  Construction  Co.,  Chico.  Con- 
tiacl    price    not    stated. 

♦ 

BUILDING   CONTRACTS 


Owner W.    Murphy. 

Architect  .  .  .None. 

Coiiliactor.  .N.    L.    Bishop,    2GI()    D    St., 
Sacramento. 

COST,    $100 


SACRAMENTO    COUNTY. 


FRAME    RESIDENCE 

NO.  320  THIRTY-THIRD  ST.,  on  Lot  98 
Casa  Loma  Terrace,  Sacramento. 
One-story   six-room    frame    residence. 

Owner A.    W.    Allen,    1825    Sth    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .A.    W.   Norris,    409    21st   St., 
Sacramento. 

COST,     $2600 
BUNGALOW 

LOTS  16  AND  17  J:LK  4  Sub  No.  9  of 
N-Sacramento.  All  work  for  flve- 
rooni    plastered    bungalow. 

Owner S.  P.  Reed  Co. 

Architect  .  .  .None. 
Conti-actor .  .  Birdsall    &    Lastra. 
Filed    Feb.    24,   '15.      Dated    Feb.    15,    '15. 
COST,  $1850 


FRAME   RESIDENCE 

NO.  607  T  ST.,  on  E  V2  of  S  Va  Lot  8, 
S,  T,  6th  and  7th,  Sacramento.  Two- 
room   frame  residence. 

Owner J.     F.     Alamao,     630    Q     St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .M.    F.    Terra,    2315    9th    St., 
Sacramento. 

COST,    $300 

FRAME     RESIDENCE 

NO.    1619    SIXTH    ST.,    on    30    feet    of    N 
60  feet  Lot  8  in  Blk  P,  Q,  6th  and  7th 
Sacramento.   One-story    6-room    frame 
residence. 
Owner R.    Susich,    814    P    St.,    Sac- 
ramento. 
Architect  .  .  .None. 

Contractor .  .Gene        Pendergast,        1131 
22nd,    Sacramento. 

COST,    $2000 


RESIDENCE 

NO.    2844    TUOLUMNE   AVE.,   on   Lot   21 

Fairmond,       Sacramento.         Six-room 

residence. 

Owner Max  Smith,   2842   Tuolumne 

Ave.,   Sacramento. 
Architect  .  .  .None. 
Day's   work.  COST,   $1800 


FRAME   RESIDENCE 

BUCKMAN  AVE  on  W  V2  Lots  6,  7,  K, 
Waldron  Tract,  Sacramento.  Four- 
room  frame  residence. 

Owner A.    Miller. 

Architect  .  .  .None. 

Day's  work.  COST,    $990 


ICE    PLANT 

THIRTY-FIFTH  ST.,  at  corner  Park 
Ave.,  on  Lots  7  and  8  Sbdvn,  Sacra- 
mento. (One-stoi'y  frame  concrete 
ice   plant. 

Owner R.    Carstensen,    2409    M    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor .  .East    Sacramento    Electric, 
Gas  and   Railway  Co. 

COST,    $2000 


ADDITION 

NO.  2826  a  ST.,  on  W   V2   oi  ^   Vz  of  Lot 

4,    G,    H,    28th    and    29th,    Sacramento. 

Add    to    rear   of   residence. 


FK.AME    OFFICE 

NO.    913    THIRTEENTH    ST.,    in    Blk    I, 

J,    12th    and    13  th    Sts.,      Sacramento. 

One-story   frame  office. 

Owner Sophia    P.    Comstock,    2113 

M   St.,    Sacramento. 
Architect  .  .  .None. 

Day's  work.  COST,   $400 

ALTERATIONS 
NO.    3  20    R    ST.,    on    E    i/^    Lot    3,    R,    S, 

3rd    and    4th    Sts.,    Sacramento.      Re- 


San  Francisco  Men 
Low  At  Stockton. 


IJ.     \V.    3loller    and    J.     C.     Hurley    will 

I'robably     be     Awarded     Contracts' 

Vor  Con.striietion   of   E}l   Dorado 

School. 


(Special     Wire.) 

STOCKTON,    San    .loaquin      Co.,    Cal. 

Feb.    24th,    1915 — Bids    ^vere    opened    at 

the    evening    session    of    the    Board    of 

Education   for    the   construction    of   the 


new  El  Dorado  School,  a  two-story  and 
basement  brick  and  concrete  building, 
designed  by  Architects  Stone  &  Wright 
of  Stockton.  Two  propositions  were 
submitted  by  bidders  on  the  general 
construction.  Proposition  A  for  a  14- 
room  school  and  Proposition  B  for  a 
12-room  building.  R.  W.  Moller  of  San 
Francisco  was  low  on  both  proposi- 
tions as  follows:  Prop.  A,  $65,934,  and 
Prop.  B,  $60,534.  J.  C.  Hurley  of  San 
Francisco  was  low  on  the  heating  anJf 
ventilating  at  $5,300.  All  bids  were 
taken  under  advisement  until  the  next 
meeting   of   the    Board. 

The    following    is    a    complete    list    of 
the    bids   as   submitted: 


El     Dorado     School. 

Bidder  Prop.  A. 

Robert    Powell,    Stockton.... $71,443 

Daniels    &    Green,    Stockton 67,775 

French    &    Zink,    Stockton 74,592 

Chirhardt    &    Nystedt,    Stockton 69,815 

R.    W.    Moller,    San    Francisco 65,934 

L.   G.   Burgren   &   Son,   S.  F 74,872 

Ernest    Green,    Lodi 67,964 

Hoatin{!r    and    \'entilatinf;. 


Prop.  B. 

$68,343 
63,596 
70,952 
66,500 
60,534 
70,572 
62,789 


Biandt     Bros.,    Stockton $5,598 

.Mil lei*-  &    Hayes   Co.,   Stockton   5,560 
I'idward  L.   Gnekow,  Stockton  5,4]  s 


W.  .Morgan  &  Co.,  Stockton..  5,736 
Phal  &  Harry  Co.,  Stockton.  5,458 
(".  .1.  Hurley  Co.,  S.   F. .  .  .' 5,300 
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roof    rear    building    back    of    cooper 

shop. 

Owner A.   Arnold. 

Architect  .  .  .None. 

Day's    work.  COST.    ?300 


ALTERATIONS 

CYPRESS  AVE,  bet  34th  and  35th  on 
E  1^  Lots  1  and  2  Blk  54,  W.  J. 
Lander's  Sub  "B,"  Sacramento.  Re- 
model and  add  to  present  Oak  Park 
Fire  Station  of  steel  and  interlock- 
ing terra  cotta  tile  construction. 

Owner City  of  Sacramento. 

Architect  .  .  .None. 

Contractor.  .Chas.    J.    Guth,    1516    27th, 
Sacramento. 

COST,    $S000 

RESIDENCE 

NO.  2210  P  ST.,  on  W  V2  Lot  2,  P,  Q, 
22nd  and  23rd,  Sacramento.  Seven- 
room   residence. 

Owner P.    S.    Prather,    Premises. 

Architect  .  .  .None. 

Contractor.  .Chatterton    Bros.,    3126    T. 
Sacramento. 

COST,    $3500 


RESIDENCE 

RINCON    COUNTY     ROAD    near    Upper 
■Stockton     Road,     on    Lot     250S,     Elm- 
hurst,  Sacramento.     One-story  5-room 
residence. 
Owner B.   Kenny,    1204    F   St.,   Sac- 
ramento. 
.None. 

.AV.    P    Cippa,    314    21st    St., 
Sacramento. 

COST,   $2500 


Architect  . 
Contractor 


REPAIRS 

NO.    3104    S   ST.,  Lot   2,   T   Street   Court, 

Sacramento.      Repair    Are    damage    to 

residence. 

Owner J.   11.   Lane. 

Architect  .  .  .None. 

Contractor ..  Hunt     l?ro.s,,,     2926     S     St., 
Sacramento.  COST,    $500 


REPAIRS 

NO.  1208  THIRD  AVE  N  17th  feet  of 
N  17th  feet  of  S  %  Lot  4,  L,  M,  2nd 
and  3  Sts.,  Sacramento.  Make  repairs 
to   slor6   and    office   building. 

Owner Theresa     Vogel,     700     12th 

St.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .J.    A.    Pansback,    1020    25th 
St.,  Sacramento. 

COST,   $300 


Bl  ILDI>G   CONTRACTS. 


!S.\.\    J().\(IUIX    COUNTY. 


FRA.ME     RESIDENCE     AND     GARAGE 
SE     BAKER       AND     PARK,       Stockton. 
Frame    i-esidence   and   garage. 

Owner Adolph   Brown,   210   E-Mar- 

ket   St.,    Stockton. 
Architect  .  .  .  None. 
Day's   work.  COST,   $1700 


BUILDING  CONTRACTS 

SAX   JO.\QUIN    COUNTY. 


.'^ANITARY    SYSTE.M 

AURORA  ST.,  bet.  Oak  and  Kr.mont, 
Stockton.  .Ml  work  for  sanit.iry 
sy.stein  at   the   Fremont  School. 

*>\\  tier Board  i){  Education  of  City 

of   Stockton. 
Architect ..  .Stone   &   Wright,    24    S-Cal- 

il'orniii    .St.,    Stockton, 
('onlractor .  ,  Kr<'ni'h   »<<   Xin'k,  Stockton. 


Filed  Feb.  18,  '15.     Dated  Feb.  18,  '15. 

Monthly    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $4882 
Bond,  $2441.  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  60  days.  Forfeit, 
$5.      Plan.*!    and    specifications    filed. 


LOS     ANGELES      AxND     SOUTHERN 
CALIFORNIA. 

RESIDENCE  —  2  story,  attic  and 
base,  frame.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect,  John  C.  Aus- 
tin, Baker-Detwiler  Bldg.,  L.  A.  Own- 
er, M.  H.  Mosier.  The  dwelling  will 
be  erected  in  Fremont  Square  and 
has  been  designed  to  contain  fourteen 
rooms,  four  baths  and  sleeping 
porches.  A  large  garage  will  also  be 
ei-ected  on  the  property.  Interior  of 
the  house  will  be  finished  in  mahog- 
any and  cedar  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  throughout.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  A 
hot  water  circulating  system  and  vac- 
uum cleaning  will  be  installed.  Bath 
rooms  will  be  finished  in  tile  and 
equipped  with  showers.  Exterior  of 
the  Idwelling  will  \be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now  being  prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick,  $30,000.  Los  Angeles,  Cal. 
.Architect,  none.  Owner,  C.  S.  Ander- 
son, 711  Washington  Bldg.,  L.  A.  The 
building  will  be  erected  on  Ingraham 
street  between  Witmer  and  Valencia, 
covering  an  area  of  40  by  113  feet. 
There  will  be  a  total  of  sixty  rooms, 
arranged  in  suites  of  two  and  three 
rooms.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Inte- 
rior finish  will  be  of  pine,  redwood 
and  elm  panels.  Some  haidwood 
floors  will  be  used.  There  will  be 
steam  heat,  a  hot  water  system  and 
vacuum  cleaning.  Bath  rooms  will  be 
finished  in  tile.  Entrance  will  hav« 
marble  wainscot.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

HOTEL  ADDITION— 2  and  6  story, 
brick.  $60,000.  Long  Beach,  Los  An- 
geles Co.,  Cal.  Architect.  W.  H.  Aus- 
tin, 26  Elm  avenue,  Long  Beach.  Own- 
ers, Hotel  Schuyler  Co.  The  present 
building  on  Ocean  avenue  near  Pine 
will  be  added  to.  The  front  portion 
will  have  a  six-story  addition  and  the 
side  two  stories.  The  new  portion-  of 
the  building  will  be  arranged  for 
single  rooms  and  apartments  of  two 
and  three  rooms.  Interior  will  be  fin- 
ished in  pine  and  redwood.  The  pres- 
ent steam  heat,  hot  water  and  elevator 
service  will  be  extended.  Exterior  of 
the  building  will  be  faced  with  white 
enameled  brick.  Plans  are  complete 
and    figures   are    being    taken. 

LIBRARY— 1  story  and  base,  brick. 
$35,000.  Los  Angeles,  Cal.  Architect. 
\V.  .J.  Dodd,  Marsh-Strong  Bldg.,  L.  A. 
Owners,  City  of  Ia)s  Angeles.  The 
building  will  be  erected  in  the  Boyle 
Heights  District,  and  has  been  de- 
.>»lgned  In  the  classic  style.  There  will 
he  two  large  lending  rooms,  a  juve- 
nile   department    and    office    of    the    li- 


brarian. Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be  a 
central  heating  system  and  vacuum 
cleaning.  ^Metal  book  stacks  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
being    prepared. 

.•STREET  PAVING — $69,850.  Hunt- 
ington Beach,  I^os  Angeles  Co.,  Cail. 
ICngineer,  City  Engineer,  Huntington 
Beach.  Owners,  Huntington  Beach. 
Bert  Noble,  Hunting  Beach,  submitted 
the  lowest  bid  for  paving  several 
streets.  His  bid  was  $69,850.  Two 
other   figures   were   submitted. 

ROAD  MACHINERY  AND  MATE- 
Rl.ALS — Cost  not  stated.  San  Bernar- 
dino, San  Bernardino  Co.,  Cal.  EJngi- 
iieer,  County  Surveyor,  San  Bernar- 
fliiio.  Bids  will  be  received  on  March 
sth  for  furnishing  the  following  road 
machinery  and  materials:  Steam  or 
gas  motor  load  rollers,  concrete  mix- 
ers or  pavers.  100,000  to  200,000  bar- 
rels of  cement,  50,000  cubi  cyards  No. 
1  class  B  rock,  20,000  cubic  yards  of 
No.  2  class  A  rock,  5,000  cubic  yards 
No.  3  class  A  rock  and  40,000  cubic 
yards  of  sand.  Complete  information 
can  be  obtained  by  addressing  R.  H. 
-Mack,  Secretary  of  the  County  High- 
way   Commission    at    San    Bernardino. 

Contracts    Awarded. 

A  PART.M  ENT  HOUSE,  STORES 
AND  THEATRE— 3  story  and  base, 
brick,  $31,000.  Redondo  Beach.  Los 
Angeles  Co.,  Cal.  Architect,  L.  B. 
Pemberton,  Auditorium  Bldg.,  L.  A. 
Owner,  L.  J.  Baumbach.  Contractor, 
II.  F.  Lloyd.  Builders'  Exchange.  L.  A. 
Contract    price,    $31,000. 

lOXPRESS  DEPOT— 1  and  2  story 
and  base.  Class  C  construction,  $28,- 
901.  Los  Angeles,  Cal.  Architect, 
.lames  H.  Humphrey,  Wells-Fargo 
Bldg..  S.  F.  Owners,  Wells-Fargo  Ex- 
press Co.  Contractors,  Alpeter,  Hall 
&  -Mpeter.  Ferguson  Bldg.,  L.  A.  Con- 
ti;ict    price,    $28,901. 

.^^TORES  AND  LOFTS — i  story  and 
base,  brick  and  steel.  $30,000.  Los  An- 
geles. Cal.  Architect.  J.  J.  Fraucn- 
felder.  Story  Bldg..  L.  A.  Owner.  H.  H. 
Ford.  Contractor,  H.  E.  Martin.  137 
West  24th  street,  L.  A.  Contract  price, 
$30,000. 


PORTLAND  AND  OREGON. 


Ri:SlDENCE  —  2>^  story  and  base, 
frame,  $25,000.  Portland,  Ore.  Ar- 
chitect, W.  B.  Bell,  494  Margurette 
avenue,  Portland.  Owner,  A.  C.  liuby. 
The  dwelling  will  be  erected  at  the 
Base  Line  Farm,  and  has  been  de- 
signed to  contain  fourteen  rooms,  four 
baths,  sleeping  porches.  Separate  ga- 
rage and  other  outbuildings  are  in- 
cluded in  the  work.  Interior  of  the 
house  will  be  finished  in  pine  and 
hardwoods.  There  will  be  a  central 
haeting  system,  vacuum  cleaning,  a 
hot  water  circulating  system  and  ice 
plant.  Bath  rooms  will  be  finished  In 
tile.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  cuniplete  and  sub- 
liguies  are  now  being  taken  by  the  ar- 
chitect. 

SCHOOl., —  2  story  and  base,  frame, 
$25,000.  Gresham,  Ore.  Architect. 
ICrnest  Kromer,  Worcester  Bldg.,  Port- 
land. Owners,  City  of  Gresham.  The 
liuilding  will  contain  eleven  class 
rooms    and    an    assembly    hall    to    seat 
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)0  people.  Interior  will  be  finished 
1  pine  throughout  with  maple  floor.s 
1  the  cla.ss  rooms.  There  will  be  a 
jntral  heating-  system  and  modern 
hool  plumbing.  Exterior  of  the 
jilding  will  be  covered  with  cement 
aster  on  metal  lath.  Plans  are  com- 
ete  and  figures  are  now  being  taken, 
ids  will  be  opened  on  -March  10th. 
SCHOOL — :i  story  and  base,  semi- 
reproof  construction,  $100,000.  Port- 
nd,  Ore.  Architect,  F.  A.  Naramore, 
iperintendent  of  School  Properties, 
)rtland.  Owners,  City  of  Portland. 
16  new  building  will  be  known  as 
e  Franklin  School  and  this  poi-tion 
ill  be  the  first  unit  of  a  large  school 
oup.  Other  than  the  fact  that  the 
illding  will  be  of  semi-fireproof  con- 
ruction  and  that  it  will  accommo- 
,te  2,000  pupils  no  details  have  been 
ven  out.  Further  mention  will  he 
ide  of  the  work. 


SEATTLE  AND  WASHINGTON 


POST  OFFICE — 2  story  and  base, 
ick  and  stone.  Cost  not  stated, 
rerett.  Wash.  Architect,  Supervising 
•chitect  Oscar  Wetideroth,  Washing- 
ti,  D.  C.  Owners,  United  States  Gov- 
nment.  The  building  will  be  of  fire- 
oof  construction,  with  brick  and 
ncrete  walls,  floors  and  roof  slabs, 
terioi'  partitions  will  be  of  hollow 
e.      The    building   will   cover   an    area 

approximately  10,500  square  feet, 
terior  finish  will  be  of  pine  and 
rdwoods  with  some  metal  trim, 
ital  window  sash  and  frames  are 
ecified.  There  will  be  steam  heat 
d  modern  plumbing  and  electric 
>rk.       Exterior    of    the    building    will 

faced  with  pressed  brick  and  cut 
)ne.  Plans  are  complete  and  fig- 
es  are  being  taken.  Bids  will  be 
ened  on  March  22nd.  An  official 
oposal  appears  in  another  column  of 
Is    issue. 

SCHOOL — 2  story  and  base,  brick, 
5,000.  Fall  City,  Wash.  Architects, 
jphen  &  Stephen,  New  York  Bldg., 
attle.  Owners,  Fall  City.  The  build- 
?  will  cover  an  area  of  75  by  120 
Jt  and  has  been  designed  to  con- 
in  eight  class  rooms  and  an  assem- 
f  hall.  Interior  finish  will  be  of  pine 
roughout.  Maple  floors  will  be  used 
the  class  rooms.  Plans  provide  for 
iam  heat  and  modern  school  plumb;" 
J.  Exterior  of  the  building  will  be 
:ed  with  pressed  brick.  Plans  aie 
w    being    piepared. 

Contracts   Awarded. 

aESIOENCE  —  2  story  and  base. 
How  tile,  $25,000.  Seattle,  Wash, 
chitect,  David  J.  Myers,  Central 
ig.,  Seattle.  Owner,  M.  A.  Arnold, 
ntractor,  M.  Arvesen,  Downs  Block, 
attle.      Contract    price,    $25,000. 


fDROELECTRIC  DEVELOPMENT 

liV   CHIXA. 


onsul      General      Thomas      Sammons, 

Shanghai,  Nov.  23.] 
At  the  present  time  there  is  practi- 
lly  no  hydroelectric  power  develop- 
;nt  in  China.  Such  electrical  plants 
have  been  installed  in  this  Repub- 
are  diiven  almost  altogether  by 
5am.  The  immense  delta  plains  of 
e  Yangtze  and  Yellow  Rivers  are 
t,  in  a  general  sense,  suitable  for 
droelectric  plants,  but  in  Fukien, 
innan,  and  parts  of  Shantung  Prov- 
ces,   as  well   as   the   Yangtze   gorges, 


power    stations    of    tiiis    type    may    ul- 
timately  be   installed. 

While  it  may  be  stated  broadly  that 
no  hydroelectric  plants  are  in  opera- 
tion in  China,  stations  for  supplying 
current  to  the  cities  of  Yunnanfu  and 
Chengtu  have  been  partially  arranged 
for  through  negotiations  taken  up  by 
Germans  with  the  Chinese  Govern- 
ment. InQuiiies  made  through  Ger- 
man sources,  however,  fail  to  disclose 
any  pertinent  details  regarding  this 
undertaking.  In  other  instances  na- 
tive Chinese  companies  have  agitated 
the  development  of  water  powers  in 
connection  with  Chinese  chambers  of 
commerce,  and  have  endeavored  to  ar- 
range with  the  Chinese  provincial  au- 
thorities for  permission  t.o  build  such 
plants;  as  a  general  rule,  however, 
the  Chinese  have  not  been  successful 
in  organizing  companies  with  that  de- 
gree of  financial  backing  and  standing 
such  as  would  warrant  provincial  or 
central  government  support,  which 
support,  in  turn,  would  enable  for- 
eign engineering  fiims  to  enter  into 
contracts  for  supplying  materials  and 
installing    plants. 

[The  foregoing  report  is  one  of  a 
very  extensive  series  on  hydroelec- 
tric development  and  the  outlook  for 
augmented  sales  of  electrical  mate- 
rials and  supplies  of  all  kinds,  pre- 
pared by  American  consular  officers  in 
various  countries.  The  Bureau  of 
Foreign  and  Domestic  Commerce  has 
arranged  to  place  these  reports,  in 
manuscript  form.  In  the  industrial 
centers  of  the  United  States,  where 
they  may  be  inspected  by  manufactur- 
ers  e.nd   exporters.! 


IOWA     UKIDGE     SPECIFICATIONS. 


In  the  utilization  of  concrete,  Iowa 
has  long  been  famous.  In  the  number 
of  miles  of  concrete  roads,  it  ranks 
well  up  with  the  leaders.  In  the  mat- 
ter of  concrete  bridges,  culverts,  etc^, 
it  is  still  among  the  leaders.  In  con- 
nection with  the  latter,  the  standard 
specifications  under  which  Iowa's  con- 
crete bridges  are  built  are  interesting. 
While  the  Iowa  concrete  road  speci- 
fications vary  somewhat  in  the  several 
localities,  tiie  bridges  being  under  the 
supervision  of  Iowa  State  Highway 
Commission  are  brought  under  one  set 
of  specifications  with  correspondingly 
satisfactory  results  to  all  concerned. 
Concrete  bridges  in  Iowa  have  so 
satlsfactoHly  solved  the  highway 
bridge  problems  that  these  specifica- 
tions deserve  attention  from  all  those 
interested  in  highway  as  well  as  bridge 
engineering.^Portland  Cement  Maga- 
zine. 


PUMPING    PLANTS    INCREASE. 


There  are  24,589  individual  irriga- 
tion pumping  plants  in  California, 
separate  from  the  river  systems  in  all 
parts  of  the  State,  according  to  the 
State  Engineer's  report,  just  filed.  In 
Northern  and  Central  California  the 
increase  in  the  number  of  these 
pumping  plants  has  been  4,076  since 
1910.  In  the  South,  Los  Angeles  shows 
an    increase    of    2,527. 


LARGER      QUARTERS    FOR       HOLLO- 
WAV     EXPANDED    MRT.\L    CO. 


ness,  the  Ilolloway  Expanded  Metal 
Co.  report  that  they  leased  the  ware- 
house formally  occupied  by  the  United 
Cigar  Co.  on  Second  and  Federal  Sts., 
and  will  also  maintain  their  offices  at 
this  new  place.  Telephone  number  the 
same,  Sutter  2619. 

This  Company  is  now  in  a  position 
to  furnish  evei-ything  in  the  line  of  ex- 
panded metal  lath  for  plastering,  ex- 
panded metal  mesh  for  reinforcing, 
corner  beads,  channel  iron,  and  a  com- 
plete line  of  wire  lath  and  wire  net- 
ting. They  also  cd,riy  one  of  the 
largest  vai-ied  stock  of  floor  and  wall 
lil3.  In  connection  with  tiieir  jobbing 
they  a»-e  contractors  for  furring,  lath- 
ing,   floor   and  wall   tile. 


LOCOMOTIVE  SPARKS  CAUSED! 

SiXTV    PER    CENT    OF    FIRES    ON 

THE    NATIONAL    FORESTS    IN 

THE    EAST. 

WASHINGTON,  D.  C. — Of  the  503 
lires  leported  by  the  forest  service  as 
having  occurred  in  1914  on  the  na- 
tional forest  purchase  ar-eas  in  the 
White  Mountains  of  New  England  and 
the  southern  Appalachians,  319,  or  60 
per  cent,  were  caused  by  sparks  from 
locomotives.  More  than  half  of  these 
fires,  or  272,  occurred  in  Virginia 
alone,  and  of  these  227  were  from  lo- 
comotive  sparks. 

Three  hundred  and  sevent-nine  of 
the  fires  were  confined  to  areas  of  less 
than  ten  acres  each,  and  296  were  ex- 
tinguished before  one-quarter  of  an 
acre  had  been  burned.  The  total  loss 
amounted  to  $2,192  and  the  cost  of 
fire-fighting  to  $1,300,  an  infinitesimal 
sum  compared  with  the  value  of  the 
timber  and  reproduction  protected.  As 
the  areas  swept  by  fire  were  mostly 
cut-over,  the  greater  part  of  the 
damage  was  suffered  by  young  growth. 


A   NEW    MUSEUM. 


An  automobile  museum  has  been 
established  in  London,  where  there  are 
exhibited  gasoline  cars  made  as  early 
as  1895,  a  steam  tricycle  made  in  1891 
and  one  of  the  earliest  steam  cars, 
made   in   1S60. 


THIRTY' 


MINUTES       VS. 
YEARS. 


THIRTY 


In  spite  of  the  great  increase  in 
road  building  during  the  last  few 
years,  more  was  spent  in  the  United 
States  during  1913  for  moving  picture 
shows  than  was  expended  for  the  im- 
piovoment  of  roads.  This  fact  might 
be  boine  in  mind  by  those  who  believe 
they  cannot  afford  roads  of  permanent 
construction.  It  is  a  case  of  enjoy- 
ment of  thirty  minutes  versus  thirty 
years.    — "Concrete    Roads." 


PORTABLE    FIRE    ESCAPE. 


In    order    to    better    handle    the    large 
increase    of    their    lath    and    tile    busi- 


A  recently  patented  fire  escape  that 
can  be  moved  from  window  to  window 
of  a  burning  building  consists  of  an 
extension  ladder  suspended  from  trol- 
ley wheels,  which  run  on  a  suitable 
track  permanently  attached  to  the 
building  just  below  the  roof  cornice. 
A  person  standing  on  the  ladder  or  on 
the  ground  can  move  the  fire  escape  to 
any  point  where  it  is  needed,  and  in 
Ihe  ca.'.e  of  flames  bursting  out  of  a 
window  the  ladder  can  be  pushed  aside 
so  as  to  enable  those  on  it  to  descend 
to  safety, — Exchange. 
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Trade  Marks 

DcTSIGNS 
COPV-RIGHTS  Ac. 

Anyone  sending  a  pltelfh  nnd  doocrlptlon  may 
quickly  uscert.uii  our  oii;:m.  ii  free  whether  an 
invention  is  prnlinlilr  p;aciii;il>lo.  Coiumurilra- 
tlon!isirictlycoiillilcnti:J.  IIAflOUOOK  on  Patents 
Bent  free,  oldest  (iL-enry  for  scouruiR  patents. 

I'aieiits  taltcn  tliroUL'li  Munn  &  Co.  receive 
tpfciiil  notice,  wiMiout  cli.'iri.'0.  In  llie 

Scientific  Esnertcan. 

A  handsoinp;?  i'lii'^'r-ft'-  1  ttooMt.  I.nrtrest  olr- 
rillutloii  lif  :,:iv  F.  ,,  ;  . ..  ,i  .mil.  'relin^.fSa 
ve.ir;  fiiir  lU'    :l  iij,  C.1.    ._o; ..  by  ail  tieiTsdonler". 

Branch  u:':;  c.  >  ;j  I'  f  '., ",   .•^^^hin|;!on.  D.  C 


Safe 
wift 
,      ure 

To  Travel  On  The 

Oakland,  Antioch  & 
Eastern  Railway 

Electric  Service  to  and  From  Water 

Gates  of 

EXPOSITION  GROUNDS 

and 

SACRAMENTO 

Chico,Oroville,  Marysville,  Woodland 

Dixon  and  other  Sacramento 

Valley  Points. 

Reduced  Round  Trip  Rates  Ev?ry  Day  Of 

The  Fair. 

Trans. ontinental  Scrip  Books  Honored. 

Fast  Freight  Seivice. 

TKKBT    OFFICES 

Key  Route  Ferry  In  S.  F.,  Sutter  2oj!». 
■10th  &  Shafter  Ave.  in  Oak.,  Pied.  870. 
3rd  &  I  Streets  in  Sacramento  Main  261. 

.\L.4SKA  MIXERAI.,  OUTPUT. 

The  mineral  production  for  Alaska 
in  ISI.-?  had  a  value  of  $19,413,094.  ac- 
cording to  the  United  States  Geological 
Survey.  Of  this  amf.unt.  $1."). 626,813  is 
to  be  credited  to  the  gold  mines.  This 
makes  the  total  value  of  gold  prodvic- 
tJon  of  Ala.ska,  up  to  the  close  of  19i:{, 
$22S,,'?92.540.  In  additio-  to  this  nearly 
$17,000,000  worth  of  copper  and  over 
$2,000,000  worth  of  sliver  has  been  pro- 
duced  in   Alaska. 


CO.\Si;i,AR     OFFICER     NOW 
I'XITED    STATES. 


IX     THE 


Mr.  Chas.  F.  Baker,  American  Con- 
sul at  Guayaquil,  Kcuador,  i.s  now  on 
leave  of  absence  in  the  United  States 
and  will  be  glad  to  confer  with  busi- 
ness men  and  commercial  organiza- 
tions relative  to  conditions  In  his 
jurisdiction.  ITe    can     bo       addros.sed 

Care     r>epartm<nt     of    .'^tate,     Washing- 
t-.n.    I).    C,  (If) 


COST.4    RIC.4. 

I  Consul  Che.ster  Donaldson,  I'oit 
Limon,  Dec.  9.] 
The  value  of  the  annual  importation 
of  wire  nails,  wire  for  fences,  and  all 
other  kinds  of  wire  at  Port  Limon  is 
about  $100,000.  of  which  over  $90,00'J 
worth  comes  from  the  United  States. 
The  European  war  will  therefore  not 
have  much  effect  on  tlie  local  trade  in 
these  products,  though  the  demand  will 
probably  decrease,  owing  to  the  gen- 
eral depression  in  business,  and  sm.ill 
importations  may  be  expected  during 
the  next  year.  There  is  no  special 
make  of  wire  or  nails  demanded  by 
the  trade  of  Costa  Rica,  but  the  round 
wire  nail  with  solid  head  is  most  com- 
monly used.  Barbed  wire  is  imported 
in  100-pound  rolls;  nails  of  all  sizes  in 
kegs  (mostly  100  pounds  each,  but 
.sometimes  the  smaller  grades  come  in 
.■>0-pound  kegs.) 


.V     MONSTER     AQIEDICT. 

The  aqueduct  conducting  the  waters 
of  the  Owens  River,  at  Los  Angeles,  is 
said  to  be  the  largest  in  the  world.  It 
is  designed  to  deliver  a  minimum  of 
-•.■)S, 000.000  gallons  of  water  daily  into 
the  San  Fernando  reservoir,  25  miles 
northwest  of  the  city.  No  pumping 
plant  is  required,  as  the  source  of  sup- 
ply is  several  hundred  feet  above  the 
city.  The  water  will  furnish  a  great 
amount  of  power — 7,000  horsepower  is 
anticipated — for  electric  lighting  and 
other  purposes.  The  total  cost  of  the 
waterworks  will  be  $25,000,000,  and 
lie  installation  of  the  power  plant  will 
be    approximately    $5,000,000    more. 
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Co.,   T.    W. 

McLean,    Neil 

Mltrovich.    J.    I. 

Moore    Bld»     Co, 
C   P. 


Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

I* 
McLeran  &   Peter- 
son 
McMullIn    -     Von 

Voorhles    Co. 
Monk,    J. 
-Monson    Bros. 
Munster    &    Born- 

holdt 
Neidiok.   Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley.    Burt  T. 
Petterson   &  Pers- 

son 
•Pratt,   J.   J. 
Quinn,   P.   P. 
Ransome  Concrete 

Co. 
Rednall.  W.   W. 
Reese  &  Rourtree 
Reite.    J.    B. 
Rolandi.    F. 
Rush  ton.   C.   A. 
Sauer,    Adam 
Saywell.    Svlvcster 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
.Speidel,    P.    F. 
Stockholm    &    Al- 

lyn 
Strehlow,     Freese 

&   Peterson. 
Taylor  &  Goerlcke 
Terrill,    W.     A.    Jb 

C.    C. 
Tessmer.  H  A. 
Thurston     &     Co.. 

E     T 
Trost,    Robert 
Van    Sant-Hough- 

ton    Company 
Vezina,  L.  N. 
Walker.    G    H.     & 

Seth 
Ward  &  Goodwin 
Wendett-ing,   J. 
Witzeiberger,   J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright.    G.   A.« 
Wright,  Chas 
•Honorary  Mem. 
Architectural  Iron 

Works. 
Erode  Tron  W^orks 
Eureka      W^ire      & 

Iron  W^orks 
Hillard    &    Co..    C 

J- 

Kell    Iron    Works 

Leutholdt    &Co..  M 

Monarch  Iron 

Works 

TkUchel   &   Pfeffer 

Sartorius   Co. 

P  a  1  a  1 1  n  a  Iron 
Works 

St.  Francis  Cm. 
Iron    Works 

Ralston  Iron 

Work? 

Vulcan    Iron    Wks. 

Western  Iron  Wks 

West  Coast  Wire 
&  Iron   W^orks 

Arch.  Sheet  Metal 
WorkB. 

S.  F.  Metal  Stamp- 
ing  &    Corr.    CO: 

U.  S.  Metal  Prod- 
ucts   Co. 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 

Carnegie  Brick  & 
Potterv    Co. 

Clark    &    Sons.    N. 

Diamond    Brick  Co 

Oladdlng  '  Mc- 
B«an  Oo. 


McNear       B  r  1  clc' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 
Art  Celllng:s. 
Berger  Mfg.   Co. 

Art  Glaas. 

Grosslicht  &  Din- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

ArtUtlc       Plaster 

Decorations. 

Benkraan,    Ed.     G. 
Banner    Thoodore 
Larson,  O.   F. 
Lipp  &  Co.,  L  P. 
Co. 

Asbestos  Materials 

Johns  -  Manville 
Co.,  H.   W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asphalt  &  Bitum- 
inous   Paving. 

Nugent,    Robinson 

Attorneys. 

Aitken   &   Aitken 
Perkins^   Geo.   R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray    Co. 
Star    Con.    Co. 

Autonioblle 

Supplies. 

Burgers.    Fred    W. 
Knowles,  T.  C. 
Bollera. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns    -    Manville 

Co..  H.  W. 
Lewis.  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois  Surety   Co. 
Hughes.   Chas.   T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengier 
MacMeans.    H.    V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard.        G. 

W. 
Webster   Co..   Per- 
cy V. 

Brick    Contractors 

Anderson    &    Rai- 

ney 
AlaxAH'dcr,    Robt. 


Beagle,  S.  A. 
Buckley.   Joa. 
Collin,   Jean 
Drake.    H.    L. 
Finnila.  M.  A. 
Gilbertsen.    L. 
Hogberg    &    Lud- 

wlg 
John.  F.  A. 
Koldenstrodt.   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davies 

Drick   Oeaters. 

Bay    Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons.    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instrumenta. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 


Building  ntaferlals 

Alsen's       Portland 
Cement  Co. 

Baker    &     Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.  Brick  Co. 

Cal.     Bldg.     Mate- 
rial  Co. 

Cal.    Pottery      Co.. 
Inc. 

City    Supply   Co. 

Carnegie    Brick    & 
and    Company. 

Cow  il    Lime     and 
Cement  Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.   E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding      -      Mc- 
Bean    Co. 

Gross    Co.,    Felix 

Guerln  &  Co..  J.  S. 

HoUcway       E  x  p. 
Metal    Lath    Co. 

Holmes       Distrib- 
uting Co. 

Johns    -    Manville 
Co.,    H.    W. 

Jorgensen   &  Co..C 

Kinnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy,    Robt.   S. 

Mapes,  Sanford  N. 

Mever,   Adolph 

Pac.    Bldg.    Mate- 
rials   Co. 

Pac.    Portland   Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

.=!     F.       Lime    Co. 

Shannon,   M.   T. 

Simon-Fout    Brick 
Co. 

Standard   Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

Stoner,    O.    W. 

Waterhou:<e  & 

Price  Co. 

Western    Asbestos 
Magnesia    Co. 

Western    'Pullders' 
Supply   Co. 

Western    Develop- 
ment   Syndicate. 

Western     Lime     & 
Cement  Co. 

Whlttier  -  Coburn 
Co. 

Woods      &      Hud- 
dart 


Card  Kile  Co. 

Architects'    Card 
File   Co. 


Cement    Dealers. 

Alsen's      Portland 

Cement    Co. 
City    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co..  J.  E. 
Guerin  &  Co..  J.  S. 
Lennon   Co..    J.    E. 
Lilley  ^  Thurston 

Co. 
Meyer.  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement  Co. 
W'aterhouse  & 

Price    Co.* 
Western    Lime    & 

Cement  Co. 

Chlmneysi    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes.   H.    J. 

Clay   Products. 

Cal  Brick  C®. 

Cold   Storage  Insu- 
lation 

Van    Fleet.    M.    V. 

Concrete    Contrac- 
Tors. 

American       C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase.    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
Gnecco,   M.   H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley.    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,    John 
Nllson  &  Arras 
New     Bra     Marble 

&  Concrete  Co. 
Nugent,     Robinson 
Ras.mussen.    A. 
Ribonl.   Henry 
Schlosser.    Max 
Schmidt   &   Son,   J. 
sundberg,  A. 
Spargo,    John 
Thomas    &    Sands 
W'esterlund,    J.    V. 
Zimmerman,  L.   M. 
Concrete       Machy. 
Bacon   &   Co.,   E.  R 

Road  Machy.   Co 
Lansing  Co. 
Ldvermore       Co.. 

Norman    B. 

Contractors' 

Bqnlp>nen%. 

Bacon  &  Co.    E.  R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.    Mchy.   Co. 

I^nslng   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel   Co. 

Cornice     Works. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln   &   Roberts. 
Crown     Cornice 

Works 
Cronaa.  Iirm. 


IT 

Eili*    Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &     M.      Sheet 

Metal    Works. 
Hjbernla    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co..   J.   A. 
Modern  »heet 

Metal    Works 
Morrison    &    Co. 
U.  S.   Metal  Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Cmde  OU  Burner* 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teiriaJ     Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co..  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Fox,   John   L. 
Keene  Co..R.  E.  O. 
Religle    &     Jamel- 

son 
Taylor.   L.   A, 
Whlttier  -  Coburn 

Company. 


Door    Opener    and 
Closer. 

Rischmuller.    Qeo. 

Eaectrlo    Fixtures. 

City   Electric   Co. 
Gas   &   £Iec,   App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


EUectrIc  W^irlBg  A 
EQuIpment. 

American  Elect. 
Eng.   Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Kirsten,  W.   H. 

Lauder.  H.  I. 

Manhattan  Elec- 
tric  Co. 

National  Electric 
Co. 

Newberry  -  Bend- 
heim    Elea    Co. 

Peters.   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley,   A.    R    B. 

Rochdale    Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

VItt    Elec.    Co. 

Weidenthal  -  Gos- 
llner    Elec.    Co. 

We1cl    Electric  Co. 

Elevator   Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

■■tlmatcr. 

Dillon.   K. 


II 


Moraer.    B.    J. 
Petenon,  P,  O. 
Prlddle.    Arthur 
Walker,     J.     M. 
Church 

Floors,      CompoMl- 

tiOB. 

ArtoUth     Mfff.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.    E. 
Plbrestone     & 

Roofing:    Co. 
Flaherty    R.    &.    P. 

Co..    R.    H. 
VU-lott    A  Peterson 

Floora,    Hardwood 

Hjirdwood   lut   Co 
Inlaid   Floor   Co. 
Pac.    Floor    Sand- 
Inr  Co. 

GalTMoUrd        Iroo. 

Baker     &     Hamil- 
ton 

Bergrer    Mfg.    Co. 
Gaa  Flxtarcw 

Day    Co.,     Thomas 

Qmm   HeaflAs    Sjm- 
temo. 

IB  •  a  t  o  r  System 
Gas    Heating  Co 

G«aollao   Taaka    * 
Pvinipe, 

Brown,  F.  R. 
Blalsdell   Mchy.Co. 

Glaee     A     GlMElnc. 

Cal.  Plate  A  Win- 
dow Glass  Co. 

Friedman   Bros. 

Fuller    Co.,    W.    P. 

Gro««llcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlMlon  Plate  & 
Window  Glaas 
Co. 

Pioneer  Plate  & 
Window  Glaas 
Co. 

■chwar2  St  Gott- 
lieb 

■  ranlck.    J.    P. 

garlln  Broa 
a«M.retto,     John 
Derlncenzl    Sc    Co., 

L. 
Dillon        Teaming 

Federal      Transfer 

Co. 
Olorgl   Co..    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
lule   Co..    E.   M. 
Leanon   Co.,    J.    E. 
Laffler,    Fred 
kCoOHnc^ey  A 

Ifonohan 
Montague   Co.,    P. 

8 'Day  Co..  Dan'l 
•Donnell.  Philip 
Powera.  Chaa.  J. 
Wbley    Grading    A 

Teaming    Co. 
Itar  Con.  Co. 
Wright    Cf      J.    H 

Ui««lto      Onrblnar. 

Graham        Granite 

Co. 
Leed    Granite    Co.. 

W. 
Paelfle  Granite  Co. 
TronofT.  John 

Orarel. 

B*T    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Caaaaretto.       John 

City  .Supply  Co. 

Standard  Crushed 
Rock  Co. 

Star  Contractlnn 
Companv 

■tone  Co..  E.  B.  A 
A.    L. 

Hardwood  Deal- 
era. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior  Co- 

Dnlon  Floor  Co. 
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Wood  Lumber  Co., 

E.  K. 

Hd'warr,    Dealera.. 

Bajter     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 
Palace   Hd'wareCo 
S.    F.    Hdware    Co 
Smith    Co.,    P.    A. 

HeatlDK    A    Venti- 
lating. 
Atlas     Heating     A 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    c. 
Lawson,    Herman 
Looney   Co.,  J. 
Mangrum   &   Otter 
Snook       &      Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt    M. 

Honae     Horera     A 
Ralaera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.AT. 

Holating      Kngl. 
ne«r. 

Le   Clair,   S.    D. 

Inlaid     Flooro. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Interlocking      Tile 
Dlocka. 

California       Denl- 
son   Block   Co. 
Iron   Foundrr. 

Stelger     A      Kerr, 
Stove    &    Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  A  Hamil- 
ton 

Dawson   A   Noyea 

•Tudson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrerte 
Steel    Companyt 

Woods  A   Huddart 

Iron   Worka. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       A 

Iron    Wks. 
Golden    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell    Iron     Worka 
Michel    A    Pfeflfer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific    Structural 

Iron    Works. 
Ralston  Iron 

Works 
3.   F.   Iron  Worka 
Sartorlus   Co. 
^hraeder'a       Iron 

Worka 
Stelger      A      Kerr 

Stove     A     Foun- 
dry Co. 
Vulcen    Iron    Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Joiait     Hangerra     A 
Poat     Capa. 

Falls   Mfg.   Co. 

='ac.  Bldg.  Mate- 
rials  Co. 

Roman  Co..   C. 

Waterhouse  A 

Price    Co. 

i^'estern  Bldra 
Supply    Co. 

I.athera,  Wood  A 
Metal. 

Balzke,    Robt. 

BMwarda,    C.    H. 

Hayden,    Fred 

Kalaer,   Joa. 

McABee.   B.  T. 

Raymond.   Wm    H. 

Snell,    Ralph    U 


Ughtlng   Ftxtnrea 

Day   Co.,   Thomas 
Mohlllte  Co. 

Lime      A      Plaater 
Dealera. 

Arden    Plaster  Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

(Pacific  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lomber  Dealera. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Excelsior  Red- 

wood   Co. 
Hardy  Lumber  Co. 
Hart-Wood     Luna- 

ber  Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgjns     I,umt>eT 

Co.,  J.   B, 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakler,   — 
Olson      -      Mahoay 

Lumber    Co. 
Peterson,   O.  T. 
Pope  A  Talbot 
Relnhart    Mill      A 

Lumber  Co. 
Ryan,    Georr* 
Santa    Clara    Val- 
ley Mill  A  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
3.   F.  Lumber  Co. 
Schouten  A  Co.,  J. 

W. 
Sunset  Lumber  Co. 
TlermanA  Beronlo 
Van    Aradale-Har- 

rla  Lumber  Co. 
Wilson    Bros. A  Co. 
Wood  Lumber  Co., 

B    K 
Wright,     Jr.,    Wm. 

Magxealte     Ploor- 

Artollth    Mf».    Co. 

Bender    R.AP.    Co. 

Dwan    A   Co.,   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.C0 
R.    H. 

Goodmanson.    A.  K 

MaKott  A  Peter- 
son 

Wataonlte    Co. 

Maatela,     TIlea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   A   Otter 
Peerless    Agencies 

Co. 

Marble  and  Moaalc 
Work. 

General     Building 

Work   Co. 
Gnecco.    M.    H. 
GrassI   &   Co.,   P. 
Mission      Concrete 

A  Mosnic  Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Oo. 
New     Era     Marble 

AConrrete    Co 
Teltz.    Francis   E. 
Tomaprnlnl    A    Co.. 

G. 
Vermont       Marble 

Co 

Metal    Lath. 

Atlantic        F  I  r  »  - 

proofing  Co. 
Berger  Mfg.   Co. 
HolToway       AlJetal 

Lath    Company. 


Waterhouse  A 

Price 
Western    Bulldere' 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

LF.  S.  Metal  Prod- 
ucts   Co. 

Notary  PabUc. 

Duncan,    A.    M. 

Oila    and    Greaaea. 

Standard  Oil  Co. 
Union    Oil    Co.  • 

Ornamental     Plaa- 
terlng. 

Benkman,    Ed.    G 

Blnner,    Theodore 
Larson,    O.   F. 
Lapp  A  Co..  J.  F 

Palntera   and  De» 
oratora. 

Baker  Co.,    W.   T. 

Bell,  Wm.  J. 

Bernstein,    Wm. 

Blum.    Louis 

Brown,  J.  L. 

Burns   Bros. 

Clark   &    Dickson 

Cramer    Bros. 

ConUn,  J.  J. 

Copnlck,   T.    W. 

Da  hi.  T.  H. 

Donovan.   V.   J. 

Hansen.     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 

Miller,    L. 
Miller,   J.    A. 
McCubbIn,    James 
Manning,    John 
Neal.  L.  J. 
Progressive 

Painting  Co. 
Quandt  A   Son 
Rudorman.   L 
Simon   Nellson   Co. 
Smith,  J    S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,  Fred 
Wagner   Bros. 
Zellnaky,   R. 

Palnta,   Olla   Vara- 
lakea,  Bte. 

Clark   A    Dlckaon 
Cohn    A  Co.,    Mar- 
lon  D. 
Fuller  Co.,   W.   P. 
O'Brien.  J.   S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt   A   Lambert 
Wlhlttler   -   Coburn 
Co. 

Patent     Chlmaeya. 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hughes.    H.    J. 

Pile      DHvlag. 

Lamburth,    C.    E. 

Pacing    Brick. 

Cal   Brick   Co. 


Planing    Mllla. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
CaL  Door  Co. 
Ca-l.    Planing   Mil'.. 
Emanuel,    L     AE 

(Inc.) 
Empire        Planing 

Mill 
Hart    A    Burmels- 

ter 
Hermann,    A. 
HerHng's   Mill 
Holden    -   Deuprev 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

A  POanlng  Mill 
Ryan,   Ooorg* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber   Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plaaterera. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    James 
Campbell,  Chas 
Campbell   &   Will- 
iams 
Connel   Co.,    J.    E. 
Daly,   J.   H. 
Duthle,    Chas. 
Gllmour.   W.  O. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf.  Al. 
MacGruer    &    Co. 
Mellon,    Thos. 
Modlca,  S. 
Mowat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner,  James  A. 
Plambing  and  Gaa 
Fitting. 

Band,  S.  W. 
Bernard,  Geo.  F 
Dunn,   Nell   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.   E. 
Klernan  &  O'Brien 
Lacey,   E.   V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Qus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomoa 
Snook      A      Co. 

Fred    W. 
Turner  Co.,   The 
Wetzel,    Theo. 
Wllaon   A  Co.,W. 

Plambera   Snppllea 

Kinney  Co.,  R.  W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co.. 

H. 
Nelaon   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      B  r  a  a  a 

Mfg.  Co. 

Radlatora. 

American  Radia- 
tor Co. 

Railway  Materlala 

Orenstein  -  Ar- 
thur Koppel   Co. 

Rigging. 

Lamburth.   C.    E. 

Rooflag,  Gravel  A 
C«mpooltlon.) 

Bender  Roofing  & 
Paving  Co. 

Cantley  A  Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.   H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co. 

Lewis,   W.   S. 

Malott    APeterson 

Rapheld       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Kooflng     (Slate     A 
TIlO 

Graham.  R   Q. 
Klatt.   R.   J. 
White.     Bd      A 
Fibreatone    A 
Rooflag  Oo. 


Rooflng    Materlala. 

Johns    -    ManvlUe 

Co.,  H.  W. 
Paraffine  Paint  Co 
V\aterhouse  A 

Price 
Western    Asbestos 

Magneala  Co. 
Western    Bulldera' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay   Develop.   Co. 

CaL  Building  Ma- 
Materlal    Co. 

McMullln   Broa 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Cbutea. 

Bill   A   Jacobaen 
Sand  Blaatlag. 

McDermott.   W. 

Sheet    Metal    Wka. 

Amsler    Sheet 
^  Metal   Worka 

Appman  Cornice 
\v  orks 

Atlaa  Heating  a 
Ventilating  Vka 

Capitol  Sheet 
MTetal   Works 

Comyns  &  Nygren 

Cronan,  Wm. 

Crown  Cornice 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornice 
>>  orks 

0„&    M.     Sheet 

^  Metal    Worka 

Gullfoy        Cornice 

Hlbernla  8  h  e  •  t 
Metal    Worka 

Hughea.   H.   J 

Ideal  Cornice  Wka 

Korell  A  Co.,  J.  a. 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co. 

a   F.   Metal  stam- 

,^  In*   A   Corr.   Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Wehtern  Furnace 
A  Cornloe  Oo. 

Sidewalk       Ltghta. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  a. 
Phoenix    Sidewalk 
Ught   Co. 

Stair  Bulldera. 

Bleliop   A   Peraino 
Boiler.  John 
Jacobaen.   J. 
Porter,  W.  F 
Stewart.  J.  k. 

Stationery. 

Foster  A  Short 
Wright.   J.    H. 
^     Stc«i    Bara. 

Baker     A     Hamil- 
ton 
Dawson   A   Noyea 
Wooda      A      Hud- 
dart. 

Pacific        Coast 
Steel    Co. 

iSoule    Co. 

Steel    Erector. 

Schauer,    Fred    C. 

Pioneer    Con.    Co. 

Williams       Con- 
■  tructlon   Co. 
store  Froata 

Kawneer  Mfg.   Co. 

U.   S.    Metal    Prod- 
ucts   Co. 

Strnctnral         Steel 
Coatractora. 

Central    Iron    Wka 

Dyer   Bros. 

Judson    Mf^.    Co 

Pacific    Structural 

_  Iron   Worka 

Pac.    Rolling  Mills 

Schraeder'a       Iron 
Worka. 

S.    F.    Iron    Works 

v\  eatern   Iron  Sup- 
ply Co. 

fltOToa. 

Man  gr  urn    AOtUr 

Stelger   *   X«rt 
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9tr«ct«r«J        Stoel 
Contractor*. 

Brode   Iron   Wks. 
Dwer    Bros. 
Qolden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston    Iron  Wks 
Vulcan    Iron    Wks. 

Surreyor*. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Caias  E 

Teamlnc    A    Grad- 

Branlck.  J.  P. 
Blanchinl,   Q. 


Federal  Transfer 
&   Draying:  Co. 

Carlln    Bros. 
Devencenzl   &   Co., 
L. 

Dillon  Teaming 
Co. 

Federal  Transfer 
&    Draylng   Co. 

Harbor  View 
Contract   Co. 

Hule  Co..  E.  M. 

Lennon  Co..  J.  E. 

Leffler,   Fred 

MoGlinchey  & 

Monohan 

Montague    Co.,    P. 

O'Day  Co..  D. 

Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

Tllins. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte' 
Peerless  Agencls- 
Co. 

Vacniiiii     ri-'' 
Bill    &    Jarnh^- ■ 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co., Frank 

A. 


Hyde    Henry    C. 
United    Blec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  WoTks. 

WliiteTvashlnK 

Brlckley,    P.    J. 
Relgle  &  Jamelson 
Taylor,    L.    A. 

Window    Cleaning. 

American   Window 
Cleanlnfi    Co. 

W^lndOTvn.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN    FRANCISCO 


180-188  JESSIE  STREET 


PHONE  KEARNY  4700 


OFFICERS   AND  DIRECTORS. 

President,    H.    Maundrell.  T*^^°o'*'   ^!*'=''®*^''7' t^-^-^V^'    Schenck. 

Vice-President.   E.   J.   Brandon.  Ass^t  Secretary,  w.j    Carberry. 

Treasurer,  C.   W.   Withington.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    iMaundrell 
£.  J.  Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.  Chisholm 
Robert  Dewar 
Alexander    Menn't 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.   D.   McGllvray 


MEDCBEaS. 


Architectural    Iron 
W^orka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Keil   Iron  Works 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wotka. 
Hlllard,  C.  J.  Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'Phoenix    Iron  Wks 
lalston  Iron  Wka 
Lorenz  Schaffer  & 

Co. 
icnrader  Irf» 

Works. 
St.     Francis     Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove    *     /foun- 
dry  Co. 
iTuloan   Iron   Wks. 
Western  Iron  Wks 
Withington.  C.  W. 


Art  QlKum. 

Ingerson  &  Glaser 
Co. 


Blackamltta. 

Paul   Klelber 
Bonda. 

Costello,  J.  T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 

rjaiM,  M.   A. 

Guyett&Co.,    R.    G. 

Hlllman   Sk.  Son.J.R 

Jones,   Edward   M. 

L*wton,   A.   F. 

Lloyd    &    Spengler 

MacMeans,    H.    V. 

Pacific  Coast  Sas- 
ualty    Co. 

Perley,   A.   B. 

Smith,   Leo   J. 

UnUAed  States 
Metal  Broducts 
Co. 

United  States 
Fidelity  and 
Ouarftnty   Co, 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &, 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
MoNear  Brick   Co., 

E.   B. 
Peterson    -   Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BulldlUK   Material. 

California     Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &    Co. 

Paraffine  Paint  Co 

Pratt    Building    & 
Material    Oo. 

United   MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement     Dealiera 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Standard  Portland 
Cempnt   Co. 

Clay   Prodncta. 

Cal  Brick  Co. 

Stanqulit,  Vdward 


Concrete. 

Chase,    SI  as    A. 

Camp  &  Carillon. 

Duncanson,  Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman  Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pa.squalettl.   J. 

Petersen,   H.  L. 

Sartorlo,    Charles 

Stanquist    & 

Forbes 

Zimmerman.  L.  M. 

Concrete      Rein- 
forcement. 

Pacific     Euilding 
Material  Co. 
Contractom   A 
Builders. 

Allen,    A1<!X.    M. 

Anderson    W.   W. 

Arthur,   L. 

Boring,    F.    H. 

Born  &  Son,  S.  A. 

Brady,   C.   A. 

Braunton  Bros. 

Burdick,    V/m.    A. 

Caldwell   &  Co. 

Cameron  &  Dlss- 
ton. 

Cavaneugh,  Thos. 
A. 

Chisholm,     R.     A. 

Cobby,   J.   W. 

Coburn,  I    W..  Inc. 

Concannon,    W.    N. 

Conrad,   H. 

Creghino  &  Son, 
Lewis 

Davis  &  »on,  T.  E. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,   R. 

Fischer,   Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,    Frank. 

Qardiser,     Florent. 

Greig.  Rcbt. 

Hansbrough    Bros, 

Healey  -  Tibbits 
Con    Co. 

Hlnson,  L.   A. 

Hill,    J.    A. 

Holm   &   Son. 

Howkins,   A. 

Ingerson,   C.    A. 

Jacks.  H. 

Jones,    Ps.ul 

Jones.   W    G. 

Kent.   S.   H. 

Knowles  &  Reich- 
ley. 

Lelter,  E.  T.  & 
Sons. 

Lynch,  M.  C. 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathles,  H.   C. 

McBain,  J. 

McKlllican,  R  arjd 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   Q.   C. 

Vezlna.  L.  N. 

Warwick,  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corutce  Worka. 

Amsler,   C.   S. 
Berger  Mfg.   Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfov         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&   Cornice   Wks. 

ContractlnK 
leather. 

Hayden,    BYed 
Lynch.  Richard 
Snell   &  Dennis 
Raymond,  W.  H. 
Curbing,      Granite. 
McLenegan.     S.     B. 

Damp   Prooferw. 

Brlckley,    P.     J. 
Reigle   &    Jamison 

Door   Openers. 

Rischmuller,   Geo. 

Kleotrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electi;J. 

cal  Worki. 


Central  filectrlc 
Co. 

City   Electric    Co. 

De   Lew,    M.    A. 

Decker  Electric  Co 

Globe  Elec.  Co. 

Levy    Elec.    Co. 
Blevator*. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
F'lreproof  Doors. 

Norris.    L.    A. 
U.    S.    Metal   Prod- 
ucts   Co. 

Floor  Sanding 
Inlaid  Floor  Co. 
PacTlfic    Floor 

Sanding   Co. 
Grill   Work. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius   Co. 
Withington,   C.   W. 
Gen.      Contractors. 
Andrus,    R.    C. 
Brigham,    H.    B. 
Brockhage,   Foley 

&  Green 
Caldwell   &  Co. 
Cereghino    &    Son, 

Louis 
Currie  &  Currle 
Dempnlak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasier   &    Frasler 
Graham,     D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
T^annah    &    Co.  J.S. 
Hayes,   W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Malley,    Edward. 
Matthaes,     Henry 
Peacock,    John 
Schnebly,     H  o  s  t- 

trawser    &    Ped- 

grift 
Glass   and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,    I. 

Cobbledlck-Klbby 
Glass  Co. 

Friedman     Bros. 

Fuller;  W.  P.  & 
Co. 

Habenlcht   & 

Hewlett 

Holland,  J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,   S.   J. 

Greenwalt,    C.    J. 

McClure.   H.    N. 

Wllhelm,   A.  H. 

Wilkie  Co.,   A. 

Williams,   F.  A. 

Wright.    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.    B. 
Granite. 

Bradbury,    Thos. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt.  A.  T. 

Raymond  Granite 
Co. 

Hard-Tvare. 

Joost  Bros. 
Kruse,  J.  H. 
Liorenz,      iSdhffaeii' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     liigbt. 
Pacific      Gas     and 

Electric    Co. 

Heating    A    Yentl. 
latlng. 

Burnham  Plumb- 
ing &  Heatini, 
Inc. 

Cronan,   Wm. 

Mangrum    &   Otter 

Montague,    W.    W. 

&  Co. 


House     MoTlag    A 
Raising. 

Blume  Cont'g  Oo. 
Pearson,    IS.    K. 
Sullivan,    D.    J.AT 

Inlaid   Floors. 
Hardwood       Inta- 

rlor   Co 
Inlaid    Floor    C«. 
Pacific     FI oor 

Sanding  Co. 

Iron  Works. 

Lorenz,      SdhfTawp 

&  Co. 
Michaels    a    Pfaf- 

fer 
Man  a.  r  c  h     Iron 

Works. 

^^^^*.?,°  ^  Rolling 
Mill    Co. 

Pacific    Struc.  Iro« 

Works. 
Joist     Hangers     « 

Post  Ca»a. 

Kortick  -  JVili, 

Mfg  Co. 
Lilley   &  Thurston 

Co. 
Lorenz  Schaffer  A 

Co. 
•Vestern    Bulldara* 

Supply    (>o. 

Kawneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 
Lilley  &  Thurston 
Co. 

Light    and    Power 

City   Electric    Co. 
Pac.    Gas    A    Elec- 
tric  Co. 

L,lme,    Cement,  Bts 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.  J.   P. 

Holmes  Lime  it 
Cement  (Jo. 

Lennon,    Jas.    E. 

Lucas,   W.    E 

Pacific  Bldg.  Ma- 
terial   Co. 

Pac  Lime  A  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co. 

Western  Llmt»  A 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy    Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  1  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  A 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  A  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros. &  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

vrood.) 

Dieckmann    &    Co. 

Howard,  E.  A..  A 
c... 

Niehaus,  Ed.  F.  A 
Co. 

White    Bros. 

S.    F.    Lumber    Co. 
Machinery. 

Harron,  Rickftrd 
*  MeCon*. 


40 

Maaona    A  dnlldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,   A. 
Beck.    A. 
Brady,    M.   V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &Son 
Campbell    Bros. 
Carr.    .T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Parrell    &    Reed 
Fennell,   Jas. 
Gale,   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbbins  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog-bergr    &    Lud- 

wig 
Larsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller.   J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nairel,   "W.   U 
O'Connor,  J.  J. 
O'Rourke,    T.    P. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott,   W.   S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
W'lltney  &  Davies 
Wilson,    James    A. 
Wypant,    J.    H. 

Mnrlilr. 
American      Marble 

&  Mosaic  Co. 
Columbia     Marble 

Co. 
^rassi,    Peter.    Co. 
Runt,   Andrew   T. 
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Maino,  F.  L.  &  Co. 
Musto  &  Sons,  Jos 
Keenan  Co. 
Vermont       M£.rble 
Co. 

Mantela,    Tllea 
Gmtea. 

Glnsbergr&Cc,  S. 
Holloway  E  x- 

panded  Metal 
Co. 
Klrwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless    Aaencies 

Metal     Furring     A 
Liathingr. 

Hollow  ay  Ex- 
panded   Mtl    Co. 

Lynch,    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Mefal  AVindow 
Worka. 

Dwan.  J.  E. 

U.    S.    Metal   Prod- 
ucts   Co. 
Martar. 

Atlas  Motar  Co. 
Moaalc. 

Amer.  Marble  A 
Mosaic   Co. 

Malno.  F.  L.  &  Co. 
Offlc«  FIxturea. 

Bateman,    Wm. 

Forbes    &    Son.A.J. 

Fink  &  Schindler 
Co. 

Slmmen,    John 

Ornamental 
Plaaterera 

Larson,   O.   F. 
Woods,  J.  P. 
Palntera. 

Daniels,    Gus   V. 
Donovan,    V.   J. 
Eraser.   J.   P. 
Kuss,    P.    N. 
Lewellyn,    J. 


Maundrell,    TL 

Spark,    J.    H.    . 

Neal,  L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 

PalDta,     Olla.     ICtc. 

Bass     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Paraffine    Paint  Co 
Whittier  -  Coburn 

Co 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Durilevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 

Pa-Hns  Brick. 

Cal  Brick  Co. 
PlanloK   Mills. 

Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.    Miillne    Co. 

Elking'ton       & 

Hucke 
Herring    Mill(Inc) 
Kendall,  A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moor©    Mill  & 

Lumber    Co. 
National     Mill      & 

Lumber    Co. 
Pacific   Mfg.   Co. 
Relnhart     Lumber 

&    Planing     Mill 

Co. 
Reilly.  P.  F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Matfco     Plan- 
ing   Mill. 
Searle    &    Hayman 


Plaaterera. 

Blnner.    Theo. 

Bradley   &   ReMly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.    Ro«s. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
Caffery. 

Eraser,   Simon 

Gregg   &   Clute 

Gllmour,    Wm.   G. 

Jacobsen.    N. 

Kaiser,    Joa 

Knowles    A. 

Leaf,   A. 

Lyden   &   Blckel 

MacGruer    &    Co. 

Mennle,    Alex. 

MeCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane   &    Co.,C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,   James   F. 

Plaater     of     Paris. 

Nephi    Plaster   Co. 

PlumblnK     &     Gas 
Fitting. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.") 

Snook  &  Co., 
Frederick    W. 

Turner  Co.,   The 

Real  Katate. 

Williamson    Co.,H, 
Wittman   -    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co- 


RlSSera. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.  Co. 

Croabed  nocik. 

Holland.   J.   P. 

S.  F.  Bay  Imp.  Co. 

Stone,    E.    B.&A.L. 

Kooflny     Compoal- 
tlon. 

Artolith     Mfg.    Co. 

Bender,  J.  w.. 
Roof  Co. 

Plbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manville 
Co.,   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  s.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     Jonn 

Holland,   J.   P. 

Sanitary   Floorlna,. 

Artolith     Mfg.     Co. 

Stone,  E.  B.  &  A. 
L,,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sideivalk       blKhts. 

Jackson.    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 

-Stewart,   J.   K. 

Roof   Repairing   A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel        R  o  1 1 1  ■  S 
Doors. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stone   Contractors. 

De    Lano    et    Sons, 

I.    L. 
Blanchard,    W.    W. 
Hunt,   Andrew   T. 
McGllvray       Store 

Co. 
Raymond    Granite 

Co. 
Stone     Qaarrlea. 
Keystone    Sand  Co 
Raymond    Granite 

Co. 

Teaming. 

Dillon,   D. 

EUireka      Teaming 
Co. 

Holland,  J.   P. 

McClure,   H.   N. 

Monarch    Teamln 
Co. 

McLenegan,  S    I 
Terra  Cotta. 

Clark   &  Sons,  N. 

G'adding,    McBean 
&   Co. 

S  t  e  Ig  e  r        Terra 
Cotta  Co. 
Tiling. 

Artolith    Mfg.    Co. 
\  entllators. 

U.   S.    Metal   Prod- 
ucts   Co. 

Waterhouse    t 

Price    Co. 

Wbltewashers. 

Reigle   &   Jamison 
Brlckley,    P.   J. 
Wire  Works. 


& 


Acme      Iron      and 
Wire   Works 

Eureka      Wire 

Iron    Works. 

W^ater  Co. 

S  p  ring       Valley 
Water    Co. 


* 


BOTH  THC  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


Subscription  Ratea 

Payable  in  advance 


1  year   -   $3.00 

2  years    -    3.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 

Street  and  No. 

City , 


.  years  and  I 


State 


15    Cents    Per    Copy 
$S.(Kf   Pep    Year 


r-iblislied      every      Wednesday 
Fifteenth  Year  No.  10. 


PnMlcatfon    Ofllce 
rtiiO  Mission   St. 


San  Francisco   Cal.,   Mrrcli  10,  1915. 


Telephones     Dongrlas     2371 
Don^laM     2372 


Simplex  Windows 

are  reversible 

made  in  >vood  and  metal 

have    no  w^eights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Succcaaors  to  JOHN  WOOD  MFC.  CO. 
21  •-21  Paolllo  Bldg.   447-49  E.  3rd  St.   331 -339  Cypraaa  ft. 
SAN  rRANClSCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fine  and  Sanitary 
PLUMBING 


Frank  J.  Klimm 

PLUMBER 

221  OAK  STREET 


Bat.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Z'ifu  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St,  Oaldand,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL.    Geary    nr    Taylor. 
Rlghetti  &  Headman,  Architects. 

Interior  wtllt  dampprofed  with  Imperial  Damp 
Prooflnc-  Exterior  wall*  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigment!. 


TEMPORARY   CITY   HALL,   San   FrancliC* 

Wright,    Rushford    Jb    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  coloreffects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect- 

Serenty-five  thouiand  »q.  ft.  basement  floor  and  walls  waterproofed  with    p 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work  treated  with  Imperial  Water  Proofing  f«r 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 


tV/Ianufacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
S&8-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrass  me  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
==AND   TILES= 

F^lre    Sets,    Andirons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mao«e«r 
Reiid«ac«  Phone,  Oakluid  4S«t 


■  ^■■■mS^»a»»S«»<iS««»««S»ll» 


YOUR    BREAKFAST 

how   was   It  cooked    this   mornlin? 

And    your    dinner    last    night? 

And   all   the   meals   at  your  home? 
Don't     be     satisfied    with     the    old     fashioned     expen- 
sive coal    rang-e,   which   necessitates   keeping'     the   fire 
going-    all     day    whether    you     are    using    It    or    not. 

COOK  WITH  gas: 

Highest  heat  efficiency.  No  Fuel  consumption  ex- 
cept when  cooking.  No  coal  nor  ashes  to  handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OAVN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSXEIVl 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive  booklet,    "The   Aero-Gas    Plant." 

Utility'  Gas   Generator  Co. 

Tel.    Douglas    34O0    or    Garfield    2957. 
340  Sansome  St.,  San  F^ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


.     RISC  HMULLER 

Phones:  Market  3960,     Piedmont  2633 


3442  19th  Street 


San  Francisco 


I 

i 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  tmtil  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,    or    will  be  sent 
by     mail     postpaid     by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

I    CLOVERDALK  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Gushioa  Check,  worlcing    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  g^ve  size  ol  Door;  also  projedion  of  Gasins;  (if  any) 
ever  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Gloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchan|;e 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


iJanuary'  1st.  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary  and  O'Farreii  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  Icnow  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg-i  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

'Taschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries— For  Floors, 
Mantels,  etc. 

"I'niversal" — "Anti-Slip"'  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Drlrite''  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoeni.v"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building;  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 

"All-Metal"   Doors,   Windows  and   Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainrifjht"  Concrete  Curb  and  Corner 
bar. 

"CJraphilatum"   for  Roofs. 
"Herringbone"   Expanded   Steel  and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Gooclwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"WTialebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's''  Mortar  Color  Pulps. 

"Cabot's''   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready   Roofing. 

The  Ruberoid  Roofing. 

"Hextile"    Rubber   Shingles. 

"Diamond"  Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors   and    partitions. 

Venitian   Blinds. 

"White   House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  «&  PRICE  CO. 

THE  LILLEY  d  THURSTON  CO. 


TeL  Kearny  3323 


523  Market  Street.  S.  F, 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Fraacisco,  March  10,  1915 


Fifteenth  Year,  No  10 


Devoted  to  the  Architectural,  Engi- 
neering, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Entered  as  second-class  matter  at 
San  Francisco  Post  OflSce  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAY 

L,.  A.   LARSEN, 

Publisher   and    Proprietor. 

SAN   FRANCISCO    OFFICE 

S60  Mission   Street. 
Telephone — Douglas-     2372. 

OAKLAND    OFFICE 
1011    Franklin   St..     Builders'    Exchange. 

Telephone    Oakland,    790 

Advertising;  Rates   on    application.    If 

enquirers  will  send  copy  of  matter  and 
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Editorial  Comment 


Building  contracts  for  the  month  of 
February  totaled  $■1,637,148  for  San 
Francisco.  Considering  the  fact  that 
it  was  a  short  month  the  figures  in- 
dicate a  ccnsiderable  activity  In  the 
line  of  construction.  This  amount  Is 
tabulated  under  the  following  heads: 
Brick  and  concrete,  $59,190;  frame  con- 
struction, ?'.515,954;  alterations,  $165,- 
655;  Panama-Pacific  contracts,  $75,250; 
City  building  construction,  $133,650; 
City  street  and  sewer  work,  $79,976; 
State  work,  $51,S87;  U.  S.  Government, 
$22,586.  Of  the  total  figure  of  $1,637,148, 
$1,273,799  was  for  private  construction 
within  the  city  showing  that  in  this 
regard  the  city  is  about  back  to  nor- 
mal. This  amount  was  about  equally 
divided  between  fireproof  and  frame 
construction,  practically  a  half  million 
of   each    being   recorded. 

Compared  with  former  years  the  rec- 
ord for  Februai-y  is  as  follows: 

February,    1906    ...$1,791,858 

February,    1907    4,355,513 

February,    1908    2,662,143 

February,    1909    2,871,495 

February,    1910    2,066,034 

February,    1911    1,568,680 

February,    1912    1,696,232 

February,    1913    2,736,813 

February,    1914    2,331,866 

February,    1915    1,637,148 

While  the  figures  are  a  little  less 
than  for  previous  years  they  show  an 
encouraging  outlook,  considering  the 
weather  conditions  and  the  general 
topsy  tur/y  condition  of  the  civilized 
world. 


Whether  or  not  the  weather  proverb 
of  entrance  and  exit  of  March  in  the 
year's  calendar  proves  true  in  the 
present  year  certain  it  is  that  the  first 
week  of  the  present  month  has  been 
one  for  lambs  to  play  and  gambol  in. 
All  of  which  should  be  good  for  the 
country  generally  and  for  the  Exposi- 
tion and  the  building  business  in  par- 
ticular. San  Francisco  is  putting  on 
her  holiday  attire.  The  streets  are  be- 
ing decorated,  flower  boxes  and  floral 
decorations  are  making  their  appear- 
ance and  the  appearance  of  California, 
sunshine  and  settled  weather  is  herald- 
ing the  approach  of  the  far  away 
visitors   to   the   fair. 

Of  the  success  of  the  Exposition, 
there  can  be  little  doubt.  The  wonder- 
ful beauty  of  its  arrangement  and 
decoration,  the  scenic  arrangement  of 
its  setting  and  above  all  the  marvelous 
achievement  of  its  lighting  effects  can 
not  but  strike  the  dullest  mind  witn 
wonder.  As  a  result  every  person  who 
visits  the  l']xposition  is  an  active  .-ad- 
vocate to  urge  his  friends  to  visit  it. 
.\nd  as  a  consetiuence  we  may  confi- 
dently expect  that  in  the  point  of  out- 


side attendance  from  great  distances 
this  exposition  will  easily  outstrip 
anything   that  has  ever   been   held. 

This  means  a  considerable  degree  of 
prosperity  for  the  Bay  Cities  and  for 
California.  Not  only  in  the  money 
that  the  visitors  will  leave,  but  in  the 
peimanent  additions  to  the  industries 
of  the  State.  And  among  these  the 
building  industry  should  get  its  proper 
share. 


All  of  which  ";oes  to  show  that  it  is 
now  a  good  time  to  advertise.  Let 
people  know  what  you  have  to  sell  and 
where  they  can  get  it.  In  this  regard 
the  Missouri  editor,  who  compared  the 
codfish  and  the  hen  in  a  poetic  master- 
piece, proved  beyond  a  doubt  that  It 
pays  ta  advertise.  Here  is  his  ar- 
gument: 
The  codfish   lays  a  million  eggs. 

While  the  helpful   hen   lays  one; 
But  the  codfish  does  not  cackle 

To   inform    us   what   she's   done; 
And  so  we  scorn  the  codfish  coy. 

But   the   helpful   hen    we   prize; 
Which   indicates  to  thoughtful  minds 

It  pays  to  advertise. 


The  American  consulate  at  Dawson, 
Yukon  Territory,  certified  shipments  of 
gold  bullion  to  the  United  States  dur- 
ing 1914  to  the  value  of  $3,865,500  com- 
pared  with   $3,790,072  for   1913. 


UNCORKING   RUSSIA. 

The  consent  of  England  to  the  con- 
quest of  Constantinople  absolutely 
reverses  the  whole  basis  of  European 
diplomacy.  For  two  hundred  years 
Russia  has  been  seeking  the  warm 
waters.  And  for  at  least  one  hundred 
years  Europe  has  been  united  to  de- 
feat that  search.  Now,  if  Constanti- 
nople is  conquered,  whether  it  is 
made  a  Russian  city  or  an  interna- 
tional protectorate,  in  either  case  Rus- 
sia  is   uncorked. 

It  is  a  good  thing.  For  Constanti- 
nople itself  the  worst  that  could  hap- 
pen would  be  that  it  would  come  un- 
dear  a  Russian  government  no  better 
than  Russia  has  hitherto  been — and 
even  that  would  be  an  improvement 
on  the  Turk.  But  that  will  not  hap- 
pen. With  its  door  open  on  Europe, 
Russia  will  become  a  part  of  Europe. 
The  world's  progress  will  enter,  and 
Russia,  with  Constantinople  with  it, 
will  be  absorbed  into  the  twentieth 
century. 

Russia,  twice  defeated  of  the  fruits 
of  its  victories,  doubtless  claimed  of 
the  allies  that  this  time  the  fight  with 
the  Turk  should  be  to  a  finish.  The 
allies  could  not  without  stullification 
refuse.  And  so  six  months  restored 
a  justice  which  a  nundred  years  of 
general  peace  hfid  denied. — Fresno  Re- 
publican. 
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Tlie  Electrical  Equiprricnt  Of  An  Ocean  L^lner. 


Ily    Frank    C.    PerkLna. 


Ocean  linor.s  these  days  are  partic- 
ularly interesting.  Many  of  the  one- 
time Pacific  messengers  of  civiliza- 
tion over  the  seas  are  now  fitted  out 
as  destroyers  of  the  commerce  that 
they  were  once  engaged  in  building. 
Such  a  ship  is  the  Britannic  of  the 
White  Star  Line,  and  a  description  of 
her  electrical  apparatus  will  show 
how  excellently  the  ocean  greyhounds 
are  equipped  to  carry  on  the  minor 
duties  of  a  great  warfare  on  the  seas. 

The  electrical  installations  of  the 
are  four  engines  and  dynamos,  each 
dynamo  having  a  capacity  of  400  k. 
w.  at  400  volts.  The  engines  are  ver- 
tical, three-crank  compound,  forced 
lubrication,  enclosed,  each  indicating 
5S0  H.  P.  at  325  R.  P.  M.,  with  high 
pressure,  IS-inch  diameter,  and  two 
low  pressure  cylinders,  each  of  20- 
inches  diameter,  with  a  stroke  of  13 
inches.  The  dynamos  are  compound 
wound,  continuous  current,  of  10-pole 
type,  and  are  directly  coupled  to  their 
respective  engines.  These  four  main 
water-tight  compartments,  each  con- 
ranged  to  be  taken  either  into  a  sur- 
taining  two  sets  45  feet  long  and  39 
feet  long  by  21  feet  high,  adjoining 
the  after  end  of  the  turbine  room  at 
the    tank    top    level. 

For  the  electric  p?ant  steam  is  sup- 
plied at  150-pound  pressure  from  two 
separate  len/rths  of  steam  pipes,  con- 
nected on  the  port  side  of  five  boilers 
In  compartment  No.  1  and  two  in  com- 
partment No.  2  and  on  the  starboard 
side  to  the  auxiliary  steam  pipe, 
which  derives  steam  from  Ave  boilers 
in  No.  1  compartment,  two  In  No.  2 
compartment  and  two  in  No.  4.  By 
cross  connections  at  the  engine  room 
forward  bulkhead  steam  can  be 
taken  from  any  boiler  In  the  ship.  The 
exhaust  steam  from  the  engines  is  ar- 
face  heater,  which  is  the  condition  at 
sea,  or  into  an  auxiliary  condenser 
when  in  port,  or  into  main  condensers 
or  atmosphere. 

There  are  also  auxiliary  generating 
sets  in  addition  to  the  four  main  gen- 
erating sets,  consisting  of  two  30  k. 
w.  engines  and  dynamos  situated  on  a 
platform  in  the  turbine  engine  room 
casing  on  saloon  deck  level,  20  feet 
above  the  water  line.  They  are  of  the 
same  general  type  as  the  main  sets, 
but  two  crank  compovind,  each  en- 
gine having  cylinders  9-inch  and  12- 
inch  by  5-inch  stroke,  running  at  3S0 
R.  P.  M.  These  auxiliary  emergency 
sets  are  connected  to  the  boilers  by 
means  of  a  separate  steam  pipe  run- 
nig  along  the  working  passage  above 
upper  deck,  with  branches  from  three 
boiler  rooms,  Nos.  2,  3,  and  5,  so  that 
should  the  main  sets  be  temporarily 
out  of  action  they  can  provide  current 
for  such  lights  and  power  appliances 
as  would  be  required  in  the  event  of 
emergency.  Working  in  conjunction 
with  the.'se  emergency  sets  is  a  battery 
with  a  capacity  of  3,.'.iiO  ampere  hours, 
situated  on  promenade  "A"  deck,  for- 
ward of  (ii.st-class  smoke-room  star- 
board. 


The  electric  lighting  is  equal  to  that 
of  a  good-sized  town,  the  total  num- 
ber of  incandescent  lights  being  about 
11,000,  ranging  from  S  to  16  c.  p.,  the 
majority  being  of  the  Osram  Itype, 
except  in  the  machinery  spaces  and 
portable  fittings,  where  carbon  lamps 
are  provided.  There  are  special  dim- 
ming lamps  in  the  first-class  rooms, 
and  the  electric  bell  system  includes 
1,700  bell  pushes  and  29  indicator 
boards  distributed  throughout  the 
vessel,  with  fire  alarm  pushes  distrib- 
uted through  the  great  liner  and  an 
alarm  bell  and  indicator  in  the  chart 
room. 

There  are  electric  heating,  power, 
mechanical  ventilation  apparatus  in 
service,  altogether  188  motors  and  605 
electric  heaters  being  installed 
throughout  the  vessel.  The  system  of 
ventilation  consists  of  electrically 
driven  fans — some  suction,  others 
pressure,  and  in  many  cases  provided 
with  steam  coils  for  warming  the  air. 
Loud-speaking  telephones  of  navy  pat- 
tern are  fitted  for  communication  be- 
tween the  wheel  house  on  the  bridge 
and  forecastle  and  after-docking 
bridge,  engine  room  and-  wireless 
room,  and  also  in  the  chief  engineer's 
cabin. 

The  telephones  are  operated  both 
from  the  ship's  lighting  circuit, 
through  a  motor  generator,  and  alter- 
natively by  a  stand-by  storage  bat- 
tery, which  is  introduced  in  the  cir- 
cuit, should  the  main  supply  fall,  by 
means  of  an  automatic  switch.  There 
is  also  a  separate  telephone  system 
for  intercommunication  between  a 
number  of  the  chief  officials  and  serv- 
ice rooms,  through  a  50-line  exchange 
switchboard.  A  number  of  the  pan- 
tries and  galleys  are  also  in  direct 
telephonic    communication. 

The  apparatus  for  wireless  teleg- 
raphy consists  of  a  Marconi  5  k.  w. 
motor  generator.  The  house  for  the 
Marconi  instruments  is  situated  on 
the  boat  deck.  There  are  four  parallel 
aerial  wires  extending  between  the 
masts  fastened  to  light  brooms,  from 
the  aerials,  connecting  wires  are  led 
to  the  instruments  in  the  house.  There 
are  two  complete  sets  of  apparatus, 
one  for  transmitting  and  one  for  re- 
ceiving messages,  the  latter  being 
placed  in  sound-proof  chamber  in  one 
corner  of  '.he  house.  There  is  also  an 
Independent    storage    battery    and    coil. 

For  submarine  signalling  apparatus 
is  provided  for  receiving  signals  from 
submerged  bells.  Small  tanks  contain- 
ing microphones  are  placed  on  the  in- 
side of  the  hull  of  the  vessel  on  the 
port  and  starboard  sides  below  wa- 
ter level,  and  connected  by  wires  to  re- 
ceivers situated  in  the  port  navigating 
room.  The  whistles  are  electrically 
actuated  on  the  Willett  Bruce  system. 
The  boiler-room  telegraphs,  stoking 
Indicators,  and  a  number  of  auxiliary 
appliances,  such  as  rudder  Indicators, 
(locks  and  thermostats,  are  !»lso  elec- 
trical, and  the  water-tight  doors  are 
released   by   electro-magnets. 


There  are  complete  emergency  cir- 
cuits provided  on  the  great  ocean 
liner.  A  separate  and  distinct  instal- 
latlon  is  fitted  in  all  parts  of  the  ves- 
sel, deriving  current  from  two  30  k. 
w.  sets  and  the  3,500  ampere-hour  bat- 
tery, so  that  in  the  event  of  current 
from  the  main  dynamos  being  unavail- 
able an  independent  supply  is  obtain- 
able. Connected  to  the  emergency  cir- 
cuit are  about  500  incandescent  lamps, 
fitted  throughout  all  passenger,  crew 
and  machinery  compartments,  at  the 
end  of  passages  and  near  stairways, 
also  on  boat  deck,  to  enable  anyone 
to  find  the  way  from  one  part  of  the 
ship  to  the  other.  The  following  are 
also  connected  to  the  emergency  cir- 
cuit by  means  of  change-over 
switches:  Five  arc  lamps,  seven  cargo 
and  gangway  lanterns,  wireless  ap- 
paratu.s,  boat  davits,  mast,  side  and 
stern  lights,  and  all  lights  on  bridge, 
including  those  of  navigating  and 
chart  rooms,  wheelhouse,  telegraphs, 
compasses  and  Morse  signalling  lan- 
terns. 

The  propelling  machinery  consists 
of  a  combination  of  reciprocating  en- 
gines with  a  low-pressure  turbine, 
which  is  claimed  to  be  one  of  the 
latest  developments  in  marine  engi- 
neering. Harland  &  Wolff  first  adopt- 
ed the  system  in  White  Star  Dominion 
Canadian  steamer  "Laurentlc,"  and 
the  successful  results  obtained  in  this 
vessel  led  to  the  introduction  of  the 
system  in  the  later  vessels,  so  that  at 
the  present  day  the  combination  ar- 
rangement is  being  adopted  in  every 
vessel  at  present  on  the  stocks  at  Bel- 
fast. 

It  is  urged  that  by  this  system  two 
main  objects  are  attained — the  great- 
est comfort  insured  to  passengers  by 
the  smooth  working  of  the  ship,  and, 
from  an  engineering  standpoint,  the 
utmost  economy  in  the  utilization  of 
the  steam,  increased  power  being  ob- 
tained with  the  same  steam  consump- 
tion by  expanding  the  steam  in  the 
low-pressure  turbine  beyond  the  lim- 
its possible  with  the  reciprocating  en- 
gine. 

From   the   Isolated   Plant. 


.>1AUK!S     IX     WOOD    RECORD    HK.WY 
AVIXD    STORMS, 


[Report  from  the  Forest  Service.] 
WASHINGTON,  D.  C. — Little  diag- 
onal streaks  or  wrinkles  across  the 
grain  of  a  piece  of  timber  not  only 
betray  weakness,  but  sometimes  indi- 
cate periods  of  stress  through  which 
the  wood  passed  when  it  wa."  growing. 
They  may  even  be  taken  as  a  sort  of 
check  on  the  official  record  of  wind 
storms,  as  in  the  case  of  some  lumber 
tested  at  the  forest  service  laboratory 
at    Madison,    Wisconsin. 

The  marks  are  caused  by  what  are 
called  '"compression  failures."  which 
occur  when  the  fibers  bend  or  buckle  j 
under  a  too  heavy  strain.  In  cutting  j 
up  logs  collected  for  experiments  at  \ 
the  laboratory,  it  was  noticed  that  \ 
these    compression    failures      appeared    : 
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on  tlve  north  side  of  a  number  of 
trees  which  came  from  the  same  lo- 
cality in  Florida.  By  counting  the 
annual  rings  of  the  wood  and  from 
knowledge  of  the  time  when  it  was 
cut  in  the  forest,  it  was  decided  that 
the  compression  failures  must  have 
been  caused  by  a  severe  wind  from  the 
south'  about"th<>-  year  189«.  Inqwiries 
were  made  in  Florida  and  it  was 
found  that  a  hurricane  had,  in  fact, 
swept  over  the  region  at  the  time 
indicated. 

The  experiments  have  determined 
that  the  strength  ot  a  piece  of  wood 
may  be  seriously  impaired  by  slight 
compression  failures  due  to  rough 
handling.  Dropping  a  beam  across  a 
skid  may  cause  a  compression  failure 
at  the  point  at  which  the  beam  strikes 
the  skid  and  it  will  be  at  this  point 
that  the  beam  gives  way  when  it 
breaks  under  a  strain  too  severe  for 
the  weakened  fibers  to  withstand. 
Hitherto  unaccountable  breakage  in 
hickory  wagon  spokes  and  other  pre- 
.suniably  strong  material  are  now  at- 
tiibuted  to  compression  failures 
caused  by  wind  storms  in  the  period 
of  growth  or  by  hard  usage  in  lum- 
bering   and     manufacturing    processes. 


GOVERNMEIVT    LABORATORY    TESTS 
IN    JAXUARY. 


Under  the  heading  "Testing  of  Ma- 
terials" the  Director  of  the  Bureau  of 
Standards,  Washington,  D.  C,  reports 
as  follows  concerning  the  work  for 
January,   1915: 

During  the  month  250  samples  of 
paper  from  the  various  Departments 
and  63  samples  from  outside  parties 
were  tested  in  the  paper  laboratory; 
132  sample.s  of  textile  materials  were 
made  (including  Go  samples  of  uniform 
cloth  for  the  Office  of  Indian  Affairs), 
and  129  miscellaneous  materials,  such 
as  leather  belting,  air-brake  hose, 
rubber-covered  wire,  asbestos  gaskets, 
and  sheet  packing  water  hose,  and  shot 
line  for  the  Life  Saving  Service,  and 
automobile-tii-e  tubing.  Chemical  tests 
also  were  made  for  14  States  and  muni- 
cipalities and  11  departments  and 
establishments  of  the  Government. 
These  included  tests  of  various  metal 
products,  oils,  and  paint  materials, 
metal  polish,  soaps,  inks,  and  water- 
proofing materials.  In  the  sugar 
laboratory  of  the  Bureau  optical  tests 
wei-e  made  of  108  samples  of  imported 
sugars  for  standardizing  the  Customs 
Service  testing  of  such   sugars. 


GROUND       WATER        IN       PARADISE 
VALLEY,   ARIZONA. 


Investlgratlon      by    the      United 
Geological    Survey. 


States 


At  the  request  of  Vice-President 
Marshall,  Secretary  Lane  recently 
ordered  the  United  States  Geological 
Survey  to  investigate  the  ground 
waters  of  Paradise  Valley,  Arizona, 
with  a  view  to  ascertaining  their 
availability  for  irrigation.  This  valley, 
which  lies  north  of  Phoenix  and  con- 
tains about  125,000  acres  of  land  and 
much  good  soil  but  no  visible  water 
supply,  has  been  occupied  by  settlers 
who  have  appealed  to  the  Govern- 
ment for  aid  in  developing  such  a  sup- 
ply. A  report  on  the  area,  recently 
prepared  by  O.  E.  Meinzer  and  A.  J. 
Ellis,    will    be    published    in    the    near 


future  ror  free  distribution,  but  the 
following  principal  conclusions  derived 
from  the  investigation  are  announced 
in  advance  by  the  Director  of  the  Sur- 
vey. 

1.  Paradise  Valley  is  underlain  by 
a  deep  deposit  of  detrital  material 
which  in  its  lower  part  is  saturated 
with   water. 

2.  Within  the  zone  of  saturation 
there  are  water-bearing  gravels  which 
probably  in  part  represent  ancient 
channels  of  Cave  Creek. 

3.  The  water  table,  or  upper  sui-face 
of  the  zone  of  saturation,  slopes  south- 
ward at  an  average  rate  of  about  5  feet 
to  the  mile,  which  Is  much  less  than 
the    slope    of    the    land    surface.      Along 

-  the  Arizona  canal  the  depth  to  the 
water  table  is  50  feet,  or  slightly  more; 
northward  it  increases  as  the  land 
surface  rises,  until  along  the  abandon- 
ed Verde  canal  it  is  nearly  300  feet. 

4.  In  the  region  bounded  on  the 
south  by  the  Arizona  canal,  on  the 
west  by  the  Phoenix  IMountains  and 
Camelsback  Mountain,  and  on  the  east 
by  the  east  line  of  Range  5,  there  is 
about  4,000  acres,  exclusive  of  the 
Indian  reservation,  or  nearly  10,000 
acres  including  the  reservation,  in 
which  the  depths  to  the  water  table 
are  less  than  100  feet;  and  about  20,000 
acres,  exclusive  of  the  Indian  reserva- 
tion, or  probably  about  27,000  acres  in- 
cluding this  reservation,  in  which  the' 
depths  to  the  water  table  range  be- 
tween  100  and  200  feet. 

5.  The  ground  water  of  Paradise 
Valley  is  supplied  from  the  run-off  and 
underfiow  of  Cave  Creek,  the  run-off 
from  the  mountain  areas  directly  tri- 
Ijutary  to  Paradise  Valley,  and  the  rain 
that    falls   on    the  valley. 

(').  The  run-off  and  underflow  of  the 
drainage  basin  of  Cave  Creek  north  of 
Paradise  Valley,  which  has  an  area  of 
225  square  miles,  is  discharged  into 
Paradise  Valley.  Although  much  of 
the  run-off  escapes  from  the  valley 
through  a  gap  in  the  Phoenix  Moun- 
tains, considerable  quantities  sink  into 
the  gravelly  deposits  and  are  added  to 
the  ground->vater  supply.  The  buried 
gravel  beds  that  are  believed  to  mark 
the  ancient  channels  of  Cave  Creek 
should  be  in  a  favorable  position  to 
convey  this  water  to  the  lower  parts 
of  the  valley. 

7.  The  ground  water  of  Paradise 
Valley  is  nearly  or  wholly  inclosed  by 
impervious  bedrock  except  at  the  south 
end,  where  there  is  undreflow  into  the 
Salt    River    valley. 

S.  There  is  no  evidence  of  artesian 
structure  in  the  valley  fill  nor  in  the 
surrounding  bedrocks,  and  wells  should 
be  drilled  with  the  understanding  that 
pumping   will   be  necessary. 

9.  Except  near  the  Arizona  canal 
the  ground  water  is  of  good  quality 
for  domestic  and  industrial  uses  and 
for  irrigation.  Even  that  in  the  vici- 
nity of  the  canal  is  believed  to  be 
usable  for  irrigation. 

10.  It  is  probable  that  the  sanitary 
bottling  of  Paradise  Valley  well  water 
for  sale  in  Phoenix  and  other  points  in 
the  Salt  River  valley  could  be  develop- 
ed into  a  profitable  and  beneficial  In- 
dus tiy. 

11.  Both  the  yield  of  wells  and  the 
ultimate  supply  of  grouild  water  will 
no  doubt  be  found  to  be  much  less  in 
Paradise  Valley  than  in  the  Salt  River 
valley,  but  the  prospects  for  obtaining 
reliable      .supplies    from      underground 


sources  for  irrigation  on  a  small  scale 
are  sufficiently  encouraging  to  justify 
the   sinking  and    testing  of  wells. 

12.  On  account  of  the  great  depths 
to  the  watei-  table  the  cost  of  ground- 
water supplies  will  at  best  be  high,  but 
it  is  believed  that  if  electric  power  is 
obtained  at  a  low  price,  if  crops  are 
raised  that  are  valuable  and  do  not 
require  very  large  quantities  of  water 
(as  perhaps  long-staple  cottony,  and 
if  thrift  and  good  management  are 
applied,  it  will  be  practicable  to  pump 
the  available  supply  of  ground  water 
for  irrigation  in  th&  southern  part  of 
the  valley. 


AMERICA'S        MINERAL       PRODUCTS. 


The  mineral  products  of  the  United 
States  are  discussed  in  a  small  vol- 
ume now  being  distributed  ,by  .the 
Ignited  States  Geological  Survey  which 
contains  a  fund  of  useful  information 
concerning  the  useful  minerals  and 
their  values  and  production  in  all  the 
States  during  1912  and  1913.  The  fig- 
ures given  in  some  rf  the  tables  are 
so  stupendous  as  to  be  beyond  com- 
prehension. In  one  table  are  given 
the  figures  for  mineral  production 
from  1880  to  1913,  the  metals  being 
valued  at  $185,000,000  in  1880  and  in- 
creasing to  $883,000,000  in  1913.  The 
nonmetallic  minerals  increased  from 
$173,000,000  in  1880  to  $1,562,000,000  in 
1913,  and  the  total  mineral  production 
fiom  $365,000,000  to  $2,446,000,000. 
This  total  for  1913  was  an  increase 
over  1912  of  more  than  $200,000,000. 
The  value  of  the  metals  imported  for 
consumption  in  1913  was  $237,000,000 
and  of  these  exported  $319,000,000.  The 
value  of  the  total  mineral  production 
from  1880  to  1913,  inclusive,  was  $35,- 
197,000.000. 

These  huge  figures  are  of  general 
interest,  but  the  chief  value  of  the 
volume  lies  in  the  figures  and  discus- 
sion of  the  increased  or  decreased 
production  of  each  State  during  recent 
years.  Seventy  principal  minerals  are 
discussed  in  the  pamphlet,  entitled 
"Mineral  products  of  the  United  States 
in  1912  and  1913,"  a  copy  of  which 
may  be  obtained  free  of  charge  from 
the  Director,  United  States  Geological 
Survey,    Washington,    D.    C. 


The  report  of  the  government  sta- 
tistician with  reference  to  telephone 
and  telegraph  lines  show  that  between 
1907  and  1912  the  telephone  lines  in- 
creased 54  per  cent  and  that  in  the 
year  1912  the  number  of  calls  increased 
32  per  cent  over  the  number  of  calls 
in  1907.  The  ever  increasing  use  of  the 
telephone  is  making  it  more  and  more 
a  necessity.  And  when  one  figures  out 
the  time  he  loses  by  the  bum  service 
that  so  often  exists  here  in  San  Fran- 
cisco he  often  wonders  why  he  has  to 
pay  about  twice  the  rate  that  the 
people  of  Los  Angeles  do  for  the  same 
sort  of  service.  At  the  time  the  Home 
Telephone  Company  was  absorbed  by 
the  Pacific  Telephone  &  Telegraph 
Company,  someone  figured  out  that  the 
daily  loss  of  time  to  users  of  the  tele- 
phone in  San  Francisco  amounted  to 
70  years.  So  while  this  method  of 
communiration  has  shortened  the  time 
of  most  business  transactions  there  is 
room  for  a  great  deal  improvement 
insofar  as  the  service  here  in  San 
p-rancisco  i.s  concerned. 
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APARTMENT  HOUSES. 


SAN  FRAN'CISCO — Apartment  house, 
3  story  and  base,  frame,  $:iO,0<'0.  Ar- 
chitect, Charles  K.  Gottschalk,  Phelan 
Bldg:.,  S.  F.  Owners,  Charles  Farrell. 
The  building  will  be  erected  on  the 
north  side  of  B'ilbert  street  west  of 
Polk,  and  has  been  designed  to  con- 
tain a  number  of  two  and  three  room 
suites,  all  of  which  will  have  wall 
beds  and  private  bath  rooms.  Inte- 
rioi-  finish  will  be  of  pine  and  elm  pan- 
els. Some  hardwood  floors  will  be 
used.  There  will  be  steam  heat,  a  hot 
water  system  and  vacuum  cleaning. 
Knti'ance  will  be  finished  in  tile  and 
marble.  Tile  wainscot  and  composi- 
tion lloors  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

SAN  FRANCISCO — Apartment  house, 
2  story  and  base,  frame,  |1 8,000.  Ar- 
chitect, O.  R.  Thayer,  20  Montgomery- 
street,  S.  F.  Owneis,  McMillin  and 
Von  Voorheis.  The  building  will  be 
erected  at  the  southwest  corner  of 
Grove  and  Clayton  streets.  The  build- 
ing will  have  a  frontage  of  40  feet  on 
Clayton  street  and  11 2 1^  feet  on  Grove. 
The  building  has  been  designed  with  a 
high  basement  which  will  accommo- 
date the  automobiles  of  the  tenants. 
First  floor  of  the  building  has  been  ar- 
ranged for  a  large  lobby  and  social 
room,  besides  three  suites  of  three 
rooms,  one  of  four  and  one  of  two 
rooms.  The  second  floor  will  contain 
five  three-room  apartments.  Interior 
finish  will  be  of  pine  throughout  ex- 
cept the  lobby  and  social  room  which 
will  be  finished  in  red  gum.  Living 
rooms  and  dining  rooms  will  have 
hardwood  floors.  French  doors  with 
red  gum  trim  will  be  used  throughout. 
All  apartments  will  have  large  dress- 
ing rooms  and  piivate  baths.  Steam 
heat,  a  hot  water  circulating  system, 
portable  vacuum  cleaning  and  wall 
beds  are  specified.  Bath  rooms  will 
have  tile  wainscot  and  composition 
lloors.  Outer  vestibule  will  be  finished 
in  marble  and  mosaic.  The  building 
has  been  designed  in  the  Spanish  ren- 
aissance style  and  will  be  faced  with 
brick  veneer  from  the  sidewalk  to 
water  table  and  with  stucco  above 
that  point.  A  clay  tile  roof  and  clay 
tile  cornice  will  be  used.  The  entire 
investment  will  represent  about  |25,- 
000.     Plans  are  being  prepared. 

PORTLAND,  ORE.     —     Apartment 

house,  4  story  and  base,  brick  and 
steel,  $40,000.  .Architects,  Jacoberger 
&  Smith,  Board  of  Trade  Bldg.,  Port- 
land. Owner,  E.  A.  McGrath.  The 
building  will  be  erected  at  the  <()i  ner 
of  Park  and  Taylor  streets  and  will 
cover  an  area  of  TiO  by  100  feet.  The 
building  has  been  designed  to  cont:iin 
;i  number  of  two  and  three  room  apart- 
mcnt.-^.  Interior  will  hv  (Inlshed  In 
pine  .-nd  liardw'ood.  Tluri-  will  be 
wall  beds  and  private  bath  rooms. 
Plans  provide  for  steam  heat,  elevator 


sei-vice  and  hot  water  system.  Dumb 
waiters  will  be  installed.  Bath  rooms 
will  be  finished  in  tile.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  will  be  out 
for    figures    in   a    week    or    ten   days. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  2  and  .")  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, Arthur  B.  Benton,  114  South 
Spring  street,  L.  A.  Owner,  O.  T. 
•'ohnson.  The  building  will  be  erect- 
ed on  Bolsa  street  near  Crown  Hill 
avenue,  covering  an  area  of  50  by  100 
feet.  There  will  be  50  suites  of  two 
and  three  rooms.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  wall 
beds  and  private  bath  rooms.  Plans 
provide  for  steam  heat  and  hot  water 
circulating  system.  Bath  rooms  will 
be  tini.shed  in  tile.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans   are    being   prepared. 

Contracts  Awarded. 

«AN  FRANCISCO— Apartment  house, 
3  story  and  base,  fianie,  $14,700.  Ar- 
chitect, J.  F.  Dumm,  Monadnock  Bldg., 
S.  F.  Owner,  Frank  Young.  Contrac- 
tor. W.  11.  Morphy,  9.ZV2  Clay  street. 
S.   F. 


BANKS 

OAKLAND,  CAL.— Bank,  1  story  and 
base,  steel  and  granite,  $15,000.  Archi- 
tect, Walter  Reed,  Oakland  Bank  of 
Savings  Bldg.,  Oakland.  Owners,  Oak- 
land Bank  of  Savings.  This  bank  will 
erect  a  branch  on  the  north  side  of 
Seventh  street  between  Union  and 
Adeline  streets.  Interior  will  be  fin- 
ished in  pine,  hardwoods,  ornamental 
plaster  and  marble.  Some  ornamental 
iron  and  bronze  will  be  used.  There 
will  be  a  tile  floor.  Plans  provide  for 
special  bank  fixtures,  safe  deposit 
vaults  and  coin  vaults.  There  will  be 
steam  heat  and  a  vacuum  cleaning 
system.  Metal  window  frames  and 
sash  are  specified.  Exterior  of  the 
building  will  be  faced  with  cut  gran- 
ite.     Plans    are    now    being   prepared. 

OAKLAND,  CAL.  Bank  Alterations. 
Class  C  construction,  $10,000.  Archi- 
tect, Benj.  G.  McDougall.  Sheldon 
Bldg.,  S.  F.  Owners,  Central  Savings 
Bank.  The  ground  floor  of  the  build- 
ing «t  the  northeast  corner  of  14th 
and  Broadway  will  undergo  alteration. 
The  plans  include  some  steel  work, 
pla.«teiing,  ornamental  iron  and  bronze, 
painting,  electric  work  and  interior 
finish.  Plans  are  complete  and  figures 
will   be  called   for  at  once. 


BONDS. 

I'RESNd.  KI{i:SNO  CO..  CAU— To 
obtain  $10,000  with  which  to  install 
n  water  plant  at  .Mountain  View  Cem- 
etery .•inci  to  make  otlx'r  impi'ove- 
nient.-^.  the  dliectors  of  the  Mountain 
Niew    Cemetery    Improveinont    Associa- 


tion are  planning  the  dispo.sal  of  bonds 
in    this    amount. 

The  bonds  are  $100  denomination 
to  bear  interest  at  7  per  cent,  payable 
semi-annually.  It  is  beleived  there 
will  be  no  difficulty  in  disposing  of 
them. 

VACAVILIjE,  SOLANO  CO.,  CAL.— 
The  Town  Trustees  have  decided  to 
hold  another  bond  election,  and  the 
necessary  preparations  are  now  being 
made.  The  election  held  some  time 
ago    was    declared    invalid. 

The  proceeds  of  the  sale,  should  the 
election  carry,  will  be  used  in  mak- 
ing    street     improvements     amounting 

to  $r!o,oiHi. 

AUBURN,  PI-ACER  CO.,  CAL.— Dis- 
trict Attorney  Landis  will  shortly  in- 
stitute a  friendly  suit  on  behalf  of 
the  Trustees  of  the  Roseviile  Union 
High  School  District  against  the 
Hly  the- Witter  Company  of  San  Fran- 
cisco to  compel  the  latter  to  take  the 
$10,000  bond  issue,  for  which  the  firm's 
bid    was    accepted. 

After  the  bid  was  accepted,  the  at- 
torneys for  the  purchasing  company 
rendered  an  opinion  that  the  issue  was 
illegal,  on  the  ground  that  the  Super- 
visors had  canvassed  the  returns  be- 
fore all  the  precincts  had  been  heard 
from.  Two  precincts,  in  which  no 
votes  wei-e  cast,  neglected  to  send  in 
reports. 

PORTLAND,  ORE.— Steps  will  be 
taken  immediately  towards  the  dis- 
posal of  $200,000  bonds  voted  at  the 
la.-;t  election  held  in  this  city  for  the 
purpose  of  constructing  a  municipal 
garbage  incinerator.  The  site  for  the 
structure  has  not  been  selected  and 
the  plans  or  details  are  at  a  standstill. 

Commissioner  Daly  proposes  to  pre- 
sent an  ordinance  to  the  Council  at 
an  early  date  for  the  purpose  of  ad- 
vertising the  bonds  for  sale,  and  after 
this  matter  has  been  disposed  of  other 
details  preparatory  to  the  erection  of 
llie  building  will  probably  be  taken 
up. 

-A  structure  to  be  of  reinforced  con- 
ciete  will  probably  be  built  and  an 
engineer  or  company  who  makes  a 
specialty  of  such  buildings  will  prob- 
ably be  employed  to  design  and  pre- 
pare the  necessary  plans  and  to  su- 
perintend   its   erection. 

CATHLAMET,  WASH.  —  The  Cath- 
lamet  School  District  will  vote  bonds 
of  $9,000  on  March  20th.  The  nroceeda 
of  the  election  will  be  used  Li  the  con- 
struction of  a  school  building  for  the 
di.-^trict. 

SANTA  I5ARHARA.  SANTA  BAR- 
UARA  CO.,  CAL.— The  $20,000  library 
bonds,  of  which  about  half  have  been 
sold,  are  now  read.v  for  delivery  and 
may  be  secured  at  the  Santa  Barbara 
County  National  Bank.  Chas.  A.  Ed- 
wards is  acting  as  treasure)-  of  the 
project.  Bonds  are  in  the  denomina- 
tion ol"  $10it  juui  hear  t!  per  cent  inter- 
est. 

lOUmCKA,  Iir.MMOLI^T  CO.,  CAL. — 
The  llumholdi  Cotinty  Board  of  Su- 
pervisors   at    tlu'ii     last    regular    meet- 
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ing  authorized  the  purchase  from  the 
state  of  $200,000  worth  of  State  High- 
way bonds,  making  a  total  of  $(;00,000 
invested    by    that    county, 

FULl.ERTOX,  OKAXGE  CO..  CAL.— 
Bonds  in  the  sum  of  $500,000  will  be 
voted  here  at  an  early  date  for  good 
road    iJur-pose^; '***«•--*'  •*"'^''  "  '***'' 

FRESNO,  FllESNO  CO.,  CAL,.— Peti- 
tions circulated  in  Fresno  County  ask- 
ing the  Board  of  Supervisors  to  call 
an  election  to  vote  bonds  of  $3,000,000 
for  good  roads,  have  been  declared  in- 
valid. 

The  Fresno  Chamber  of  Commerce 
will  give  a  ball  in  the  near  future,  the 
proceeds  to  defray  expenses  for  the 
securing  of  new  signatures  to  peti- 
tions for  an  election  to  vote  the  $3,- 
000,000. 

REDONDO  BEACH,  LOS  ANGELES 
CO.,  CAL. — Two  propositions  will  be 
submitted  to  the  voters  of  Redondo 
Beach  on  March  11th.  One  proposi- 
tion to  be  voted  will  be  an  issue  of 
$121,000  in  bonds  for  the  construction 
of  a  pleasure  pier  for  the  municipality 
and  another  issue  for  $17,000  for  the 
purchase  and  improvement  of  a  library 
site. 

YUMA  COUNTY,  ARIZ.— The  Board 
of  Supervisors  will  receive  bids  until 
10  o'clock  a.  m.  March  16th,  for  the 
purchase  of  $500,000  In  bonds  for  the 
securing  of  funds  wfth  which  to  com- 
plete highway  improvements.  R.  L 
Winn  is  clerk  of  the  Board  of  Super- 
visosr  to  whom  bids  must  be  ad- 
dressed. 

POMONA,  LOS  ANGELES  CO.,  CAL. 
— The  Pomona  City  Council  has  now 
under  consideration  the  matter  of  call- 
ing a  special  bond  election  at  which 
time  the  people  will  decide  the  ques- 
tion of  issuing  bonds  in  the  sum  of 
525,000  for  streeet  Improvements  and 
tlie  construction  of  a  storm  drainage 
sy.«xem. 

GALT,  SACRAMENTO  CO.,  CAL. — 
The  Gait  School  Trustees  have  taken 
the  preliminary  steps  to  call  an  elec- 
tion to  vote  bonds  of  $20,000  for  the 
<;rection  of  a  high  school   building. 

HUNTINGTON  BEACH,  ORANGE 
CO.,  CAL. — A  bond  issue  of  $75,000  has 
been  approved  by  the  voters  at  Hunt- 
ington Beach   by  a  vote  of  four  to  one. 

The  proceeds  of  the  sale  of  the 
bonds  will  be  used  in  the  construction 
of  a  school  building. 

NUEVO  SCHOOL  DISTRICT,  LOS 
ANGELES  CO.,  CAL.  —  The  Nuevo 
School  District  has  voted  bonds  of  $3,- 
000  for  the  construction  of  a  school 
building. 

GLENDALE,  LOS  ANGELES  CO., 
CAL. — By  a  vote  of  HI  to  201  against 
the  voters  of  Glendale  have  approved 
the  issue  of  $6,000  bonds  for  the  pur- 
pose of  furnishing  the  new  grammar 
school    building. 

WILSON  SCHOOL  DISTRICT.  TU- 
LARE CO..  CAL. — An  election  will  be 
held  in  the  Wilson  School  District  on 
March  13th  to  vote  bonds  of  $2,800. 
The  proceeds  of  the  election  will  be 
used  in  the  construction  of  a  new 
school  building  for  the  Wilson  District. 

J.  J.  Adams  and  W.  T.  Winters  are 
trustees   of   the  district. 

PETALU.MA,  SONOMA  CO.,  CAL.— 
An  ordinance  of  charter  series,  120, 
calling  for  the  unqualified  bids  for 
$20,000  for  the  improvement  of  Wash- 
ington street,  the  city  to  advertise  for 
bonds  at  5  per  cent  Interest,  the  date 
to    be    from    March    1st    to    March    15th, 


was    ordered    at    a    recent    meeting    of 
the  Petaluma  officials. 

LAKEPORT,  LAKE  CO.,  CAL. — A 
meeting  of  a  committee  from  the 
Boosters'  Club  was  held  in  Lakeport 
recently  to  discuss  the  question  of  re- 
questing the  high  school  board  of 
trustees  to  6all  a  special  bond  election 
for  the  purpose  of  erecting  a  new 
high  school  building.  It  was  decided 
by  a  unanimous  vote  to  go  ahead  with 
the    election. 

The  cost  of  the  new  building  is 
placed  at  $25,000,  this  amount  to  be 
specified    in    the   petitions. 

HANFORD,  KINGS  CO.,  CAL. — Tho 
report  of  the  commissioner.^  on  the 
•Kings  County  bond  issuj,  .hs  required 
by  law,  will  be  presented  to  the  Super- 
vjt-.irs  during  their-  Alardi  s<;.sgion,  tn 
staies  Commissioner  O.  C.  Spinks.  The 
mikage  has  been  Increas.Hl  to  'J7V2 
miles,  which  at  the  estimated  cost  per 
mile  will  make  a  total  co.st  of  $63fi,- 
G05.  or  the  amount  of  <.'ie  bond  issue 
a><ked   for. 

LOS  ANGELES,  CAT.— At  a  meeTint? 
of  the  Board  of  Supervisor-?,  the  pro- 
pcsal  of  N.  W.  Halsey  &  Co.  for  the 
I'lii  chase  of  bonds  of  "ihe  Los  Angeles 
City  School  District  of  $5S,00J  \.'as  ac- 
cepted. 

OCEAXSIDE,  SAN  DXPGO  CO.,  CAL 
— The  City  Trustees  have  directed  the 
City  Attorney  to  prepare  the  necessary 
psU'ers  for  an  election  for  voting  bonds 
f'^r  the  erection  of  a  city  hall  and  pa- 
vllirn  building.  It  Is  expoclod  that  a 
date  for  the  election  will  be  set  at  the 
next   i-neeting  of   the   Board. 

'^  ans  for  both  building.-;  are  being 
pt. pared  by  Architect  D.  11.  Holmes  of 
;>nn    Diego. 

FRKSNO,  FRESNO  CO.,  CAL.— At  a 
mass  meeting  to  be  held  on  March 
10th,  the  matter  of  calling  a  special 
election  for  the  voting  of  bonds  in  the 
sum  of  $175,000  for  the  construction 
of  a  municipal  garbage  incinerator 
will   be  discussed. 

MONTEREY,  MONTEREY  CO.,  CAL. 
— The  Board  of  Supervisors  has 
adopted  a  resolution  declaring  its  in- 
tention of  investing  $250,000  of  the 
money  received  last  week  from  the 
sale  of  Monterey  County  bonds  in  State 
Highway  bonds.  Chairman  Casey  was 
empowered  and  directed,  in  the  name 
of  the  county,  to  make  application  to 
purchase  State  Highway  bonds  to  that 
amount  and  to  bid  therefor  the  par 
value  of  the  bonds  and  accrued  inter- 
est. Of  this  amount  $125,000  will  be 
for  the  State  Highway  bonds  hereto- 
fore reserved  for  Monterey  County, 
and  $400,000  will  be  for  the  issue  of 
State  Highway  bonds  to  be  sold  March 
16th. 

TURLOCK,  .STANISLAUS  CO.,  CAL. 
— At  a  meeting  of  the  Turlock  fire  de- 
partment a  committee,  consisting  of  A. 
P.  Ferguson,  A.  Barricklow  and  E.  H. 
Wolfe,  was  appointed  to  appear  before 
the  City  Council  and  request  an  imme- 
diate resubmission  of  the  proposition 
to  bond  the  city  for  $15,000  to  pur- 
chase a  combination  chemical-hose 
auto  truck,  and  electric  fire  alarm 
system  and  other  equipment.  Bonds 
for  this  purpose  were  voted  last  year 
and  the  bonds  were  sold,  but  later 
were  i-efused  by  the  buyers  on  account 
of  irregularity  in  the  proceedings.  At 
the  election  held  last  year  the  bonds 
were  voted  by  a  heavy  r-najority  and  it 
is  believed  that  they  will  easily  caiTy 
at    anothtM       election      if      called.      The 


I  flifiency  of  the  Turlock  fire  depart- 
ment is  seriously  handicapped  by  lack 
of   appai-atus. 

DELANO  SCHOOL  DISTRICT,  KERN 
CO.,  CAL. — Sealed  bids  will  be  re- 
ceived until  April  8th  by  the  Board  of 
.^Supervisors  for  the  purchase  of  bonds 
in  the  sum  of  $23,000  of  the  Delano 
School    District. 

The  proceeds  of  the  sale  will  be  used 
in  the  constr-uction  of  a  new  school 
building  for  the  district.  Further  in- 
formation relative  to  the  sale  may  be 
had  frojifi  H.  A.  Jastro,  chairman  of 
the   Board   of  Supervisors. 

HUNTINGTON  BEACH  SCHOOL  DIS- 
TRICT, ORANGE  CO.,  CAL.— Sealed 
bids  will  be  received  for  the  purchase 
of  bonds  in  the  amount  of  $70,000  of 
the  Huntington  Beach  School  District 
until   March    16th. 

The  proceeds  of  the  sale  will  be  used 
in  the  construction  of  a  school  build- 
ing. Further  information  regarding 
the  sale  may  be  obtained  from  W.  B. 
Williams,  County  Clerk  of  the  Board 
of   Supervisors. 

PORTLAND,  ORE.— The  City  Council 
ha.s  been  asked  by  the  Public  Dock 
Commission  to  submit  a  measure  be- 
fore the  people  at  the  June  election 
authorizing  the  issue  of  $100,00  in  dock 
bonds  for  the  construction  of  elevator 
docks.  A  tentative  draft  of  the  meas- 
ure has  been  prepured  and  will  be 
acted  on  by  the  City  Council  immedi- 
ately. This  issue  of  $100,000,  if  adopt- 
ed, will  place  more  funds  at  the  dis- 
posal of  the  Dock  Commission  for  the 
construction  of  docks. 

BOISE,  IDAHO. — A  bill  has  been  in- 
troduced in  the  Senate  for  the  erection 
of  a  Supreme  Court  building.  The 
sunr  of  $1'5,000  is  asked  of  the  state 
for  the  constr-uction  of  the  proposed 
.-^ti  ucture. 

SAN  LUIS  OBISPO,  SAN  LUIS  OBIS- 
PO CO.,  CAL. — John  W.  Barneberg, 
President  of  the  Commercial  bank  of 
Board  of  Supervisors  requesting  that 
arrangements  be  made  for  the  voting 
of   bonds   of   $1,000,000. 

The  purpose  of  the  bond  issue  will 
be  for  raising  the  necessary  funds 
with  which  to  construct  four  highway 
roads.  The  roads  now  under  consider- 
ation  are   as   follows: 

Highway  from  San  Luis  Obispo  to 
Cambria. 

Highway  from  San  Luis  Obispo  to 
Airoyo    Grande    via    Edna. 

Highway  from  the  Junction  House 
to    .Avila. 

East  and  West  highway  from  Paso 
Kobles  to  the  county  line  to  connect 
with  a  similar  highway  from  McKit- 
trick   in   Kern   County. 

All  of  the  roads  proposed  would  be 
constructed  similar  to  the  State  High- 
way being  of  sound  Dase  and  concrete 
surface. 

PORTBRVILLE,  TULARE  CO.,  CAL. 
— A  movement  has  been  started  to 
call  a  special  election  to  vote  bonds 
of  $50,000  for  the  purchase  of  a  site 
and  the  erection  of  a  new  city  hall 
building. 

HANFORD,  KINGS  CO.,  CAL.— The 
Board  of  Supervisors  of  Kings  County 
has  authorized  the  purchase  of  $70,- 
000  of  State  Highway  bonds  to  com- 
plete the  Seventh  street  extension  at 
Hanford,  which  is  a  por-tion  of  the 
State    Highway. 

CHULA  VISTA,  SAN  DIEGO  CO., 
CAL. — The  Board  of  Education  is  con- 
sidering  the   calling   of   a   special    bond 
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ielection    to    vote    bonds    of    $:i5,OuO    for 
the   erection  of  a  new   school   building. 
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HOAT   HOUSE 


OAKI^AXD,  CAK — Canoe  house  and 
water  tower,  1  stoiy,  frame  and  rein- 
forced concrete.  Architect,  Walter  D. 
Reed,  Oakland  Bank  of  Savings,  Oak- 
land. Owners,  City  of  Oakland.  Bids 
opened  by  the  Oakland  Park  Trustees 
for  the  con-struction  of  a  one-story  re- 
inforced concrete  canoe  house  and  for 
a  frame  water  tower  show  George  A. 
Bos,  Hearst  Bldg.,  S.  F.,  low  for  the 
canoe  house  at  $11,398  with  lockers 
and  Ill.Si.S  without  lockers.  Schnebly. 
Hostrawser  &  Pedgrift,  Oakland,  sub- 
mitted the  lowest  figure  for  the  water 
tower  at  |2,115.  Contracts  will  be 
awarded  Wednesday  for  this  woi-k.  A 
complete  lis  of  the  bids  appears  un- 
der the  heading  of  Oakland  and  Ala- 
meda  Count.v   in   thi.s   issue. 

BRIDGES  AND  DA3IS. 


BAKERSPIELD,  KERN  CO.,  CAL. — 
Bridge,  reinforced  concrete  and  steel. 
Cost  not  stated.  Engineer,  County 
Surveyor,  Bakersfield.  Owners,  Kern 
County.  By  a  unanimous  vote  the 
Board  of  Supervisors  has  annuled  th6 
contract  for  the  construction  of  the 
proposed  Poso  Creek  bridge  which  was 
awarded  to  J.  R.  Roger.s  on  February 
11th.  New  bids  will  be  advertised  for 
at   once. 

STOCKTON,  SAN  .JOAQUIN  CO.,  CAL. 
— 'Bridge,  steel  and  reinforced  con- 
crete, $122,000.  Engineer,  County  Sur- 
veyor Frank  E.  Quail,  Stockton.  Own- 
ers, San  Joaquin  County.  County  Sur- 
veyor Frank  E.  Quail  has  presented 
to  the  Supervisors  plans  and  specifica- 
tions for  the  construction  of  the  pro- 
posed Borden  bridge  across  Middle  and 
Old  Rivers.  On  approval  of  the  plans 
bids    will    probably    be   called    for. 

VALLEJO,  SOLANO  CO..  CAL. — 
Bridge,  steel  and  reinforced  concrete. 
Cost  not  stated.  Engineers,  County  En- 
Counties.  Owners,  Sacramento  and 
Solano  Counties.  According  to  word 
received,  Sacramento  and  Solano  Coun- 
ties have  come  to  an  agreement  on  the 
first  unit  of  the  work  that  is  to  be 
done  on  the  proposed  bridge  that  is  to 
be  constructed  across  the  .Sacramento 
River  at  Rio  Vista.  The  engineers  of 
both  counties  have  been  instructed  to 
hold  a  conference  with  reference  to 
the  plans  as  soon  as  possible  and  after 
these  are  settled  upon,  they  will  be 
submitted  to  the  Solano  County  Board 
at  its  meeting  in  April  and  bids  will 
then  be  ordered  advertised  for.  The 
first  unit  of  the  work  consists  of  driv- 
ing of  piling  to  Wood  Island,  and  this 
will  be  the  start  of  the  .Sacramento 
approach. 

PLACERVILLE,  ELDORADO  CO., 
CAL.  —  Bridge.  reinforced  concrete. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Placerville.  Owners.  City  of 
Placerville.  The  Trustees  of  this  city 
have  decided  to  construct  a  cement  and 
steel  bridge  across  llangtown  Creek 
at  the  Placerville  foundry,  and  will  do 
the  work  under  the  Day  Labor  system. 
Bids  for  supplying  cement  and  steel 
for  the  new  structure  will  be  called 
at   the   next    nieeting   ol'   the    Board. 

Contracts  Awarded. 

RICH.MONI),  CONTU.\  COSTA  CO.. 
CAL. — .Municipal  wharf.  timber  pile 
construction,         $212,3'I4.  Engineers, 

Maviland    &    Tibbetts,    Alaska-Commer- 
cial Bldg.,  S.  F.     Owners.  City  of  Rich- 


mond. Contractors,        Healy  Tibbitts 

Construction  Co.,  S.  F.  Contract  price, 
$212,344.  A  complete  list  of  the  bids 
received  for  this  work  will  be  found 
under  the  heading  of  Marin,  Contra 
Costa  and  Sonoma  Counties  in  this 
issue. 

RICH.MOND,  CONTRA  COSTA  CO.. 
CAL. — Dredging.  $7,434.66.  Engineer, 
City  Engineer,  Richmond.  Owners, 
City  of  Richmond.  Contractors,  Amer- 
ican Dredge  Co.,  Richmond.  Contract 
price,    $7,434.66. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Dredging.  Cost  not  stated.  Engi- 
neer, County  Surveyor,  Stockton.  Own- 
ers, San  Joaquin  County.  Contractors, 
San  Joaquin  Ditching  Co.  Contract 
price,    $70    per   day   of   24    hours. 

SEATTLE.  WASH— Bridge,  lift  span, 
steel  and  concrete,  $1,305,063.  Engi- 
neer's name  not  given.  Owners,  States 
of  Washington  and  Oregon.  The  fol- 
lowing awards  have  been  made  on  the 
construction  of  the  interstate  bridge 
between  Vancouver,  Wash.,  and  Port- 
land, Ore.,  all  figures  being  for  lift 
span:  Contract  1,  furnishing  super- 
structure, U.  S.  Steel  Products  Co.. 
$417,316.  Contract  2.  erection  of  super- 
structure. Porter  Bros.,  $99,829.  Con- 
tiact  .'),  superstructure  Col.  and  Ore- 
gon Slough.  Xoithwest  Steel  Co.,  $89,- 
140.  Contract  6,  erection  superstruc- 
ture. Porter  Bros.,  $18,586.  Contract  7, 
substructure  Col.  span,  Pacific  Bridge 
Co.,  $319,415.  Contract  9,  substructure 
Col.  and  Oregon  Slough,  Pacific  Bridge 
Co..  $119,759.  Contract  10.  embank- 
ments. Tacoma  Dredging  Co.,  $158,214. 
Contract  11,  slabs  and  paving.  Warren 
Construction  Co..  $82,802.  Total,  $1,- 
305,063.  All  bidders  are  from  Port- 
land with  the  exception  of  Tacoma 
Dredging  Co.  Bids  for  contract  No. 
12  for  pavement  on  embankments  were 
rejected. 


COURT    HOUSES. 


SAX  FRANCISCO— City  Hall  work. 
Cost  not  stated.  Architects.  Bakewell 
&  Brown.  251  Kearny  street,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Architects  Bakewell  &  Brown 
have  completed  plans  and  specifica- 
tions for  the  painting,  glass  and  glaz- 
ing and  for  the  finish  hardware  for 
the  City  Hall.  Bids  will  be  called  on 
this  work  as  soon  as  the  plans  are 
approved  by  the  Board  of  Public 
Works.  Further  notice  will  be  given 
at    that  time. 

•SAN  DIEGO,  SAN  DII>:G0  CO.,  CAL— 
City  hall  and  auditorihm,  5  story  and 
base,  reinforced  concrete,  $500,000.  Ar- 
chitect, Harrison  Albright,  McLaugh- 
lin Bldg.,  L  A.  Owner,  John  D.  Spreck- 
els,  to  be  leased  to  the  City  of  San 
Diego.  The  building  will  be  erected 
on  the  south  side  of  Broadway  between 
Front  and  Union  streets,  covering  an 
area  of  200  by  100  feet.  Only  pre- 
liminary plans  have  been  prepared  and 
details  of  construction  have  not  been 
given  out.  The  proposition  to  lease 
the  building  is  now  being  considered 
by  the  City  Council.  Further  mention 
will   be  made  of  the  work. 

FACTORIES  AND  WAREHOUSES 


S.\.\  FRANCISCO  —  Warehouse,  4 
story  and  base,  mill  construction. 
$150,000.  Architect,  Leo  J.  Devlin.  Pa- 
cific Bldg.,  S.  F.  Owner.  John  Rapp. 
leased  to  Dunham,  Carrigan  &  Hay- 
den.      The    building    will    be    erected    at 


the  southwest  corner  of  Division  and 
Kansas  streets,  and  will  cover  a  large 
ground  area.  Construction  will  be  of 
the  slow  burning,  heavy  mill  type.  A 
complete  description  of  the  work  was 
published  in  these  columns  last  week. 
Bids  have  been  taken  and  contracts 
will  be  awarded  within  the  next  few 
days. 

SAN  B'RANCISCO— French  laundry.  2 
story,  frame  alterations.  Cost  not 
stated.  Architect,  Albert  L.  Lapachet, 
French  Bank  Bldg..  S.  F.  Owners. 
Bryant  Street  French  Laundry.  These 
alterations  will  consist  of  interior  re- 
arrangement, plumbing.  plastering, 
electric  work  and  the  installation  of 
laundry  machinery.  Plans  are  being 
prepared  and  figures  will  be  called 
for   in  a  few  days. 

SAN  FRANCISCO— Factory  repairs. 
2  story  and  base,  frame.  $6,000.  Ar- 
chitect, none.  Owners.  San  Francisco 
Casket  Co..  621  Guerrero  street.  S.  F. 
The  building,  recently  damaged  by 
fire,  will  be  repaired.  This  work  will 
include  new  interior  trim,  plumbing, 
painting,  plastering  and  electric  work. 
Some  new  exterior  work  will  also  be 
required.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the    work    by    Day   Labor. 

FRESNO,  FRESNO  CO..  CAL— Shop 
and  office,  1  story,  frame,  $4,000.  Ar- 
chitect, none.  Owners,  Thompson 
Bros.,  1514  H  street,  Fresno.  The 
building  will  cover  an  area  of  40  by 
so  feet,  and  has  been  arranged  for 
offices  in  the  front  portion  and  a  shop 
in  the  rear.  Interior  of  the  offices 
will  be  finished  in  pine.  There  will 
be  special  machinery.  Exterior  will 
he  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  in  the  hands 
o  the  owners  who  will  do  the  work 
by  Day  Labor.  Materials  are  being 
purchased. 

LOS  ANGELES,  CAL. — Lofts,  2  and  3 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  Frank  Tandy, 
3tiO  South  -Alvarado  street,  L  A.  Own- 
er, Frank  Tandy.  The  building  will 
be  erected  at  the  corner  of  Eighth 
and  Wall  streets,  having  a  40-fo5t 
frontage  on  one  street  and  125  feet  on 
the  other.  Interior  will  be  finished  in 
pir.e  throughout.  There  will  be  metal 
window  sash  and  frames.  Plan.«i  pro- 
vide for  steam  heat  and  a  freight  ele- 
vator. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO — Factory.  2  and  4 
story  and  base.  reinforced  concrete, 
$150,000.  Engineer,  Engineering  De- 
partment, American  Can  Co..  New 
York,  local  representative  Mr.  Woods. 
The  company  has  purchased  a  large 
tract  of  land  in  the  Potrero  District, 
and  will  improve  the  same  with  one  of 
the  most  modern  can  manufacturing 
factories  in  the  country.  Plans  will  be 
forwarded  to  this  city  within  the  next 
week  or  ten  days.  Further  mention  will 
be   made  of   the   proposed    buildings. 

Contracts  A^rarded. 

SEBASTOI'Ol.,  SONO.MA  CO.,  CAL— 
Factory.  1  story,  frame.  $12,000.  Ar- 
chitect, none.  Owners.  Sebastopol 
Berry  Growers  Association.  Sebastopol. 
Contractors,  Baily-Comstock  Co.,  San- 
la    Rosa.      Contract    price,    $12,000. 

SAN  FRANCISCO  —  Warehouse.  4 
story  and  base,  mill  construction. 
$15(1,000.  Architect.  I..eo  J.  Devin.  Pa- 
cific   Bldg..    S.    F.      Owner.    John    Rapp. 
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leased  to  Dunham,  Carrigan  &  Hayden. 
Contractors,  James  S.  Fennell,  brick 
work,  and  R.  A.  Chrisholm,  carpentry 
work.     Contract   prices   not   stated. 


FIREHOUSES  AND  JAILS 


OAKLAND,  CAJj. — Detention  home,  2 
story  and  base,  reinforced  concrete, 
175.000.  Architect,  Henry  H.  Meyers, 
Kohl  Bldgr.',  S.  F.  Owners,  Alameda 
:;ounty.  Plans  are  being-  prepared  for 
J,  large  two-story  and  basement  de- 
tention home.  The  main  portion  of 
Lhe  building  will  have  a  frontage  of 
150  feet.  Besides  this  there  will  be 
:wo  wings  each  100  feet  in  depth.  The 
nain  floor  will  contain  oflBces,  a  juve- 
lile  court  room,  kitchen,  dining  room, 
;lass  rooms  and  plaj  rooms.  Upper 
loor  will  be  arranged  for  dormitories 
ind  single  rooms.  Interior  finish  will 
)e  of  pine  with  tile  floors.  Plans  pro- 
ride  for  steam  heat,  a  hot  water  sys- 
;em  and  vacuum  cleaning.  The  ex- 
erior  treatment  has  not  been  fully 
lecided  upon  but  will  probably  be  of 
;ement  plaster  with  a  clay  tile  roof, 
'lana  will  be  complete  and  ready  for 
igures    in    about    thirty    days. 


FLATS. 

^AN  FRANCISCO— Flats,  .3  story 
.nd  base,  frame,  |5,600.  Architect, 
lone.  Owner,  Gustav  Spirz,  232A 
.angton  street,  S.  F.  The  building 
viU  be  erected  on  the  west  side  of 
-angton  street,  north  of  Howard,  hav- 
ng  a  frontage  of  25  feet  and  a  depth 
f  52  feet.  The.re  will  be  three  mod- 
rn  flats  of  four,  five  and  six  rooms, 
nteriors  will  be  finished  in  pine  and 
edwood.  There  will  be  open  fie 
laces  and  tile  mantels.  Some  hard- 
wood floors  will  be  used.  Bath  rooms 
/^ill  have  tile  wainscot  and  composi- 
lon  floors.  Exterior  will  be  covered 
ifith  rustic  and  cement  plaster  on 
letal  lath.  Plans  are  complete  and  in 
he  hands  of  the  owner  who  will  do 
lie  work  by  Day  Labor.  Materials 
re    now    being    purchased. 

SAN  FRANCISCO— Flats,  2  story 
tory  and  base,  frame,  $5,000.  Archi- 
ect,  H.  E.  Harris,  Monadnock  Bldg., 
.  F.  Owner,  C.  A.  Rushton,  3744  9th 
venue,  S.  F.  The  building  will  be 
rected  at  the  southwest  corner  of 
abrillo  and  9th  avenue,  covering  an 
rea  of  25  by  8-5  feet.  Theie  will  be 
ou  modern  flats  of  four  and  five 
ooms,  each  with  sleeping  porch.  In- 
sriors  will  be  finished  in  pine,  ed- 
'ood  and  elm.  Hardwood  floors  will 
e  used  in  the  living  and  dining 
ooms.  There  will  be  furnace  heat 
nd  open  fire  places.  Mantels  will  be 
f  tile  or  brick.  Bath  rooms  will  have 
lie  wainscot  and  composition  floors, 
utomatic  water  heaters  will  be  in- 
talled.  Exterior  of  the  building  will 
e  covered  with  rustic  and  cement 
laster  on  metal  lath.  Plans  are  com- 
lete  and  in  the  hands  of  the  owner 
ho  will  do  the  work  by  Day  Labor, 
laterials  are  now  being  purchased. 

SAN  FRANOISCO- Flats,  2  story 
nd  base.  frame,  $5,500.  Architect, 
harles  C.  Frye,  20  Montgomery  street, 
F.  Owners  name  withheld.  The 
uilding  will  be  erected  in  the  Rich- 
lond  District,  and  has  been  designed 
3r  a  two-flat  building,  each  flat  to 
sntain  six  rooms  and  bath.  Interior 
ill   be    finished    in   pine    and    elm   pan- 


t'I.<.  Hardwood  floors  will  be  used  in 
the  living  rooms,  dining  rooms  and  re- 
ception halls.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  wain- 
.scot  and  floors  will  be  used  in  the  bath 
rooms.  Extei'ior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing  prepared. 

SAN  FRANCISCO— Flats,  3  story 
and  base,  frame,  $5,000.  Architect,  C. 
Fantoni,  916  Kearny  street,  S.  F.  Own- 
er's name  witheld.  The  building  will 
be  erected  on  Stockton  street  between 
Greenwich  and  Filbert,  and  has  been 
designed  to  contain  three  flats  of  four, 
five  and  six  rooms.  Interiors  will  be 
finished  in  pine  and  redwood.  Some 
oak  floors  will  be  used.  Each  living 
room  will  have  an  open  fire  place  with 
tile  or  brick  mantel.  Bath  rooms  will' 
be  finished  in  imitation  tile.  Tile  and 
mosaic  w^ill  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  being  com- 
pleted and  the  work  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO— Flats,  3  story 
and  base,  frame,  $11,000.  Architect,  C. 
Fantoni,  916  Kearny  street,  S.  F.  Own- 
er's nAime  witheld.  The  building  will 
be  erected  at  the  northeast  corner  of 
Filbert  and  Stockton  streets,  and  has 
been  designed  for  one  store  on  the 
first  floor  and  two  modern  flats  on  the 
upper  floors.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  in  the  living  rooms.  Bath 
rooms  will  have  tile  /wainscot  and 
composition  floors.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

BERKELEY,  ALAMEDA  CO.,  CAL  — 
Flats,  2  story  and  base,  frame,  $7,500. 
Architect,  none.  Owner,  E.  L.  Mals- 
bary,  2201  Channing  Way,  Berkeley. 
The  building  will  be  erected  on  Ful- 
ton street  south  of  Channing  Way, 
and  has  been  designed  to  ,  contain  16 
rooms.  Interior  finish  will  be  of  pine, 
redwood  and  elm.  Hardwood  floors 
will  be  used  in  the  principal  room*. 
There  will  be  a  central  heating  sys- 
tem and  hot  water  supply.  Bath  rooms 
will  have  tile  floors  and  wainscot. 
Large  open  fire  places  will  be  a  fea- 
ture of  each  of  the  living  rooms.  Man- 
tels will  be  of  tile.  Entrance  will 
have  marble  wainscot.  Exterior  of 
the  building  will  be  covered  with  ship- 
lap  and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will   do  the   work  by  Day   Labor. 

BERKELEY,  ALAMEDA  CO..  CAL. — 
Flat.  2  story  and  base,  frame.  Cost 
not  stated.  Architect,  .lohn  Hudson 
Thomas,  First  National  Bank  Bldg.. 
Berkeley.  Owner.  Walter  L.  Thomas. 
The  building  will  be  erected  at  the 
corner  of  Snyder  and  Ninth  streets, 
and  has  been  designed  for  a  store  on 
the  first  floor  and  a  flat  above.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. There  will  be  an  open  fir6 
place  and  tile  or  brick  mantel..  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are   being   taken. 

SOUTH  SAN  FRANCISCO,  SAN  MA- 
TEO CO.,  CAL. — Plat,  2  story  and  base, 


brick,  $5,000.  Architect,  C.  Fantoni. 
916  Kearny  street,  S.  P.  Owner's  name 
withheld.  The  building  will  contain 
a  store  on  the  first  floor  and  two  small 
flats  on  the  second  floor.  Interior  will 
be  finished  in  pine  throughout.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
Deing    prepared. 

SAN  PRANCrSCO— Flats,  2  story 
and  base,  frame,  $4,000.  Architect, 
none.  Owner,  William  Miller,  49  Park 
street,  S.  F.  The  building  will  be 
erected  on  the  east  side  of  Florida 
north  of  Army  street  and  has  been  de- 
signed to  contain  four  small  flats.  In- 
teriors will  be  finished  in  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  rooms  will 
have  imitation  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SAN  FRANCISCO  —  Flat  additions 
and  alterations,  frame  construction, 
$3,000.  Architect,  none.  Owner,  ;M.  .1. 
i:>cpe\v.  308  San  Jose  avenue,  S.  P.  The 
work  will  consist  of  an  addition  of 
three  rooms,  new  interior  finish  plas- 
tering, plumbing  and  electric  work  in 
the  old  portion  of  the  building.  Ex- 
terior will  be  covered  with  rustic  and 
shiplap.  Plans  aie  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
\\ork   by  Day  Labor. 


GOVERNMENT  AVORK  &  SUPPLIES. 


PRO.SPECTIVE    BIDDER.S. 

Supervixing-    Architect. 

Specifications  for  woik  under  the  of- 
fice of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in  these  columns: 
iVndleton,  Ore.,  Construction,  March  28 

Bedford    Stone    Club,    Bedford.    Ind. 

Erickson   &   Larson,   Seattle,   Wash. 

James    S.    Winters,    605    Couch    Build- 
ing,   Portland,    Ore. 

E.    D.   Loch   &   Sons,   34    F  street.   Salt 
Lake   City,   Utah. 

Palmberg    &    Mattson,    829    Commer- 
cial   street,    Astoria,    Ore. 

J.    11.    Wiese,    City      National      Bank 
Building,    Omaha,   Neb. 

J.   L.    Murphy   &   Sons.    3138   N.   Ferdi- 
nand   street.   Tacoma,   Wash. 

H.    E.     Doehring,    568      Maple    street, 
Portland,   Ore. 

Welch    Brothers    &    Hannaman.    15th 
and  Jefferson  streets,  Oakland.  Cal. 

Olson   &   Johnson,   Missoula,    .Mont. 

.1.    B.   Sweatt,   406   Roockery    Building. 
Spokane,   Wash. 

Sound   Constiuction   and   Engineering 
Co.,    Seattle,    Wash. 

Bailey-Marsh    Co..    Metropolitan    Life 
Building,    Minneapolis,    Minn. 

.John    Almeter,    626    7th    street,    Port- 
land,   (Jre. 


Yards    and    Docks. 

Specifications  for  work  under  the 
bureau  of  yards  and  docks,  Navy  De- 
partment, have  been  furnished  to  the 
following  firms  in  addition  to  those 
previously  mention.-d  in  these  col- 
umns: 
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<'avitc,    I'oiirtdiitluii.s.     tiarcli     i:t — !>i|»i>ci- 

tication   :!ia:i. 

W.   N.   c;;oncannoji,    San    Kancisco,   Cal. 

The    Foundation   Co.,    New    York   City. 

H.  H.  Feter.son,  1328  Broadway,  New 
York    City. 

Henry     .Monk,    Pensacola,    Fla. 

Atlantic  Gulf  &  Pacilic  Co.,  Park 
Uow    Kuildingr,    New    York    City. 

Carneg:ie    Steel    Co.,    Philadelphia,    Pa. 

Pacific  Con.struotion  Co.,  .San  Fran- 
cisco,  Cal. 

Univer.sal  Radio  Syndicate,  I^ondon. 
S.   W.,   England. 


>Iaro     litlnnd,     K<>friKerutinK'    Plant. 

All  bids  received  December  12  by 
the  bureau  of  yards  and  docks  for  the 
construction  of  a  refrigerating  plant 
at  Mare  Island,  Cal.,  have  been  re- 
jected. The  plans  are  to  be  revised 
and  new  bids  called  for.  The  prelim- 
inary work  will  require  approximately 
"0  days. 

MuMt    Fiiltill    I.    .«.    (°oiitrnrt!«. 

The  Attorney  General  has  given  an 
opinion  in  regard  to  the  increased  cost 
of  contract  supplies  in  consequence  of 
the  European  war.  A  firm  which  en- 
tered into  contract  before  the  outbreak 
of  the  European  war  to  furnish  sup- 
plies to  the  Treasury  Department  peti- 
tioned the  Secretary  of  the  Treasury 
for  relief  from  further  performance 
of  its  contract  because  of  the  in- 
creased price  of  contract  supplies  due 
to  the  war.  The  Attorney  General  held 
that  the  contractors  were  obligated  to 
perform  the  contract,  if  valid,  if  per- 
formance were  physical  possible;  that 
the  existing  hardship  gave  them  no 
right  to  avoid  the  obligation;  that  no 
executive  ofRcer  has  power  to  suspend, 
rescind,  or  relieve  from  the  obligation 
of  a  valid  contract  when  either  would 
be  detrimental  to  the  United  States, 
hoW'ever  burdensome  performance 
might  be,  especially  where  the  added 
burden  is  not  caused  by  the  United 
States,  and  that  in  such  cases  relief 
can  be  granted  only  by  Congress, 
which  body  alone  has  power  to  recog- 
nize  a   moral   claim   for   relief. 


Bronze    Slide    Gates. 

"The  Secretary  of  the  Interior  ha.« 
authorized  the  Reclamation  Service  to 
execute  contract  with  the  Pelton 
Water  Wheel  Co.,  of  San  Francisco, 
Cal.,  for  furnishing  bronze  slide  gates 
for  use  at  Roosevelt  dam,  Salt  River 
irrigation  project,  Ariz.  The  contract 
price    is    $6,600. 

Wood    Stave    IMpe. .  . 

The  following  bids  were  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Sunnyside,  Wash.,  for  20- 
inch  wood  stave  pipe,  Sunnyside  irri- 
gation   project.    Sunnyside,    Wash.: 

Hid  1.  Washington  Pipe  &  Foundry 
Co.,    Tacoma,    Wash. 

2.  Redwood  Manufacturers'  Associa- 
tion,   San    Francisco,    Cal. 

3.  Pacific  Tank  &  Pipe  Co.,  Port- 
land,   Ore. 

4.  Pacific  Coast  Pipe  Co.,  Ballard, 
Wash. 

.">.   George   P.    Wright,   Tacoma,    Wash. 

.Schedule  No.  1.  Item  1,  20-inch 
wood  stave  pipe,  complete,  in  place, 
except  bands  and  painting,  about  ^.- 
.->20  lin  ft— Bid  1.  42. .ic:  2,  80c;  3,  44.2c; 
"),    35c. 

Item  2.  •%-inch  steel  bands  with 
shoes,    etc.,    foi-    20 -inch    pipe,    complete. 


in  place,  approximately,  7,720  bands- — 
Hid    1,    ISc;    2,    16.6c;    3,   15.4c;   5,   65c. 

Item  3.  Painting  wood  stave  pipe — 
Hid    1,   60c;   3,  |1.35;   .'>,   65c. 

Schedule  l-.A.  Item  1-A,  20-inch 
pipe  for  .iO-ft  head,  complete,  in  place 
— Hid   1,   77 %c:   alternate,   60.6c;   3,  63.5c. 

Schedule  H-1.  Item  1-B,  20-inch 
pipe  for  50-ft  head — Bid  1,  49c;  alter- 
nat».    46. .■)c;    2,    5o%c;    3,   47.7c;    4,    49c. 

I.aiitlvr,    'Wyo.,    Sert-eiiM. 

The  following  bids  were  received  by 
the  supervising  architect,  Treasury 
Department,  Washington,  D.  C,  for 
lurni.sViing  door  and  window  screens 
loi-  the  U.  S.  post  office  at  Lander, 
Wyo.: 

Wilier  .\Ifg.  Co.,  Milwaukee,  Wis., 
$1,125. 

The  E.  T.  Burrowes  Co.,  Portland, 
.\Ie..    $1,165. 

Wm.  H.  .Tamouneau  Co.,  Newark,  N. 
.1..    $1,350. 


inch     pipi-       and       the       nei'essary 
bands   and   shoes   in   place. 


<teelj 


Bronze    Slide    Gateti. 

.Abstract  of  proposals  under  specifi- 
cations No.  416F  for  bronze  slide  gates, 
.Salt  River  project,  Arizona,  opened  at 
the  office  of  the  chief  electrical  engi- 
neer, U.  S.  Reclamation  Service,  I>os 
.\ngeles,    Cal.: 

The  Pelton  Water  Wheel  Co.,  San 
Francisco,    Cal.,    $6,600. 

Llewellyn  Iron  Works,  Los  .Angeles, 
Cal.,    $6,950. 

Fulton  Engine  Works,  Los  .Angeles, 
Cal.,    $6,957. 

.lo.'ihua  Hendy  Iron  Works,  San 
Francisco,    Cal.,    $S,212. 

Mare     iMland,     Cal.,     Oflflcers'     Quarters. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
I).  C,  for  the  construction  of  two 
bungalows  for  marine  officers'  quar- 
ters at  the  navy  yard.  Mare  Island, 
Cal.: 

Item  1,  Woik,  complete:  2,  deduct 
from  item  1  for  omitting  certain  work. 

Monson  Bros.,  San  Francisco,  Cal., 
item    I,    $7,800;    2,    $144. 

.\.  T.  Spence,  San  Francisco,  Cal., 
item    1,    $8,964;    2,    $150. 

Pringle,  Dunn  &  Co.,  San  Francisco, 
Cal..    item    1,    $8,245;    2,    $164. 

George  W.  Boxton  &  Son,  San  Fran- 
cisco,  Cal.,   item   1,   $1,372. 

W.  G.  Thornelly,  Oakland.  Cal.,  item 
1,    $7,290;    2,    $160. 

S.  ,1.  Weeks,  Vallejo,  Cal.,  item  1,  $6,- 
975:    2,    $147. 

Gutleben  Bros.,  San  Francisco,  Cal., 
item  1,  $7,932;  2,  $212  and  deduct  $338 
conditionally. 

Honolulu,     H.     T.,     I'aiiithi)::. 

The  contract  for  painting  interior, 
exterior  and  roof  of  the  U.  S.  post  of- 
fice at  Honolulu,  H.  T.,  has  been 
awarded    to    H.    F.    Hertelmann    at    $759. 


\\ Owd    .Stave    I'ipe. 

The  Reclamation  Service  has  been 
authorized  by  the  Secretary  of  the  In- 
terior to  accept  the  proposal  of  the 
Pacilic  Pipe  &  Tank  Co.,  of  Portland, 
Ore.,  for  t,he  construction  of  wood 
stave  pipe  for  the  Snipes  .Mountain 
pumping  plant  of  the  Sunnyside  unit. 
Vakima  project.  Wash.  The  bid  of  this 
c(»mpany,  $11,093.73,  was  the  lowest  of 
the  seven  proposals  received  for  this 
contract.  The  contract  calls  for  905 
feet    of    60-inoh    and    3,355    feet    of    30- 


.MARE  ISLAND,  CAL.— Barracks, 
story  and  base,  reinforced  concrete,! 
$200,000.  .Architect,  U.  S.  Department^ 
of  Yards  and  Docks,  Washington,  D.  C. 
Owneis,  United  State  Government. 
Mare  Island  is  assured  of  a  new  bri- 
gade barracks  building,  costing  $200,- 
iiOO.  This  amount  was  included  in  a 
bill  passed  in  Congres  on  March  5th. 
.Money  will  be  available  at  once,  and 
construction  will  be  started  as  soon 
as  plans  can  be  prepared.  The  build- 
ing will  probably  be  of  reinforced  con- 
crete  construction. 

HALLS   AND   SOCIETY   BUILDINGS. 


O.MvLAND,  CAL. — Lodge  hall,  2 
story  and  base,  franie,  $20,000.  Ar- 
chitect, Frederick  8oderberg,  Union 
Hank  of  Savings,  Oakland.  Owners, 
Oakland  Swedish  Hall  .Association. 
The  building  will  be  erected  at  the 
corner  of  23rd  and  Telegraph,  and  has 
been  designed  for  stores  on  the  first 
floor.  Upper  floor  will  contain  lodge 
room,  ladies'  parlor,  meeting  rooms 
and  offices.  Interior  will  be  finished 
in  pine  and  redwood.  A  maple  floor 
will  be  used  in  the  lodge  rooms.  There 
will  be  steam  heat.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

HOSPITALS. 


SA.\      FRANCISCO   —    Hospital      tile 
work.       Cost     not     stated.       Architects, 
City         Department      of      Architecture, 
Temporary    City    Hall,    S.    F.      Owners, 
City     and     County     of     San     Francisco.  ] 
Plans     have     been     completed     for     the' 
glazed    tile    partition    work    in    the    va-  j 
rious  ward   buildings  at  the  San  Fran- 
cisco   Hospital.       Bids    are    now    being 
taken    by    the    Board    of   Public    Works 
and    figures    w^ill    be    opened    on    March 
10th. 

NORW.ALK,  LOS  ANGELES  CO.. 
CAL. —  Hospital  group,  1,  2  and  3  story 
brick  buildings,  $60,000.  Architect, 
State  .Architect  George  B.  McDougall, 
Sacramento.  Owners,  State  of  Cali- 
fornia. Working  drawings  are  Hear- 
ing completion  for  a  new  state  insti- 
tution which  is  to  be  erected  at  Nor- 
vvalk,  near  Los  .Angeles.  This  Insti- 
tution will  care  for  the  blind  insane  of 
the  state  and  will  be  one  of  the  most 
modern  institutions  of  its  kind  in  the 
United  States.  Plans  will  probably  be 
out  for  figures  by  the  end  of  March. 
Further  mention  will  be  made  of  the 
work. 

PATTON,  SAN  BERNARDINO  CO.. 
CAL.  —  Superintendent's  residence,  2 
story  and  base,  frame  and  plaster. 
Cost  not  stated.  .Architect,  State  Ar- 
chitect, George  B.  McDougall,  Sacra- 
mento. Owners,  State  of  California. 
Hids  opened  on  ^rarch  1st  for  con- 
.«tructing  a  residence  for  the  superin- 
tendent at  the  Patton  State  Hospital. 
.All  bids  received  were  above  the 
amount  available  and  were  rejected. 
The  lowest  figure  received,  that  of 
.John  .Mulder  of  Los  .Angeles  was  not 
accompanied  by  a  certified  check  of 
sufflciejit  am'ount  and  was  rejected.  A 
complete  list  of  the  bids  will  be  found 
under  the  heading  of  Los  .Angeles  in 
this    issue. 


SAN         FR.ANCISCO    —    Pathological 
ward    and    garage,    2    story    and    base. 
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Class  A  construction,  $80,000.  Archl- 
tect.^f,  August  Headman,  New  Call 
Hldg.,  and  P.  Rigrhetti,  Phelan  Bldg. 
Owners,  City  and  County  of  San  Fran- 
cisco. The  Board  of  Public  Works  has 
issued  a  notice  to  all  contractors  that 
the  date  for  opening  bids  for  the  gen- 
eral construction  of  the  Pathological 
Ward  and  Garage  building  at  the  San 
Franci.sco  Hospital  has  been  post- 
poned until   March   19th. 

HOTELS. 


SAX  FRANCISCO— Hotel,  a  story 
ind  base,  brick  and  steel,  $60,000.  Ar- 
;hitect,  none.  Owners,  McKillop  Bros., 
)40  Cole  street,  S.  F.  The  building  will 
je  erected  on  the  north  side  of  Mission 
street  west  of  Mint  avenue,  covering 
in  area  of  50  by  160  feet.  There  will 
)e  in  the  neighborhood  of  150  rooms, 
I  large  office  and  lobby  and  public 
)aths.  Interior  finish  will  be  of  pine 
ind  redwood.  There  will  be  steam 
leat,  elevator  service  and  a  hot  water 
lupply.  Patent  store  fronts  are  speci- 
ied.  Rath  rooms  will  have  imitation 
ile  wainscot  and  composition  floors. 
)fnce  and  lobby  will  be  finished  in 
lardwood  and  will  have  tile  floor.  Ex- 
erior  of  the  building  will  be  faced 
vith  pressed  brick.  Plans  are  com- 
pete and  in  the  hands  of  the  owners 
vho  will  do  the  work  by  Day  Labor, 
rfaterials    are    now    being    purchased. 

SAN  FRANCISCO— Hotel,  4  story 
:nd  ba.se.  Class  C  construction,  $30,- 
00.  Architect,  D.  J.  Patterson,  Me- 
hanics'  Institute  Bldg.,  S.  F.  Owner, 
^ouis  Gassner.  The  building  will  be 
rected  at  the  northeast  corner  of 
Itockton  and  Sacramento  streets,  cov- 
ring  an  area  of  67  by  69  feet.  There 
ifill  be  eight  stores  on  the  first  floor 
lesides  the  hotel  office,  lobby  and  en- 
rance.  Upper  floors  will  contain  a 
otal  of  42  rooms  and  baths.  Interior 
inish  will  be  of  pine,  redwood  and 
ardwood.  Tile  floor  will  be  used  in 
he  lobby  and  office.  Plans  provide 
or  steam  heat,  elevator  service,  pat- 
nt  store  fronts  and  hot  water  service. 
Jxterior  of  the  building  will  be  faced 
i^ith  pressed  brick.  Plans  are  com- 
lete  and  the  work  will  be  ^one  by 
)ay  Labor. 

SAN  FRANCISCO—  Hotel  addition,  1 
tory,  frame,  $5,000.  Architect,  C.  Fan- 
onl,  916  Kearny  street,  S.  F.  Own- 
r's  name  withheld.  This  work  will 
onslst  of  the  addition  of  20  rooms  to 
he  frame  building  on  the  south  side 
f  Fulton  street  between  Gough  and 
)ctavia.  Interior  finish  will  be  of 
ine  and  redwood.  Exterior  will  be 
overed  with  rustic  and  shiplap.  Plans 
re  complete  and  the  work  will  be 
one    by    Day    Labor. 

OAKLAND,  CAL.— Hotel  addition,  1 
tory,  frame,  $5,000.  Architect,  none, 
iwner,  B.  Lichtig,  580  6th  street,  Oak- 
ind.  The  present  one-story  store  will 
e  added  to,  the  new  portion  being  de- 
igned to  contain  thirty  guest  rooms 
nd  several  baths.  Interior  will  be 
nished  in  pine  and  redwood.  There 
'ill  be  a  hot  water  system.  Bath 
oom.s  will  be  finished  in  pine  and 
edwood.  There  will  be  a  hot  water 
ystem.  Rath  rooms  will  be  finished 
n  imitation  tile.  Exterior  will  be 
overed  with  cement  plaster  on  metal 
ith.  Plan.s  are  coiriplete  and  in  the 
and.s  of  the  owner  who  will  do  the 
fork   by   Day   Labor. 


Contracts  Awarded. 

PORTLAND,  ORE.— Hotel  repairs,  5 
story  and  base,  leinforued  concrete, 
$25,000.  Architect,  J.  D.  Dautoff,  Stock 
Exchange  Bldg.,  Portland.  Owners, 
Adler  Investment  Co.  Contractors, 
Portland  Construction  Co.,  Morgan 
Bldg.,  Portland.  Contract  price,  $25,- 
000.  This  contract  covers  repairs  to 
fire    damage. 

LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base,  brick  and  steel,  $50,000.  Ar- 
chitect, L.  T.  Mayo,  Story  Bldg.,  L.  A. 
Owners,.  Bertha  M.  Fisher  and  Eliza- 
beth Hodgkins.  Contractois,  L.  T. 
Mayo,  Story  Bldg.,  L.  A.  Contract 
price,    $50,000. 
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LIBRARIES. 


Contracts  Awarded. 

LOS  ANGELES.  CAL.— Library,  1 
.story  and  base,  brick,  $i'."i,169.  Archi- 
tects, Kysor  &  Riggar,  Wright  and 
Callender  Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  Contractor,  C.  Karse- 
boom,  144  5  Dana  street,  I>.  A.  Contract 
price,    $25,469. 


POST  OFFICES 


SAN  FRANCISCO— Branch  post  of- 
fice, 2  story,  brick,  stone  and  steel, 
$80,000.  Engineer,  Assistant  State 
Engineer  Newman,  Ferry  Bldg.,  S.  F. 
Owners,  State  of  California.  Plans 
have  been  completed  for  the  new 
Ferry  Branch  Post  Office,  which  is  to 
be  erected  on  the  water  front  south  of 
the  Ferry  Building.  The  foundation 
work  and  steel  have  already  been  let. 
Plans  are  now  out  for  figures  on  the 
general  construction^  Bids  iwill  be 
opened  on  March  11th.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  State  Board  of  Harbor 
Commis.sioners    'n    the    Ferry    Building. 

RAILROAD  CONSTRUCTION  AND 
EQUIPMENT, 


VISALIA,  TULARE  CO.,  CAL.— Rail- 
road depot,  1  and  2  story,  reinforced 
concrete,  $40,000.  Architect,  Engi- 
neering Department,  Southern  Pacific 
Co.,  Flood  Bldg.,  S.  F.  Owners,  South- 
ern Pacific  Co.  Announcement  has 
been  made  that  the  Southern  Pacific 
Railroad  Engineering  Department  has 
completed  plans  to  submit  to  the  Vi- 
salia  Board  of  Trade  and  the  Railroad 
Commission  for  the  new  depot  to  be 
erected    at    Visalia. 

SAN  FRANCISCO  —  Terminal  loop. 
Cost  not  .stated.  Engineer,  City  Engi- 
neer, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
The  Secretary  of  the  Board  of  Public 
Works  has  been  directed  by  the  Su- 
pervisors to  call  for  bids  for  the  con- 
struction of  the  Beach  Terminal  loop 
of  the  Geary  Street  Municipal  Rail- 
road. 


RESIDENCES. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  W.  H.  Kenny,  4  30 
Arguello  Boulevard,  S.  F.  The  dwell- 
ing will  be  erected  on  the  west  side 
or  9th  avenue  north  of  Cabrillo,  and 
has  been  designed  to  contain  five 
rooms  and  bath.  Interior  finish  will 
bo  of  pine  and  redwood.  Hardwood 
floors   Will    be   used   in    the    living   and 


dining  rooms.  There  will  be  open  fire 
place  in  the  living  room.  Mantel  will 
be  of  tile.  Exterior  of  the  house  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who    will   do    the   work    by    Day   Labor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  Eunice  E.  West- 
water.  The  dwelling  will  contain  five 
rooms  and  bath  and  will  be  erected 
on  Vernon  street  near  Garfield.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Some  haidwood  floors  will  be 
u.sed.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  room  will  be 
finished  in  imitation  tile.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who    will   do   the    work    by    Day   Labor. 

IMEIl.MONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Albert 
Farr,  Foxcroft  Bldg.,  S.  F.  Owner, 
.Mr.  .\IcHenry.  The  dwelling  has  been 
designed  to  contain  ten  rooms,  three 
baths  and  sleeping  porches.  Interior 
will  be  finished  in  pine  and'  hardwood 
with  white  enamel  in  the  living  and 
dining  rooms  and  reception  hall.  There 
will  be  steam  heat  and  a  hot  water 
circulating  system.  Bath  rooms  will 
be  finished  in  tile.  There  will  be  vac- 
uum cleaning.  Several  large  open  fire 
places  will  be  installed.  Mantels  will 
be  of  brick  and  stone.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  A  clay  tile 
roof  is  specified.  Plans  are  complete 
and    figures  are   being   taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $6,000.  Architect,  F- 
D.  Voorhees,  Central  Bank  Bldg.,  Oak- 
land. Owner's  name  withheld.  The 
dwelling  will  be  erected  at  the  souths 
west  corner  of  Ridgeway  and  Terrace 
street,  and  has  been  designed  to  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  hardwood  with  some  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  rooms,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  A  hot 
water  circulating  system  will  be  in- 
stalled. Bath  rooms  will  be  finished 
in  tile  and  equipped  with  showers.  A 
separate  garage  will  be  erected  on  the 
property.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SACRAMENTO,  CAL.— Residence,  2 
stoiy  and  base,  frame,  $3,000.  Archi- 
tect, A.  Willoner,  Ochsner  Bldg.,  Sac- 
ramento. Owner,  H.  H.  Robinson.  The 
dwelling  will  contain  six  rooms  and 
bath  and  will  be  erected  in  the  Wright 
and  Kimball  Subdivision.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
room  and  dining  room.  An  open  fire 
place  will  be  a  feature  of  the  living 
room.  Mantel  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
hou.se  will  be  covered  with  cement 
pa.ster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

STOCKTON,  SAN  .lOAQUIN  CO., 
C.AJj. — Residence,  2  story  and  base, 
frame,  $2,800.  Architect,  .loseph  Lose- 
kahn,  San  Joaquin  Bldg.,  Stockton. 
("»wnei-,  Ray  Friedberger.  The  hou.se 
.has  been  designed  for  a  seven-room 
dwelling    and    will    be    erected    In    the 


14 


BUILDING    AND   ENGINEERING    NEWS 


Wednesday,    March     10,     1915. 


Yoseinite  Terrace  district.  Interior 
will  be  tinislied  in  pine  and  redwood. 
Hardwood  floor.?  will  be  u.sed  in  the 
living'  room,  dining'  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  tire  places.  Mantels  will  be 
of  tile.  Tile  wainscot  will  be  used  in 
the  bath  room.  lOxterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures   are    being-   taken. 

FUKSNO,  FKP:S.N0  CO.,  CAL.— Bun- 
g:alow,  1  stoi-y  and  base,  frame,  $1,500. 
Architect,  none.  Owner,  A.  M.  Beecher, 
3239  Iowa  street,  P^resno.  The  dwell- 
ing- has  been  designed  for  a  five-room 
house  with  bath.  Interior  finish  will 
be  of  pine  and  redwood.  There  will 
be  an  open  fire  place  and  tile  mantel. 
Exterior  of  the  dwelling-  will  be  cov- 
ered with  cement  plaster  and  rustic. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by- 
Day    Labor. 

FKESNO,  FRESNO  CO.,  CAI..— Res- 
idence, 2  story  and  base,  frame,  f8,- 
500.  Aichitect,  noe.  Owner  Al. 
Braverman,  I^and  Co.  Bldg-.,  Fresno. 
The  dwelling-  has  been  designed  for  an 
eight-ioom  house  and  will  be  erected 
in  the  Villa  Tract.  A  separate  ga- 
rage will  also  be  erected  on  the  prop- 
erty. Interloi-  of  the  house  will  be 
finished  in  pine  and  hardwood  veneer 
with  white  enamel  in  the  bed  rooms. 
There  will  be  hardwood  floors.  Plans 
provide  for  furnace  heat  and  open  Are 
places.  .Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  jn 
the  bath  rooms.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  and  garage  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  In  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

FRESNO,  FRESNO  CO.,  CAL.— Res- 
idence, 2  story  and  base,  frame,  $4,500. 
Architects,  Bowen  &  Davis,  Rowell 
Bldg,.  Fesno.  Owner,  Dr.  J.  A.  Kleiser. 
The  dwelling  has  been  designed  for  a 
seven-room  house  with  two  baths.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  Installed.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster.  Plans  are  being 
prepared. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $6,000.  Architect. 
Clyde  B.  Barton,  Trust  Bldg.,  Oakland. 
Ownei-,  J.  .McCIelan.  The  dwelling 
will  be  erected  in  the  Crocker  High- 
lands, and  has  been  designed  to  con- 
tain .''even  rooms,  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished 
in  pine  and  hardwoods.  Hardwood 
Hardwood  fioors  will  be  used.  There 
will  be  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  or 
brick.  .\n  automatic  water  heater 
will  be  installed.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures  are   being  taken. 

S.\N  FRANCISCO — Residence,  3  story 
and  base,  brick.  $."0,000.  .\i-(hitect. 
Lewis  P.  Ifobatt,  Crocker  Bldg.,  S.  F. 
Owner,  .Mrs.  Sidney  I'.  Ehrman.  The 
dwelling  will  be  erected  on  the  north 
side  of  Broadway  w«st  of  Baker,  and 
hu--^     been    designed     fui-    a     liiKh-claea 


city  lesidence.  Interior  will  be  fin- 
ished in  hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. Bath  rooms  will  be  finished  in 
tile.  Plans  piovide  for  steam  heat,  a 
hot  water  circulating  system,  vacuum 
cleaning  system  and  other  modern 
conveniences.  Extei-ior  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  have  been  out  for  bids  and  fig- 
ures have  been  taken  under  advise- 
ment. Conti-acts  will  be  let  in  the 
I'ourse   of   a   few   days. 

BERKELEY,  ALA.MEDA  CO.,  CAL.— 
Residence,  1  story  and  base,  frame, 
$4,000.  Architect,  James  W.  Plachek, 
Acheson  Bldg.,  Berkeley.  Owner,  J. 
Rogers.  The  dwelling  has  been  de- 
signed for  a  six-room  house  with  bath 
and  sleeping  porch,  and  will  be  erect- 
ed on  South  San  Mateo  avenue  in 
Northbrae.  Interior  will  be  finished 
in  pine  and  hardwood.  Hardwood 
lloors  will  be  used  in  the  living  and 
dining  i-ooms  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
biick.  Tile  wainscot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being   taken. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$3,o00.  Architect.  .Tames  W.  Plachek, 
.Acheson  Bldg.,  Berkeley.  Owner, 
l"'rank  Nash.  The  dwelling  has  been 
designed  for  a  five-room  house  with 
bath  and  will  be  erected  on  Woolsey 
street.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  a 
large  open  fire  place  and  tile  or  brick 
mantel.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  have 
tile  wainscot.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter. Plans  are  complete  and  In  the 
hands  of  the  owner  who  will  do  the 
work  ny  Day  Labor. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  F.  Nelson,  30  Presidio 
Terrace,  S.  F.  The  dwelling  has  been 
designed  for  a  six-room  house  and  will 
be  erected  on  the  west  side  of  Hill 
street  north  of  Parnassus.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
Theie  will  be  an  open  flre  place  and 
tile  mantel.  Bath  room  will  have  tile 
wain.'<<-ot  .\n  automatic  water  heater 
will  ho  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  paster.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner,  .1.  C.  Kirby.  2152A  Mar- 
ket street,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  the  west  side  of 
12th  avenue  near  Anza.  Interior  will 
be  finished  in  pine  and  redwood,  .''ome 
hardwood  floors  will  be  used.  There 
will  be  tile  wainscot  fn  the  bath  room 
and  an  automatic  water  heater.  Open 
(Ire  places  and  tile  mantels  are  speci- 
fied. ICxterior  of  the  dwelling  will  be 
covered  with  rustic  and  cemejii  plas- 
fiT  on  metal  lath.  Plans  ••iie  in  the 
liiinds  of  the  owner  who  will  do  the 
\\  (irk  by   Day  Labor. 


SAN  FRANCISCO— Residence,  2  story 
and  base.  frame.  $2,700.  Architect, 
none.  Owner,  Thomas  Hamill,  258 
2.")th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  east  side  of  12th 
avenue  near  Geary,  and  has  been  de- 
signed for  a  five-room  house  with 
bath.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  an  open  fire  place  and  tile  man- 
tel. Tile  wainscot  will  be  used  in  the 
bath  room.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    in    the    hands    of    the    owner 

FRESNO,  FRESNO  CO.,  CAU— Bun- 
galows, 2,  1  story,  frame,  $1,500  each. 
.\rchitect,  none.  Owneis,  Robert  A\'il- 
son,  2801  Madison  street,  and  George 
Ella,  1111  C  street,  Fresno.  These 
houses  will  contain  five  rooms  each 
with  bath.  Interiors  will  be  finished 
in  pine  and  redwood.  There  will  be 
open  fire  places  and  stock  mantels. 
lOxteriors  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do  the  work  by   Day   I>abor. 

INGLEWOOD,  LOS  ANGELES  CO.. 
OAL. — 'Rectory,,  2  .°/ory  land  base, 
hollow  tile.  Cost  not  stated.  Architects, 
Frohman  &  Martin,  Slavin  Bldg.,  L.  A. 
Owners,  Church  of  the  Holy  Faith.  The 
dwelling  will  contain  nine  rooms  and 
three  baths.  Interior  will  be  finished 
in  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  Bath  rooms  will  have  tile 
Moors  and  wainscot.  £xterlor  -will  be 
covered  with  cement  plaster.  Plans 
are    being   prepared. 

PORTLAND,  ORE.  —  Residence,  2 
story  and  base,  brick  and  hollow  tile, 
$30,000.  Architect,  fiarl  A.  Roberts, 
Selling  Bldg..  Portland.  Owner,  J.  H. 
Henry.  The  dwelling  will  be  erected 
on  the  Cornell  road  and  has  been  de- 
signed to  contain  12  rooms  and  several 
baths.  .4  separate  garage  will  be  erect- 
ed as  well  as  other  out  buildings.  In- 
terior will  be  finished  in  pine  and 
hardwood  with  white  enamel  In  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  central  heating  system,  hot 
water  supply  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster.  Plans  are  now 
being    prepared. 

Contracts  Aivarded. 

BERKELEY,  ALA.MEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
$6,000.  Architects,  Bryant  &  String- 
ham.  Owner,  Vernon  M.  -Mvord.  Con- 
tractor, H.  F.  Wrampelmeier,  2324 
Piedmont  avenue,  Berkeley.  Contract 
has  been  taken  on  the  percentage 
basis. 

♦ 

SCHOOLS. 


RICHMOND.  CONTRA  COSTA  CO., 
C.Mj. — School  additions.  2.  1  story, 
bi-ick  and  frame.  Cost  not  stated.  Ar- 
chitect, .lames  T.  Narbett.  Berry  Bldg.. 
KIchmond.  Owners.  City  of  Richmond. 
Plans  have  been  submitted  to  the  City 
Council,  but  owing  to  a  few  changes  to 
be  made,  bids  will  not  be  called  for 
a  few  days.  The  Improvements  to  be 
made  consist  of  a  four-room  brick 
structure    to    be    added    to    the    Peres 
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school  and  a  four-room  frame  addi- 
tion to  the  Fairmont  school.  The 
lour  rooms  to  be  built  at  Peres  school 
will  be  so  constructed  that  they  can 
be  used  as  a  part  of  a  new  building 
later. 

OAKLAND,  CAL.— School,  2  story 
and  base,  frame  and  plaster,  $33,000. 
Architect,  John  J.  Donovan,  Security 
Bank  Bldg.,  Oakland.  Owners,  City  of 
Oakland.  The  building-  will  be  known 
as  the  Tompkins  School  and  will  be 
ei-ected  on  Fifth  street  between  Lin- 
den and  Chestnut  streets.  There  will 
be  eight  class  rooms  and  an  assembly 
hall.  Interior  will  be  finished  in  pine 
with  maple  floors  in  'the  class  rooms. 
Plans  provide  for  steam  heat,  an  oil 
burning  system  and  modern  school 
plumbing.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  bids  are  being  taken.  Figures 
will  be  opened  on  iNfarch  23rd.  Plans 
and  specifications  can  be  secured  from 
the  architect.  An  official  proposal  ap- 
pears  in   another  column   of   this   issue. 

CARSOX  CITY,  NEV.— Agricultural 
hall,  2  story  and  base.  Class  A  con- 
struction, $80,000.  Architects,  Bliss  & 
Faville,  Balboa  Bldg.,  S.  F.  Owners, 
State  of  Nevada.  The  building  will 
cover  an  area  of  165  by  100  feet.  Plans 
for  this  unit  of  the  new  University  of 
Nevada  group  have  been  complete  for 
some  time,  but  funds  have  not  been 
available  for  construction.  Governor 
Emmet  D.  Boyle,  in  a  special  message 
to  the  State  Legislature  has  submitted 
i-ecommendation  for  a  total  appropria- 
tion of  $147,446.50  for  the  State  Uni- 
versity, which  includes  the  amount  of 
$S0,000  for  construction  of  this  build- 
ing. Ifurther  mention  will  be  made  of 
the   work   when   bids  are  called. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
School,  1  story  and  base,  frame  and 
plaster,  $28,000.  Architect,  James  W. 
I'lachek,  Acheson  Bldg.,  Berkeley. 
Owners,  City  of  Berkeley.  The  build- 
ing will  be  erected  on  Claremont  ave- 
nue near  Ashby,  and  has  been  de- 
signed to  contain  five  class  rooms  and 
an  auditorium.  Interior  will  be  fin- 
ished in  pine.  Maple  floors  will  be 
used  in  the  class  rooms.  There  will  be 
a  central  heating  system.  Plans  have 
been  turned  over  to  the  Board  of  Edu- 
cation and  figures  will  be  called  for 
this    week. 

SAN  FRANCISCO  —  School  hard- 
ware. Cost  not  stated.  Architect, 
City  Department  of  Architecture,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids  are 
now  being  taken  for  furnishing  the 
finish  hardware  for  the  Academic 
Building,  Polytechnic  High  School 
group.  Bids  will  be  opened  on  March 
olst.  Plans  and  specifications  can  be 
secured  from  the  Department  of  Ar- 
chitecture. 

HOLLYWOOD,  LOS  ANGELES  CO., 
CAL. — School  gymnasium,  1  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, Norman  F.  Marsh,  Broadway 
Central  Bldg.,  L.  A.  Owners,  Holly- 
wood High  School  District.  The  build- 
ing will  cover  an  area  of  114  by  110 
feet.  Interior  will  be  finished  in  pine 
with  a  maple  floor.  There  will  be 
special  equipment  and  a  hot  water 
suppl>-.  Exterior  of  the  building  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 


Contracts  Awarded. 

LOS  ANGELES.  CAL.  —  Military 
academy,  5,  1  story  and  base,  brick, 
$40,000.  Architect,  none.  Owner,  Page 
Military  Academy.  Contractor,  Fred 
Siegel,  Haas  Bldg.,  L.  A.  Contract 
price,    $40,000. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Toilet  buildings,  4,  1  story,  frame. 
$16,500.  Architect,       Orville       Clark, 

Brower  Bldg.,  Bakersfleld.  Owners, 
City  of  Bakersfleld.  Contractors,  Cur- 
rie  &  Dulgar,  Bakersfield.  Contract 
price,    $16,500. 

COLTON,  SAN  BERNARDINO  CO., 
CAL.^School,  2  story  and  base,  brick, 
$50,340.  Architects,  Allison  &  Allison, 
Hibernian  Bldg.,  L.  A.  Owners,  City 
of  Colton.  Contractors,  Nance  & 
Phelps,  9th  and  Central  avenue,  L.  A. 
Contract   price,   $50,340. 


SEWEUS,  STREET  V-ORK  &  WATER 

SYSTECllS. 


REDWOOD  CITY,  SAN  MATEO  CO., 
CAL.  —  Highway  construction.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, Redwood  City.  Owners,  San 
Mateo  County.  Plans  for  the  construc- 
tion of  another  unit  of  the  county 
highway  system  are  complete  and  out 
for  figures.  Bids  will  be  opened  on 
March  15th.  Following  is  the  route 
of  the  new  unit:  1.46  miles  of  high- 
way located  in  the  Fifth  road  district 
of  San  Mateo  County,  beginning  at  a 
point  in  the  present  county  road  from 
Redwood  City  to  Sen  Gregorio,  and 
extending  in  a  southwesterly  direc- 
tion to  a  point  in  the  present  county 
road,  route  6,  division  3,  section  2  of 
San    Mateo    County   highways. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Macadamizding  roads.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Redwood  City.  Owners,  San  Mateo 
County.  Separate  bids  will  be  re- 
ceived for  macadamizing  the  four  fol- 
lowing stretches  of  county  roads:  4.813 
miles  in  Fourth  and  Fifth  road  dis- 
tricts: .918  mile  in  First  and  Fourth 
road  districts;  2.311  miles  in  the  Sec- 
ond road  district,  and  5.402  miles  in 
the  First  road  district.  Bids  will  be 
opened  for  this  work  on  March  15th._ 
Plans  and  specifications  can  be  se- 
cured   from   the   County   Engineer. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Sprinkling  system.  Cost  not  stated. 
Engineer,  City  Engineer,  San  Jose. 
Owners,  City  of  San  Jose.  The  City 
Clerk  has  been  instructed  by  the  City 
Council  to  advertise  for  bids  for  a 
sprinkling  system  in  North  First 
Street  park,  according  to  plans  and 
specifications  prepared  by  the  City 
Engineer. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Electric  tower,  steel  construction. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, San  Jose.  Owners,  City  of  San 
Jose.  The  City  Council  has  directed 
the  City  Clerk  to  advertise  for  bids 
for  the  construction  of  the  Market 
street  electric  tower,  with  the  under- 
standing that  the  bidders  furnish  their 
own   plans   and   specifications. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  San  .lose.  Own- 
ers, City  of  San  Jose.  At  the  last  meet- 
ing of  the  City  Council  the  City  En- 
gineer was  instructed  to  prepare  plans 
and  specifications  for  the  paving  of 
Seventeenth  street  from  Santa  Clara 
to  the  city  limits  at  Rosa  street,  also 


East  San  Fernando  street  from  Fourth 
to  Tenth,  with  the  exception  of  por- 
tions   fronting   on    state    property. 

SANTA  CRUZ,  SANTA  CRUZ  CO., 
CAL. — Sewer  and  street  work.  Cost 
not  stated.  Engineer,  City  Engineer, 
Santa  Cruz.  Owners,  City,  of  Santa 
Cruz.  At  the  last  meeting  of  the  City 
Council  a  resolution  inviting  sealed 
proposals  for  a  sewer  on  Plateau,  Ala- 
mar  and  Knower  avenues  was  adopt- 
ed. A  resolution  foi-  paving  streets 
on  the  ten  year  system  was  passed. 
It  is  for  the  full  width  of  the  street 
on  Ocean,  from  Water  to  Plymouth 
street,  and  on  Plymouth  to  the  city 
limits.  The  plans  include  sewer  and 
walks  from  Grant  street  to  the  city 
1  i  m  i  ts. 

REDWOOD  CITY,  SAN  MATEO  CO., 
*-'AL. — Reinforced  concrete  retaining 
wall.  Cost  not  stated.  Engineer, 
County  Surveyor,  Redwood  City.  Own- 
ers, San  Mateo  County.  Plans  pre- 
.-^ented  to  the  Supervisors  by  the 
County  Surveyor  for  a  reinforced  con- 
crete retaining  wall  on  the  Woodside 
grade    have    been    adopted. 

REDWOOD  CITY,  SAN  MATEO  CO., 
<'-\l>. —  Highway  construction.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, Redwood  City.  Owners,  San 
Mateo  County.  Bids  opened  by  the 
Supervisors  for  the  construction  of  a 
road  from  Hillsborough  to  the  Crystal 
Springs  Lake  have  been  rejected.  The 
following  is  a  list  of  the  bids:  Spring 
Con.struction  Co.,  $34,825.20;  Howard- 
Ellison  Co.,  $34,114.46;  Peterson  & 
Grier,  $35,4,37.60;  Chas.  J.  Lindgren, 
$34,992.38;  Wrightson,  Anderson  & 
Vost,  $40,259.88;  Sunset  Construction 
Co.,  $30,416.65.  The  County  Surveyor 
was  ordered  to  prepare  plans  and 
specifications  for  removing  some  of 
the  sharp  turns  in  the  road.  No  state, 
ment  has  been  made  as  to  the  calling 
of    new    bids. 

HEALDSBURG,  SONOMA  CO.,  CAL. 
Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  Healdsburg. 
Owners,  City  of  Healdsburg.  The 
Board  of  Trustees  has  taken  definite 
steps  to  pave  the  business  streets  of 
this  city,  and  will  issue  a  call  for  bids 
probably  at  their  next  meeting.  The 
paving  will  consist  of  four  inches  of 
hydraulic  concrete  as  a  base,  upon 
which  will  be  laid  two  Inches  of  as- 
phaltic    concrete    wearing    surface. 

SAN  RAFAEL,  MARIN  CO..  CAL.— 
Street  improvements.  Cost  not  stated. 
Engineer,  City  Engineer,  San  Rafael. 
Owners,  City  of  San  Rafael.  The  city 
Council  has  ordered  the  City  Engineer 
to  advertise  for  bids  for  improving 
the  load  to  McNear's  Point  from  the 
city  limits.  Also  for  widening  and  im- 
proving the  road  and  installing  cor- 
lugated  culverts  from  Lagunltas  to 
Tocaloma.  The  City  Engineer  has  also 
been  instructed  to  prepare  plans  for 
widening  and  improving  the  county 
road  from  the  Ben  Morse  property 
west  of  Willow  Camp  to  a  point  op- 
posite the  Wilkins  property  at  the 
foot   of   the   Bolinas   grade. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Road  work.  Cost  not  stated.  Engi- 
neer, County  Surveyor,  San  Rafael. 
Owners,  Marin  County.  The  Supervi- 
sors have  directed  the  County  Engi- 
neer to  prepare  plans  for  the  road 
work  to  be  done  on  Nicaslo  Hill  from 
S;in  Geronimo  to  Miller's  Gate. 

•NAPA,  NAPA  CO.,  CAL.— Sewer,  re- 
inforced concrete.  Cost  not  stated. 
Engineer,  City  Engineer  Jordan,  Napa. 
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Owners,  City  of  Napa.  Plans  and 
specifications  presented  by  City  I-'n- 
Sineer  Jordan  for  the  proposed  rein- 
foiced  concrete  storm  sewer  on  York 
street  have  been  adopted  and  the 
Clerk  of  the  Boaid  has  been  directed 
to  advertise  for  bids  to  be  opened  on 
March    15th. 

RICHMOND,  CONTRA  COSTA  CO., 
CAI* — Sewer  system.  Cost  not  stated. 
Engineer,  City  Engineer,  Richmond. 
Owners,  City  of  Richmond.  The  City 
Engineer's  diagrram  of  the  new  sewer 
system  in  the  Bay  View  Park  tract 
has  been  adopted  by  the  City  Council. 
.NfARTlXEZ,  CONTRA  COSTA  CO., 
CAIj. — Sewer  work.  Cost  not  stated. 
Engineer,  City  Engineer,  Martinez. 
Owners,  City  of  Martinez.  The  City 
Engineer  has  been  directed  to  prepare 
plans  and  specifications  for  the  laying 
of  a  twelve  or  fourteen  inch  sower, 
as  necessity  requires,  the  whole  length 
of  Pine  street  from  the  low  tide  level 
on  the  north  to  De  Laselle  Institute 
on  the  south.  Similar  action  was 
taken   regarding  Smith  street. 

SAUSALTTO,  MARIN  CO.,  CAL.— 
Street  work,  $26,254.99.  Engineer, 
Town  Engineer,  Sausalito.  Owners, 
Town  of  Sausalito.  At  the  request  of 
the  Sausalito  Chamber  of  Commerce 
an  estimated  cost  of  street  work  from 
Princess  street  to  the  Reservation 
Gate  was  presented  by  the  Town  En- 
gineer. His  estimate  for  excavating, 
concrete  base,  culvert.^;,  asphalt  sur- 
face, vitrified  brick  surface,  curbs  and 
gutters  is  $26,254.99.  Bids  on  this 
work  will  be  called  for  at  an  early 
date. 

BAKERSFIEI.D.  KERN  CO..  CAL.— 
Road  work.  Cost  not  stated.  Engi- 
neer, County  Surveyor.  Bakersfield. 
Owners,  Kern  County.  Plans  are  com- 
plete for  constructing  about  8.8  miles 
of  County  highway  in  Road  District 
No.  8  of  Kern  County.  Plans  and 
specifications  can  be  secured  from  the 
County  Surveyor.  Bids  will  be  opened 
on  March   22nd  for  this  work. 

SAN  DIEGO.  SAN  DIEGO  CO..  CAL. 
—Sewer  construction,  $67,000.  Engi- 
neer, City  Engineer,  San  Diego.  Own- 
ers. City  of  San  Diego.  Bids  received 
by  the  City  Council  for  completing  the 
construction  of  the  Ocean  Beach  sew- 
er have  been  rejected,  and  the  Clerk 
has  been  ordered  to  advertise  for  new 
bids  on  the  work.  The  lowest  bid  was 
of   Chas.    H.   .lulian    for    $67,000. 

SE.\TTLE,  WASH. — Highway  con- 
struction, $150,000.  Engineer,  County 
Surveyor  Denton.  Seattle.  Owners, 
King  County.  Plans  are  now  ready  in 
the  office  of  County  Surveyor  Denton 
for  the  construction  of  both  the  Ren- 
ton-Issaquah  road  and  the  Auburn- 
Enumclaw  road,  totaling  a  distance  of 
practically  30  miles  and  costing  $150,- 
000.  The  road  between  Renton  and 
Issafuah  will  be  about  10  miles  long 
and  cost  $80,000.  and  the  road  between 
Auburn  and  Enumclaw  about  20  miles 
long  costing  $75,000.  both  making  the 
largest  contracts  for  county  road 
work  let  so  far  this  year.  It  has  been 
decided  to  open  bids  on  the  Auburn- 
•  Enumclaw  road  at  10  a.  m.  March  29th. 
and  on  the  Renton-Issaquah  road  at  2 
|).   m.   the   same   date. 

S.xrU.WlENTO.  CAI... — By-pass  and, 
weir.  $500.0<i0  to  $600,000.  Engineer,  F. 
C.  Miller,  Sacramento.  Owners,  City  of 
Sacramento.  Plan.s  have  boon  submit- 
ted to  the  City  Council  for  the  Sacra- 
mento   by -pass    and    weir,    which    the 
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city  proposes  to  construct  at  Bryte's 
Bend,  three  miles  up  stream  from  the 
city.  Scheme  A  estimates  the  cost  at 
$438,000  for  both  the  city  and  Reclama- 
tion Board.  Of  thi.s  sum  the  city's  ex- 
pense would  be  $219,000  and  the  Recla- 
mation Board's  share  $218,500.  Under 
.'Acheme  B  the  weir  will  cost  $678,000 
and  the  city's  share  would  be  $458,000, 
and  the  Reclamation  Board's  share 
$220,000.  According  to  City  Engineer 
Miller,  the  increased  cost  of  the  weir 
and  appurtenances  under  scheme  B 
is  due  to  the  fact  that  a  higher  grade 
weir  gate  is  provided.  It  is  automatic 
and  highly  improved.  Scheme  A  on 
the  other  hand  provides  for  a  less  ex- 
pensive and  less  highly  improved  weir 
gate.  Under  scheme  B  the  movable 
gate  and  operating  machinery  will 
cost  $263,000  as  against  only  $65,000 
under  .scheme  A.  This  report  has  been 
turned  over  to  the  Reclamation  Board, 
which  will  select  one  of  the  schemes 
or   adopt   an   entirely   new   one. 

M01>KST0.  STANISLAUS  CO..  CAL— 
Irrigation  work.  $600,000.  Engineer, 
F.  C.  Herman.  Monadnock  Bldg.,  S.  F. 
Owners.  Modesto  Irrigation  District. 
Engineer  F.  C.  Herman  has  been  ap- 
pointed by  the  Directors  of  the  Mo- 
desto Irrigation  District  as  their 
chief  engineer.  Mr.  Herman  will  have 
complete  charge  of  all  construction 
work  to  be  carried  out  under  the  re- 
cent bond  issue.  Over  $600,000  in 
rund.«  are  now  available  for  this  work. 

Contracts  Awarded. 

STOCKTON.  SAN  JOAQUIN  CO.. 
CAL— Road  work.  $25,042,47.  Engi- 
neer. County  Engineer.  Stockton.  Own- 
ers. San  Joaquin  County.  Contractors, 
Irey  &  McCleary.  Lodi.  Contract  price. 
$25,042.47. 


STORES  AND  OFFICES. 

SAN  FRANCISCO — Store  and  office 
alteration.  Class  C  construction,  $25,- 
000.  Architect.  Henry  H.  Meyers.  Kohl 
Bldg..  S.  F.  Owners.  Hymen  Bros., 
under  lease  to  D.  Samuels.  The  build- 
ing at  the  northwest  corner  of  O'Far- 
rell  and  Stockton  streets  will  undergo 
extensive  alterations.  This  building 
was  formerly  occupied  by  the  D.  Sam- 
uel Lace  House,  but  will  be  altered  for 
small  stores  on  the  first  floor  and 
modern  offices  on  the  upper  floors.  The 
work  will  include  plastering.  Interior 
finish,  ,mill  work,  plumbing,  patent 
.«toie  fronts  and  electric  work.  Plans 
are    being    prepared. 

SAN  FRANCISCO — Store  alteration. 
Class  C  construction.  $12,000.  Archi- 
tect. Clay  N.  Burrell,  Albany  Bldg., 
Oakland.  Owners,  Forman  &  Clark. 
The  work  will  consist  of  finishing  the 
main  entrance  and  two  stores  located 
in  the  building  on  the  north  side  of 
Market  street  near  Grant  avenue. 
There  will  be  marble  and  tile  work, 
plumbing  and  patent  store  fronts. 
Plans   are    being   prepared. 

ATASCADERO.  SAN  LUIS  OBISPO 
CO..  CAL. — Department  store.  2  story 
and  base,  reinforced  concrete.  $100.- 
000.  Architects  Bliss  &  Faville.  Bal- 
boa Bldg..  S.  F.  Owners,  Atascadero 
Colony.  Plans  are  nearly  complete 
for  a  large  department  store  which  is 
to  be  erected  in  the  I.,ewis  Colony.  The 
structure  will  fireproof  with  rein- 
forced concrete  floors  and  walls.  In- 
terior will  be  designed  along  the  latest 
and  most  approved  lines,  the  manager 
of   the    store   having   left   for   the   East 
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to  gather  Ideas  and  co-operate  with 
the  architects.  The  design  will  be  in 
the  Mission  style  and  along  lines  sim- 
ilar to  the  other  buildings  which  are 
now  being  erected  in  the  colony.  Con- 
.^^truction  will  probably  be  done  by 
Day  Labor.  Further  mention  will  be 
made    of    the    work. 

SAN  FRANCISCO— OflSce  building,  8 
story  and  base.  Class  A  construction, 
$I.")0,000.  Architect,  Edgar  A  Mathews, 
251  .Sutter  street,  S.  F.  Owners,  Pa- 
cific Gas  and  Electric  Co.  This  build- 
ing will  be  erected  on  the  south  side 
of  Sutter  street  east  of  Powell,  ad- 
joining the  present  building  of  the 
company,  and  wilt  be  used  in  conjunc- 
tion with  this  building.  Construction 
will  be  of  the  class  A  type,  with  a 
complete  steel  frame,  brick  walls  and 
hollow  tile  interior  partitions.  The 
building  will  have  a  frontage  of  45 Vi 
loet  and  a  depth  of  138  feet.  Interior 
will  be  finished  in  pine  and  hardwood 
with  some  metal  trim.  There  will  be 
.«team  heat,  elevator  service,  vacuum 
cleaning  and  a  hot  water  supply.  Con- 
siderable marble  and  tile  and  orna- 
mental plaster  will  be  used.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are    now    being    prepared. 

Contracts  Awarded. 

SAN  FRANCISCO — Office  alterations. 
Class  A  construction.  $3,500.  Archi- 
tect, G.  Albert  Lansburgh,  709  Mission 
street,  S.  F.  Owners,  Orpheum  Thea- 
tre Co.  Contractor,  C.  M.  Moore.  2880 
Vallejo  .street,  S.  F.  Contract  price, 
$3,500. 


THEATRES. 


FRESNO.  FRESNO  CO..  CAL— Thea- 
tre alteration,  brick  and  steel.  $20,000. 
Architect,  R.  L.  Felchlins,  Fresno. 
Owner,  H.  H.  Brix.  Three  building  lo- 
cated on  J  street  between  Mariposa 
and  Fresno  streets  will  be  altered  into 
a  modern  theatre  building.  The  work 
will  include  new  interior  trim,  orna- 
mental plaster,  electric  work,  painting, 
pumblng  and  plastering.  Plans  are 
now   being  prepared. 


SEALED    PR0F0S.4LS 


NOTICE   INVITING   PROPOS.\L.S. 


THE  BOARD  OF  EDUCATION  of 
the  City  of  Oakland  and  of  the  Oak- 
land School  District  of  .Alameda  Coun- 
ty. .State  of  California,  requests  and 
will  receive  Proposals,  or  Rids,  for  the 
fiirnishine:  of  all  the  Materials,  I^abor 
and  Workmanship  required  in  connec- 
tion with  the  Tonipkin.s  School,  and  to 
bo  erected  on  the  southerly  side  of 
Fifth  street  between  I^inden  and 
Chestnut  streets,  in  the  Cifv  of  Oak- 
land.    Alameda    Countv.    California. 

.Ml  said  Materials.  Labor  and  Work- 
manship is  to  consist  of  that  required 
by.  and  be  in  accordance  with  the 
Plans.  Drawings  and  .Specifications 
prepared  therefor  and  on  file  in  the  of- 
fice of  John  J.  Donovan,  the  Supervis- 
ing .Architect  of  the  City  of  Oakland, 
to  which  said  Plans  and  Specifications 
reference   is  hereby   made. 

All  proposals  shall  be  made  upon 
and  conform  to  the  requirements  of 
the  forms  of  Propoi«als.  prepared  and 
furnished  by  the  City,  throuerh  the 
Supervising  .Architect,  and  .«rJiall  be 
enclosed  in  sealed  envelopes,  endorsed 
"Bid  for  (name  of  school). "  addressed 
to  the  Board  of  Education,  and  de- 
posited hv  the  Hiddor.  or  his  agent, 
with  the  Hoard.  whil<>  in  session,  bo- 
two<"n  4:30  o'clock  and  ."iiHO  o'clock  1*. 
M.,  I'aclflc  Tlinc.  on  the  U:lr«l  «lny  of 
Miiroli.  I»l.%.  in  Iho  rooni.s  of  tbo  Hoard 
in  the  City  Hall.  Oakland.  California, 
and  at  the  expiration  of  the  time 
named    the    Bids    will    be    opened,    ex- 
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amined  and  publi('ly  declared  in  open 
session   of   the   Boaid. 

Each  Bid  shall  bear  an  Affidavit  of 
the  Bidder  as  required  by  section  126 
of  the  Charter  of  the  City  of  Oakland, 
and  of  the  form  which  will  be  fur- 
nished by  the  City  with  the  Form  Of 
Proposal. 

No  person,  firm  ov  corporation  shall 
be  allowed  to  file  or  be  interested  In 
more  than  one  Bid  for  the  same  work, 
and  if  on  opening-  Bids,  more  than 
one  Bid  appears  in  which  the  same 
person,  firm  or  corporation  is  inter- 
ested,  all   such   Bids  will   be   rejected. 

No  Proposal  or  Bid  will  be  received 
or  considered  which  is  not  accompa- 
nied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  Frank  M.  Smith,  City  Clerk,  in  an 
amount  not  less  than  ten  per  centum 
(10%)  of  the  aggregate  amount  of  the 
Proposal.  Said  Check  shall  be  forfeited 
to  and  be  retained  by  the  City  if  the 
successful  Bidder  fails  or  refuses  to 
execute  the  Contract  in  the  required 
form  and  furnish  Bonds  of  the  forms 
to  be  provided  by  the  City  and  as  re- 
quired by  the  Charver  of  the  City  of 
after   receiving   notice   of   award. 

After  the  award  and  upon  the  ex- 
ecution of  the  Agreement,  the  Contrac- 
tor shall  at  the  same  time  execute  to 
the  City  of  Oakland  an  deliver  to  the 
City  Clerk  a  bond  guaranteeing  to  the 
City  the  faithful  performance  of  the 
Contract,  and  in  an  amount  equal  to 
twenty-five  per  centum  (2.5%)  of  the 
amount  named  in  the  Agreement.  He 
shall  likewise  execute  and  deliver  at 
the  same  time  another  and  separate 
Bond  to  protect  any  and  all  persons 
performing  labor  upoi^  or  furnishing 
mateiials  to  be  usert  upon  the  said 
work,  and  in  an  amount  equal  to  fifty 
per  centum  (.50%)  of  the  amount  named 
in    said    Agreement. 

The  Contractor  will  be  required  to 
begin  work  within  five  (5)  days  from 
the  execution  of  the  Contract — unless 
otheiwise  notified  in  writing  by  the 
Owner  or  Architect,  «nd  to  fully  com- 
plete the  entire  work  in  accordance 
with  the  requirements  of  the  Agree- 
ment, Plans,  Drawings  and  Specifica- 
tions prepared  therefor  to  the  entire 
satisfaction  of  the  Commissioner  of 
Public  Works  and  tne  Board  of  Edu- 
cation, and  within  the  space  of  One 
Hundred  (100)  working  days  there- 
after as  defined  in  the  Agreement. 

A  bound  set  of  the  Forms  of  Propo- 
sal, and  of  the  required  Affidavits, 
Agreement,  Bonds,  Acknowledgments 
and  Specifications  will  be  furnished 
Contractors  on  demand  at  the  office  of 
the  Supervising  Architect  of  the  City 
of  Oakland,  Security  Bank  Building, 
corner  Eleventh  ancJ  Broadway.  The 
Plans  and  Drawings  may  be  had  at 
the  said  office  of  the  Supervising  Ar- 
chitect after  Friday,  March  .5th,  191'5, 
within  a  reasonable  time  after  appli- 
cation, and  upon  the  deposit  of  Twen- 
ty-five Dollars  ($25.00),  which  deposit 
will  be  returned  to  the  applicant  when 
the  said  Plans  and  Drawings  are  re- 
turned to  the  Architect  in  good  con- 
dition, one  complete  set  of  Plans  and 
Drawings  required  for  the  work  will 
be  furnished  each  applicant  for  the 
General  Contract  work.  Additional 
copies  will,  however,  be  furnished  pro- 
vided the  applicant  pays  the  cost  of 
reproduction,  such  additional  copies  to 
be  returned  to  the  Architect  together 
with  the  first  set.  .  ,     „    , 

Each  Bidder  shall  submit  a  formal 
Bid  in  strict  accordance  with  and 
without  deviation  from  the  Plans  and 
Specifications,  unless  such  deviation 
shall  have  been  pre-.rtously  authorized 
bv  and  written  permission  therefor 
obtained  from,  the  Supervising  Archi- 
tect- in  case  any  such  deviation  shall 
be  allowed  as  aforesaid  for  the  sub- 
mission of  the  Bid  or  award  ol  Con- 
tract notice  thereof  will  be  served 
upon  all  of  the  Bidders  by  the  Archi- 
tect 

Ail  information  relative  to  the  re- 
quirements for  bidding,  and  all  di- 
rections necessary  to  explain  and  make 
definite  any  of  the  provisions  ot  the 
Specifications  or  Drawings  will  be 
given  by  the  Supervising  Architect 
upon   application   at  his   office. 

The  right  is  reserved  to  the  Board 
in  accordance  with  the  provisions  of 
the  Charter  of  the  City  of  Oakland,  to 
reject   any   or   all    Bids   submitted. 

By  order  of  the  Board  of  Education 
of  the  Citv  of  Oakland,  and  of  the 
Oakland  School  District  of  Alameda 
County.    California. 


Dated    March    :{,    191.5. 

A.    L.    HANNAFOKD, 
Secretary    of    the    Board    of    Education. 


I'KOl'OSAI-S     FOR     SEWER     SYSTEM. 


SEWER  SYSTEM — Department  of 
the  Interior,  Office  of  Indian  Affairs, 
Washington,  D.  C. — Sealed  proposals 
plainly  marked  on  the  outside  of  the 
envelope  "Proposals  for  Construction 
of  k  Sewer  System,  Phoenix  Indian 
School  and  Sanatorium,  Phoenix, 
Arizona"  and  addressed  to  the  Com- 
missioner of  Indian  Affairs,  Washing- 
ton, 1).  (.'.,  will  be  received  at  the  In- 
dian Office  until  2  o'eloek  i».  in.  on 
March  '29,  1S)15,  for  furnishing  mate- 
rials and  labor  for  the  construction 
of  a  sewer  system  at  the  Phoenix  In- 
dian School  and  Sanatorium,  Phoenix, 
Ariz.,  in  strick  accordance  with  the 
plans,  specifications  and  instructions 
to  bidders,  which  may  be  examined  at 
this  office,  U.  S.  Indian  warehouses  at 
Chicago,  111.;  St.  Louis,  Mo.,  and 
Omaha,  Neb.;  the  Builders'  and  Trad- 
ers' Exchange  at  St.  Paul,  Minn.;  at 
the  Phoenix  Indian  School,  Ariz.  For 
further  information  apply  to  Charles 
W.  Goodman,  superintendent.  Phoenix 
Indian  School,  Phoenix,  Ariz.  CATO 
SELLS,     commissioner. 


PROPOSALS    FOR    SUPPLIES.. 


SUPPLIES — Sealed  proposals  will  be 
received  at  the  office  of  the  commis- 
sioner of  fisheries.  Department  of  Com- 
merce, Washington,  D.  C,  until  3 
oVlork  p.  ni.  April  20,  l»t.-,  and  then 
opened,  for  furnishing  general  supplies 
for  use  on  the  Pribilof  Islands,  Alaska. 
Blank  proposals  and  particulars  may 
be  obtained  by  addressing  the  above 
office. 


FOR    DRIVES     AND    W^ALKS. 


Notice   to   Contractors. 

SEALED  bids  will  be  received  by  W. 
F.  McCIure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up 
to  and  including  IS  o'clock  .noon,  Mon- 
day, March  15,  1915,  i^aid  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  installation  of  the  Drives  and 
Walks,  Industrial  Home  for  Adult 
Blind,  Oakland,  California,  in  accord- 
ance with  the  plans  and  specifications 
therefor,  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering,  Sacramento, 
California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Five  ($5.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering  at  Sacramento,  California, 
in    good    condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Drives  and 
Walks,  Industrial  Home  for  Adult 
Blind,  Oakland.  California." 
(Signed)  W.    F.    McCLURE,, 

State   Engineer. 


NOTICE  TO   CONTRACTORS. 

PROPOSALS      FOF    THE      CONSTRUC- 
TION   OF    THREE    ADOBE    DAY 
SCHOOL     BUILDINGS. 


DEPARTMENT  OF  THE  INTERIOR, 
Office  of  Indian  Affairs,  Washington,  D. 
C,  February  12,  1915.— SEALED  PRO- 
POSALS, plainly  marked  on  the  outside 
of  the  sealed  envelopes,  "Proposals  for 
the  construction  of  three  combination 
adobe  day  school  buildings,  San 
Xavier  School,  Arizona,"  addressed  to 
the  Commissioner  of  Indian  Affairs, 
Washington,   D.  C,   will   be  received  at 


the  Indian  Office  until  li  P.  M.  of  March 
-1',  l!)ir»,  for  furnishing  materials  und 
labor  for  the  construction  of  three 
combination  adobe  day  school  buildings 
at  Indian  Oasis,  Ventana,  and  Como- 
babi,  Indian  villages  under  the  juris- 
diction of  the  San  Xavier  .School,  Ari- 
zona, in  strict  accordance  with  the 
plans,  specifications  and  instructions  to 
bidders,  which  may  be  examined  at 
this  Office,  U.  S.  Indian  ^Varehouse  at 
Chicago,  111.,  St.  Louis,  Mo.,  and  Omaha, 
Nebraska;  the  Builders  and  Traders 
Exchange  of  St,  Paul,  Minn.,  at  the  San 
Xavier  School,  Arizona,  and  at  the  of- 
fice of  the  newspaper  In  which  this  ad- 
vertisement appears.  For  further  in- 
formation apply  to  HENRY  .1.  Mc- 
QIJIGG,  Superintendent  San  Xavier 
School,  Tucson,  Arizona.  Cato  Sells, 
Commissioner.  (*) 


PKOPOSALS     FOR    WEATHER    .STRIP. 


WEATHER  STRIP — Office  of  the 
Custodian,  U.  S.  Public  Building,  Liv- 
ingston, :\Iont. — Sealed  proposals  will 
be  received  here  until  March  15,  1015, 
for  instiling  metal  weather  strips  in 
this  building.  For  further  information 
address    the    custodian. 


PROPOSALS     FOR    PUMPING     PLANT. 


PUMPING  PLANT — U.  S.  Engineer's 
Office,  602  Burke  Building,  Seattle, 
Wash. — Sealed  proposals  for  pumping 
plant  for  Lake  Washington  canal 
locks  will  be  received  at  this  office 
until  IS  noon,  March  1.1,  19-15,  and  then 
publicly  opened.  Information  on  ap- 
plication to  U.  S.  engineer  office,  Seat- 
tle, Wash.;  Chicago,  111.,  or  New  York. 
J.    B.    CAVANAUGH,    major,    engineers. 


NOTICE   TO   CONTRACTORS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  February  15,  1915.-rSEALED 
PROPOSALS  will  be  opened  in  this  of- 
fice at  3  P.  M.,  March  23,  1015,  for  tht 
construction  complete  (including  me- 
chanical equipment,  lighting  fixtures, 
and  approaches)  of  a  two-story  and 
basement  stone  and  brick  faced  build- 
ing of  10,300  square  feet  ground  area, 
fireproof  construction,  composition 
roof,  for  the  United  States  Post  Office 
at  Everett,  Wash.  Drawings  and  speci- 
fications may  be  obtained  from  the 
custodian  at  Everett,  Wash.,  or  at  this 
office,  in  the  discretion  of  the  Super- 
vising Architect.  O.  WENDEROTH, 
.Supervising  Architect. 


NOTICE   TO   CONTRACTORS. 


SEALED  bids  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up  to 
and  including  13  o'clock,  noon,  Wednes- 
day, March  17,  1015,  said  bids,  then 
and  there  to  be  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  Amusement  Hall  and  Library, 
Veterans'  Home,  Yountville,  Califor- 
nia, in  accordance  with  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering, 
Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each     bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  on 
the  return  of  the  plans  and  specifica- 
tions to  the  State  Department  of  En- 
gineering a  Sacramento,  California,  in 
good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  in- 
foi-malitv    in    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Eng-ineer,  Sacramento, 
Hall  and  Library,  Veteran's  Home, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Amusement 
Yountville,    California." 

(Signed)  W.   F.   McCLURE, 

State    Engineer, 
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PROPOSALS    FOR    FOIJMJATIONS. 


FOUNDATIONS  —  Sealed  proposals 
indorsed  "Proposals  for  Foundations 
for  Radio  Towers"  will  bo  received  at 
the  naval  station,  Cavite,  P.  I.,  or  at 
the  bureau  of  yards  and  docks.  Navy 
Department,  AYas;hins:ton,  D.  C,  until 
11  o'clock  a.  m.  March  13,  1015,  and 
then  and  there  publicly  opened,  for 
the  construction  of  concrete  and  pile 
foundations  for  three  600-foot  steel 
radio  towers  at  the  naval  station,  Ca- 
vite, P.  I.  Plans  and  specifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
naval  station  named.  H.  R.  STANFORD, 
chief   of   bureau. 


PROPOSALS     FOR    PUMPING     PLANT. 


PUMPING  PLANT— U.  S.  Engineer 
Office,  602  Burke  Building,  Seattle, 
Wash. — Sealed  proposals  for  pumping 
plant  for  Lake  Washington  canal 
locks  will  be  received  at  this  office 
until  noon  March  15,  1015,  and  then 
publicly  opened.  Information  on  ap- 
plication to  U.  S.  engineer  office,  Seat- 
tle, Wash.;  Chicago,  111.,  or  New  York. 
N.  Y.  J.  B.  CAVANAUGH,  major,  en- 
gineers. 


INVITATION    FOR    PROPOSALS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  February  1,  1915— SEALED  PRO- 
POSALS will  be  opened  in  this  office 
at  3  P.  M.,  March  25,  1015,  for  the  con- 
struction complete  (including  me- 
chanical equipment,  except  elevator, 
lighting  fixtures,  and  approaches)  of 
the  United  States  Post  Office  and  Court 
House  at  Pendleton,  Oregon.  ■  Three- 
story  and  basement,  fireproof  building: 
ground  area,  5,500  square  feet;  stone, 
terra  cotta,  and  brick  facing.  Draw- 
ings and  specifications  may  be  ob- 
tained, after  February  11,  1915.  from 
the  Custodian  of  site  at  Pendleton, 
Oregon,  or  at  this  office,  in  the  dis- 
cretion of  the  Supervising  Architect. 
O.  WENDEROTH,  Supervising  Archi- 
tect. (•) 


NOTICE  TO   CONTRACTORS. 


SEALED  bids  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento.  Califoinia,  up  to 
and  including  12  o'clock,  noon,  Tues- 
day, March  10,  1015,  said  bids  then 
and  there  to  be  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials, and  labor,  and  doing  the  work 
required  for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  Model  Rural  School,  Chico 
State  Normal  School,  Chico,  California. 
in  accordance  with  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering, 
Sacramento,   California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furni.=hed  by 
the   State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ton  per  centum 
(10%)    of    the   amount    of   the    bid    must 

A  deposit  of  Ten  ($10.00)  Dollars 
accompany  each  bid. 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  on 
the  return  of  the  plans  and  specifica- 
tions to  the  State  Dei»artment  of  En- 
gineering a  Sacramento,  California,  In 
good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  in- 
formality   in    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
Mcf'lure.  State  Engineer.  Sacramento, 
•  -allfornia,  and  plainly  niniked  on  the 
envelope:     "Proposals  for  Model  Rural 


i^chool,    Chico      State      Normal    School, 
Chico,    California." 

(Signed)  W.   F.   McCLURE, 

State    Engineer. 
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OLD  TIN. 

The  expensiveness  of  pure  tin  ac- 
counts for  the  care  with  which  it  is 
handled.  It  is  astonishing  how  little 
tin  can  be  made  to  cover  thousands  of 
cans.  Yet  tin  would  be  still  more  ex- 
pensive than  it  is  had  not  the  following 
process  been  invented  for  its  recovery 
at  very  low  cost:  Great  heaps  of  empty 
cans  (preferably  washed  and  dried  by 
mechanical  moans)  are  piled  up  in  an 
ail  tight  room.  Warm  chlorine  gas  is 
forced  into  the  room,  where  it  reaches 
every    nook    and    corner    of    the    cans. 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


European  Plan  Ratss  $  1 .50  up. 


Management, 


Chester  W.  Kelley 


The  warm  gas  has  a  tendency  to  unite 
with  tin  and  form  tin  chloride,  a  high- 
ly volatile  liquid.  The  mixture  of 
gases,  consisting  of  air,  free  chlorine 
and  the  vapor  of  tin  chloride,  is  passed 
through  a  condenser,  where  the  tin 
chloride  is  separated  from  the  other 
gases,  and  by  a  simple  chemical  proc- 
ess the  absolutely  pure  tin  is  precip- 
itated. 


CEMENT    FACTORY    IN    INDIA. 


[Consul  Henry  D.   Baker,  Bombay.] 

An  industry  for  tlie  manufacture  of 
Portland  cement  is  about  to  be  started 
at  Katni,  in  the  central  Provinces  of 
India,  by  the  Katni  Cement  &  Indus- 
trial Co.  (Ltd.),  which  has  now  almost 
completed  its  works,  which  are  in- 
tended to  turn  out  from  30,000  to  35,000 
tons  per  annum.  The  cement  will  be 
packed  in  bags  and  sold,  it  is  said,  at 
considerably  lower  prices  than  for 
imported  Portland  cement.  The  ce- 
ment will  be  manufactured  by  the  wet 
process  in  rotary  kilns  driven  by  ele- 
tric  power. 

In  addition  to  the  cement  works  the 
company  have  erected  works  for  the 
manufacture  of  roofing,  ridge  and  ceil- 
ing tiles,  glazed  wall  and  llooring  tiles, 
fire  bricks,  glazed  drainage  pipes  from 
3  to  30  inches  diameter,  glazed  earth- 
enware troughs  for  carrying  electric 
cables,  acid-proof  jars,  crucibles,  and  a 
number  of   hospital    requirements. 

Roofing  tiles,  fire  bricks,  and  drain- 
age pipes  will  be  put  on  the  market 
in  a  short  time  and  the  other  articles 
mentioned  will  follow  in  due  course. 
The  agent.s  of  the  company  are  C.  Mac- 
Uonald  &  Co.,  Cox's  liuildings,  Horn- 
by Road,  Bombay,  India. 


U'ednesday,     Marcb     lO,     1915. 
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ADVANCE  NEWS 

Classified  according  to  Location 


SAN    FRANCISCO, 


APARTMENT  HOUSE— 3  story  and 
base,  frame,  $20,000.  San  Francisco. 
Architect,  Charles  E.  Gottschallt,  Phe- 
lan  Bldg.,  S.  F.  Owner,  Charles  Far- 
rell.  The  building-  will  be  erected  on 
the  north  side  of  Filbert  street  west 
of  Polk,  and  has  been  designed  to  con- 
tain a  number  of  two  and  three  room 
suites,  all  of  which  will  have  wall 
beds  and  piivate  bath  rooms.  Interior 
finish  will  be  of  pine  and  elm  panels. 
Some  hardwood  floors  will  be  used. 
There  will  be  steam  heat,  a  hot  water 
system  and  vacuum  cleaning.  En- 
trance will  be  finished  in  tile  and 
marble.  Tile  wainscot  and  composi- 
tion floors  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being  taken. 

APARTMENT  HOUSE— 2  story  and 
base,    frame,    $  IS, 000.  San   Francisco. 

Architect,  O.  R.  Thayer,  20  Montgom- 
ery .street,  S.  F.  Owners,  McMillin 
and  Van  Voorheis.  The  building  will 
be  erected  at  the  southwest  corner  of 
Grove  and  Clayton  streets.  The  build- 
ing will  have  a  frontage  of  40  feet  on 
Clayton  street  and  llVz  feet  on  Grove. 
The  building  has  been  de.<;igned  with  a 
high  basement  which  will  accommo- 
date the  automobiles  of  the  tenants. 
First  floor  of  the  building  has  been 
arranged  for  a  large  lobby  and  social 
room,  besides  three  suites  of  three 
rooms,  one  of  four  and  one  of  two 
rooms.  The  second  floor  will  contain 
five  three-room  apartments.  Interior 
finish  will  be  of  pine  throughout  ex- 
cept the  lobby  and  social  room  which 
will  be  finished  in  red  gum.  Living 
rooms  and  dining  rooms  will  have 
hardwood  floors.  French  doors  with 
red  gum  trim  will  be  used  throughout. 
All  apartments  will  have  large  dress- 
ing rooms  and  private  baths.  Steam 
heat,  a  hot  water  circulating  system, 
portable  vacuum  cleaning  and  wall 
beds  are  specified.  Bath  room.s  will 
have  tile  wainscot  and  compo.sition 
floors.  Outer  vestibule  will  be  fin- 
ished in  marble  and  mosaic.  The  build- 
ing has  been  designed  in  the  Spanish 
renaissance  style  and  will  be  faced 
with  brick  veneer  from  the  sidewalk 
to  water  table  and  with  stucco  above 
that  point.  A  clay  tile  roof  and  clay 
tile  cornice  will  be  used.  The  entire 
investment  will  represent  about  $25,- 
000.      Plans    are    being   prepared. 

APARTMENT  HOUSE — 2  story  and 
base,  frame,  $5,000.  San  Francisco. 
Architect,  Charles  Fantoni,  916  Kear- 
ny street,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on. 
the  west  side  of  Kearny  street  be- 
tween Filbert  and  Union  streets,  and 
has  been  designed  to  contain  a  num- 
ber of  small  apartments.  Interior  fin- 
ish will  be  of  pine  and  redwood.  There 
will  be  private  bath  rooms  finished  in 
tile.  Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.     Plans  are  complete 


and  figures  are  being  taken  by  the  ar- 
chitect. 

APARTMENT  HOUSE — 7  story  and 
base,  steel  and  reinforced  concrete, 
$200,000.  Ogden,  Utah.  Architect, 
Henry  H.  Meyers,  Kohl  Bldg.,  S.  F. 
Owners,  Federal  Land  and  Mortgage 
Co.,  Ogden.  The  building  will  be  the 
finest  apartment  house  in  the  moun- 
tain states,  and  will  be  erected  at  the 
corner  of  Washinton  and  26th  streets, 
covering  an  area  of  70  by  200  feet,  and 
will  be  seven  stories  in  height  with  a 
complete  steel  frame  and  exterior 
walls  of  concrete  or  brick.  There  will 
be  several  stores  on  the  ground  floor 
and  a  total  of  102  apartments  ar- 
ranged in  suites  of  two,  three  and  four 
looms  on  the  upper  floors.  Plans  will 
provide  for  all  modern  equipment  such 
as  steam  heat,  elevator  service,  vacu- 
um cleaning  and  hot  water  supply. 
Several  details  of  construction  such  as 
the  interior  finish,  exterior  or  facing 
and  mechanical  equipment  are  still 
undetermined  and  Mr.  Meyers  will 
leave  this  week  for  a  final  consulta- 
tion   with    the    owners. 

CITY  HALL  WORK — Cost  not  stated. 
San  Francisco.  Architects,  Bakewell 
&  Bi-own,  251  Kearny  street,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. The  architects  have  completed 
plans  and  specifications  for  the  paint- 
ing, glass  and  glaring  and  for  the 
finish  hardware  for  the  City  Hall.  Bids 
will  be  called  on  this  work  as  soon  as 
the  plans  are  approved  by  the  Board  of 
Public  Works.  Further  notice  will  be 
given   at   that   time. 

WAREHOUSE— 4  story  and  base, 
mill  construction,  $150,000.  San  Fran- 
cisco. Architect,  Leo  .1.  Devlin,  Pa- 
cific Bldg.,  S.  F.  Owner,  John  Rapp, 
Jeased  to  Dunham,  Carrigan  &  Hay- 
den.  The  building  will  be  erected  at 
the  southwest  corner  of  Division  and 
Kansas  streets  and  will  cover  a  large 
ground  area.  Construction  will  be  of 
the  slow  burning,  heavy  mill  type.  A 
complete  description  of  the  work  was 
published  in  these  columns  last  week. 
Bids  have  been  taken  and  a  contract 
will  be  awarded  within  the  next  few 
days. 

FRENCH  LAUNDRY — 2  story  frame, 
alterations.  Cost  not  stated.  San 
Francisco.  Architect,  Albert  L.  Lapa- 
chet,  French  Bank  Bldg.,  S.  F.  Own- 
ers Bryant  Street  French  Laundry. 
These  alterations  will  consist  of  inte- 
rior rearrangment,  plumbing,  plaster- 
ing, electric  work  and  the  installation 
of  laundry  machinery.  Plans  are  be- 
ing prepared  and  figures  will  be  called 
for  in  a  few  days. 

FACTORY  REPAIRS — 2  story  and 
base,    frame,    $6,000.  San    Francisco. 

Architect,  none.  Owners,  San  Fran- 
cisco Casket  Co.,  621  Guerrero  street, 
S.  P.  The  building,  recently  damaged 
by  fire  will  be  repaired.  This  work 
will  include  new  interior  trim,  plumb- 
ing, plastering  and  electric  worli. 
Some  new  exterior  work  will  also  be 
required.  Plans  are  complete  and  in 
the   hands   of   the   owners   who   will   do 


the    work    by    Day    Labor. 

Kf^ATS — 3  story  and  base,  frame,  $5,- 
OOO.  San  Francisco.  Architect,  none. 
Owner,  Gustav  Spirz,  232A  Langton 
street,  S.  F.  The  building  will  be 
erected  on  the  west  side  of  Langton 
St.  north  of  Howard,  having  a  front- 
age of  25  feet  and  a  depth  of  52  feet. 
There  will  be  three  modern  flats  of 
lOur,  five  and  six  rooms.  Interiors 
will  be  finished  in  pine  and  redwood. 
Theie  will  be  open  fire  places  and  tile 
mantels.  Some  hardwood  floors  will 
be  used.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  .Materials  arc  now  being  pur- 
chased. 

PL.ATS — 2  story  and  base,  frame, 
?5.(i00.  San  Francisco.  Architect,  H. 
E.  Harris,  Monadnock  Bldg.,  S.  F. 
Owner,  C.  A.  Rushton,  3744  9th  avenue. 
S.  F.  The  building  will  be  erected  at 
the  southwest  corner  of  Cabrillo  and 
9th  avenue,  covering-  an  area  of  25  by 
s:5  feet.  There  will  be  four  modern 
Hats  of  four  and  five  rooms,  each  with 
sleeping  porch.  Interiors  will  be  fin- 
ished in  pine,  redwood  and  elm.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Automatic  water 
heaters  will  be  installed.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owneh  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being  purchased. 

FI^ATS — 2  story  and  base,  frame, 
$5,500.  San  Francisco.  Architect 
Charles  C.  Frye,  20  Montgomery  street, 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  in  the  Rich- 
mond District,  and  has  been  designed 
for  a  two-flat  building,  each  flat  to 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  rooms,  dining  rooms  and  re- 
ception halls.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brrck.  Tile  wainscot 
and  floors  will  be  used  in  the  bath 
rooms.  Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing  piepared. 

I'^LATS — 3  story  and  base,  frame, 
$5,0(10.  San   Francisco.      Architect,   C. 

I'antoni,  916  Kearny  street,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Stockton  street  between 
Greenwich  and  Filbert,  and  has  been 
designed  to  contain  three  flats  of  four, 
live  and  six  rooms.  Interiors  will  be 
finished  in  pine  and  redwood.  Some 
oalt  floors  will  be  used.  Each  living 
room  will  have  an  open  fire  place  w^ith 
tile  or  brick  mantel.  Bath  rooms 
will   be   finished   in   imitation  tile.     Tile 
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and  mosaic  will  bo  used  in  the  en- 
trance. Kxterioi-  ol'  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing- completed  and  the  work  will  be 
done  by   Day  Labor. 

PLATS — 3  story  and  base,  frame, 
$11,000.  San  Francisco.  Aichitect,  C. 
Fantoni,  916  Kearny  street,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  at  the  northeast  corner  of 
Filbert  and  Stockton  streets,  and  has 
been  designed  foi-  one  store  on  the 
first  floor  and  two  modern  tlats  on  the 
upper  floors.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  open  fire 
places  in  the  living  rooms.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being   taken. 

FLAT — 2  story  and  base,  brick, 
$5,000.  South  San  Francisco,  San  Ma- 
teo Co.,  Cal.  Architect,  C.  Fantoni,  916 
Kearny  street,  S.  F.  Owner's  name 
withheld.  The  building  will  contain 
a  store  on  the  first  floor  and  two  small 
flats  on  the  second  floor.  Interior  will 
be  finished  in  pine  throughout.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Hath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing  prepared. 

HOTEI.. — .")  story  and  base,  brick  and 
steel,  $60,000.  San  Francisco.  Archi- 
tect, none.  Owners,  McKillop  Bros., 
540  Cole  street,  S.  F.  The  building  will 
be  erected  on  the  north  side  of  Mis- 
sion street  west  of  Mint  avenue,  cov- 
ering an  area  of  50  by  160  feet.  There 
will  be  in  the  neighborhood  of  150 
rooms,  a  large  office  and  lobby  and 
public  baths.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Patent  store  fronts  are 
specified.  Hath  rooms  will  have  imi- 
tation tile  wainscot  and  composition 
floors.  OflBce  and  lobby  will  be  fin- 
ished in  hardwood  and  will  have  a  tile 
floor.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  .Materials  are  now  being  pur- 
chased. 

HOTEI. — 4  story  and  base.  Class  C 
construction,  $."{0,000.  San  Francisco. 
Architect,  D.  .7.  Patterson,  Mechanics' 
institute  Bldg.,  S.  F.  Owner,  Louis 
Gassner.  The  building  will  be  erect- 
ed at  the  northeast  corner  of  Stockton 
and  Sacramento  streets,  covering  an 
are  of  67  by  69  feet.  There  will  be 
eight  stores  on  the  first  floor  besides 
the  hotel  ofllce,  lobby  and  entrance. 
I'pper  floors  will  contain  a  total  of 
42  rooms  and  baths.  Interior  finish 
will  be  of  pine,  redwood  and  hard- 
wood. Tile  floor  will  be  used  in  the 
lobby  and  office.  Plans  provide  for 
steam  heat,  elevator  service,  patent 
store  fronts  and  hot  water  service. 
Exterior  of  the  building  will  be  faced 
with  pi-essed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

HOTEL  .\1)DITK)N — 1  story,  frame, 
$5,00((.  San  Francisco.  Architect,  C. 
Fantoni,  916  Kearny  street,  S.  F.  Own- 
er's   name    withheld.      This    work    will 


consist  of  the  addition  of  20  looms  to 
the  frame  building  on  the  south  side 
of  Pulton  street  between  (lough  and 
Octavia.  Interior  finish  will  be  of  pine 
and  redwood.  Exterior  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  the  work  will  be 
(lone   by   Day   Labor. 

HOSPITAL  TII^E  WORK— Cost  not 
stated.  San  Francislo.  .\rchitects. 
City  Department  of  Architecture,  Tem- 
porary City  Hall,  S.  P.  Owners,  City 
and  County  of  San  Francisco.  Plans 
have  been  completed  for  the  glazed 
tile  partition  work  in  the  various  ward 
buildings  at  the  San  Francisco  Hos- 
pital. Bids  are  now  being  taken  by 
the  Board  of  Public  Works  and  fig- 
ures  will   be  opened   on   March   10th. 

i^RANCH  POST  OFFICE— 2  story, 
brick,  stone  and  steel,  $80,000.  San 
Francisco.  Engineer,  Assistant  State 
Engineer  Newman,  Ferry  Bldg.,  S.  P. 
Owners,  State  of  California.  Plans 
have  been  completed  for  the  new 
Ferry  Branch  Post  Office,  which  is  to 
be  erected  on  the  water  front  south  of 
the  Ferry  Building.  The  foundation 
work  and  steel  have  already  been  let. 
Plans  are  now  out  for  figures  on  the 
goneral  construction.  Bids  will  be 
opened  on  March  11th.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  State  Board  of  Harbor 
Commissioners  in  the  Ferry  Building. 
RESIDEN'CE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  Eunice  E.  West- 
water.  The  dwelling  will  contain  five 
rooms  and  bath  and  will  be  erected  on 
rior  will  be  finished  in  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  rooms  will  be 
finished  in  imitation  tile.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  W\  H.  Kenny,  430 
-Arguello  Boulevard,  S.  P.  The  dwell- 
ing will  be  erected  on  the  west  side 
of  9th  avenue  north  of  Cabrillo  and 
has  been  designed  to  contain  five 
rooms  and  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  looms.  There  will  be  open 
tile  place  in  the  living  room.  Mantel 
will  be  of  tile.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  I.,abor. 

AGRICULTIMIAL  HALL  —  2  story 
and  base.  Class  A  construction,  $80.- 
000.  Carson  City,  Nev.  Architects 
Bliss  &  Faville,  Balboa  Bldg.,  S.  F. 
Owners,  State  of  Nevada.  The  build- 
ing will  cover  an  area  of  165  by  100 
feet.  Plans  for  this  unit  of  the  new 
l^niversity  of  Nevada  group  have  been 
complete  foi-  some  time,  but  funds 
have  not  been  available  for  construc- 
tion. Governor  Emmet  D.  Boyle,  in  a 
special  message  to  the  state  legisla- 
ture has  submitted  recommendations 
for  a  total  appropriation  of  $447,446.- 
.".0  for  the  State  I'niversity,  which  in- 
cludes the  amount  of  $80,000  for  con- 
struction of  this  building.  Further 
mention  will  be  made  of  the  work 
when    bids    are    called. 

STORE  AND  OFFICE  ALTERATION 
— Class    C    construction,     $25,000.      San 


Francisco.  Aichitect,  Henry  H.  Mej*- 
ei-s.  Kohl  Bldg.,  S.  F.  Owners,  Hyman 
Hros.,  under  lease  to  D.  Samuels.  The 
building  at  the  northwest  corner  of 
o'Farrell  and  iStocktoix  streets  will 
undergo  extensive  altei'ations.  This 
building  was  formerly  occupied  by  the 
1).  Samuels  I..ace  House,  but  will  be 
altered  for  small  stores  on  the  first 
lloor  and  inodern  offices  on  the  upper 
floors.  The  work  will  include  plaster- 
ing, interior  finish,  mill  work,  plumb- 
ing, patent  store  fronts  and  electric 
work.      Plans    are    being    prepared. 

STORE  ALTERATION— Class  C  con- 
struction, $12,000.  San  Francisco.  Ar- 
chitect, Clay  N.  Burrell,  Albany  Bldg.. 
Oakland.  Owners,  Forman  &  Clark. 
The  work  will  consist  of  finishing  the 
main  entrance  and  two  stores  located 
in  the  building  on  the  north  side  of 
.Market  street  near  Grant  avenue. 
There  will  be  marble  and  tile  work, 
plumbing  and  patent  store  fronts. 
I'lans   are   being   prepared. 

RESIDENCE  —  3  story  and  base, 
brick,  $.j0,000.  San  Francisco.  Archi- 
tect. Lewis  P.  Hobart,  Crocker  Bldg., 
S.  F.  Owner,  Mrs.  Sidney  P.  Ehrman. 
The  dwelling  will  be  erected  on  the 
north  side  of  Broadway  west  of  Baker, 
and  has  been  designed  for  a  high-class 
city  residence.  Interior  will  be  fin- 
ished in  hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. Bath  rooms  will  be  finished  in 
tile.  Plans  provide  for  steam  heat,  a 
hot  water  circulating  system,  vacuum 
cleaning  and  other  modern  conven- 
iences. Exterior  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
have  been  out  for  bids  and  figures 
have  been  taken  under  advisement. 
Contracts  will  be  let  in  the  course  of 
a   few  days. 

FTiATS —  2  story  and  base,  frame, 
$4,000.  San  Francisco.  Architect,  none. 
Owner,  William  Miller,  49  Park  street, 
S.  F.  The  building  will  be  erected  on 
the  east  side  of  Florida  north  of  Army 
street,  and  has  been  designed  to  con- 
tain four  small  flats  Interiors  will  be 
finished  in  pine  and  redwood.  Some 
haidwood  floors  will  be  used.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  rooms  will  have  imitation 
tile  wainscot  and  composition  floors. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor. 

FIxAT  ADDITIONS  AND  ALTERA- 
TIONS —  Frame  construction,  $3,000. 
San  Francisco.  Architect,  none.  Own- 
er, M.  J.  Depew,  30S  5!an  .lose  avenue. 
S.  F.  The  work  will  consist  of  an  ad- 
dition of  three  rooms,  new  interior  fin- 
ish, plastering,  plumbing  and  electric 
work  in  the  old  portion  of  the  build- 
ing. Exterior  will  be  covered  with 
rustic  and  shiplap.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
FACTORY — 2  and  4  story  and  base, 
reinforced  concrete,  $150,000.  San  Fran- 
cisco. Engineer,  Engineering  Depart- 
ment, American  Can  Co.,  New  York 
local  representative  Mr.  Woods.  Tin 
company  has  purchased  a  large  tract 
of  land  in  the  Potrero  District  and 
will  improve  the  same  with  one  of  the 
most  modern  can  manufacturing  fac- 
tories in  the  country.  Plans  will  be 
forwarded  to  this  city  within  the  next 
w»'ek  or  ten  days.  Further  mention 
will  be  made  of  the  proposed  buildings. 


Wednesday.     March      lU,     1J15. 

PATHOLOGICAL,  vVAKU  AND  GA- 
RAGK — 2  stoiy  and  base.  Class  A 
construction,  $80,000.  San  Francisco. 
Architects,  August  Headman,  New  Call 
Bldg.,  and  P.  Righetti.  Phelan  Bldg. 
Ownei's,  City  and  County  of  San  Fran- 
cisco. The  Board  of  Public  Works  has 
issued  a  notice  to  all  contractors  that 
the  date  for  opening  bids  for  the  gen- 
eral construction  of  the  Pathological 
Ward  and  Garage  building  at  the  San 
Francisco  Hospital  has  been  postponed' 
until   March    19th. 

RESIDENCE  —  2  .story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  P.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  the  west  side 
of  Hill  street  north  of  Parnassus.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  an  open  Are  place 
and  tile  mantel.  Bath  room  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Hay   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner  J.  C.  Kirby,  2152A 
Market  street,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  the  west  side 
of  12th  avenue  near  Anza.  Interior 
will  be  finished  in  pine  and  redwood. 
.Some  hardwood  floors  will  be  used. 
There  will  be  tile  wainscot  in  the  bath 
room  and  an  automatic  water  heater. 
Open  fire  places  and  tile  mantels  are 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  who  will  do  the 
work   by    Day   Laboi. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,700.  San  Francisco.  Archi- 
tect, none.  Owner,  Thomas  Hamill, 
25S  25th  avenue,  S.  F.  The  dwelling 
will  be  erected  on  the  east  side  of 
12th  avenue  near  Geary,  and  has  been 
designed  for  a  five-room  house  with 
bath.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  an  open  fire  place  and  tile 
mantel.  Tile  wainscot  will  be  used  in 
the  bath  room.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day 
Labor. 

TERMINAL  LOOP— Cost  not  stated. 
San  Francisco.  Engineer,  City  Engi- 
neer, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
The  Secretary  of  the  Board  of  Public 
Works  has  been  directed  by  the  Su- 
pervisors to  call  for  bids  for  the  con- 
struction of  the  Beach  Terminal  Loop 
of  the  Geary  Street  Municipal  Rail- 
road. 

SCHOOL  HARDWARE  —  Cost  not 
stated.  San  Francisco.  Architect,  City 
Department  of  Architecture,  Tempo- 
rary City  Hall,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids  are 
now  being  taken  for  furnishing  the 
finish  hardware  for  the  Academic 
Building,  Polytechnic  High  School 
group.  Bids  will  be  opened  on  March 
31st.  Plans  and  specifications  can  be 
secured  fi'om  the  Department  of  Ar- 
chitecture. 


nriLDIXG    AND    EXGIXEERING    NEWS 

OFFICE  BUILDl.XG  — S  story  and 
base.  Class  A  construction,  $150,000. 
San  Fi-ancisco.  Architect,  Edgar  A. 
Mathews,  251  Sutter  street,  S.  F.  Own- 
ers, Pacific  Gas  and  Electric  Co.  This 
building  will  be  erected  on  the  south 
side  of  Sutter  street  east  of  Powell, 
adjoining  the  present  building  of  the 
company,  and  will  be  used  in  conjunc- 
tion with  this  building.  Construction 
will  be  of  the  class  A  type  with  a 
complete  steel  frame,  brick  walls  and 
hollow  tile  interior  partitions.  The 
buiding  will  have  a  frontage  of  ioVz 
feet  and  a  depth  of  138  feet.  Interior 
will  be  finished  in  pine  and  hardwood 
with  some  metal  trJm.  There  will  be 
steam  heat,  elevator  service,  vacuum 
cleaning  and  a  hot  water  supply.  Con- 
siderable marble  and  tile  and  orr^a- 
mental  plaster  will  be  used.  Exterior 
of  the  building"  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are   now    being  prepared. 

CuntraciS   Awarded. 

OFFICE  ALTERATIONS— Class  A 
construction,  $3,500.  San  Francisco. 
Architect,  G.  Albert  Lansburgh,  709 
Mission  street,  S.  F.  Owners,  Orpheum 
Theatre  Co.  Contractor,  C.  M.  Moore, 
2880  Vellejo  street,  S.  P.  Contract 
price,    $3,500. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $14,700.  San  Francisco. 
Architect.  .1.  F.  Dumm,  Monadnock 
Bldg.,  S.  F.  Owner,  Frank  Young. 
Contractor,  W.  H.  Morphy,  2312  Clay 
street,    S.    F. 

WAREHOUSE— 4  story  and  base, 
mill  construction,  $150,000.  San  Fran- 
cisco. Architect,  Leo  J.  Devlin,  Pa- 
cific Bldg.,  S.  F.  Owner,  John  Rapp, 
leased  to  Dunham,  Carrigan  &  Hayden. 
Contractor,  James  S.  Fennell,  brick 
work,  and  R.  A.  Chrisholm,  carpentry 
work.      Contract   prices   not   stated. 


Unliving  Contracts   AT^araed. 

San  Francisco 


No. 

642 
643 
644 
645 
646 
647 
648 
649 
650 
651 
652 
653 
654 
6'55 
656 
657 
658 
659 
660 
661 
662 
663 
664 
665 
666 
667 
668 
669 
670 
671 
672 
673 
674 
675 
676 
677 
678 
67f; 
6i80 
681 
682 
683 
684' 
685 
686 
687 
688 


Owner.  Contractor 

S    F    Casket Owner 

Drossel      Brutcher 

McClure      Verner 

Brown      Miller 

HUnseth      Hunseth 

Sylvia     Sylvia 

Allyne     Barrett 

Welsh Welsh 

Western    Pac     Hyde 

Boutonnet     Wright 

Sweeney     Mallock 

Orpheum     Moore 

Chr    Sclent    Snook 

Hauschildt     Erberger 

Pacific     Gas     Healy 

Meyer McArthur 

Tsikoores     Steur 

Santa    Fe     Owner 

Santa    Fe       Owner 

Heyman     Heyman 

CoUey     Low 

Traversaro     Bozzini 

S  F  Golf  Club    Olsen 

Liebes     Bluxome 

Volkman     Streshly 

Cottle     Heaphy 

Lefor     Gold 

Hannah     Hannah 

Stry  ker     Johns 

McCarthy     McCarthy 

Hooper     Moore 

Mehegan      Newsom 

Wallace     McKenzie 

P    P   I   E Tittle 

Same     Arnott 

Same     Beachey 

Same     . Beachey 

Daly     Gillogley 

Spirz      Spirz 

Burnham      Wold 

Bacchini      Bacchini 

Strauss      Robins,on 

Goebb     Cox 

Stewart      Brumfield 

Lubfin      Schefski 

Catholic    Church     .  .  .Owner 
Kenny     Kenny 


1500 

5420 

3500 

1580 

765 

70C 

2500 

2640 

2915 

1687 

1750 

450 

400 

450 

400 

500 

700 

450 

400 

400 

1000 

500 

7200 

2168 

6285 

6823 

4145 

1656 

520 

5100 

600 

400 

400 

400 

400 

500 

400 

2500 


21 

V)S'.\  C^rocker      Crocker  40ii 

ti!J2  U    R    R Williams  7400 

693  Rlty     &     Rebldg.  .  .Sullivan  12250 

691  McKillop      McKillop  '60000 

(ly.-)  Phelps     Phelps  400 

«iit!  Parks      Currie  '400 

697  Rushton     Rushton  5000 

69.S  Westwater      .  .  .  .  Westvvater  2000 

699  Buckbee      Swenson  450 

700  Hollingsworth     Stromswold  400 

701  .Miller     .Miller  4000 

702  Drees     Hamill  2750 

703  Sales     Hamill  2750 

704  Hamill      Hamill  2750 

JO")  Depew      Depew  3000 

I  or,  Acd'y    Science     Farrell  55500 

707  P    P   I    E    Wrighton        3750 

708  Ames     Fletcher      16700 

IIEI'AIRS 

((il2)       E    GUERRERO    15o    .-;    Ksih.      Re- 
pair  fire  damages. 

Owner S.     F.    Casket    Co.,     621-627 

Guerrero,   S.   F. 
Architect  .  .  .None. 
Day's  \^f)rk.  COST,   $6000 

*■  

CONCRETE    FLOOR,    ETC. 
(64^)     NO.    375      CHURCH.         Concrete 
floor   and   minor  changes   for   garage. 

Owner Dr.    A.    Drossel,     16tli,    bet. 

Noe     and     Sanchez,    S.F. 
Architect  .  .  .None. 

Contractor ..  Brutcher       &     Serna,       110 
Jessie,    San    Francisco. 

COST,    $150 


FRAME    DWELLING 

(644)      NO.    1367    SEVENTH    AVE.  One- 

.>;tory    frame   dwelling. 
Owner C.  A.  McClure,   1763  Golden 

Gate   Ave.,    San   Francisco. 

.None. 

.John      Carlson,    31      Rivoll 

and  J.  H.  Verner,  1921  23rd 

San    Francisco. 

COST,   $1000 


Architect  .  . 
Contractor. 


REPAIRS 

(635)      NO.   217  TEHAMA.     Repair  roof, 
partitions  and  supports. 

Owner Geo.   A.    Brown    Estate   Co., 

Premises. 
Architect  .  .  .None. 

Contractor .  .Fred    Miller,     225    Dolores, 
San    Francisco. 

COST,   $400 


ALTERATIONS 

(646)      S   NINETEENTH    Sl-S   W    Doug- 
las.    Alter  and  add  to  flats. 

Owner G.     Heunseth,       4515     19th, 

San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1800 


FRAME   FLATS 

(647)    W    TWENTY-FIFTH    AVE    300    N 

Clement.       Two-story     and     basement 

frame    (2)    flats. 

Owner A.   M.   Sylvia,   371    30th    Ave 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $2500 


CLASS    "C"   STORE    BUILDING 
(i;4S)      B   POLK    Sl-SVi    S    Clay    S    40xE 
102-10>4.         All    work    for    one-story 
and   basement   Class   "C"   store  build- 
ing. 

Owner Mary    N.,   Lucy   H.   &    Edith 

W.   Allyne. 
Architect  ..  .Reid       Bros.,       California- 
Pacific    Bldg.,   S.   F. 
Contractor.  .Barrett      &      Hilp,      Sharon 

Bldg.,    S^.n    Francisco. 
Filed    Mar.    ,    '15.      Dated    Mar.    1,    '15. 

(Dn    20th    of   each    month 75% 

Usual    35    days :.....      25% 

TOTAL  COST,  $11,94  4 
Pond,  $6000.  Surety,  Pacific  Coasi 
Casualty    Co.         Limit,    May    20,      1915. 


Foifcil,     $S.       Plaiiri    and     specilicalions 
filed. 


FRAME   DWELLING 

(649)  W  SIXTEENTH  AVE  146-1  S 
California  S  2oxW  120  O  L  166.  All 
work   for  two-story  frame  dwelling. 

Owner Jas.    Wel.sh. 

Architect  .  .  .None. 

Contractor.  .Jas.   Welsh   &   Co..   244   20th 
Ave.,    San    Francisco. 

Filed   :Mar.    2,   '1.5.      Dated    Mar.    1.   '15. 

Rafters    in JIOOO 

Brown    coated 1000 

iiAccepited     r 1"'"' 

i'sual    3.5    day.s lOOO 

TOTAL   COST,    $4000 

Bond,    nbne.      Limit,    90    days.      Forfeit, 

plan.«    and    specification.*,    none. 

PILE?,    ETC. 

(6.-.U)  ON  WATER  FRONT  OF  CITY 
and  County  of  San  Francisco  on  E 
Ea.'^t  street  approximately  SE  Beale 
and  Brannan.  All  work  for  116 
spring,  3  mooring  and  12  cluster 
piles  on  S  side  of  Pier  34. 

Owner Western     Pacific    Itailway 

Co..    Mills    Bldg.,    S.    F. 
Architect  . .  .None. 
Contractor.  .Hyde     Harjes     &     Co.,     110 

Market,    San    Francisco. 
Filed    Mar.   2,   "1.5.     Dated   Mar.   2,  '15. 

On    completion    75% 

3«     da>R     after 25% 

TOTAL  COST.  $16  per  pile  and  $40  per 

thousand    for   all    lumber   used. 
Bond.      $1200.      Surety.      Massachusetts 
Banding    &     Insurance    Co.       Limit,    15 
days.      Forfeit,    none.    Plans   and   speci- 
fications filed. 


BUILDING    AND    ENGLNEERLNG    NEWS 

struct  loading  and  unloading  plat- 
forms. 

Owner Atchinson,       Topeka       and 

Santa  Fe  Railway  Co. 

Architect  . .  .None. 

Day's   work.  COST,    $2915 


COTTAGE 

(651)  N  THORNTON  AVE  50  E  Po- 
jnona  Ave  25xN  100.  All  work  for 
one-story    and    basement    cottage. 

Ovper Louis    and    Gabrielle    Bou- 

tonnet.    2051    Quesada    Ave.. 
San    Francisco, 
Architect  .  .  .None. 

Contractor.    George      C.      Wright      and 
Perry    F.    Ho£f.    840    Berlin. 
San    Francisco. 
Filed   Mar.    2,   '15.     Dated   Mar.    L  'IS. 

Frame    up    $S75 

Brown     coated     375 

Completed    and    accepted 375 

Usual    3:5    days 375 

TOTAL  COSl',  $1500 
Bond,  noKie.  Limit,  90  days.  Forfeit, 
none.      Plans  and    specifications   filed. 


.ALTERATIONS,    ETC. 

(65^)  (A)  B  FILL-MORE  62-6  S  Chest- 
nut 87-6x75  front:  (B)  S  Chestnut 
i»i7-4  E;  Fillnnore;  (A)  25  feet  of  this 
lot  is  112-6  deep.  All  work  for  one 
s^ory  new  frame  and  alter  one-story 
brigk  stores. 

Owner Jas.    P.    .^^weeney,      Nevada 

Bank    Bldg..   S.    F. 

Architect  ..  .M.      I.    Schwartz,      Nevada 
Bank   Bldg.,   S.   F. 

Contractor.  .J.    S.    .Malloch,    110    Jessie. 
San    Francisco. 

Filed    Mar.    2,   '15.      Dated   Mar.    1,   '15. 

Roof     boards     on $1355 

Plaster     on     1355 

Completed    and    accepted 1355 

Usual     35    days 1355 

TOTAL    COST,     $5420 

Bond,   none.     Limit,   20  days  after  Mar. 

2.      Forfeit,    none.      Plans    and    specifi- 
cations  filed. 

PLATFORMS 

(659)      N   BRYANT   103   W   Spear.     Con- 


PLATFOR.MS 

(660)  NW  BRYANT  &  SPEAR.  Con- 
struct loading  and  unloading  plat- 
forms 

Owner Atchinson,       Topeka       and 

Santa  Fe  Railway  Co. 

Architect  .  .  .None. 

Day's    work.  COST,    $1687 


FRAME    DWELLING 

(661)  W  FORTY-FIRST  AVE  100  N 
Anza.  One  and  one-half-story  and 
basement    frame   dwelling. 

Owner Oscar   Heyman   &   Bro.,    742 

Alarket,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Heyman    &    Bro.,    742    Mar- 
ket, San  Francisco. 

COST,   $17r,0 


ALTERATIONS 

(662)      N     TWENTY-THIRD     No.     4  04  7. 
Alter  and  add  to  flats. 

Owner Mr.  CoUey,   Premises. 

Architect  .  .  .None. 

Contractor.  .James  Low,   1501   Valencia, 
San    Francisco. 

COST,    $450 


ALTERATIONS 

(663)      N  LOMBARD  25  W  Scott.     Alter 
stores. 

Owner L.    Traversaro,    2408    Lom- 
bard, San  Francisco. 

Achitect  .  . .  A.      Fraschina,      6    Imperial 
Ave.,   San   Francisco. 

Contractor.  .J.    Bozzini.    2209    Lombard. 
San   Francisco. 

COST,    $400 


ADDITION 

(664)      E    JUNIPERO    SERRA    BLVD    & 
South    Ocean    Ave.      Add    for   garage. 

Owner S.  F.  Golf  &  Country  Club. 

Premises. 
Architect  .  .  .None. 

Contractor.  .O.       Olsen,       260       Beverly, 
San    Francisco. 

COST,   $450 


Wednt  fetlay.     March     lu.     V.ilo. 

Contractor.  .J.    J.     Ileaphy,     1721     Lom- 
bard,  San    Francisco. 

COST.    $700 


.U-TERATIONS 

(665)  S  POST  100  E  Grant  Ave.  Cut 
opening  in  wall  and  install  Kinnear 
door. 

Owner H.    Liebes   &   Co.,    Post   and 

Grant  Ave.,   San   Francisco. 

Architect  ..  .L.      P.      Hobart,       Crocker 
Bldg.,   San   Francisco. 

Contractor.  .Bluxome     &    Co.,     528     Mo- 
nadnock    Bldg.,   S.    F. 

COST,    $400 

ALTERATIONS 

(666)  NO.  24  DEARBORN  PLACE. 
General  alterations  for  unfinished 
flats. 

Owner P.    Volkman,    24    Van    Ness 

Ave.,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .Geo.   L.   Streshly.   2400   Van 
Ness    Ave.,   San   Francisco. 
COST,   $500 


FRAME    STORE 

(668)      No.  2960  FILLMORE.     One-story 
frame   store. 

(Jwner Mrs.    Mae    Lefor. 

Architect  . .  .None. 

Contractor.  .A.      Gold,    2960       Fillmore, 
S.   F.  COST,    $450 


NEW    FLOOR 

(667)      SW       VAN     NESS       AVE        AND 
Broadway.     New   floor. 

Owner Rev.  J.  E.  Cottle,  2117  Van 

Ness   Ave.,   San    Francisco. 
Architect  .  .  .None. 


FRAME   DWELLING 

(669)  W  TWENTY-  FIRST  AVE  125 
S  Santiago.  One-story  and  base- 
ment   frame   dwelling. 

Owner Percy   J.    Hannah,    750    Mo- 

nadnock    Bldg.,   S.   F. 
-Architect  . .  .None. 
Day's    work.  COST,    $500 

GARAGE 

(670)  NO.  1907  BAKER.  Garage  in 
basment. 

Owner Chas.     Stryker,     Premises. 

Architect  .  .  .None. 

Contractor.  .Arthur   Johns.    1903    Baker. 
S.    F.  COST,    $400 


FRAME   DWELLING 

(671)  E   BANK.S  25   N   Powhattan.  One- 
story   and    basement   frame   dwelling. 

Owner John    McCarthy. 

Architect  . .  .None. 

Day's   work.  COST,    $1000 

ALTERATIONS 

(672)  N    O'FARRELL   137-6    W    Powell 
Minor   alterations   on   hotel. 

Owner C.  A.  Hooper  &  Co.,  Balboa 

Bldg.,    San    Francisco. 

Architect  ..  .G.      B.      Schrofer,      Balboa 
Bldg.,  San  Francisco. 

Contractor.  .C.      P.    Moore      Bldg.      Co., 
Sharon   Bldg.,  S.  F. 

COST,    $500 


(673)  S  PINE  181-3  W  Fillmore  W  50 
xS  127-6.  All  work  except  electric 
wiring  and  fixtures,  painting  and 
gasoline  tanks  for  one-story  brlcK 
garage   building 

Owner P.    J.    Mehegan.    2343    Pine. 

San    Francisco. 
Architect  ..  .Matthew    O'Brien,    68   Post, 

San    Francisco. 
Contractor.  .Wm.     A.    Newsom,    Sharon 

Bldg.,   San    Francisco. 
Filed   Mar.   4,   '15.      Dated   Mar.    2,   '15. 
On    1st    of    each    month    as    work 

progresses     75% 

Usual     35     days 25% 

TOTAL  COST,  $7200 
Bond  ,  $3600.  Sureties,  Chas.  J.  U. 
Koenig  and  Herman  Lawson.  Limit,  60 
day.s.  Forfeit,  $10.  Plans  and  specifi- 
cations   filed. 


FRAME    DWELLING 

(674)  E  TWENTY-FOURTH  AVE  225 
S  Geary  S  25xE  120.  Carpenter, 
plumbing  and  mill  work  for  one- 
story   and    basement    frame   dwelling. 

Owner A.     C.      Wallace.     Whitney 

Bldg.,        San    Francisco. 
Architect  ..  .Foulkes       &       Hildebrand, 

Crocker   Bldg,,  S.   F. 
Contractor.  .K.    H.    McKeniie,    27S3    Mc- 
Allister,   San    Francisco. 
Filed   Mar.    4.  '15.      Dated  Feb.   25.  '15. 

Frame   up   and    roof  on $542 

Brown    coated     642 

Completed    and    accepted 542 

ITsual     .">5    days 542 

TOTAL  COST,    $2168 
Bond,     $1084.         Surety,     Pacific       Coast 


Wednesday,      .March      l(i,     1915. 

Casualty    Co      Limit,    7.">    days.      Foii'cit, 
^,').      Plans   and    .specifications    filed. 
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ELECTRICAL   AVIRING 

(675)      EXPOSITION     SITE.  Electric 

wiring-    for    Fine    Att.s    Building. 
Owner Panama-Pacific        Interna- 
tional  Exposition   Co.,    Ser- 
vice   Bldg-.,    S.     P. 
Architect  . .  .None. 
Contractor.  .H.      S    Tittle,    245       Minna. 

San    Francisco. 
Filed  Mar.   4,  '15.     Dated  Jan.   22,   '15. 

As    work    progresses 75% 

Usual     35     days 25% 

TOTAL,  COST,  $6285 
Bond,  $4  000.  Surety,  Pacifis  Coast 
Casualty  Co  Limit,  30  days.  Forfeit, 
$50.      Plans   and    specifications    filed. 


COMFORT  STATION 

(676)  EXPOSITION  SITE.  Construct- 
ing'   public    comfort    station    No.    4. 

Owner Panama-Pacific        Interna- 
tional  Exposition   Co.,    Ser- 
vice    Bldg.,    S.     F. 
Architect  .  .  .None. 
Contractor .  ..las.  Arnott  &  Son,  517  Noe 

San    Francisco. 
Filed   Mar.    4    '15.      Dated   .Ian.    26,   '15. 

As    work    progresses 75% 

Usual     35     days 25% 

TOTAL  COST,  $6823 
Bond,  $4000.  Surety,  Royal  Indemnity 
Co.  Limit,  30  days.  Forfeit,  $15. 
Plans    and    specifications    filed. 

TELEPHONE     STATION.     ETC. 

(677)  NW  CHESTNUT  &  WEBSTER 
N  275xW  412-6.  AH  work  for  con- 
struction of  telephone  station  No.  1 
and    gatemen's    locker. 

Owner Panama-Pacific        Interna- 
tional  Exposition   Co..    Ser- 
vice   Bldg.,    S.    F. 
Architect  .  .  .None. 

Contractor.  .Beachey    &    DustenhofE. 
Filed  Mar.   4.  '15.     Dated  Feb.   13,  '15. 

As    work    progresses 75% 

Usual     35     days 25% 

TOTAL  COST.  $1656 
Bond,  $1000.  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  22  days.  Forfeit, 
$25.      Plans    and    specifications    filed. 


SERVICE    BUILDING    ANNEX 

(678)      EXPOSITION    SITE.       All    work 

for    construction     of    'Service     Bldg. 

Annex. 
Owner Panama-Pacific        Interna- 
tional  Exposition   Co.,    Ser- 
vice    Bldg.,    S.     F. 
Architect  .  .  .None. 

Contractor .  .Beachey    &    Dustenhoft. 
Filed   Mar.    4,   *15.      Dated   Feb.    3.   '15. 

As    work    progresses 75% 

Usual     35     days 25% 

TOTAL  COST.  $4145 
Bond,  $2500.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  22  days.  Forfeit. 
$25.      Plans   and   specifications    filed. 


FRAME     FLATS 

(679)  E  TWENTIETH  AVE  125  S 
Irving  S  120xE  25.  All  work  for  two 
story  and  basement  frame  flats. 

Owner John  and  Nellie  Daly. 

Architect  . .  .None. 

Contractor.  .J.   Gillogley      &     Sons,    714 
San    Jose    Ave.,    S.    F. 

Filed   Mar.    4,    15.      Dated   Mar.    3,   '15. 
Rough    frame    up    and    roof    boards 

on     $1305 

Brown   coated    1305 

Completed    and    accepted 1305 

Usual   35   days 1305 

TOTAL  COST,   $5220 


noiul,  ifJOIU.  -Sureties,  Sylvain  j. 
Lazarus  and  K.  VV.  Gillogley.  Limit, 
100  days.  Forfeit,  none.  Plans  and 
specifications    filed. 


FRAME   FLATS 

(680)      W     LANGTON     250     N     Howard. 

Three-story  and   basement  frame    (3) 

flats. 
Owner.  ....  .Gustav   Spirz,    232-A   Lang- 
ton,    San    Francisco. 
Architect  .  .  .None. 
Day's  -work.  COST,    $5100 


ADDITION 

(681)      NW     CHESTNUT       &     LARKIN. 
Add   to  building  for  janitor's  quarters 

Owner Alice  K.   Burnham.   Bkly. 

Architect  ..  .B.    G.    McDougall.    Sheldon 

Bldg..  San  Francisco. 
Contractor.  .C.    L.      Wold.       75      Sutter, 
San   Francisco. 

COST,    $600 


ALTERATIONS 

(682)      NE    INGALLS    &    FITZGERALD. 
Alter,  raise  and  add  one-story  frame 

Owner A.     Bacchini,    2299    Ingalls, 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.   $400 


ALTERATION 

(683)      NO.       25    KEARNY.         Alter      in 
vestibule   of   office   building. 

Owner Levi    Strauss    &    Co..    Pine 

and    Battery.    S.    F. 
Architect  .  .  .None. 

Contractor.  .Robinson   &  Gillespie,   1051 
Sutter.   San   Francisco. 

COST,    $400 


ADDITION 

(684)  NO.     182     RANDALL.       Add     4 

rooms. 

Owner Otto   Goebl. 

Architect  . .  .None. 

Contractor.  .E.       Cox,     1424       Valencia, 
San    Francisco. 

COST,    $400 


ELECTRIC    SIGN 

(685)      NO.    174    ELLIS.      Electric    sign. 

Owner O.    A.      Stewart.      Holbrook 

Bldg..    San    Francisco. 
Architect  . .  .None. 
Contractor.  .Brumfield    Elec.    Sign    Co.. 

18    7th.    San    Francisco. 

COST.    $400 


FRAME    GARAGE 

(686)      NO.    50    RAILWAY    AVE.      One- 
story   frame   garage. 

Owner S.   Lubfin.    3575    17th,   S.   F. 

Architect  .  .  .None. 

Contractor.  .D.  Schefski,   22   Arleta  Ave 
San  Francisco. 

COST,    $500 


ALTERATIONS 

(687)      NO.    2330      GREEN.         Alter    for 
garage. 

Owner Roman     Catholic     Church. 

Architect  .  .  .None. 

Day's  work.  COST,    $400 


FRAME    DWELLING 

(688)      W       NINETEENTH    AVE       92    N 

Cabrillo.       Two-story    and    basement 

frame  dwelling. 

Owner W.  R.  Kenny,  430  Arguello 

Blvd.,   San  Francisco 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 


(,)\vTior W.     II.      (Crocker.      c:;rocker 

Bldg.,    San    Francisco. 

Architect  .  .  .None. 

Contractor .  .Crocker      Estate    Co.,      525 
Crocker    Bldg.,    S.    F. 

COST.   $400 


FRAME    DWELLLING 

(690)  W  SIXTEENTH  AVE  246  S  Cal- 
ifornia S  25xW  120  O  L  166  (Note: 
As  given  in  document).  All  wdrk  for 
five-room    frame    dwelling. 

Ownci- Elizabeth       Riggins.        1040 

Fulton.  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Jas.    Welsh,    244    20th    Ave.; 
San  Francisco. 

Filed   Mar.   5,   '15.      Dated  Feb.   10,   '15. 

On    delivery    of   agreement $1000 

Balance    $5475    in    monthly    install- 
ments of  $45   or  more,   interest  0%. 

TOTAL    COST,    $6475 

iBond.     $1000.       Surety,     Thos.       Welsh. 

I.,imit,    90    days.        Forfeit,    plans      and 

specifications,  none. 


FRAME    DWELLING 

(691)  W  SIXTEENTH  AVE  246-1  S 
California  S  25x\V  120  O  L  166  (Note 
As  given  in  document.)  All  work 
for   five-room   frame  dwelling. 

Owner las.    Welsh. 

Architect  ..  .Plans    by    Contractor. 

Contractor.  .James    Welsh    Co.,   244    20th 
Ave.,   San   Francisco. 

Filed    Mar.    5,   '15.      Dated   Mar.    2,   '15. 

Rafters    on    $1000 

Hrown    coated    1000 

Accepted      1000 

U.'iual     35     days 1000 

TOTAL   COST,    $4000 

Bond,    none.      Limit,    90    days.      Forfeit, 

plans  and   specifications,   none. 


SUB-STATION 

(692)  W  EIGHTH  AVE  175  S  Geary 
S  50xW  120  O  L  276.  All  work  for 
erection   of  .sub-station   building. 

Owner United    Railroads    of    S.    F.. 

Holbrook    Bldg.,    S.    F. 

Engineer  ..  .A\'.     B.    Farlow. 

Contractor,  .^^'illiams    Bros.    &    Hender- 
son.  Holbrook  Bldg..  S.   F. 

Filed    Mar.   5.   '15.      Dated   :Mar.    4.   '15. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL   COST,    $7400 

Bond,     $3750.         Surety,    Pacific       Coast 

Casualty   Co.     L'.nit,   60   days.     Forfeit, 

none.     Plans  and  specifications  filed. 


REMOVAL   OF    BUILDING,    ETC. 
(693)      BLK     BDED       BY       FILLMORE, 
Turk,    Eddy    and    Webster.      Removal 
of    building    and       underpinning      of 
same. 

Owner Realty    &    Rebuilding    Co., 

905   1st  National  Bank  Bldg 
San  Francisco. 
Architect  ..  .J.     R.     Miller,     Lick     Bldg., 

San  Francisco. 
Contractor.  .D.    J.    &    T.    Sullivan,    1940 

Folsom,    San    Francisco. 
Filed   Mar.    4.   '15.      Dated   Mar.    3,   '15. 

"7)    days    after    completion $12,250 

TOTAL  COST,  $12,250 
Bond,  $6125.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  70  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(689)      S    GOLDEN    GATE     AVE     60     W 
Jones.      Sub-divide   and    alter    store. 


BRICK    ROOMING    HOUSE 

(694)      N    MISSION      25    W    Mint      Ave. 

Five-story        and      basement       brick 

rooming  house. 
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Owner McKillop     Bros..     '.10     Cole, 

^?an  Fiaiiciscu. 
Architect  . .  .None. 
Day's     work.  COST,     160,000 


ALTERATIONS 

(695)      NO.    1328   FORTY-SECOND   AVE. 
Alter   front  and  add  one  room. 

Owner A.    S.    Phelps,    Premises. 

Architect  . .  .None. 

Day's   work.  COST.   J400 


REPAIRS 

(696)      NO.    1902    BUSH.      Repair    roof, 
painting',  etc. 

Owner -Mrs.    Parks,    \AZO    Masonic. 

San   Francisco. 
Architect  .  .  .None. 

Contractor .  .Currie    &    Currie,    ISO    Jes- 
sie, San  Franci.'sco. 

COST,  1400 
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»704)      K     EIGHTEENTH     AVE     IJO     S 

Geary.        Two-story      and      basement 

frame    dwelling. 

Owner Thos.      Hamill,       268       25th 

Ave.,    San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    |2750 

ALTERATIONS 

(705)      NO.    9    JURI    (rear).      Alter    and 
add  for   (4)    flats. 

Owner M.   J.   Depew,   308  San   Jose 

Ave.,  San  FYancisco. 
Architect  .  .  .None. 
Day's   work.  COST,   |3000 


FRAME    FLATS 

(697)  SW  CABRILLO  AND  NINTH 
Ave.  Two-story  and  basement  frame 
(4)    flats. 

Owner C.     A.     Rushton,     3714     9th 

Ave..  San   Francisco. 
Architect  ..    H.     fi.       Harris,     432       Mo- 

nadnock    Bldg.,   S.   F. 
Dav's    work.  C^ST,    |5000 


FRAME    DWELLING 

(69S)      W       VERNON     100    N       Garfield. 
Two-story  and  basement  frame  dvvlg. 

Owner Eunice    E.    Westwater,    230 

Herman,   San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    J2000 

ADTE  RATIONS 

(699)     NO.   595    MARKET.      Alterations 

Owner Buckbee     Thorne    Co.,     27 

Montgomery,    S.    F. 
Architect  . .  .None. 
Contractor.  .Swenson     &     Franzen,     230 

Tehama,    San    Fi-ancisco. 

COST,    $450 


ALTERATIONS 

•  700)      S  TWENTY-FIRST  30  W  Worth 
Alter   dwelling. 

Owner A.    W.    Hollingsworth. 

Architect  . .  .None. 
Contractor.  .J.    C.    Stromswald. 

COST.    $400 


FRAME   TENE.MENTS 

(701)  E  FLORIDA  60  N  Army.  Two- 
story  and  basement  frame  (4)  tene- 
ments. 

Owner Wm.   Miller,    49    Park.  S.   F. 

Architect  .  .  .None. 

Day's   work.  COST.    $4000 


FRAME  DWELLING 

(702)  E  EIGHTEENTH  AVE  200  S 
Geary.  Two-story  and  basement 
frame   dwelling. 

Owner E.      Dress,    327      5th      Ave.. 

San    Francisco. 
An-hitect  .  .  .None. 

Contractor.  .Thos.      Hamill,      268      25th 
Ave.,    San    Francisco. 

COST.   $2750 


FRA.ME    DWELLING 

(703)      E    EIGHTEENTH      AVE       175    S 
Geary.        Two-story      and      basement 
frame  dwelling. 
Owner W.     H.    Sales,    2352    Chest- 
nut,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .Tho.s.       Hamill,      26S       25th 
Ave.,    San    Francisco. 

COST.    $2750 


BRICK    \yORK,    ETC. 

(706)  GOLDEN  GATE  PARK.  Brick, 
concrete  and  reinforced  concrete 
work  for  Museum. 

Owner California       .\cademy        of 

Sciences. 
Contractor .  .T^wis    P.    Hobart,    Crocker 

Bldg.,    San    Francisco. 
Contractor.  .Farrell      &    Reed,      M.      A. 

Gunst    Bldg.,   S.   F. 
Filed    Mar.    6,   '15.      Dated    Mar.    5,   '15. 

Amount  paid  on  account $35,917 

Payments  of  70%  on   15th  of  each 

month     

Usual    35    days 30% 

TOTAL  COST,  $55,500 
Bond,  $7250.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  June  5,  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 

EXTENSION 

(653)  S  O'FARRELL  82-6  W  Stockton 
W  55xS  S2-6.  Extension  to  Orpheum 
Offices. 

Owner Orpheum  Theatre  &  Realty 

Co.,    Premises. 
.\rchitect  .  .  .G.    Albert    Lansburgh.    709 

Mission,   San    Francisco. 
Contractor .  .C.    .M.    Moore,    .'Sharon    Bldg 

San   Francisco. 

Filed   Mar.   2,   '15.      Dated   Mar.    1,   '15. 

Progressive    payments    to    begin 

March    1     75% 

Usual    35    days 25% 

TOTAL  COST.  $3500 
Bond,  $1750.  Surety.  The  Aetna  Acci- 
dent Liability  Co.  Limit.  May  1.  1915. 
Forfeit,  none.  Plans  and  specifications 
tiled. 


PLUMBING   WORK 

(654)  N  HAIGHT  187-6  E  Central  Ave 
E  75xN  137-6.  Plumbing  work  for 
church    building. 

Owner Third      Church    of      Christ 

Scientist,    San    Francisco. 
Architect.  .  .Edgar   A.   Mathews,   Phelan 

Bldg.,    San    Francisco. 
Contractor.  .Frederick     W.     Snook     Co., 

596  Clay,  San  Francisco. 
Filed    Mar.   2,  '15.      Dated  Feb.   15,  '15. 

.Monthly     installments     of 75% 

Usual    35    days 25% 

TOTAL  COST.  $1580 
Bond.  $790.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  I.,imit,  120  days.  For- 
lieit,  none.  Plans  and  specifications 
filed. 


ALTERATIONS 

(655)      NO.    Ill    KEARNY.      Alterations 

and   additions   to   room   in   building. 

Owner The    Hauschildt    Music    Co.. 

51    Post,    San    Francisco. 
-Architect  .  .  .Alfred    Pyle. 
Contractor.  .Michael    Erberger. 
Filed   Mar.   3.  '15.      Dated  Feb.   26.   '15. 

On    completion    75% 


Bond, 
none. 


Wednesday.     March     10,     ifllj. 

il    i'l    day.<  .  .      :J.5% 

TOTAL  COST,  $765 
none.  Limit,  14  days.  Forfeit. 
Plans  and   specificationts   filed 


PILE    DRIVING 

(/656)  MASON  STREET.  Pile  driv- 
ing  for    Metropolitan   Gas    Works. 

Owner Pacific   Gas  &   Electric   Co., 

445    Sutter,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Healy  Tibbitts  Constr.  Co., 
9    Main,    San    Francisco. 

Filed  Mar.  3,  '15.     Dated  Feb.  25,  '16. 

On    completion    75% 

Usual     35     days 25% 

TOTAL    COST.    $700 

Bond.   $350.     Surety.   Hartford   Accident 

&    Insurance    Co.      Limit,    forfeit,    none. 

Plans    .and    apeciflcations    filed. 

FRAME    DWELLING 

(657)  W  TWENTY-FOURTH  AVE  25 
N  Anza  25x82-6.  All  work  for  one- 
and  one-half-story  and  basement 
frame    dwelling. 

Owner Nevada     W.      Meyer.      I960' 

Pierce.    Sjan    Francisco. 

-Architect.  .  .H.  E.  and  T.  W.   McArthur. 

Contractor.  .H.    E.    &    T.    W.    McArthur, 
1560   Fell,   San   Francisco. 

Filed   Mar.    3,   '15.      Dated   Mar.   2,  '15. 
Frame    up    and    roof   boards   on.. $625 

Brown     coated     625' 

Completed    and    accepted 625 

Usual    35    days 625 

TOTAL    COST,     $2500 

Bond.    $1250.        Surety.      Pacific     Coast 

Casualty   Co.     Limit.    90   days.     Forfeit. 

none.      Plans    and    specifications    filed. 


ALTERATIONS 

(658)  N  CABRILIX)  107-6  E  10th  Ave 
E  25xN  100.  Alterations  to  one- 
story  frame  residence  into  two-story 
8-room   house. 

Owner George     P.     Tsikoores.     S34 

Cabrillo,    San    Francisco. 

Architect. .  .H.    E.     Harris,     Monadnock 
Bldg.,    San    Francisco. 

Contractor.  .Steur    &    Bury,    609    Olive 
Ave.,    San    Francisco. 

Filed  Mar.   3,  '15.     Dated  Feb.   26,  '15. 
House    raised    and    underpinning 

in    place     $330 

Enclosed  and  window  frames  set  330 

Brown     coated      330 

Plastered     330 

Standing    fini.sh    applied 330, 

Accepted      8St 

Usua    135    days 660 

TOTAL  COST,   $2640 

Bond,    $1520.      Surety,    U.    S.    Fidelity    & 

Guaranty     Co.       Limit,     75     days     from 

March    3.       Forfeit,    none.       Plans    and 

specifications    filed. 


ASPHALTIC  SURFACE 
(707)      EXPOSITION    SITE.       All    work 
for    asphaltic    concrete    wearing   sur- 
face   for    Exposition    roadways. 
OwneK Panama-Pacific       Interna- 
tional   Exposition   Co.,   Ser- 
fice   Bldg..  San  Francisco. 
Architect  .  .  .None. 
Contractor.  .Wrigh ton,       Anderson       & 

Tost 
Filed  Mar.  6.  '15.     Dated  Feb.   15.  '15. 

As    work    progresses 75% 

Usual    35    days.... 25% 

TOTAL  COST.  $3750 
Bond,  $2500.  Surety.  Fidelity  &  De- 
posit Co.  of  -Maryland.  Limit.  30  days. 
Forfeit.    $20.      Specifications  only    filed. 


HOTEL 
(708)      SE       TABEU       PLACE        (Park 
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Lane  North)  145  SW  2nd  and  100  SM 
Bryant  SW  4'5  SE  to  South  Park  Ave 
E  to  pt  14'5  SW  from  Second  NW  to 
beg.  All  work  except  finish  hard- 
ware, window  shade.s,  hot  w^ater 
heater  and  light  fixtures  for  three- 
story    and    basement    hotel    building. 

iwner Brewster      F.      Ames,      251 

'■■•-  •    Kearny,  San  Francisco, 

.rchitect  .  .  .Cha.s.    C.     Frye,     20    Mont- 
gomery,   San    Francisco, 
ontractor .  .  Jas.  P.  Fletcher,   110  Jessie 

San  Francisco, 
iled   Mar.    6,   '15.      Dated   Mar.    6,   '15. 
Concrete    walls    poured    and    1st 

flooi-  joists    in    place $2000 

Enclosed    and    roof    boarded....    3000 

Brown    coated     3500 

Standing   trim    set 2000 

Accepted     2025 

Usual   35    days 4175 

TOTAL  COST,  |16,700 
end,  $8350.  Surety,  Massachusetts 
ending  &  Insurance  Co.  Limit,  90 
iys  after  date  of  permit.  Forfeit, 
10-  Plans  and  specltications  filed. 
. .^^ 

INCORPORATIONS 

Pittsburg  W'ater  Heater  Co.  of  Cal- 
ornia.  To  manufacture  and  install 
ater  heater  appliances.  Capital 
;ock,  $20,000;  2000  shares  at  $10  each; 
nount  subscribed,  $30.  Place  of 
isiness,  San  Francisco.  Directors — 
j  Greenebaum,  C.  S.  Aronaon  and  Jos. 
lieben,  l  share  each. 
The  Epicure  Club.  Social.  No  Capi- 
1  Stock.  3  directors.  Place  of  busl- 
sss,   San   Francisco. 

N  Botto  &  Co.  General  shipping  and 
mmission  business?.  Capital  Stock, 
0,000:  500  shares  at  $100  each; 
nount  subscribed,  $500.  Place  of 
islnes.s,  San  Francisco.  Directors — 
Botto,  G.  Vranizan,  F.  Buckley,  A. 
eyei'  and  G.  Starr,  1  share  each. 
« . 

LEASES 
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San  Francisco 


ar.  1.  1915— FILLMORE.  Burke 
Flanagan  &  Vanuccl  or  Burke,  Flan- 
nlgan  &  Vanuccl  to  Pletro  Amaros 
and  Vlncenzo  Forte.  4  years  11 
months.     $20  per  month. 


BUILDBRS'   BOND. 


ir.  2,  1915— LOT  27  PTN  BLK  2 
Forrest  Hill.  L  H.  Cory,  owner 
with  McMulIln  Von  Voorhies  Co, 
contiactors.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Pond, 
$2157.50. 


CO-PARTNERSHIP. 


Robert   Henry   and    Robert   A.    Henry 

Pacific  Coast  Boiler   Works. 
H.   Schrodsky   as   Pacific   Waist   Co. 


ARCHITECT'S     CERTIFICATE. 


ir.    2,    1915 — RALPH    W.    ARMITAGE 
has  filed  his  certificate  pf  architecture 


OTICE    OP    NON-RESPONSIBILITY. 


ir.  5,  1915— SE  STEINER  AND 
Chestnut  S  25xE  100.  R  W  and  R 
C   ^^'albey    as    to    improvements    on 

leased    property    

ar.  4.  1915 — W  TWENTY-FTFFTH 
Ave  200  S  California  S  50xW  120. 
Gustave  Moller  as  to  improvements 
on   leased   property , . 


Feb.  25,  1915— EXPOSITION  SITE. 
California  Fruit  Canners'  Ass'n  to 
Rupert    Schmidt,    Feb.    19,    1915;    A 

Knowles Feb.     '.9,     1915 

Feb.  26,  1915— LOT  7  BLK  11  St. 
Francis  Wood.  Duncan-McDuffle  to 
J  S  Gard,  Feb.  17;  C  W  Gubliner 
&   Co,   Feb.    18;   The   J   Lewellyn   Co 

Feb.    23,    1915 

Feb.  26,  1915 — SCOTT  NO.  2504  N  of 
Pacific  Ave.  Dorothy  Ames  Pond  to 

Currie   &   Ctirrie Feb.    17,   1915 

Feb.  26,  1915— W  SEVENTH  AVE 
155  S  California  S  75x120.  Marietta 
Dyar    to    whom    it    may    concern... 

Feb.     26,     1915 

Feb.  26,  1915— E  SIXTEENTH  AVE 
25  N  Balboa  N  75xE  77-6.  Emil 
Nelson  to  whom  it  may  concern... 

Feb.     26,     1915 

Feb.  26,  1915— EXPOSITION  SITE. 
H  L  Judell  &  Co  to  Dunnavant- 
Houghton-Van  Sant....Feb.  17,  1915 
Feb.  26,  1915— EXPOSITION  SITE. 
Iowa  Commission  to  Panama- 
Pacific  International  Exposition 
Co  to  Thos  Day  Co,  Jan.  23;  R  H 
Travers,  Jan.  26;  Malott  &  Peter- 
son,   Feb.    5;    and    W    D    Henderson 

Jan.    22,    1915 

Feb.  26,  1915— E  FRANKLIN  150  S 
Lombard  S  25  E  109-9  N  50  W  39 
S  25  W  70-5.     C  Guigni  to  Liebert  & 

Martinelli Feb.    26,    1915 

Feb.  27,  1915— E  SANCHEZ  26  N  28th 
N  25xE  100.     Delia  Farrell  to  whom 

it    may    concern Completed    — 

Mar.  1,  1915 — W  TAYLOR  100  S  Sut- 
ter 37-6x137-6.  Badge  J  Wyman 
to  whom  it  may  concern. Mar.  1,  1915 
Mar.  1.  1915 — W  Van  NESS  AVE  56 
S  Chestnut  S  54xW  120.  Wert- 
heimber  and  Moor,  Lessee,   to  L  A 

Secor Feb.     27,     1915 

Mar.  1,  1915— NW  POLK  &  CALI- 
fornla  W  56-3  N  87-6  W  25  N  25  E 
81-3  S  112-6.  The  Bradbury  Estate 
Investment  Co  and  Mary  M  Brad- 
bury to  Western  Iron  Works,  Feb 
26;  California  Tile  Constr  Co,  Feb. 

23;    J    J    McLeod Feb.    25,    1915 

Mar.  1,  1915— LOT  36  BLK  5  Crock- 
er Amazon  Tract.  United  States 
Bldg,  Realty  &  Investment  Co  to 
whom  it  may  concern. March  1,  1915 
Mar.  1,  1915— W  LISBON  75  S  Ex- 
celsior Ave.  Ward  C  Brown  or 
Broun   to  whom   it  may  concern... 

March    1,    1915 

Mar.  1,  1915— EXPOSITION  SITE. 
W     M    Willett       to    Stockholm       & 

Allyn Feb.     19,     1915 

Mar.  1,  1915— NW  TAYLOR  AND 
Sacramento    N    40xW    91-8.        G      A 

Steffen  to  Scott  Co Feb.  15,   1915 

Mar.  2,  1915 — NW  SCOTT  &  CHEST- 
nut  W  200  N  140  E  468.75  S  140  W 
268.75.  Panama-Pacific  Interna- 
tional   Exposition   Co    to   M   P   Mor- 

tensen Feb.    25,     1915 

Mar.  2,  1915 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position   Co    to    Neil    A    McLean... 

Feb.     25,     1915 

Mar.  2,  1915- W  HOWTH  75  S 
Niagara  (Unadilla  Ave)  S  50xW 
90  Blk  12,  San  Miguel  City.  Ivar 
Carlsen    to    whom    it    may    concern 

Feb.     26,     1915 

.Mar.  2,  1915- NW  RICHLAND  AVE 
and  Murray  (South  Ave)  W  25xN 
85  m  or  1  E  25  m  or  1  S  80  m  or  1 
Ptn  Lots  38,  39  and  40  Blk  4,  Holly 
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Park  Tract.  Thomas  McCormick 
to  whom  it  may  concern. Mar.  1,  1915 
Mar.  2,  1915— N  MAYNARD  (Mar- 
shall) 177  E  Craut  E  23xN  110  Ptn 
Lot  21  Blk  8,  College  Hd  Ass'n. 
William    Miller    to    whom    it    may 

concern March     1 ,     1915 

Mar.  2,  1915— W  RHODE  ISLAND 
400    S    22nd    S    33xW    100.      Louis    J 

Schoenstein    to    Mager    Bros 

March     1,     1915 

-Mar.  2.  1915— SE  PIERCE  &  BAY 
E  eOOxS  618.75.  Panama-  Pacific 
International  Exposition  Co  to  H 
W  Johns  Manville  Co.. Feb.  23,  1915 
-Mar.  3,  9115— SE  FILLMORE  AND 
Moulton  S  34-6xE  137-6.  Emma 
Blucher  to  Mager  Bros.. Mar.  2,  1915 
-Mar.  3,  1915— E  JOICE  109  S  Sacra- 
mento 28-6x69-6  with  L  2x9-6.  S  C 
Harshbarger  ■  to    William    R    Bell.. 

March    3,    1915 

Mar.  3,  1915— N  CABRILLO  32-6  E 
10th  Ave  E  25xN  100.  H  E  Harris, 
Jr    and    Eugene   Simon    to   whom    it 

may    concern Feb.    25,    1913 

•Mar.  3,  1915 — SE  HUMBOLDT  AND 
Louisiana.  Western  Sugar  Refining 
Co  to  Dyer  Bros  Golden  West  Iron 

Works,   Inc Feb.    1.    1913 

-Mar.  3,  1915 — SE  GEARY  &  TAYLOR 
S  137-6xE  87-6.  Clift  Realty  Co  by 
P  J  Walker,  Agent  to  Newbery^ 
Bendheim  Elec  Co,  Feb.  23;  L  J 
Neal,    Feb.    23;    Ickelheimer      Bros 

Co    Feb.    23,    1913 

Mar.  4,  1915 — EXPOSITION  SITE. 
The  Exposition  Committee  of  the 
National  Board  of  the  Young 
Women's    Christian    Ass'n    to    John 

^ronk Feb.     26,     1913 

Mar.  4,  1915— LOT  8  BLK  14  Crocker 
Amazon  Tract.  C  D  Bevier  to  whom 
whom  it  may  concern.  .Feb.  27,  1915 
Mar.  4,  1913— E  JASPER  PLACE 
93-1  ly^  N .  Green  and  lot  adj  on  B 
Jasper  Place  113-4 1^  N  Green. 
Felice    Torlggino    to    Antonio    Fer- 

leccio    Mar.    3,    1913 

Mar.  4,  1915— NE  WASHINGTON  & 
Octavla  E  175  N  127-8^4  E  2-6  N 
127-814  W  177-6  S  255-4%.  A  B 
Spreckels  to  Sartorius  Co. Jan.  16,  "15 
Mar.  4,  1915 — TWENTY-FOURTH 
Nos.  4013-4015.  Marie  Shuett  to 
whom  it  may  concern.  .  .Mar.  4,  1915 
Mar.  4.  1915— W  LARKIN  53  S  North 
Point    S    38-6xW    22-11.        John      H 

Brickwedel    to   E    Montgomery 

Feb.    25,    1915 

Mar.  4,  1915— NW  EDDY  &  FILL- 
more  W   137-6xN   137-6.  J  R   Hanify 

to  Farrell   &   Reed Feb.    26,    1915 

Mar.  5,  1915— S  TWENTY-FIRST  58-9 
E  Fair  Oaks  E  5S-9xS  122  M  B  75. 
Eustace   Cullinan   to  C   E   Gordon.. 

Mar.     4,     1915 

Mar.  5,  1915— NW  FILLMORE  AND 
Chestnut  W  100  N  150  E  300  S  130 
N  200.  Panama-Pacific  Interna- 
tional   Exposition    Co    to    Strehlow, 

Freese    &    Petersen Mar.    1,    1915 

Mar.  5,  1915— SW  BAKER  AND  LOM- 
bard  W  50  N  150  E  150  S  150  E  100 
Panama-Pacific  International  Ex- 
position  Co   to   Strehlow,    Freese   & 

Petersen Mar.    1,    1915 

Mar.  5,  1915 — NW  LAGUNA  &  BAY  W 
50  S  150  E  150  N  150  W  100,  Ex- 
position Site.  Panama-Pacific  In- 
ternational Exposition  Co  to  Streh- 
low, Fr-jese  &  Petersen.  .  Mar.  1,  1915 
-Mar.  5,  1915 — W  POWELL  91-3  N 
Post    N    46-lxW    SO.      .1    Sockolov    to 

Pacific   Iron   Works Mar.   3,    1915 

Mar.  .5,  1915— W  PO\yELL  91-3  N 
Po.st   N   46-lxW   80.     J   Sockolov   to 
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>,\^Ayj-;~.i 

Structural  Steel 
Contractors 

inil 

Works  at 
f        H/VRRISOIM  ST., 
bet.  Sth  &  9tti 

^''  '''*'^5iH^iG«ir' 

San  Francisco 
Telephone    IViarkel  337 

VAw    \.   .S"Ul<'    To -Mai'.    l.-lOla 

-Mar.    0.    19J5— X    HKOADWAY    68-9    W 

Webster     W     HS-9xN     275.       Jas     L, 

Klood    to    John    G    Sutton    Co 

Feb.     24,     1915 

.Mar.  ,-).   191.->— S  TWENTY-FIRST  5S-9 

!•:   Fair  Oaks   E   oS-9xS   122.   Eustace 

Cullinan    to   Higginson    Co.,    Inc.... 

-March     4,     1915 

♦ 

LIENS    FILED 

S-\.\     FU.\NCISCO    COUNTY. 


Feb.  27,  1915— XW  POST  &  STOCK- 
ton  X  137-6xW  137-6.  Clarke  & 
Dickson  vs  Blanche  M  Burbank.$1338 

Feb.  27.  1915— X  CALIFORNI.\  32  W 
I..arkin  W  27-6xN  87.  Otto  Carson 
vs   I   R  Kissel    $4810.30 

Feb.  27,  1915— SE  FILLMORE  AND 
Chestnut  E  87-6xS  62-6.  Alpha 
Realty  &  Holding-  Co,  Inc  to 
.\rthur   Elvin    Feb.    27,   1915 

Feb.  27,  1915— S  BROADWAY  100  W 
Polk  W  23-6xS  137-6.  Eva  Groat 
-Markel  and  Jas  B  Markel  Jr  to 
-Matthew    Dick.son Feb.    26,    1915 

.Mar.  1.  1915— W  COM.MOXWEALTH 
.\ve  485  S  Euclid  .\ve  S  40xW  120. 
Kuieka  Sash,  Door  &  -Moulding 
-Mills  vs  Blanche  Wertheimer  and 
.1    P    Fletcher    $692.33 

l<'eb.  27.  1915 — S  Mc.ALLISTER  55  W 
Gough  W  55xS  137-6.  S  I  Volz  vs 
Reuben  Cohen,  I  X  Cohen  and  B 
O    Smith     $28 

.Mar.  2.  1915— SW  HOWARD  AXD 
Rausch.  W  R  Bell  vs  Daniel.  Mar- 
garet V  and  Edward  Coleman... 
$3939.80 

.Mar.  2.  1 91 5— EXPOSITION'  SITE. 
Brooks  Follis  Elec  Corpn  vs  Lange 
&  Bergstrom  and  Illinois  P  P  I  E 
Commission     $586.48 

.Mar.  2.  1915— LOT  12  BLK  6417 
Crocker  Amazon  Tract  Sub  2.  The 
Greater  City  Lumber  Co  vs  Frank 
Long   and    Crocker    Estate    Co.. $67. 90 

Mar.  5,  1915— S  MCALLISTER  55  W 
(Jough  AV  55xS  137-6.  Macdonald 
Lumber    Co    vs    Ruben    Cohen    and 

IJ    O    «r.iith     $291.03 

♦ 

RELE.^SE  OF  LI^JS 

SAN    FRANCISCO    COUNTY. 

Mar.  2.  1915— SW  THIRD  AVE  AXD 
Clement  S  70xW  30.  E  E  Gillon  to 
J  I  .Mitrovlch  Bldg  Co  and  Frank 
De   CortonI    

Mar.  3.  1915— SW  CLEMENT  AXD 
Third  Ave  S  70xW  30.  Joseph  L 
Herger,  Dean  Reversible  Window 
Co,  M  .\  Finnila,  Acme  Lumber 
Co,  Pacific  Hardware  &  Sti-el  Co, 
C  Carnevali  .Marble  &  .Mosjilc  Co. 
.lohn  Delucchi.  Calil'ornia  Door  Co 
to  V  l>e  Curloni  and  J  \  Mitrovlch • 
IiMj;     C«irn|);iny      

.M,n.  :•..  19!.-.  — SW  CLK.MFXT  AXD 
Third    .\ve  S   70x30,     .<;  Gin.^berg  ^- 


«'o  to  I'^raiik  l)<-  L'urtoni  and  .1  I 
.Mitrovich     Bldg    Co 

.Mar.  .".,  1915— W  COMMONWEALTH 
Ave  485  S  Euclid  Ave  S  40xW  120. 
Eureka  Sash.  Door  &  Moulding 
-Mills.  Inc  to  J  P  Fletcher  and 
Blanche    Wertheimer    

.Mar.  5.  1915— LOTS  34  AND  35  BLK 
"B"  .^shbury  Park  Tract.  Acme 
Lumber  Co.;  Holmes  Planing  Mill 
Co  to  L  L  Allen  and  Blanche  Free- 
man     

♦ 

OAKLAND  AND  ALAMEDA  COUNTY. 


CANOE  HOUSE  AND       WATER 

TOWER — I  story,  frame  and  rein- 
forced concrete.  Oakland,  Cal.  .•Ar- 
chitect, Walter  D.  Reed,  Oakland  Bank 
ol"  Savings,  Oakland.  Owners,  City  of 
Oakland.  Bids  opened  by  the  Oak- 
land Park  Trustees  for  the  construc- 
tion of  a  one-story  reinforced  concrete 
canoe  house  and  for  a  frame  water 
tower  show  George  A.  Bos.  Hearst 
Bldg..  S.  F..  low  for  the  canoe  house 
at  $11,398  with  lockers  and  $11,323 
without  lockers.  Schnebly.  Hostraw- 
.ser  &  Pedgrift.  Oakland,  submitted  the 
lowest  figure  for  the  water  tower  at 
$2,115.  Contracts  will  be  awarded 
Wednesday  for  this  work.  .-V  complete 
list  of  the  bids  appears  under  the 
heading  of  Oakland  and  Alameda 
County    in    this   issue. 

B.\NK — 1  story  and  base,  steel  and 
granite.  $25,0000.  Oakland,  Cal.  Ar- 
chitect, Walter  Reed,  Oakland  Bank 
of  Savings  Bldg.,  Oakland.  Owners, 
Oakland  Bank  of  Savings.  This  bank 
will  be  erected  as  a  branch  on  the 
north  side  of  Seventh  street  between 
Union  and  Adeline  streets.  Interior 
will  be  finished  in  pine,  hardwoods, 
ornamental  plaster  and  marble.  Some 
ornamental  iron  and  bronze  will  be 
used.  There  will  be  a  tile  floor.  Plans 
provide  for  special  bank  fixtures,  safe 
deposit  vaults  and  coin  vaults.  There 
will  be  steam  heat  and  a  vacuum 
cleaning  system.  Metal  window  frames 
and  sash  are  specified.  Exterior  of  the 
building  will  be  faced  with  cut  gran- 
ite.     Plans   are    now    being    prepared. 

B.\NK  ALTERATIONS— Class  .\  con- 
struction, $10,000.  Oakland,  Cal.  .Ar- 
chitect, Benj.  G.  McDougall,  Sheldon 
IMdg.,  S.  F.  Owners,  Central  Savings 
Hank.  The  ground  floor  of  the  build- 
ing at  the  northeast  corner  of  14th 
and  Broadway  will  undergo  alteration. 
The  plans  Include  some  steel  work, 
plastei  Ing,  ornamental  Iron  and 
bronze,  painting,  electric  work  and  In- 
ttrior  finish.  Plans  are  complete  and 
figures   will   be  called   for  at  onco. 

DETE.N'TO.N  HOME — 2  story  and 
base,  reinforced  conv;rete,  $75,000.  Oak- 
land. Cal.  .Architect.  Henry  H.  Mey- 
ers. Kohl  Bldg..  S.  F.  Owners.  Ala- 
mida  Ciiunt.N.  Plans  are  being  pre- 
pared  for  i»   large  two  story  and  base- 


ment detention  home.  The  main  por- 
tion of  the  building  will  have  a  front- 
age of  150  feet.  Besides  this  there 
will  two  wings  each  100  feet  in  depth. 
The.  main  floor  will  contain  offices,  a 
juvenile  court  room,  kitchen,  dining 
room,  class  rooms  and  play  rooms. 
Upper  floor  will  be  arranged  for  dor- 
mitories and  single  rooms.  Interior 
finish  will  be  of  pine  with  tile  floors. 
Plans  provide  for  steam  heat,  a  hot 
water  system  and  vacuum  cleaning. 
The  exterior  treatment  has  not  been 
fully  decided  upon  but  will  probably 
be  of  cement  plaster  with  clay  tile 
roof.  Plans  will  be  completed  and 
ready  for  figures  in  about  thirty  days. 
FL.ATS — 2  story  and  base,  frame. 
$7.J00.  Berkeley.  .Alameda  Co..  Cal. 
.Architect,  none.  Owner,  E.  L.  Mals- 
bary.  2201  Chann-ing  Way,  Berkeley. 
The  building  will  be  erected  on  Fulton 
street  south  of  Channing  Way.  and  has 
been  designed  to  contain  16  rooms. 
Interior  finish  will  be  of  pine,  red- 
wood and  elm.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  central  heating  system  and 
hot  water  supply.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Large 
open  fire  places  will  be  a  feature  of 
each  of  the  living  rooms.  Mantels  will 
be  of  tile.  Entrance  will  have  mar- 
ble wainscot.  Exterior  of  the  build- 
ing will  be  covered  with  shiplap  and 
rustic.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  t! 
work    by    Day    Labor. 

FL.AT — 2  story  and  base,  frame. 
Cost  not  stated.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  John  Hudson 
Thomas,  First  National  Bank  Bldg.. 
Berkeley.  Owner,  Walter  L.  Thomas. 
The  building  will  be  erected  at  th^ 
corner  of  .Snyder  and  Ninth  streets, 
and  has  been  designed  for  a  store  on 
the  fiist  door  and  a  flat  above.  Inte. 
rior  will  be  finished  In  pine  and  red- 
wood. There  will  be  an  open  fire  place 
and  tile  or  brick  mantel.  Hardwood 
floors  will  be  used  In  the  living  and 
dining  rooms.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plaS'> 
ter  on  metal  lath.  Plans  are  complete 
and   figures  are   being   taken. 

LODGE  HALL — 2  story  and  base, 
frame.  $20,000.  Oakland,  Cal.  Archi- 
tect. Frederick  Soderberg.  Union  Bank 
of  Savings,  Oakland.  Owners,  Oakland 
Swedish  Hall  Association.  The  building 
will  be  erected  at  the  corner  of  23rd 
and  Telegraph,  and  has  been  designed 
for  stores  on  the  first  floor.  Upper 
floor  will  contain  lodge  rooms,  ladles* 
parlor,  meeting  rooms  and  offices.  In- 
terior will  be  finished  in  pine  and  red- 
wood. .A  maple  floor  will  be  used  In 
the  lodge  rooms.  There  will  be  steam 
heat.  Exterior  of  the  building  will  be 
covered  with  cement  plaSler  on  metal 
lath.      Plans    are    now    being    prepared. 

HOTEL  .ADDITION— 1  story,  frame. 
$5,000.  Oakland.  Cal.  Architect,  none, 
Owner,  B.  Lichtig.  580  6th  street,  Oak- 
land. The  present  one-story  store  will 
be  added  to,  the  new  portion  Lelng  de- 
signed to  contain  thirty  guest  rooms 
and  several  baths.  Interior  will  be 
finished  in  pine  and  "redwood.  There 
will  be  a  hot  watei-  system.  Bath 
rooms  will  be  finished  in  imitation 
tile.  Exterior  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 
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RESIDE7NCE  —  2  story  and  base, 
frame,  $6,000.  Oakland,  Cal.  Archi- 
tect, F.  D.  Voorhees,  Central  Bank 
Bldg.,  Oakland.  Owner's  name  with- 
held^  The  dwelling  will  be  erected 
at  the  southwe.st  corner  of  Ridgeway 
and  Terrace  .street,  and  has  been  de- 
signed to  contain  eig'ht  rooms,  two 
baths  and  sleeping  porch.  Interior 
tlnish  will  be  of  pine  and  hardwood 
with  some  white  enamel.  Hardwood 
tloors  will  be  used  in  the  living  rooms, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  A  hot  water  circulating  sys- 
tem will  be  installed.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  showers.  A  separate  garage  will 
be  erected  on  the  property.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans 
are    now    being    pi-epared. 

RESIDENCE  — 2  story  and  base, 
frame.  Cost  not  stated.  Piedmont, 
Alameda  Co.,  Cal.  Architect,  Albert 
Farr,.  Foxcroft  Bldg.,  S.  F.  Owner, 
Mr.  McHenry.  The  dwelling  has  been 
designed  to  contain  ten  rooms,  three 
bath.s  and  sleeping  porches.  Interior 
will  be  finished  in  pine  and  hardwood 
with  white  enamel  in  the  living  and 
dining  rooms  and  reception  hall.  There 
will  be  steam  heat  and  a  hot  water 
circulating  system.  Bath  rooms  will 
be  finished  In  tile.  There  will  be  vac- 
uum cleaning.  Several  large  open  fire 
places  vvlll  be  installed.  Mantels  will 
be  of  brick  and  stone.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  clay 
tile  roof  is  specified.  Plans  are  com- 
pete   and    figures   are    being    taken. 

SCHOOL — 1  story  and  base,  frame 
and  plaster,  J28,000.  Berkeley,  Alame- 
da Co.,  Cal.  Architect,  .James  W. 
Plachek,  Acheson  Bldg.,  Berkeley. 
Owners,  City  of  Berkeley.  The  build- 
ing will  be  erected  on  Claremont  ave- 
nue near  Ashby,  and  has  been  de- 
signed to  contain  five  class  rooms  and 
an  auditorium.  Interior  will  be  fin- 
ished in  pine.  Maple  floors  will  be 
used  in  the  class  rooms.  There  will  be 
a  central  system  of  heating.  Plans 
have  been  turned  over  to  the  Board  of 
Education  and  figures  will  be  called 
for   this   week.  , 

SCHOOL — 2  story  and  base,  frame 
and  plaster,  $35,000.  Oakland,  Cal. 
Architect,  John  J.  Donovan,  Security 
Bank  Bldg.,  Oakland.  Owners,  City  of 
Oakland.  The  building  will  be  known 
as  the.  Tompkins  school  and  will  be 
erected  on  Fifth  street  between  Lin- 
den and  Chestnut  streets.  There  will 
be  eight  class  rooms  and  an  assembly 
hall.  Interior  will  be  finished  in  pine 
with  maple  floors  in  the  class  rooms. 
Plans  provide  for  steam  heat,  an  oil 
burning,  system  and  modern  school 
plumbirig.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  bids  are  being  taken.  Figures 
will  be  opened  on  March  23rd.  Plans 
and  specifications  can  be  secured  from 
the  architect.  An  official  proposal  ap- 
pears  in   another  column   of  this   issue. 

RESIDENCE  —  1  rftory  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  .James  W.  Plachek, 
Acheson  Bldg.,  Berkeley.  Owners,  .1. 
Rogers.  The  dwelling  has  been  de- 
signed for  a  six-room  house  with  bath 
and  sleeping  porch  and  will  be  erect- 
ed on  South  San  Mateo  avenue  in 
Northbrae.     Interior  will  be  finished  in 
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pine  and  hardwood.  Hardwood  floors 
will  be  used  in  the  /iving  and  dining 
rooms  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  James  W.  Plachek, 
Acheson  Hldg.,  Berkeley.  Owner, 
Krank  Nash.  The  dwelling  has  been 
designed  for  a  five-room  house  with 
bath  and  will  be  erected  on  Woolsey 
street.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  Hoors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  a 
large  open  fire  place  and  tile  or  brick 
mantel.  An  automatic  water  heater 
will  be  installed.  Bath  room  will 
have  tile  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
pla.ster.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work    by    Day   Ijabor. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  Oakland,  Cal.  Archi- 
tect, Clyde  B.  Barton,  Trust  Bldg., 
Oakland.  Owner,  J.  McClelan.  The 
dwelling  will  be  erected  in  the  Crock- 
er Highlands  and  has  been  designed  to 
contain  seven  rooms,  two  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwoods.  Hard- 
wood floors  will  be  used.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  An 
automatic  watei'  heatei-  will  be  in- 
stalled. Bath  rooms  will  be  finished  in 
tile.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  aie  complete  and  figures 
are    being   taken. 

Contracts  Awarded. 

RESIDENCE  —  2  fitory  and  base, 
frame,  $6,000.  Berkeley,  Alameda  Co., 
Cal.  Architects,  Bryant  &  Stringham. 
Owner,  Vernon  M.  Alvord.  Contractor, 
H.  F.  Wrampelmeier,  2324  Piedmont 
avenue,  Berkeley.  Contract  has  been 
taken  on  the  percentage  basis. 


Canoe  House  For 

Oakland  Park. 

I'ark  Trustees   Het-elve    Hlds   For   Canoe 
House    and      A\  atcr    Toiver.         Con- 
tracts  to   be    Let    .Next   A\'eek. 

Bids  were  opened  by  the  Oakland 
Park  Trustees  at  their  meeting  last 
Wednesday  for  construction  of  a  one- 
story  reinforced  concrete  canoe  house 
and  for  a  concrete  and  frame  water 
tower.  Plans  for  both  of  these  build- 
ings were  drawn  by  Architect  Walter 
D.  Reed  of  Oakland.  George  A.  Bos 
of  San  Francisco  submitted  the  lowest 
bid  for  the  canoe  house  at  $11,398  with 
lockers  and  $11,323  without  lockers. 
Schnebly,  Hostrawser  &  Pedgrift  sub- 
mitted the  lowest  bid  for  the  water 
tower  at  $2,115.  All  bids  have  been 
referred  to  the  architect  and  City  At- 
torney. Awards  will  be  made  at  the 
next  Wednesday  meeting.  Following 
is  a  complete  list  of  the  bids  received. 
Bids  for  the  canoe  house  were  sub- 
mitted as  follows;     Prop,  A  with  lock- 
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ers   and    Prop.    B   without   lockers. 
Canoe    Houae. 

A.    Spence    (a)     $I5,3(t0;     (b)     $15,000. 

Lester  H.  Stock   (a)   $13,417;   (b)   $12,- 
318. 

Schnebly,    Hostrawser      &      Pedgrift, 
(a) ;    (b)    $13,676. 

Bluxome   &   Co.    (a)    $13,740;    (b)    $13,- 
225. 

R.    Glaze    (a)    $12,500;    (b)    $12,112. 

George  A.  Bos  (a)   $11,398;   (b)   $11,323 

Nelson   &   Barr    (a)    $13,340;    (b)    $12,- 
740. 

Monson   Bros.    &    Monson    (a)    $12,582; 
(b)    $12,137. 

Water     I'avilion. 

A.     T.     Spence $2,323 

Schnebly,    Hostrawer    &    Pedgrift  2,115 

Bluxome    &    Co 2,198 

H.    S.    Sorenson 2,145 

R.     Glaze     2,230 

George     A.     Bos 2,650 

Nelson    &    Barr 2,400 

Monson    Bros.    &    .Monson 2,289 

4 _ 

Buildlug  Contracts  Awarded. 
Oakland. 

No.  Owner.                     Contractor  Amt. 

309      Barrusch      Smith  400 

311  Key    Route     Leiter  400 

312  Okd    Bd    Ed    Owner  3400 

316  Streichan      .  .Sommarstrom  15000 

317  Texdahl      Texdahl  2000 

318  Boyd      Boyd  2500 

320  Hogue      Taylor  2000 

321  Strang     .....Strang  1600 

322  Fedt     Fedt  5000 

323  Lekas     ..Bay    City    Cabinet  400 

324  Bacon      Soule  400 

325  Mocino      Engler  3900 

326  Gabrielli      Morgan  1100 

327  Jonas     Barton  1600 

328  Henderson     Woodard  2000 

329  Lacazette      Cross  1255 

330  Pacific    G    &    E Owner  5000 

331  Same     Same  5000 

333  Howkins      Howkins  2500 

334  Gillespie      Saxton  3750 

335  Horner     Olson  2200 

336  Llchtig      Lichtlg  4500 

337  Dimpfel      Geary  2500 

338  Matheny     Matheny  1500 

339  Arena     Davina  4160 

340  Dunn     Bullock  6000 

341  Tlsch     Courtright  500 

342  Cal.    Cotton    Owner  400 

343  Ornsteln     Self  500 

346  Pacific  G  &   E    ...Asb   Prot  4598 

348     McChesney     Owner  2500 

351  Cook      Cook  475 

352  Werum      Brown  2000 

353  Graham      Scott  500 

354  Burrows      Schnebly  10000 

355  -Mulford      Jessiman  4160 

ALTERATIONS 

(309)      NO.     75     THIRTY-THIRD,    Oak- 
land.     Alterations. 

Owner Mr.    Barrusch,    Premises. 

Architect  .  .  .None. 

Contractor.  .H.    C.    Smith,    2011    Frank- 
lin,  Berkeley. 

COST,    $400 


ALTERATIONS 

(311)      FORTIETH   &    PIEDMONT   .WE 

Oakland.     .-^Iterations. 
Owner San       Francisco,       Oakland 

Terminal    Railway,    22nd    & 

Grove,   Oakland. 

.  None. 

.E.    T.    Leiter    &    Sons,    3001 

West,    Oakland. 

COST,   $400 


.Architect 
Contracto 


BRICK    SHOP 

(312)      N    E-FOURTEENTH    100    E    10th 

Ave.,      Oakland.         Two-stoi'y      brick 

shop. 
Owner Oakland    Board    of    Educa- 
tion,   City    Hall,    Oakland. 
Architect  .  .  .None, 
Day's   work.  COST,    $3400 
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BRICK    GARAGE 

(316)  S  E-TWELFTH  150  E  First 
Ave.,  Oakland.  One-story  brick 
garage. 

Owner Amelia    F.    T.    Streichan    & 

Edw   Sommarstronj.    202    E- 
12th,    Oakland. 
Aichitect  .  .  .None. 

Contractor.  .Sommarstrom       Bros.,      202 
E-12th,    Oakland. 

CO^;t,   $15,000 


DWELLING 

(317)      S    SIXTY-FIFTH    130    W    Shat- 

tuck     Ave,     Oakland.       One-story     6- 

rooni   dwelling. 

Owner C.     Texdahl,     3035     Harper, 

Berkeley. 
.\rcliitt'ct  .  .  .  None. 
Days    work.  COST.    $2000 


DWKLLING 

(318)      E    DESMOND    Td'/^      N    Coronado 

Ave.,    Oakland.      One-story    six-room 

dwelling. 

Owner P.  O.  Hoyd,  Key  Route  Inn, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $2500 


STORES 

(320)  SE  OAKLAND  &  SANTA  CLARA 
Aves.,  Oakland.  One-story  3-room 
stores. 

Owner C.      L.    Hogue,      155      Santa 

Clara    Ave.,    Oakland. 
Architect  .  .  .None. 

Contractoi.  .G.    Taylor,    423    Walsworth 
Ave.,    Oakland. 

COST,    $2000 


L)\V];:LLING 

(321)      W    ELSTON    AVE    50    S    E-38th, 
Oakland.      One-story    5-room    dwlg. 

Owner V.      N.    Strang,      1521      9th. 

Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,   $1600 


DWELLING 

(822)      W    SANTA    RAY      AVE      600      S 

Rosal    Ave.,    Oakland.      Two-story    8- 

room  dwelling. 

Owner Fedt   Bros.,   528   25th,  Okd. 

Architect  . .  .None. 

Day's  work.  COST.   $5000 


ALTERATIONS 

(323)     NO.     1115       BROADWAY.      Oak- 
land.    Alterations. 

Owner J.   Lekaa,  Premises. 

.\rchitect  .  .  .None. 

Contractor.  .Bay   City  Cabinet  Co.,   1080 
5th,  Oakland. 

COST,    $400 

.\  I, TK RATIONS 

(321)      NO.     1120     WASHINGTON,     Oak- 
land.     Alterations. 

Owner Bacon  &  Soule,  Bacon  Bldg 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


DWELLING 

(325)      N      HARWOOD    130    E      Cherry, 
Oakland.       One-story    6-room    dwlg. 

Owner II.    F.    Mocino,    Berkeley. 

Architect  .  .  .None. 

Contractor.  .Louis    Engler,    2721    Haste, 
Berkeley. 

COST,    $3900 


DWKLLINO 

(32fi)       E   FIl-'TY-THIUD   AVlO    100   S   E- 

Kith,    Oakland.         Oiu'slory        l-rooni 

dwelling. 


Owner Placldo    Gabrlelli,    930    53d 

Ave.,  Oakland. 
Architect  .  .  .None. 
Contractor.  .W.    A.      Morgan,    2915      Oc- 

tavia,    Oakland. 

COST,    $1100 


ALTERATIONS 

(327)      NW    ELEVENTH    AND    BROAD- 
way,    Oakland.      Alterations. 

Owner A.    Jonas,    Hotel    Oakland. 

Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland, 
(.'ontractor.  .R.   M.   Barton,  478   7th.  Okd 
COST,  $1600 


DWELLING 

(328)      N    EVKRETT    175    W    Edgewood, 
Oakland.      One-story    7-room   dwlg. 

Owner (J.   W.    Henderson.   Oakland 

Architect  .  .  .None. 

Contractor.  .E.       W.        Woodard.        403! 
Brighton    Ave..    Oakland. 

COST,   $2000 


STORE 

(329)      E    FRUITVALE    AVE    32    S    E- 

27th,    Oakland.      One-story    store. 
Ownei- Eugene       Lacazette,       3022 

Broadway,    Oakland. 
Architect  .  .  .  None. 
Contractor ..  Birmingham        i&        Cross, 

Berkeley. 

COST,    $1255 
I'.olLKU    HOUSE 

Cii'.U)      SK    FIRST      &    MARKET,      Oak- 
land.   One-story    steel    boiler    house. 
(Mvner Pacific   Gas   &   Electric   Co., 

13th     and    Clay,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $50U(i 


GKNKRATOR    HOUSE 

(331)  SK  FIRST  AND  MARKET,  Oak- 
land. One-story  steel  generator 
house. 

Owner Pacific  Gas  &   Electric  Co., 

13th    and    Clay,    Oakland. 

Aichitect  .  .  .None. 

Day's  work.  COST.  $5000 


DWELLING 

(333)      S   FOOTHILL   BLVD   290    E    54th 

Ave.,    Oakland.      Two-story    six-room 

dwelling. 
Owner B.    A.    Howkins,    4424    Pam- 
pas  Ave.,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.     $2500 


DWELLING 

(334)  N  SANTA  RAY  AVE  50.70  E 
Paloma.  Oakland.  Two-story  7-room 
dwelling. 

(-)wner Sara      M.      Gillespie,      4211 

Terrace,    Oakland. 
Architect  .  .  .None. 

Contractor .  .Erie    Saxton,    4225    Terrace 
Oakland.  COST.    $3750 


■      SIIRFFIELD    308    S    Hopkins, 
Oakland.      One-story    5-room    dwlg. 

Owner Howard      B.      Horner,      610 

Thomson   Bldg..  Oakland. 
Architect  . .  .None. 

Contractor.  .Arvld    E.    Olson.    721    10th. 
Oakland. 

COST.    $2200 


.NDDITION 

C',:!!!)  N  SIXTH;  No.  5S0  Sixth.  Oak- 
land. Two-story  30-room  addition 
rooming  house  to  be  built  over  stores 

Own-r I!.    Llchtlg,    .■.so    Ctli.    Okd. 

.Viclillcct  .  .  ..None. 

Day'.s    work.  COST,    $4riOO 


DWELLING 

I :;::?)  S  FORREST  AVE  468  W  Col- 
lege Ave.,  Oakland.  Two-story  8- 
room    dwelling. 

Owner Geo.    P.    Dimpfel,    575    55th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .L.  G.  Geary,  679  60th,  Okd. 
COST,    $2500 

DWELLING 

(338)  E  FORTY-FIRST  AVE  520  E 
Santa  Rita,  Oakland.  One-story  4- 
room  dwelling. 

Owner C.     R.     Matheny,     207     41st 

Ave.,   Oakland. 
Architect  .  .  .None. 
Day's    woik.  COST,    $1500 

FRAME    STORES    AND    FLATS 

(339)  N  E-FOURTEFNTH.  bet.  38th 
and  39th  Aves;  30  feet  front.  Oak- 
land. All  work  for  two-story  frame 
.stores  and  flats. 

Owner Frank      Arena,      588      12th. 

Oakland. 

Ai'chitect  .  .  .None. 

Contractor.  .S.    .1.    Davina    and    D.    Mc- 
Kay,   907    40th    Ave..    Okd. 

Filed   Mar.    2.   '15.      Dated    Mar.    2,   '15. 
Foundation    completed    and    ma- 
terial    on     ground $1075 

Ready     for    plaster 1075 

Completed     1075 

(A)   Lot  8  Blk  B  Ruse  Park  Tct     400 
Owner    pays    $535    from    contract 
price    for    plumbing,    tinning   and 

patent    chimneys 

TOTAL  COST,    $4160 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Specifications   only    filed. 


APARTMENTS 

(340)  FORTY-FIRST  —  E  Telegraph 
Ave.,  being  Lot  31  Blk  "Q"  Central 
Park  Tract,  Oakland.  All  work  for 
two  story    (4)    apartments. 

Owner Frank    Dunn,    202    Wayne. 

Apartments,    Oakland. 

Architect  . .  .None. 

Contractor.  .O,      M.    Bullock,      Stanfori 
Ave.   &  HoUis.  Oakland. 

Filed  Mar.   3,  '15.     Dated  Feb.   19,  '15. 

Frame    up    and    roof    on l^ 

Plastered     % 

Completed     % 

Usual    35    days % 

TOTAL  COST,    $6000 

Bond,    $3000.      Sureties.    J.    E.    Maxwell 

and    F.    W.    Gillette.        Limit.    90      days. 

Forfeit,  none.     Plans  and  specificationa 

filed. 


ALTERATIONS 

(311)      NO.        540        TWENTY -EIGHTH. 
Oakland.      Alterations. 

Owner John  Tisch,  2S21  Telegraph 

Ave..  Oakland. 
Architect  . .  .None. 

Contractor.  .T.       D.       Courtright.      5720 
Keith    Ave.,    Oakland. 

COST.    $500 


ALTERATIONS 

(342)      COTTON     &     RAILROAD     AVE.. 
Oakland.     Alterations. 

Owner California      Cotton       Mills. 

Premises. 
Architect  .  .  .None. 
Day's    work.  COST.    $400 


.\LTFRAT10NS 

(313)      NOS.    1011-13   LINDEN.   Oakland. 
Alterations. 

Owner A.     (irnstein.     Premises. 

.\r(hilect  .  .  .None. 

Conlr.u-tor.  .L.    li.    Self.    356    24th.    Okd. 

COST,   $500 


Wednesday,     March      in,      lillo. 

BOlLiKli     HOUSE         KTC. 

(346)  W  CASTRO,  if  extended  S  80  S 
First  W  456.03xS  300,  Oakland.  24 
gauge  corrugated  asbestos  protected 
metal  for  roof  and  sidings  of  ex- 
tension to  boiler  house  and  genera- 
tor  building   at   Station    "B." 

Owner Pacific  Gas  &  Electric   Co., 

13th    and    Clay,    Oakland. 

Architect  .  .  .None. 

Contractor.  .Asbestoai     Protected     Metal 
Company. 

Filed   Mar.   4,  '15.     Dated   Feb.   22,  '15. 

Completed 75% 

Usual    35    days 25% 

TOTAL,  COST,    boiler  house,    $1885.56; 
generator,   $2713. 3t). 

Bond,  $2300.     Surety,     American  Surety 

Co.      I.imit,    60      days.      Forfeit,      none.' 

Plans   and   specifications    filed. 


BUILDING    AND    ENCxINEERING    NEWS 

DWELi^lNO 

(310)      W    EIGHTH   55   S  Virginia,   Ber- 
keley.     One-story    3-room    dwelling. 

Owner —   Wagner,    1014    8th,    Bkly 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


FLATS 

(348)      N     HAMPEL.    55     E     Greenwood, 
Oakland.      Two-story   8-room   flats. 

Owner W.      E.      McChesney,      2605 

Etna,   Berkeley. 
Architect  . .  .None. 
Day's   work.  COST.    $2500 


DWELI.TNG 

(350)      S    HOPKINS    90    E    Stuart,    Oak- 
land.     One-story    5-room    dwelling. 

Owner Willey      Hunnewell,        1345 

Plopkins,    Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $1800 


DWELLING 

CiSl)      W   EASTMAN  AVE   270   S   Suter, 
Oakland.      One-story    3-room   dwlg. 

Owner .las.    E.    Cook,    74    6th,    S.   F. 

Architect  .  .  .None. 

Day's   work.  COST,   $4  75 


DWELLING 

(352)      W    THIRTY-FIFTH    AVE    40    N 
Eden    Lane,    Oakland.      One-story    5- 
loom  dwelling. 
Owner A.    F.    Werum,    3498    Boule- 
vard,   Oakland. 
Architect  ..  .None. 

Contractor.  .W.    C.    Brown,     1624       64th 
Ave.,    Oakland. 

COST,    $2000 


GARAGE 

(353)      NO.     6417       HILLEGASS       AVE.. 
Oakland.      Garage. 

Owner Sarah    Graham,    Premises. 

Architect  .  .  .None. 

Contractor.  .G.   A.   Scott,    685    23rd,   Okd. 

COST,   $500 


GARAGE 

(354)      E    BROADWAY    122    N    Orchard. 
Oakland.      One-story    brick    garage. 

Owner M.  A.  H.  Burrows,  387  35th 

Oakland. 
Architect  .  .  .F.      D.    Voorhees,      Central 

Bank    Bldg.,    Oakland. 
Contractor.  .Schnebly,      Hostrawser      & 
Pedgrift,    6th    and    .Jackson, 
Oakland. 

COST,   $10,000 
♦ 

Baildiigr  Contracts   Awarded. 
Berkeley. 

No.  Owner                      Contractor  Amt. 

310     Wagner     Wagner  400 

313  Malsbory      Owner  400 

314  Shuey      Long  '500 

315  Rubv      Pinkerton  ,400 

332      Malsbury     Malsbury  7500 

344  Jensen     Strange  2125 

345  Cellier     Pfrang  4500 

347      Madruga     Madruga  500 

349  Eitel      Buskirk  6400 

350  Hunnewell     Owner  1800 


ALTERATIONS 

(313)  NO.  2201  CHANNING  WAY,  Ber- 
keley.     Alterations. 

Owner E.   L.   Malsbory,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 

STABLE    AND    SHED 

(314)  B       TELEGRAPH     AVE       100     S 
Stuart,  Berkeley.     Stable  and  shed. 

Owner Shuey       Creamery,  i,401 

Stuart,    Berkeley. 
Architect  .  .  .None. 
Contractor .  .H.      Long,    2927      Florence, 

Berkeley. 

COST,    $500 

ADDITION 

(315)  NO.     1046    MARIPOSA,    Berkeley 
Additions    and    alterations. 

Owner R.    L.    Ruby,    Premises. 

Architect  .  .  .None. 

Contractor.  ..I.       A.        Pinkerton.       1931 
Berryman,    Berkeley. 

COST,    $4  00 


FLATS 

(332)      E  FULTON  50  N  Channing  Way, 
Berkeley.      Two-story    16-room    flats. 
Owner E.  L.  Malsbary,  2201   Chan- 
ning Way,   Berkeley. 
Architect  .  .  .None. 
Day's    work.     .  COST,    $7500 


DWELLING 

(344)      E  CARLOTTA  150  S  Posen  Ave., 

Berkeley.     One-story   5-room  dwlg. 
Owner S.  Jensen,   1615  Posen  Ave., 

Berkeley. 
Architect  . .  .None. 
Contractor.  .D.      A.    Stanage,    896      55th 

and    O.    M.    Houghton,    894 

55th,    Oakland. 

COST,    $2125 


DWELLING 

(345)      N  POSEN   100  E  Monterey,  Ber- 
keley.     Two-story    9-room    dwelling. 

Owner M.    A.      Cellier,    1935      Yolo 

Ave..    Berkeley. 
Architect  .  .  .None. 

Contractor.  .C.    J,    Pfrang,    5487    Clare- 
mont   Ave..    Oakland. 

COST,    $4500 


DWELLING 

(347)  W  SEVENTH  194  S  Addison, 
Berkeley.     One-story   3-room  dwlg. 

Owner Manuel    F.    Madruga,    2116 

Seventh,  Berkeley. 
Architect  . .  .None. 
Day's    work  COST,     $500 

DWELLING 

(349)  NE  UPLANDS  AND  ENCINA 
Place,  Berkeley.  Two-story  8-room 
dwelling. 

Owner E.    E.    Eitel,    2509    Woolsey, 

Berkeley. 
Architect  ..  .N.     W.     Shaw,     3073     Bate- 
man,   Berkeley. 
Contractor.  .J.        W.        Buskirk,        2535 
Meadow,   Oakland. 

COST,    $6400 


2!) 

(  )\\  nil \'era     W.    and    Walter    .Mul- 

ford,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .John      W.      Jessiman,      339 
Bartlett,    San    Francisco. 
l''iled   .\lai.   5,  '15.      Dated   Feb.   6,  '15. 

Frame   up   and   boarded    in Vi 

Interior    plaster    completed >4 

Completed    and    accepted V* 

Usual    35    days M, 

TOTAL  COST,  $4160 
Hond,  none.  Limit,  125  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


FRAME    DWELLING 

(355)      LOT    15    BLK    4    Martin    Kellogg 

Property,     Berkeley.       All     work     for 

two-story    frame    dwelling. 


Alameda. 

319      Johnson      Johnson        1800 

DWELLING 

CI  19)      NO.     1502       BROADWAY,       Ala- 
meda.     One-story    five-room   dwelling 
Owner Louis    Johnson,    223    Green- 
bank  Ave.,  Piedmont. 
Architect  . .  .None. 
Day's    work.  CO.ST,    $1800 


COMPLETION  NOTICES. 


AIiAMEOA  COUNTY 


Feb.  19,  1915— PTN  LOT  28  BLK  6. 
lying  e  In  parallel  Lot  28  dist  r  a 
10  W;  Ptn  Lot  29  Blk  6  lying  E  line 
parallel  Lot  29  dst  r  a  10  W.  Okd. 
Alfred   J   Hopper    to    whom    it    may 

concern Feb.     16,     1915 

Feb.     19,     1915 CENTER     100     E 

Shattuck  Ave,   Bkly.     A  A  Fink  by 
James   W   Plachek   to   Jones   &   Mc- 

Govern Feb.     15.     1915 

Feb.  19,  1915— NW  COR  TWENTY- 
eighth  and  Webster  100x150,  Okd. 
First  Hebrew  Congregation  to 
Giovenone   &   Wicks,   Joseph   Wicks 

and  H  Burchell Feb.   13,   1915 

Feb.    23,    1915— E    PERALTA    AVE    90 

N  Marin  Ave,   Albany.     J  S  Killam 

to  whom  it  may  concern.  .Feb.  19,  '15 

Feb.     25,     1915— NE    KENWYN    ROAD 

and    Beacon,    Okd.      D   W    Kirkland 

to  R  Glaze Feb.  16,  1915 

Feb.  25,  1915— SECTION  "H,"  Holy 
Sepulchre  Cemetery  on  Niles  Road 
H  J   and  Jeanne  Marie  Calou  to  H 

U    Realini Feb.    24.1915 

Feb.  26.  1915— W  McGEE  100  N 
Delaware,   Bkly.      Peter   Rasmussen 

by    C    Johnson    to    C    Johnson 

Feb.     25,     1915 

Feb.    27.    1915— LOT    28    BLK    15    Map 

Northbrae.   Bkly.     Wm  C   Mason   to 

whom   it   may   concern.  .Feb.    27.    1915 

Feb.    27,    1915— S    FORTY-SECOND    75 

E  Lusk  E  39x88,  Okd.     E  L  Higgins 

to   Higgins   &    Sons Feb.    25,    1915 

:\Iar.  1,  1915— NE  HOPKINS  77.50  SE 
Kingsley  SE  35xNE  100,  Okd.  Joe 
T  Collins  to  Collins  Bros. Feb.  28,  '15 
Mar.  2,  1915— W  BEN  VENUE  AVE 
50  N  Stuart,  Bkly.  Adella  E  Mc- 
Dride  to  John  A  Bischoff .  Feb.  20,  '15 
Mar.  4,  1915— LOTS  40  AND  41  Pied- 
mont Villa  Tract  Laurel  Ave., 
Okd.      Matt    Hoikkala    to    Hugh    G 

Patrick Mar.     4,     1914 

♦ 

LIENS  FILED. 

AL.AMEDA    COUNTY. 


Feb.  17,  1915 — LOT  12  BLK  14  Map 
Town  of  Livermore,  Livermore. 
Horlon  &  Kennedy,  "  $32.80 ;  H  W 
Morrill  and  H  Walters  (Morrill  & 
Walter),  $259;  Livermore  Hard- 
ware Co,  $360.25;  Eric  Petersen, 
$249.07;  P  Flanagan,  $57.10  va 
Court  Livermore   No.   77,   Foresters 


so 

ol  AiiKiica  of  Grand  Lodge  of  Cal- 
ifornia, Arclier  M  Bowles,  P  A  Las- 
sen, M  S  Worden  and  John  J  Cal- 
laghan.  Trustees  said  Court  of 
Livermore   and   C   H   Rasmussen.  . . 

Feb.  19,  1915— NW  BARTLETT  AND 
Deering  N  200xW  125.  Okd.  Wm 
P  Goss  vs  Oakland  Homes  Corpora- 
tion, George  Peck,  and  Arthur  W 
Draper  (Peck  &  Draper)  and  John 
and    Richard    Doe.    1225 

Feb.  19,  1915— SE  HILLSDALE  AVE 
372.29  SW  Foothill  Road  SW  80  SE 
158.116  NE  80.08  NW  156.648,  Okd. 
S^wift  &  Wilcox  vs  Delia  T  O'Don- 
nell,  Torrence  S  Peterson  and  D  S 
Childers     $83 

Feb.  27,  1915— LOT  12  BLK  14  Map 
Town  of  Livermore,  Livermore.  P 
H  Jackson  &  Co  vs  Court  Liver- 
more, No.  77,  Foresters  of  America 
bf  Grand  Lodge  of  California, 
Archer  M  Bowles,  F  A  Lassen,  M 
S  Worden,  John  J  Callaghan,  Trus- 
tees said  Court  and  C  H  Rasmus- 
sen     149 

Mar.  1,  1915— LOT  14  BLK  82  Map 
Alameda,  Alameda.  Crane  Co  vs 
Domenico  Zunico  and  F  Vignolo 
$33.80 

.Mar.  3,  1915— NE  V*  SEC  10  and  W  Vi 
of  NW  V4  of  Sec  11  Tp  2  S  Range  1 
W  M  D  B  &  M,  Murray  Tp.  John 
R  Hodge  and  E  S  Collins  (Hodge  & 
Collins  Lumber  Co)  vs  The  Coast 
Packing  Co,  H  A  C  Kauffman  and 
Jo.'^eph    Fernandez     $476.47 

Mar.  .'..  1915 — LOT  129  Map  Crocker 
Highland,  except  ptn  lying  NE 
line  parallel  to  NP2  boundary  line 
Lot  129  and  distant  L  5  SW  there- 
from: ptn  Lot  130  lying  NE  line 
drawn  from  E  Cor.  Lot  130  to  pt 
SE  S  Mandana  Blvd  dist  13  SW 
from  N  Cor.  Lot  130,  Okd.  Maxwell 
Hardware  Co  vs  Henry  E  Jackson 
and    Oscar    Sairanen $107.81 

-Mar.  5,  1915— LOTS  5  AND  6  BLK  54 
S  Add'n  to  Town  of  Livermore, 
Livermore.  Anspacher  Bros  vs  E 
Hendrick.^en  and  C  H  Rasmussen 
$48.95 


RELEASE  OF  LIENS 


ALAMEDA     COUNTY. 


Feb.  25,  1915— NE  E-FOURTEENTH 
83.4  SE  2nd  Ave  SE  33.4xNE  120, 
Okd.  J  A  Larson  to  Angelica  Rals- 
ton       $210 

Feb.  23,  1915— LOTS  5  AND  6  BLK 
37  Map  Town  of  Livermore,  Liver- 
more. Pacific  Mfg  Co  to  J  C  Mc- 
Kown     $289.75 

Feb.  19,  1915---LOT  63  and  N  10  Lot 
64  Map  Northside  Park,  Bkly.  S 
Jorgensen  to  Honora  and  C  A 
Doyle     $24 

Feb.  17,  1915 — SE  TELEGRAPH  AND 
Durant  Aves  90x100,  Bkly.  Pacific 
Mfg  Co  to  Reinhart  Lumber  & 
Planing  Mill  Co  et  al $1518.25 

Mar.  3,  1915— LOT  21  BLK  13  Melrose 
Heights  Tract.  Okd.  C  F  Lodge 
anit   A    .Mikkelsen    to   T   S   Petersen 

et    al    $200 

4 

SAN  JOSE  AND  THE  SANTA  CLABA 
V.4XLEY. 

IIICIIWAV  (■O.N.STlirCTION  —  Cost 
not  stated.  Reclwood  City,  San  Mateo 
Co..  Cal.  Engineer,  County  Surveyor, 
Redwood  City.  Owner.s.  San  Mateo 
("ounty.  IMiins  for  the  construction  of 
anothci-    unit    of    the    county    highway 


liUlLDI.NG    AND   ENGINEERING    NEWS 

.s\  .stt  ni  uro  complete  and  out  for  fig- 
ures. Hid.s  will  be  opened  on  .Maich 
15th.  Following  is  the  route  of  the 
new  unit:  1.46  miles  of  highway  lo- 
cated in  the  Fifth  road  district  of 
San  Mateo  County,  beginning  at  a 
point  in  the  present  county  road  from 
Redwood  City  to  Han  Gregorio,  and 
extending  in  a  southwesterly  direction 
to  a  point  in  the  present  county  road, 
route  6.  divi.sion  3,  section  2  of  San 
.Mateo   County   highways. 

-MACADA.MIZING  ROADS — Cost  not 
stated.  Redwood  City.  San  Mateo  Co., 
Cal.  Engineer.  County  Surveyor,  Red- 
wood City.  Owners,  San  Mateo  Coun- 
ty. Separate  bids  will  be  received  for 
macadamizing  the  four  following 
stretches  of  county  roads:  4.813  miles 
in  P'ourth  and  Fifth  road  districts;  .918 
mile  in  First  and  Fourth  road  dis- 
tricts; 2.311  miles  in  Second  road  dis- 
trict, and  5.402  miles  in  the  First  road 
district.  Bids  will  be  opened  for  this 
work  on  March  15th.  Plans  and  speci- 
fications can  be  secured  from  the 
County    Engineer. 

SPRINKLING  SYSTEM  —  Cost  not 
stated.  San  Jose,  Santa  Clara  Co., 
Cal.  Engineer,  City  Engineer.  San 
Jose.  Owners,  City  of  San  Jose.  The 
City  Clerk  has  been  instructed  by  the 
City  Council  to  advertise  for  bids  for 
a  sprinkling  system  in  North  First 
stieet  park,  according  to  plans  and 
specifications  prepared  by  the  City 
Engineer. 

ELECTRIC  TOWER — Steel  construc- 
tion. Cost  not  stated.  San  Jose. 
Santa  Clara  Co.,  Cal.  Engineer,  City 
Engineer,  San  Jose.  Owners,  City  of 
San  Jose.  The  City  Council  has  di- 
rected the  City  Cerk  to  advertise  for 
bids  for  the  construction  of  the  ^far- 
ket  street  electric  tower,  with  the 
understanding  that  the  bidders  furnish 
their    own    plans    and    specifications. 

STREET  PAVING — Cost  not  stated. 
San  Jose,  Santa  Clara  Co..  Cal.  En- 
gineer, City  Engineer,  San  Jose.  Own- 
ers. City  of  San  Jose.  At  the  last 
meeting  of  the  City  Council  the  City 
Engineer  was  instructed  to  prepare 
plans  and  specifications  for  the  pav- 
ing of  Seventeenth  street  from  Santa 
Clara  to  the  city  limits  at  Rosa  street, 
also  East  San  Fernando  street  from 
Fourth  to  Tenth,  with  the  exception 
of  portions  fronting  on  state  prop- 
erty. 

SEWER  AND  STREET  WORK — 
Cost  not  stated.  Santa  Cruz,  Santa 
Cruz  Co.,  Cal.  Engineer,  City  Engi- 
neer, .Santa  Cruz.  Owners,  City  of 
Santa  Cruz.  At  the  last  meeting  of 
the  City  Council,  a  resolution  inviting 
sealed  proposals  for  a  sewer  on  Pla- 
teau, .\lamar  and  Knower  avenues 
was  adopted.  A  resolution  for  paving 
streets  on  the  ten-year  system  was 
passed.  It  is  for  the  full  width  of  the 
street  on  Ocean,  from  Water  to  Ply- 
mouth street,  and  on  Plymouth  to  the 
city  limits.  The  plans  include  sewer 
and  walks  from  Grant  street  to  the 
city    limits. 

REl.NFORCED         CONCRETE  RE- 

TAINING WALL — Cost  not  stated. 
Redwood  City.  San  Mateo  Co..  Cal. 
Engineer.  County  Surveyor.  Redwood 
City.  Owners.  San  Mateo  County. 
Plans  presented  to  the  Supervisors  b.v 
the  County  .Purveyor  for  a  reinforced 
concrete  retaining  wall  on  the  Wood- 
side    grade    have    been    adopted. 

HIGHWAY  CONSTRUCTK^N  —  Cost 
not    stated.       Redwood     City,    San     Ma- 


Wednesday,     -March     lo,     19l!i. 

teo  Co.,  Cal.  Engineer,  County  Sur- 
veyoi-.  Redwood  City.  Owners,  San 
-Mateo  County.  Bids  opened  by  the 
.■Supervisors  for  the  construction  of  a 
road  from  Hillsborough  to  the  Crystal 
.-^piings  Lake  have  been  rejected.  The 
following  is  a  list  of  the  bids:  Spiing 
Constiuction  Co.,  $34,825.20;  Howard- 
i:ilison  Co..  $34,114.46;  Peterson  & 
Crier,  $35,437.60;  Chas.  J.  Lindgren, 
$:i4,992.38;  Wrightson,  .\nderson  & 
Yost,  $40,259.88;  Sunset  Construction 
Co..  $30,416.65.  The  County  Surveyor 
was  ordered  to  prepare  plans  and 
.--peciHcations  foi  removing  some  of 
the  sharp  turns  in  the  road.  No  state- 
ment ha.'  been  made  a.«  to  the  calling 
of    new    bids. 


BlILDING  CONTRACTS 


SANTA  CLARA  COUNTY. 


ALTER.\TIONS 

NINTH  AND  ST.  JAMES  STS.,  being 
Lot  57  of  Marckies  Sub  Lot  8  Blk  4 
Range  9,  North  San  Jose,  All  work 
for  alterations  to  two-story  house. 

Owner T.    H.    B'rcket,    Premises. 

Architect  ..  .F.      G.       Aitken,       Theatre 
Bldg.,   San   Jose. 

Contractor.  .E.    L.    Slaght.   San   Jose. 

Filed  Feb.  17.  '15.     Dated  Feb.  17,  '15. 

Old    work    removed 25% 

1st   coat    plaster   on 25% 

.All    completed     25% 

LTsual     35     days 25% 

TOTAL  COST,    $2147 

Bond,    $1075.      Sureties.    Chas.    and    Geo. 

Kelly.      Limit.    60   days.      Forfeit,    none. 

Plans    and    specifications    filed. 


RE. MODE  LING 

EIGHTH    &    JACKSON    STS.,    San    Jose. 

Remodeling    and    erect    boiler    room. 
Owner Central    California    Cream- 
eries,  Premises. 
.\rchitect  . .  .None. 

Contrartor . .  F.    L.    Hoyt,    17th    &    Jack- 
son,   San    Jose. 

COST,    $10,000 


RE.MODELING 

TERR.\.M  AND  JULIAN  STS..  San  Jose. 
Remodeling. 

Owner California      Pine      Box      A 

Lumber    Co..    Premises. 
.Architect  . .  .None. 
Day's    work.  COST,    $3000 


COTTAGE 

.\SBURY      .AND    .MILLER      STS.,      San 
Jose.     Six-room   cottage. 

Owner .^.   P.   Jones,    23   Asbury   St., 

San  Jose. 
-Architect  . .  .None. 

Contractor.  .Chas.    A.    Thomas,    692    N- 
Si".n   Pedro.   San   Jcse. 

COST.   $2000 

.ALTERATIONS 

-\0.    503    N-FOURTH      ST..    San      Jose. 
Alteration*. 

Owner R.     L.     Hawkins.    Premlse.s. 

-Architect  . .  .None. 

Day's    work.  COST,    $50i' 


ADDITION 

NO.    549   SPENCER   ST..   San   Jose.  One- 
room    addition. 

Owner Geo.     O.     Frost,     Premises. 

-Architect  .  .  .None 

Day  s    work.  COST,    $400 


FRA.ME    COTT-AGK 

.\-SI.XTEENTH,    bet    Empire   and   Jack- 
son   Sts.,    San    Jose.       All     work    for 
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frame  cotlage. 

)wner A.  J.   Leaderich,   San  Jose. 

\rchitect  . .  .S.  G.   Pelton. 

Contractor.  .S.    G.    Pelton,    217    S-First 
St.,    San   Jose. 

li'iled  Feb.  11,  '15.     Dated  Jan.  28,  '15. 

Frame    up $625 

Plaster    on     625 

When    completed     625 

Usual     35    days 625 

TOTAL,  COST,    $2500 

Bond,    none.      Limit,    90    days.      Forfeit, 

lone.      Plan.s    and    specifications    filed. 


.Santa  Clara,  .San  .Jose  .1  10  l-'eter- 
sen,  $60.09;  Mangrum  &  Otter  Co, 
$51.65    vs    Clias    Colombet 


^'RAME    BUNGALOW 

PART  OF  LOTS  11  AND  13  BLK  19 
Map  2  Scale  Addition,  Palo  Alto.  All 
work   for   one-stoiy   frame   bung-alow. 

3wner S.    P.    Stetson,    Oakland. 

\rchitect  ..  .Mitchell    &    Hodges,    Bank- 
ers' Investment  Bldg.,  S.  F. 

Contractor.  .E.  J.  Kingham,  Marysville. 

^iled  Feb.    11,  '15.     Dated   Feb.   9,   "15. 
Frame   up,   enclosed  &  shingled.  $1080 

Plastered     (first)     1080 

All     completed      1080 

Usual     35    days 10S3 

TOTAL  COST,    $1323 

Bond,    none.      Limit,    70    days.      Forfeit, 

(5.      Plans    and    specifications    filed. 

COMPLETION   NOTICES. 


SANTA  CLARA  COUNTY. 

RECORDED  ACCEPTED 

Feb.  15,  1915 — E  MARKET,  between 
San  Fernando  and  San  Antonio. 
San  Jose.  A  C  Kuhn,  M  H  Blan- 
chard,  L  Wayland  and  A  M  Harris 
to  J   E   Perkins Feb.    0.    1915 

E!*eb.  18,  1915— STANFORD  UNIVER- 
sity  Campus,  Palo  Alto.  Stanford 
University  Trustees  to  C  A  Brady 
Feb.    15,    1915 

Feb.  19,  1915— LOT  16  BLK  55-  Naglee 
Park  Tract,  San  Jose.  H  M  Nelson 
to  H  M  Nelson Feb.  19,  1915 

Feb.  23,  1915— LOT  8  BLK  21  Mont- 
gomery &  Rea  Sub,  San  Jose.  W  L 
D   Carey    to    whom    it   may   concern 

Feb.     23,     1915 

♦ 

LIENS   FILED 

SANTA   CL.ARA  COUNTY. 


RECORDED  AMOUNT 

Feb.  15,  1915- LOTS  7,  8,  9,  10  and 
part  Lot  12  Blk  11,  Scale  Tract, 
Palo  Alto.     R  F  Meath  to  H  L  and 

May     B     Haehl $115.07 

Feb.    16,    1915— LOTS    7,    8,    9,    10    and 

part    12    Blk    11,    Scale    Tract,    Palo 

'  Alto.     Frank   Alberson  vs  H  L  and 

'May    B    Haehl $50 

Feb.    16,    1915— LOTS    7,    8,    9,    10    and 

part    Lot    12    Blk    11,    Scale    Tract. 

Palo  Alto.     C  J  Brown  vs  H  L  and 

;-May    B    Haehl      (7%      interest      per 

.  Annum)      $109.40 

Feb.  17,  191.5— LOTS  7,  8,  9,  10,  12  Blk 
■11  Scale  Tract,  Palo  Alto.  T  M 
Phillips  vs   May   B  and   H  L  Haehl 

• $145 

Feb.   17,   1915— LOTS  7,  8,  9,  10  NE    Vz 

Lot    12    Blk    11,    Scale    Tract,    Palo 

.  Alto.      Bird-Rymer   Co  vs   H  L  and 

May    B    Haehl $250 

Feb.  17,  191,5— LOTS  7,  8,  9,  10  NE  i^ 
IL'  Blk  11,  Scale  Tract,  Palo  Alto. 
II    A   Johnston   vs   H   L  and   May   B 

Haehl      $145 

Feb.  18,  1915— BRYANT  near  Lowell 
Palo  Alto.     John  A  Rocblings  Sons 

'o  vs  H  L  and   May  B  Haehl $133 

23,    1915— NW   ELEVENTH   AND 


LIENS  FILED. 

SAN     MATEO     COUNTY. 

RECORDED  AMOUN'T 

Feb.  27.  1915— VALPARAISO  AVE 
Lot  1,  Valparaiso  Park  Tct,  Menlo 
Park.  Pope  &  Talbot  vs  Academy 
of  the  Sacred  Heart  and  C  A  In- 
gerson      $5113.58 

Feb.  27,  1915— LOTS  8  AND  9  BLK 
"E"  P^air  Oaks  Acres.  Joseph 
Feller,  $22.80;  W  S  Jack,  $32.70; 
Louis  B  Dengler,  $82.50;  J  D  Mc- 
Carthy,      $44.20;       Joe       Rosebrook, 

,  $37.50;  R  S  Jewell,  $162;  C  W 
Spencer,  $55.50;  George  Cassey, 
$87.75;  George  Krumbeck,  $82.50; 
L  S  Bean,  $171.25  vs  H  J  Ross  and 
Dr    M    H   Schord 

Mar.  1,  1915— LOTS  8  AND  9  BLK 
"E"  Fair  Oaks  Acres.  P  Olscn  vs 
M   H  Schord  and  H  J  Ross $380.80 

Mar.  2,  1915— LOTS  8  AND  9  BLK 
"E"  Fair  Oaks  Acres.  William  D 
Smith,  $25;  Dudfield  Lumber  Co, 
$1270.83  vs  H  J  Ross  and  M  H 
Schord     

.Mar.  3,  1915— LOTS  8  AND  9  BLK 
"E"  Fair  Oaks  Acres.  W  C  Pala- 
mountain  vs  M  H  Schord  and  H  J 
Ross,    $202.20    with    interest    at    7% 

Mar.  4,  1915— PTN  LOT  119  West  End 
Homestead  Ass'n.  Mission  Lumber 
Co  vs  W  Robinson  and  M  Ruegg 
$101.13 

Mar.  4,  1915— LOTS  8  AND  9  BLK 
"E"  Fair  Oaks  Acres.  J  M  Dodd  vs 
Dr  M  H  Schord  and  H  J  Ross.. $49. 42 

Feb.  19,  1915— LOTS  6,  7,  8,  9,  10,  11, 
12,  13,  14,  15,  16,  17,  18  and  19  Blk 
2  Robinson  Sub  of  Redwood  City. 
William  P  Goss  vs  L  P  Behrens, 
George  Peck,  Arthur  Draper  (as 
Peck    &    Draper   Co) $272 

Feb.  27,  1915— LOTS  8  AND  9  BLK 
"E,"  Fair  Oaks.  L  A  Bean  vs  H  J 
Ross   and    Dr    M   H   Schrod $171.25 

Feb.  29,  1915— VALPARIASO  AVE., 
Menlo  Park.  Pacific  Mfg  Co  vs 
C  A  Ingerson  and  Academy  of  the 
Sacred    Heart    $4806.95 


RELEASE    OF    LIENS. 


SAN     MATEO     COUNTY. 


RECORDED  AMOUNT 

Mar.  1,  1915 — GRAND  AVE  LOTS  15 
and  16  Blk  140;  South  San  Fran- 
cisco. South  City  Lumber  &  Sup- 
ply Co,  $402.20;  Pacific  Mfg  Co, 
$1548.19  to  South  San  Francisco 
Land    &    Improvement    Co 

Mar.  1,  1915— GRAND  AVE  LOTS  15 
and  16  Blk  140,  South  San  Fran- 
cisco. Haines,  Jones  &  Cadbury 
Co  to  South  San  EYancisco  Land  & 
Improvement  Co,  Thos  H  Day's 
Sons  and   J  Looney  Co $602.79 

•Mar.  1,  1915— GRAND  AVE  LOTS  15 
and  16  Blk  140,  South  San  Fran- 
cisco. Reed  &  White  to  South 
San  Francisco  Land  &  Improve- 
ment Co,  and  Thos  H  Day's  Sons 
(Paid  by  U.  S.  Fidelity  &  Guaranty 
Co)      $1089.25 

Mar.  1,  1915— GRAND  AVE  LOTS  15 
and  16  Blk  140,  South  San  Fran- 
cisco. Steiger  Terra  Cotta  & 
Pottery  Woiks,  $710.17;  Bradley  & 
O'Reilly,  $2407.15;  Reigle  &  Jamie- 
son,    $300;    Thomas    Day    Co,    $350; 


lli'iiry  Cowell  i-iino  iV-  Ct'inont  Co, 
$329(1.36;  W  P  Fuller  &  Co,  $571.16; 
George  S  Forderer,  $535.65;  B  J 
Hampton,  $325;  The  J  Looney  Co, 
$1825  to  South  San  Francisco  Land 
&  Improvement  Co  and  'fhos  H 
H    Day's    Sons    


COMPLETION   NOTICES. 

S.VN     MATEO     COUNTY. 

RECORDED  ACCEPTED 

Mar.  4,  1915 — PTN  LOT  4,  Valparaiso 
Park  Tct.  Academy  of  the  Sacred 
Heart,  et  al  to  Kiernan  &  O'Brien 
Feb.    26,    1915 

Feb.  23,  1915— LOTS  21  AND  22  BLK 
"N"  Mission  Street  Land  Co.  Home- 
stead Realty  Co  to  William  H 
Grahn Sept.     22,     1914 

Feb.  26,  1915 — BERESFORD.  The 
Beresford  Country  Club  to  Donnelly 
&    Waller Feb.    19,    1915 

Feb.  26,  1915— "CAROLANS,"  Hills- 
boro.  Francis  Carolan  to  F  L 
Preston Feb.     15,     1915 

♦ 

MARIN,     CONlRA     COSTA     AND 
SONOMA  COUNTIES. 


STREET  PAVING— Cost  not  stated. 
Healdsburg-,  Sonoma  Co.,  Cal.  Engi- 
neer, City  Engineer,  Healdsburg.  Own- 
ers, City  of  Healdsburg.  The  Board 
of  Trustees  has  taken  definite  steps  to 
pave  the  business  streets  of  this  city 
and  will  issue  a  call  for  bids  probably 
at  their  next  meeting.  The  paving 
will  consist  of  four  inches  of  hydraulic 
concrete  as  a  base,  upon  which  will  be 
laid  two  inches  of  asphaltic  concrete 
wearing    surface. 

STREET  IMPROVEMENTS  —  Cost 
not  stated.  San  Rafael,  Marin  Co.,  Cal. 
Engineer,  City  Engineer,  San  Rafael. 
Owners,  City  of  San  Rafael.  The  City 
Council  has  ordered  the  City  Engineer 
to  advertise  for  bids  for  improving 
the  road  to  McNear's  Point  from  the 
city  limits.  Also  for  widening  and 
improving  the  road  and  installing  cor- 
rugated culverts  from  Lagunitas  to 
Tocaloma.  The  City  Engineer  has  also 
been  instructed  to  prepare  plans  for 
widening  and  impi'oving  the  county 
road  from  the  Ben  Morse  property 
west  of  Willow  Camp  to  a  point  op- 
posite the  Wilkins  property  at  the 
foot  of   the   Bolinas   grade. 

ROAD  WORK— Cost  not  stated.  San 
Rafael.  Marin  Co.,  Cal.  Engineer, 
County  Surveyor,  San  Rafael.  Own- 
ers, Marin  County.  The  Supervisors 
have  directed  the  County  Engineer  to 
prepare  plans  for  the  road  work  to  be 
done  on  Nicasio  Hill  from  San  Geron- 
imo   to   Miller's  gate. 

.SIOWER — Reinforced  concrete.  Cost 
not  stated.  Napa,  Napa  Co.,  Cal.  En- 
gineer, City  Engineer  Jorden,  Napa. 
Owners,  City  of  Napa.  Plans  and 
specifications  presented  by  City  Engi- 
neer Jorden  for  the  proposed  rein- 
forced concrete  storm  sewer  on  York 
street  have  been  adopted  and  the  Clerk 
of  the  Hoard  has  been  directed  to  ad- 
vertise for  bids  to  be  opened  on  March 
15th. 

SEWER  SYSTEM— Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond. 
Owners,  City  of  Richmond.  The  City 
Engineer's  diagram  of  the  new  sewer 
system  in  the  Bay  View  Park  tract 
has   been   adopted   by   the   City   Council. 
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V.  S.   Pat.  Oilloe 
The  Panels  that   are 
as  good  as  they  are 
famous. 


Ask  for  our  Wybro  Panel 
catalog— free 

Kvciy  salesman  of  panels  on  the 
•  "oast  pauge.s  his  selling:  talk  on  the 
WYHKO  STAN'IJ.\UD.  Even  our  com- 
l)etitors  recognize  •  the  superiority  of 
WVBUO  PAXKlvS  over  all  others. 

Ijet  us  mail  you  our  WYBRO  catalog 
today    absolutely    free   of   cost   to   you. 

There  are  200  varieties  of  WYBRO 
T.\Ni;i.S— (>arh  oik-  the  best  of  it.s  kind. 


White  Bpottieps 


5th  and  Brannan  Streets 


San  Francisco 


.SEWP:k  wo  UK — Co.st  not  stated. 
Martinez,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Martinez.  Own- 
ers, City  of  .Martinez.  The  City  Engi- 
neer has.  been  directed  to  prepare 
plans  and  specifications  for  the  laying 
of  a  twelve  or  fourteen  inch  sewer,  as 
necessity  required,  the  whole  length 
hf  Pine  street  from  the  low  tide  level 
on  the  north  to  De  haselle  Institute 
bn  the  south.  .Similar  action  was 
taken   regarding   .Smith    stieet. 

STllKI'rr  WORK— $26,2r.4.99.  Sausa- 
lito,  .Marin  Co.,  Cal.  Engineer,  Town 
Engineer,  Sausalito.  Owners,  Town 
of  Sausalito.  At  the  request  of  the 
Sau.salito  Chamber  of  Commerce  an 
estimated  cost  of  street  work  from 
Princess  street  to  the  Reservation  gate 
was  presented  by  the  Town  Engineer. 
His  estimate  for  excavating,  concrete 
base,  culverts,  asphalt  surface,  vitri- 
fied brick  surface,  curbs  and  gutters 
is  |26,2.54.|99.  Bids  on  this  work  will 
be  called   for  at  an  early  date. 

BRIOGE — Steel  and  reinforced  con- 
crete. Cost  not  stated.  Vallejo,  Solano 
Co.,  Cal.  Engineers,  County  Engineers 
of  Solano  and  Sacramento  Counties. 
Owners,  Sacramento  and  Solano  Coun- 
ties. .\ccording  to  word  received  .Sac- 
ramento and  Solano  Counties  have 
come  to  an  agreement  on  the  first  unit 
of  the  work  that  is  to  be  done  on  the 
proposed  bridge  that  is  to  be  con- 
structed across  the  Sacramento  River 
at  Rio  Vista.  The  engineers  of  both 
counties  have  been  instructed  to  hold 
a  conference  with  reference  to  the 
plans  as  soon  as  possible,  and  after 
these  are  settled  upon,  they  will  be 
submitted    to   the   .Solano   (^)unty    Bo;ird 


at  its  meeting  of  -April  and  bids  will 
then  be  ordered  advertised  for.  The 
tiist  unit  of  the  woik  consists  of  the 
driving  of  pfling  to  Wood  Island,  and 
this  will  be  the  start  of  the  Sacra- 
mento approach. 

SCHOOL  ADDITIONS— 2,  1  story, 
brick  and  frame.  Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  Ar- 
chitect, .lames  T.  Narbett,  Berry  Bldg., 
Richmond.  Owners,  City  of  Richmond. 
Plans  have  been  submitted  to  the  City 
(^ouncil,  but  owing  to  a  few  changes 
to  be  made,  bids  will  not  be  called  for 
a  few  days.  The  improvements  to  be 
made  consist  of  a  four-room  brick 
structure  to  be  added  to  the  Peres 
school  and  a  four-room  frame  addi- 
tion to  the  Fairmont  school.  The  four 
rooms  to  be  built  at  Peres  school  will 
be  so  constructed  that  they  can  be 
used  as  a  part  of  a  new  building  later. 

B.ARRACKS — 2  story  and  base,  rein- 
forced concrete,  $200,000.  Mare  Island. 
Cal.  Architect,  U.  S.  Department  of 
Yards  and  Docks.  Washington,  D.  C. 
f)wners.  United  States  Government. 
.Mare  Island  is  assured  of  a  new  bri- 
gade barracks  building,  costing  $200,- 
000.  This  amount  was  included  in  a 
bill  passed  in  Congress  on  March  oth. 
Money  will  be  available  at  once  and 
construction  will  be  started  as  soon 
as  plans  can  be  prepared.  The  build- 
ing will  probably  be  of  reinforced  con- 
crete   construction. 

Contracts  Awarded. 

Mr.NK'IPAI,  WHARF— Timber  pile 
construction,  $212,:'.4  4.  Richmond,  Con- 
tia  Costa  Co.,  Cal.  Engineers,,  Havi- 
land  &  Tibbetts,  Alaska-Commercial 
HIdg..     S.     V.       fiwners,     ("ity     of     Rlch- 


E.  H.  WiUiann 


Cbakner  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
iLaw  and  Bankruptcy  Cases 

BTelephone  Sutter  4622 

615  Phalan  Building,        San  Frinclii 


mond.        Contractors,         Healy-Tibbitta  I 
Construction  Co.,  S.  F.     Contract  price, 
$212,344.      A    complete    list    of    bids    re-  . 

ceived     for    this    work    will     be    found  i 

under    the    heading    of    Marin,    Contra  i 

Costa    and    Sonoma      Counties    In    this  j 

issue.  I 

DREDGING    —    $7,4.34.66.      Richmond,  i 

Contra   Costa   Co.,   Cal.      Engineer,   City  | 

Engineer,    Richmond.      Owners,   City    of  | 

Richmond.  Contractors,        American  1 

Dredge  Co.,   Richmond.     Contract  price, 
$7,434.66. 


Richmond  Wharf 
Contract  Awarded, 


City    of      Itiehmond    Let    Contract      For 

Muniri]>]il    M  harf    No.    1     to    Healy- 

TibblttM   (onHtrurtion   Co. 


Seven  bids  were  opened  by  the 
Richmond  City  Council  Monday  night 
for  the  construction  of  the  Municipal 
wharf,  designed  by  Engineers  Havi- 
land  and  Tibbetts.  Healy  Tibbitts  Con- 
struction Co.  presented  the  low  figure 
on  the  entire  work  at  $212,344  and  were 
awarded  the  contract.  Following  is  a 
list  of   the   bids  opened: 

Municipal   Wharf  'So.  1. 
San   Francisco   Bridge   Co. .  .$228,039 
Duncanson     Harrelson     Co..    220,989 

Moffatt    cfe    .Mead 215,318 

A.    Guthrie    &    Co 221,420 

Healy    Tibbitts    Con.    Co 212,344 

Tibbitts     Pacific     Co 219,795 

Petei.-^en     .t     Grier 229,352 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBI..E  your  line  space,  use  all  the  line.  No  empty 

top   line,   keeps   the   clothes   free   from   the   soiled    line, 

making  it  Sanitary.     Take  clothes  off  any  part  of  line 

without   removing   the   wet  clothes. 

CO.N'STRUCTION:      The    pulleys    are    made     of     cast 

iron  galvanized;  so  constructed  as  to  allow  the  patent 

clothes    pine    to    pass     through     carrying    the    clothes 

around   the   pulleys,   thereby   using   both    lines. 

BY   using   three   pulleys,   the   lines   are   spread   apart 

as  shown  in  the  picture  and  allows  you  to  put  clothes 

on  or  take  tht^m  off   the   line   without   hanging  out   of 

the    window    side-ways.      The    clothes    pin    is    made    of 

heavy    galvanized    wire    formed    in    such    a   manner    as 

to    allow    it    to    be    fastened    to    the    clothes    line    very 

easily;    nothing    complicated     to     get     out     of     order. 

Holds  the  clothes  fi'ec   from  the  line  so  the  lines  need 

not   he  covered   with   cloth-strips   in   order   to   keep   the 

clothes   from   being  soiled   from   the  line.      The   strong- 
est   wind   cannot    blow    the   clothes   out   of   the   pins   as 

they  are  held   in  a  spring  slot.     When   the  wind  blows 

it  pulls  the  clothes  deeper  into  the  slot  holding  them 

tighter. 
\<)    SPRING.S    TO    IMIKSS    Oil    SQIJErCKB  THIS    OUTFIT    CONSISTS     OF    3    DOZEN 

to  gel   the  clothes  in  or  out.     .lust  slip  clothes  in  slot  Sanitary,     Stronghold,     Clothes      Pins,      3      Continuous 
and    pull    down.      WIEI..   hold    the    daintiest    fabrics    or  Clothes  Line   Pulleys  and    1    Pair  L,ine   Splicers, 
the  heaviest  blanket.     i:MO  Mlnnion    St.    Piionc  Mkt.  400R.  Price,   ft2.00   per    Set. 


'ednesday,     March     10.     1^13. 
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Mare  Island  Barracks. 


anB'roHH    Han     rax.sed    Bill     W  liioli     A* 
MureN    »»'    narraok    Building:   Cost- 
ing  Two    Hundred    Thousand 
Dollars. 


Mare  Island  is  assured  of  a  new 
•igade  bariack^  b«ildi,Tie:  costing; 
00,000.  This  amount  was  included  in 
bill  passed  in  Congress  on  IMarch 
h.  -Money  will  be  made  available  at 
ice  and  construction  will  be  started 
I  soon  as  plans  can  be  prepared.  The 
lilding  will  probably  be  of  reinforced 
ncrete    construction. 

A  similar  appropriation  has  been 
ade  for  barracks  at  the  Norfork,  Va., 
ivy  Yard. 


BUILDING   CONTRACTS 


MARIN    COUNTY 


kVlOLLING 

)LEMAN   ADDITION,    San    Rafael.   All 

work     for  two-story     and     basement 

dwelling. 

vner M.    Harrison    Dibblee,    San 

Rafael, 
•chitect  ...Harris   Osborn. 
mtractor.  .  J.      A.      Kappenmann       San 

Rafael, 
led   .Mar.    4,   '15.      Dated   Mar.    .3,    '15. 

Frame    up     $2143.7.5 

Brown    coat    on 2143.75 

When    finished    2143.75 

Usual    35    days 2143.75 

TOTAL  COST,  $8575.00 
)nd,  $4288.  Surety,  U.  S.  Fidelity  & 
laranty  Co.  Limit,  120  working  days 
>rfeit,  none.  Plans  and  specifications 
ed. 

SAME    DWELLING 

DLANDA    COURT.    San    Anselmo.      All 
work    including     excavating,      frame, 
wooden   barn,   shingle   work,   roofing., 
etc.,   for  one-story   frame   dwelling, 
vner Sarah    L.    Ehrenberg,    San 

Anselmo. 
■chitect  ..  .Rudolph      J.    Patcha,      Oak 

Knoll    Ave.,    San    Anselmo. 
infractor ..  Rudolph      Patcha      Constr. 

Co.,   .San   Anselmo. 
led  Feb.  23,  '15.     Dated  Feb.  18,  '15. 

Excavation    made     $350 

Frame    up    350 

When    plastered    400 

When    completed     660 

Usual     35     days    590 

TOTAL  COST.  $2350 
md,  $1200.  Sureties,  Mrs.  M.  Patcha 
id  -Mrs.  L.  W.  Cooper.  Limit,  6Q 
jrking  days.  Forfeit,  none.  Plans 
id  specifications  filed. 


BUILDING  CONTRACTS. 


CONTRA  COSTA  COUNTY. 


SPOT 

POX  STATION  RESERVATION  OF 
Southern  Pacific  Co,  Richmond.  All 
work  for  construction  and  comple- 
tion of  one  and  two-story  reinforced 
concrete  passenger  depot  building, 
vner Southern  Pacific  Co.,  Flood 

Bldg.,  San  Francisco, 
'chitect  .  .  .  None. 
>ntractor.  .W.   R.  .Tones  and  J.  J.  Mc- 

Govern.    2218    Los    Angeles, 

Berkeley.  • 
led   Mar.    1,   '15.     Dated   Feb.    15,   '15. 
At  end  of  each   month 75% 


Usual    35    days 25% 

TOTAL  COST,  $11,490 
Bond,  $6000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  125  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRilSNO,     MODESTO,     STANISLAUS 
AND  CENTRAL  CALIFORNIA 

BRIDGE — Reinforced  concrete  and 
steel.  Cost  not  stated.  Bakersfield, 
Kern  Co.,  Cal.  Engineer,  County  Sur- 
veyor, Bakersfield.  Owners,  Kern 
County.  By  a  unanimous  vote  the 
Board  of  Supervisors  has  annuled  the 
contract  for  the  construction  of  the 
proposed  Poso  Creek  bridge  \vhich  was 
awarded  to  J.  R.  Rogers  on  February 
nth.  New  bids  will  be  advertised  for 
at    once. 

SHOP  .\ND  OFFICE — 1  story,  frame, 
$4,000.  Fresno,  Fresno  Co.,  Cal.  Ar- 
chitect, none.  Owners,  Thompson 
Bros..  1514  H  street.  Fresno.  The 
building  will  cover  an  area  of  40  by 
SO  feet,  and  has  been  arranged  for 
offices  in  the  front  portion  and  a  shop 
in  the  rear.  Interior  of  the  offlces  will 
be  finished  in  pine.  There  will  be 
special  machinery.  Exterior  will  be 
covered  with  rustic  and-  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor.      Materials  are   being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $8,500.  Fresno.  Fresno  Co.. 
Cal.  Architect.  none.  Owner,  Al. 
Braverman.  Land  Co.  Bldg..  Fresno. 
The  dwelling  has  been  designed  for  an 
eight-room  house  and  will  be  erected 
in  the  Villa  Tract,  a  separate  garage 
will  also  be  erected  on  the  property. 
Interioi'  of  the  house  will  be  finished 
in  pine  and  hardwood  veneer  with 
white  enamel  in  the  bed  rooms.  There 
will  be  hardwood  floors.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  and  garage  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

RAILROAD  DEPOT — 1  and  2  story, 
reinforced  concrete.  $40,000.  Visalia. 
Tulare  Co..  Cal.  Architect,  Engineer- 
ing Department,  Southern  Pacific  Co., 
Flood  Bldg.,  S.  F.  Owners.  Southern 
Pacific  Co.  Announcement  has  been 
made  that  the  Southern  Pacific  rail- 
load  engineering  department  has  com- 
pleted plans  to  submit  to  the  Visalia 
Board  of  Tiade  and  the  Railroad  Com- 
mission for  the  new  depot  to  be  erect- 
ed  at   Visalia. 

ROAD  WORK  —  Cost  not  stated. 
Bakersfield,  Kern  County.,  Cal.  En- 
gineer, Count.v  .Surveyor.  Bakei-sfield. 
Owners.  Kern  County.  Plans  are  com- 
plete for  constructing  about  8.8  miles 
of  county  highway  in  Road  District 
No.  8  of  Kern  County.  Plans  and  speci- 
fications can  be  secured  from  the 
County  .Surveyor.  Bids  will  be  opened 
on    March    22nd    for    this   w^ork. 

RE.SIDENCE  —  2  story  and  base, 
frame.  $4,500.  Fresno,  Fresno  Co.. 
C'al.  Architects,  Bowen  &  Davis, 
Rowel  1  Bldg.,  Fresno.  Owner,  Dr.  .1. 
A.  Kleiser.  The  dwelling  has  been  de- 
signed for  a  seven-room  house  with 
two  baths.  Interior  will  be  finished 
in  pine  and  redwood.     Hardwood   floors 


will  be  used  in  the.  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  .Mantels  will  be  of  tile. 
■^n  automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  be  finished 
in  tile.  Exteiior  of  the  dwelling  will 
be  covered  with  cem«nt  pla.ster.  Plans 
are    being    prepared. 

BU.NGALOWS — 2,  i  story,  frame,  $1,- 
500  each.  Fresno,  Fresno  Co.,  Cal. 
.Architect,  none.  Owners.  Robert  Wil- 
son. I'SOl  Madison  street,  and  George 
Elia.  U4  4  C  street.  Fresno.  These 
houses  will  contain  five  rooms  each 
with  bath.  Interiors  will  be  finished 
in  pine  and  redwood.  There  will  be 
open  fire  places  and  stock  mantels. 
Exteriors  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do    the    work    by    Day    Laboi-. 

IRRKJATION  WORK— $600,000.  .Mo- 
desto. Stanislaus  Co..  Cal.  Engineer. 
F.  C.  Herman,  Monadnock  Bldg.,  S.  F. 
Owners,  Modesto  Lrigation  District. 
Engineer.  F.  C.  Herman  has  been  ap- 
pointed by  the  Directors  of  the  Modes- 
to Irrigation  District  as  their  chief  en- 
gineer. .Mr.  Hermari  will  have  com- 
plete charge  of  all  eonstiuction  work 
to  be  cai-ried  out  under  the  recent 
bond  issue.  Over  $600,000  in  funds  are 
now  available  for  this  work. 

THEATRE  ALTERATION  —  Brick 
and  steel,  $20,000.  Fresno,  Fresno  Co., 
Cal.  .\rchitect,  R.  L.  Felchlins,  Fres- 
no. Ownei-,  H.  H.  Brix.  Three  build- 
ings located  on  J  street  between  Mari- 
posa and  Fresno  streets  will  be  al- 
tered into  a  modern  theatre  building. 
The  work  will  include  new  Interior 
trim,  ornamental  plaster,  electric 
work,  painting,  plumbing  and  plaster- 
ing.     Plans   are   now    being   prepared. 

Contracts    Awarded. 

'toilet  HL'ILDIXG.S— 4.  1  stoi'y. 
frame,  $16,500.  Bakersfield,  Kein  Co., 
Cal.  Architect,  Oiville  Clark,  Brower 
Bldg.,  Bakersfield.  Owners,  Ci';y  of 
Bakersfield.  Contractors,  Currie  &  Dul- 
gar.  Bakersfield.  Contract  price.  $16,- 
500. 

BU.NGALOW  —  1  story  and  base, 
frame,  $1,500.  Fresno,  Fresno  Co.,  Cal. 
-Architect,  none.  Owner-,  A.  M.  Beecher, 
3239  Iowa  street,  Fresno.  The  dwell- 
ing has  been  designed  for-  a  five-room 
house  with  bath.  Interior-  finish  wili 
be  of  pine  and  redwood.  There  will 
be  an  open  fire  place  and  tile  mantel. 
Exterior-  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  and  rustic. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by    Day    Labor. 


BUILDING  CONTRACTS 


FRESNO    COUNTY. 


DWELLING 

LOTS  7  AND  8  BLK  4,  Stratford  PI., 
Fresno.      Dwelling. 

Owner N.   G.   Landon. 

.Architect  .  .  .None. 

Contractor.  .R.   C.   Blackwell,    227   Coast 
St.,    Fresno. 

COST,   $2500 

DWELLING 

LOTS  16  TO  20  BLK  30,  Belmont  Add'n 
Fresno.      Dwelling. 

Owner Robert      Wil.son   by     A.     J. 

Dowles.  Agt..  2804  Madi- 
son St..   Fresno. 

.\rchitect  .  .  .None. 


Day's  work. 


COST,   $1400 
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DWELLING 

NO.    2213    VKNTUKA    ST.,    Fresno.      All 
work    for   dwelling. 

Owner Goo.       Klia.     1411       C       St.. 

Fresno. 
Architect  .  .  .None. 
Dav's  work.  COST.  $1000 


DWELLING 

LOT    7    BLK    4    Villa    Homestead    Tct., 
Fresno.      Dwelling. 

Owner Al     Braverman.     110     Land 

Co.    Bldg..    Fresno. 
Architect  .    .None. 
Day's    work.  COST,    rS500 


DWELLING 

LOTS   7    AND   S    HLK    2S   K,    B.   Heights. 

Fresno.      Dwelling. 
Owner Tony    Saladino,     120S    Mer- 
ced St..   Fresno. 
Aicliitect  .  .  .None. 
Contractor .  .E.    Hansen. 

COST,    $1325 


r.UlCK    SCHOOL 

S  Vi  OF  BLKS  7  AND  S  Englewood  Ad- 
dition, Fresno.  All  work  for  two- 
story  and  basement  brick  school. 

Owner City  of  Fresno  School  Dis- 
trict. 

Achitect  .  .  .E.  Mathewson,  Forsyth 
Bldg..   Fresno. 

Contractor.  .W.  D.  Trewhitt  and  H.  W. 
Shields.  425  Rowell  Bldg., 
Fresno. 

Filed   Feb.   27,  '15.     Dated  Feb.  23,  "15. 
Concrete    foundations   in   place.  $   4000 
lirick   up   to    1st   floor   level   &   1st 
Moor    rough    concrete    in    place      9000 
Hiick  work  up  to  2d  lloor  joists     9000 
2d    lloor   corridor   slab   and   stairs 

are    In    place 4500 

Brick   work    up    to   2d    story   cell-    ' 

Ing    Joists    11000 

Uoof    sheathed     and     stud     parti- 
tions    in     place 9000 

Uoof   tile   laid    4000 

Inierior  lathed  &  brown  coated  7000 
Ready  for  trim  and  finish  floor  SOOO 
Finish       mill    work      ready      for 

painting     6000 

When    completed     2000 

Usual     35    davs .  .    24500 

TOTAL   COST,    $98,000 

Bond,    $52,000.      Surety,    Commonwealth 

Casualty  Co.     Limit.   162  working  days. 

Forfeit,    $20.      Plans    and    specifications 

filed. 

NOTE — First    report    Feb.    27,    1915. 


OFFICE    AND    SHOP 

LOTS   20   AND   21    BLK    fi6,   Fresno.      All 
woj-k  for  office  and  shop. 

Ownei' Thompson     Bios.,     1514     H 

St.,   Fresno. 
Architect  .  .  .None. 
Day's    work.  COST,    $3850 

DWELLING 

LOTS      12    TO    16      BLK    38.      Arlington 
Heights    Ahh'n.      Fresno.      Dwelling. 

Owner A.fl  M.   Beecher.   3239  Iowa. 

Fresno. 
Architect  .  .  .None. 
Day's   work.  COST.   $1200 


DRILLING     WELL 

.-<KCTION    n.    20-15.    Fresno.      All    work 
for  drilling  well   No.   31. 

<\vner Kern  Trading  &   Oil  Co. 

Architect  .  .  .  None. 

Contractor .  .W.   D.   Mead   Drilling  Co. 

l-'iled    Feb.    27,  '15.      Dated    Feb.    15,   '15. 
511';;    money   earned    by    contractor 
(luting    pteviou.'^    innnth    shMll    be 
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paid    on    or    after      10th    day      of 

month    following. 

Usual    35    days Balance    50% 

TOTAL  COST,  $5  per  foot 
Bond,  $7500.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  none.  Plans  and  specification.^ 
tiled. 


LIENS   FILED 


FRESNO   COTNTV. 


RECORDED  AMOUNT 

Mar.  1,  1915— LOTS  17  TO  21  BLK  S2. 
Fresno.  C  .1  liillard  Co.  Inc  vs 
Eleanor   J    and    Frank    H    Ball.... $57 


COJIPLETION   NOTICES. 

FRESNO   COUNTY. 

l{ECORDED  ACCEPTED 

Feb.  27.  1915— LOTS  1  TO  4  BLK  72. 
Fresno.  Mary  E  Berry  to  whom  it 
may    concern Feb.     11,     1915 


SACRAMEXTO,      STOCKTON      K  N  D 
NOBTHERN   CALIFORNIA. 


BRIDGE — Steel  and  reinforced  con- 
crete. $122,000.  Stockton,  San  Joaquin 
Co.,  Cal.  Engineer,  County  Surveyor 
Frank  E.  Quail.  Stockton.  Owners. 
San  .loaquin  County,  County  Surveyor 
Frank  E.  Quail  has  presented  to  the 
Supervisors  plans  and  specifications 
for  the  construction  of  the  proposed 
Borden  bridge  across  Middle  and  Old 
Rivers.  On  approval  of  the  plans  bids 
will   probably  be  called  for. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Sacramento,  Cal.  Archi- 
tect. A.  VViiloner.  Ochsner  Bldg..  Sac- 
ramento. Owner.  H.  H.  Robinson.  The 
dwelling  will  contain  six  rooms  and 
bath  and  will  be  erected  In  the  Wright 
and  Kimball  Subdivision.  Interior 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  room  and  dining  room.  An  open 
fire  place  will  be  a  feature  of  the  liv- 
ing room.  Mantel  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being    prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  $2.S00.  Stockton.  San  Joaquin 
Co..  Cal.  Architect,  Joseph  Losekahn, 
San  Joaquin  Bldg.,  Stockton.  Owner, 
Ray  Friedberger.  The  house  has  been 
designed  for  a  seven -room  dwelling 
and  will  be  erected  in  the  Yosemite 
Terrace  district.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
floors  will  be  used  In  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  com- 
plete  and    figures   are   being   taken. 

BY-PASS  AND  WEIR— $500,000  to 
$600,000.  Sacramento.  Cal.  Engineer. 
City  Engineer  Frank  C.  Miller,  Sacra- 
mento. Owners.  City  of  Sacramento. 
Plans  have  been  submitted  to  the  City 
t'ouncil  for  the  Sacramento  b.v-pass 
.•md  wt'ir.  which  the  cit)"  proposes  to 
idii.-^l  1  uct  .-It  Bryte's  Bend,  three  miles 
up  stTiaiu  from  the  city.  Scheme  A 
fstimaus    the  cost  at   $138,000   for   both 
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the  city  and  Reclamation  Board.  C 
this  sum  the  city's  expense  would  I 
$2 19. OIK)  and  the  Reclamation  Board 
share  $218,500.  Under  scheme  B  ^ 
weir  will  cost  $678,000  and  the  cltyi 
share  would  be  $458,000  and  the  Re<as 
■nation  Board's  share  $220,000.  Accoedi 
ing  to  City  Engineer  Miller,  the  in 
creased  cost  of  the  weir  and  appui 
tenances  under  scheme  B  is  due  to  tfa 
fact  that  higher  grade  weir  gate  i 
provided.  It  is  automatic  and  highl 
improved.  Scheme  A  on  the  ot^MI 
hand  provides  for  a  less  expensive 
less  highly  omproved  weir  gate.  Uni 
scheme  B  the  movable  gate  and  opflr 
ating  ntachinery  will  cost  $263,000  a 
against  only  $()5,0iMi  under  scheme  }>> 
This  report  has  been  turned  over-.t 
the  Reclamation  Board,  which  will  ae 
lect  one  of  the  schemes  or  adopt  at 
entirely   new  one.  j  , 

BRIDGE— Reinforced    concrete.     C* 
not    stated.      Placerville,    Eldorado 
Cal.      Engineer,  City   Engineer.    Phi 
ville.       Owners.    City       of      Placervuit 
The  Trustees  of  this  city   have  deci 
to  construct  a  cement  and  steel  bri 
across    Hangtown   creek   at  the   Pla 
ville    foundry,    and    will    do    the    w 
undei    the  Day  I  abor  system.     Bids    . 
supplying    cement    and     steel     for    oi 
new    structure    will     be    called    at    thi 
next    meeting    of   the    Board. 

Contracts  Awarded. 

DREDGING — t'ost  not  stated.  Stock 
ton.  San  Joaquin  Co.,  Cal.  Engineer 
County  Surveyor,  Stockton.  Ownera 
San  Joaquin  County.  Contractors, 
Joaquin  Ditching  Co.  Contract  prli 
$70  per  day  of  24  hours. 

ROAD        WORK- $25,042.47.  Sto 

ton.    San    Joaquin    Co..    Cal.      Engin 
County     Engineer.    Stockton.       Own 
San      Joaquin      County.        Contractoi_ 
Irey  &.  McCleary.  Lodi.     Contract  pridk 
$25,042.47.  ? 

FACTORY— 1     story,     frame.     $12,00«. 
Sebastopol,    Sonoma    Co..    Cal.       Archi-l 
tect.    none.      Owners.    Sebastopol    Berrjil| 
Growers'    Association.    Sebastopol.    Con-j' 
tractors.    Baily-Comstock      Co..      Santa 
Rosa.      Contract   price,    $12,000. 


BUILDING  CONTRACTS. 


SACRAMENTO    COUNTY. 


RESIDENCE 
LOT  233   West  Curtis  Oaks  Add'n..  Sac- 
ramento.     T'.vo-story      6-room      real* 
dence. 

Owner A.      W.      Clevenger,      AlaqfB 

Ave.,    Bexler    Tract,    Sacra- 
mento. 
Architect  .  .  .None. 

Contractor.  .Corum    &    White,    2523    isi 
Ave.,    Sacramento. 

COST.    $400(1 


RESIDENCE 

PTN    WHITE    &    TERRY    TRACT.    Sac- 
ramento. Four-room  residence. 

Owner G.   Ben   Davis.   J   St..   Road, 

Sacramento. 
Architect  .  .  .None. 

Contractor .  .S.   Hawley.   Colonial   Acres. 

COST,    $700 


UESl  DENCE  ; 

TWENTY-THIRD  ST..  bet.  2nd  and  3r«  ! 
Aves..  Lot  122  West  Curtis  Oak^pj 
Sacramento.     Two-story  7-room  dwl" 

Owner F.   A.   West.  Cr.  J.  C.  Car| 

Co.,  623  J  St.,  SacramentC 

.\rchitect  .  .  .None. 
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Contractor.  .Corum    &    White,    2533    1st 
Ave.,   Sacramento. 

COST,    $4000 


LOS     ANGELES     AND     SOUTHERN 
CALIFORNIA. 


ADDITION 

E  Vz  L.OT  2,  N,  O,  17th  and  18th  Sts., 
Sacramento.  Two-story  addition  to 
rear    of    residence. 

Owner Harry  Nauman,   1712   N  St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .H.       C.     Pratt,       Box       463, 
Route    2. 

COST,    1300 


RESIDENCE 

FREEPORT  ROAD  on  Lot  1,  Hillcrest 
Terrace,  Sacramento.  Three-room 
residence. 

Owner .Juan    Bulyoii,    1923    2nd   St., 

Sacramento. 
Architect  .  .  .None. 

'Contractor .  .Louis     Holnersan,     929     E 
St.,  Sacramento. 

COST,    $300 


GARAGE 

NO.  1227  O  ST.,  on  W  i/^  Lot  7,  N,  O, 
12th  and  13th,  Sacramento.  Private 
garagre. 

Owner J.   C.   Beard. 

Architect  . .  .None. 

Contractor.  .Barton   &   Hite,    1812   L  St., 
Sacramento. 

COST,    $300 


COMPLETION   NOTICES 


SACRAMENTO    COUNTV. 


RECORDED  ACCEPTED 

Feb.  27,  1915— S  Vz  OF  W  Vz  OF  LOT 
8,  F,  G,  23rd  and  24th,  Sacramento. 
Frank   Johnson      to   whom   it     may 

concern Feb.    18,     1915 

Feb.  27,  191.-)— GRAND  ISLAND  Pratt 
Law  Preserving  Co's  Ppty,  Sacra- 
mento River,  2  1-10  miles  below 
Town  of  Ryde.  Pratt  Law  Preserv- 
ing Co  to  Darbey  Laydon.Jan.  21,  '15 


BUILDING   CONTRACTS 


SAN   JOAQUIN    COUNTY. 


BRICK    SCHOOL 

COR.    NORTH    ST.    AND    LOWER    SAC- 
ramento    Road,    Stockton.      All    work 
for    two- story    14-rooiTi    brick    school. 
Owner Stockton    Board    of   Educa- 
tion,     High    School      Bldg., 
Stockton. 
Architect  ...Stone  &   Wright,  24-S  Cal- 
ifornia,   Stockton. 
Contractor.  .R.    W.    Moller,    185    Steven- 
son,   San    Francisco. 
Filed    Mar.    2,   '15.      Dated    Mar.    1,   '15. 

^lonthly    payments   of 75% 

Usual    35    days 25% 

TOTAL  COST,  $63,928 
Bond,  $33,000.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  Sept.  1, 
1915.  Forfeit,  $10  per  day.  Plans  and 
specifications    filed. 


COMPLETION  NOTICES. 

SAN    JOAQUIN    COUNTY. 


RECORDED  ACCEPTED 

Feb.  25,  ]915~MAIN  &  UNION  STS. 
Stockton.  Western  Pacific  Railway 
Co   to  .John   Privef.  . .  . .  .Feb.   23,   191 5 


HOSPITAI.,  GROUP— 1,  2  and  3  story, 
brick  building,  $160,000.  Norwalk,  Los 
Angeles  Co.,  Cal.  Architect,  State  Ar- 
chitect Geoi'ge  B.  McDougall,  Sacra- 
mento. Owners,,  State  of  California. 
Working-  diawings  are  nearing  com- 
pletion for  a  new  state  institution 
which  is  to  be  erected  at  Norwalk, 
near  Los  Angeles.  This  institution 
will  care  for  the  blind  insane  of  the 
state  and  will  be  one  of  the  most  mod- 
ern institutions  of  its  kind  in  the 
United  States.  Plans  will  probably  be 
out  for  Hguies  by  the  end  of  ^March. 
Further  mention  will  be  made  of  the 
work. 

SUPERINTENDENT'S  RESIDENCE 
— 2  story  and  base,  frame  and  plaster. 
Cost  not  stated.  Patton,  San  Bernar- 
dino Co.,  Cal.  Architect,  State  Archi- 
tect George  B.  McI>ougall,  Sacramento. 
Owners,  ^tate  of  California.  'Bids 
were  opened  on  March  1st  for  con- 
structing a  residence  for  the  superin- 
tendent at  the  Patton  State  Hospital. 
All  bids  received  were  above  the 
amount  available  and  were  rejected. 
The  lowest  figure  received,  that  of 
John  Mulder  of  Los  Angeles,  was  not 
accompanied  by  a  certified  check  of 
.sufficient  amount  and  was  rejected.  A 
complete  list  of  the  bids  will  be  found 
under  the  heading  of  Los  Angeles  in 
this    issue. 

SEWER  CONSTRUCTION  —  $67,000. 
San  Diego,  San  Diego  Co.,  Cal.  Engi- 
neer, City  Engineer,  San  Diego.  Own- 
ers, City  of  San  Diego.  Bids  received 
by  the  City  Council  for  completing  the 
construction  of  the  Ocean  Beach  .sewer 
have  been  rejected,  and  the  Clerk  has 
been  ordered  to  advertise  for  new  bids 
on  the  work.  The  lowest  bid  was 
of   Chas.    H.    Julian    for    $67,000. 

DEPARTMENT  STORE— 2  story  and 
base,  reinforced  concrete,  $100,000. 
Atascadero,  San  Luis  Obispo  Co.,  Cal. 
Architects,  Bliss  &  Faville,  Balboa 
Bldg.,  S.  F.  Owners,  Atascadero  Col- 
ony. Plans  are  nearly  complete  for 
a  large  department  store  which  is  to 
be  erected  in  the  Lewis  Colony.  The 
structure  will  be  fireproof  with  rein- 
forced concrete  floors  and  walls.  In- 
terior will  be  designed  along  the  latest 
and  most  approved  lines,  the  manager 
of  the  store  having  left  for  the  East 
to  gather  ideas  and  co-operate  with 
the  architects.  The  design  will  be  in 
the  .Mission  style  and  along  lines  sim- 
ilar to  the  other  buildings  which  are 
now  being  erected  in  the  colony.  Con- 
struction will  probably  be  done  by 
Day  Labor.  Further  mention  will  be 
made    of    the    work. 

APARTMENT  HOUSE— 2  and  5 
story  and  base,  leinforced  concrete. 
Cost  not  stated.  Los  Angeles,  Cal. 
Architect,  Arthur  D.  Benton,  114  North 
Spring  street,  L.  A.  Owner,  O.  T. 
Johnson.  The  building  will  be  erect- 
ed on  Bolsa  street  near  Crown  Hill 
avenue,  covering  an  area  of  50  by  100 
feet.  There  will  be  50  suites  of  two 
and  three  rooms.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Hard- 
wood Hoors  will  be  used  in  the  living 
and  dining  looms.  There  will  be  wall 
beds  and  private  bath  rooms.  Plans 
provide  for  steain  heat  and  hot  water 
circulating  system.  Bath  rooms  will 
be  finished  in  tile.  Exterior  of  the 
building  will  be  faced  with  cement 
plastei-,      Plans    are    being    prepared. 


LOFTS — 2  and  3  story  .and  base, 
brick  and  steel.  Cost  not  stated.  Los 
-Angeles,  Cal.  Architect,  Frank  Tandy, 
360  South  Alvarado  street,  L  A.  Own- 
er, Frank  Tandy.  The  building  will 
be  erected  at  the  corner  of  Eighth 
and  Wall  streets,  having  a  10-foot 
frontage  on  one  street  and  125  feet  on 
the  other.  Interior  will  be  finished  in 
pine  throughout.  There  will  be  metal 
window  sash  and  frames.  Plans  pro- 
vide for  steam  heat  and  a  freight  ele- 
vator. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

CITY  MALI.  AND  AUDITORIUM— -5 
story  and  base,  reinforced  concrete, 
$■,00,000.  San  Diego,  San  Diego  Co., 
Cal.  Architect,  Harrison  Albright,  Mc- 
I^uughlin  Bldg.,  L.  A.  Owner,  John  D. 
Spreckels,  to  be  leased  to  the  City  of 
San  Diego.  The  building  will  be  erect- 
ed on  the  south  side  of  Broadway  be- 
tween Front  and  Union  streets,  cover- 
ing an  area  of  200  by  100  feet.  Only 
preliminary  plans  have  been  prepared 
ano  details  of  construction  have  not 
been  given  out.  The  proposition  to 
lease  the  building  is  now  being  con- 
sidered by  the  City  Council.  Further 
mention   will   be   made   of   the   work. 

LIBRARY — 1  story  and  base,  brick. 
$25,469.  Los  Angeles,  Cal.  .Architects, 
Kysor  &  Biggar,  Wright  and  Cellender 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. Contractoi-,  C.  Karseboom,  1443 
Dana  street,  L  A.  Contract  price,  $25,- 
469. 

RECTORY — 2  story  and  base,  hol- 
low tile.  Cost  not  stated.  Inglewood, 
1.0S  Angeles  Co.,  Cal.  Architects, 
I'lohman  &  Martin,  Slavin  Bldg.,  T^.  A. 
Owners,  Church  of  the  Holy  Faith.  The 
dwelling  will  contai-n  nine  rooms  and 
three  baths.  Interior  will  be  finished 
in  pine  and  hardwood  veneer.  Hard- 
wood Hoors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  praces.  Mantels  will 
be  of  tile.  Bath  rooms  will  have  tile 
fioois  and  wainscot.  Exterior  will  be 
covered  with  cement  plaster.  Plans 
are    being   prepared. 

SCHOOL  GYMNASIUM— 1  story  and 
base,  brick.  Cost  not  stated.  Holly- 
wood, Los  Angeles  Co.,  Cal.  Archi- 
tect. Norman  F.  Marsh,  Broadway 
Central  Bldg.,  L.  A.  Owners,  Holly- 
wood High  School  District.  The  build- 
ing will  cover  an  area  of  114  by  110 
feet.  Interior  will  be  finished  in  pine 
with  a  maple  floor.  There  will  be 
special  equipment  and  a  hot  water 
supply.  Exteiior  of  the  building  will 
be  covered  with  cement  plaster.  Plans 
ai'e  complete  and  figures  are  being- 
taken. 

Contracts  Awarded. 

HOTEL — 3  story  and  base,  briclt  and 
steol,  $50,000.  Los  Angeles,  Cal.  Ar- 
chitect, L.  T.  Mayo,  Story  Bldg.,  L  A. 
Owners,  Bertha  M.  Fisher  and  Eliza- 
beth Hodgkins.  Contiactor,  L.  T. 
Mayo,  Story  Bldg.,  L  A.  Contract 
price.    $50,000. 

MILITARY  ACADEMY— 5,  1  story 
and  base,  brick,  $40,000.  Los  Angeles. 
Cal.  Architect, n  none.  Owner,  Page 
.Military  Academy.  Contractor,  Fred 
Siegel,  Haas  Bldg.,  L.  A.  Contiact 
price,    $40,000. 

SCHOOL — 2  story  and  base,  brick, 
$."iii,:!J0.  Colton,  .San  Hernardino  Co., 
Cal.  .-Vrchiteots,  Allison  &  Allison, 
llihcrnian  Bldg.,  L.  .A.  Owners,  City 
di'      Colton.        Contractors,      Nance      & 
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Phelps.    9th    and   Central    avenue,   I*    A. 
Contract    price,    ?50,340. 


State  Opens  Bids 
For  Patton  Works. 

All    IliiK    Uooelved   For   Supt'rinlrndoiif m 
Kcsldence  at  Southern  Slate   Hospi- 
tal  ATe   Above  Appropriation. 


(By  Special  Wire.) 
SACRAMENTO,  CAU.  March  1st,  1915 
— Bids  were  opened  today  by  the  State 
Board  of  Control  for  con.structlng  a 
residence  for  the  Superintendent  of  the 
Southern  California  Ho.spital  at  Patton. 
The  building  will  be  a  two-story  and 
basement  frame  and  plaster  building. 
Ji'iin  -Mulder  of  Los  Angeles  submitted 
the  lowest  bid  at  $10,143,  but  his  check 
did  not  call  for  the  required  ten  per 
cent  of  the  bid  and  for  this  reason  it 
may  be  rejected.  All  bids  were  above 
the  amount  available.  Following  is  a 
complete   li.st   of   the    figures: 

Superintendent's    Residence. 

John    Mulder    $10,1)3.00 

John    Harnish    Co 10,200.00 

C.    M.    Jordan 10,763.00 

L.   G.    Burgren   &   Son 10.722.00 

The    Kling    Co 10,777.00 

C.     H.     Hoyt 11,409.10 

Cresmer    Mfg.    Co 11.566.00 

Columbus    A.    Williams...    11,700.00 

Vi'illard     Crent    Co 11,950.00 

Hitzol,    Wingete    Co 12,450.00 

Sommers    &    Lund    Co 16,936.00 


PORTLAND  A\D  OREGOK 


APARTMKXT  HOUSE— 4  story  and 
base,  brick  and  steel,  $40,000.  Port- 
land, Ore.  Architects,  Jacoberger  & 
Smith.  Board  of  Trade  Bldg.,  Portland. 
Owner,  E.  A.  :McGrath.  The  building 
will  be  erected  at  the  corner  of  Park 
and  Taylor  streets,  and  will  cover  an 
area  of  50  by  100  feet.  The  building 
has  been  designed  to  contain  a  num- 
ber of  two  and  three  room  apart- 
ments. Interiors  will  be  finished  In 
pine  and  hardwood.  There  will  be 
wall  beds  and  private  bath  rooms. 
Plans  provide  for  steam  heat,  elevator 
service  and  hot  water  system.  Dumb 
waiters  will  be  Installed.  Bath  rooms 
will  be  finished  in  tile.  Marble  and 
tile  wainscot  wMll  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
will  be  out  for  figures  in  a  week  or 
ten    days. 

RESIDENCE  —  2  story  and  base, 
brick  and  hollow  tile.  $30,000.  Port- 
land, Ore.  Achitect.  Earl  A.  Roberts, 
Selling  Bldg..  Portland.  Owner,  J.  H. 
Henry.  The  dwelling  will  be  erected 
on  the  Cornell  road,  and  has  been  de- 
.signed  to  contain  12  rooms  and  several 
baths.  A  separate  garage  will  be 
erected  as  well  as  other  out  buildings. 
Interior  will  be  finished  In  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  central  heating  system,  hot 
water  supply  and  vacuum  ceaning. 
Bath  rooms  will  be  finished  In  tile.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster.  Plans  are  now 
being    prepared. 
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Surveyor  Denton,  Seattle.  Owners, 
King  County.  Plans  are  now  ready 
in  the  office  of  County  Engineer  Den- 
ton for  the  construction  of  both  the 
Renton-Issaquah  road  and  the  Au- 
burn-Enumclaw  road,  totaling  a  dis- 
tance of  practically  30  miles  and  cost- 
ing $150,000.  The  road  between  Ren- 
ton  and  Issaquah  will  be  about  10 
miles  long  and  cost  $80,000.  and  the 
road  between  Auburn  and  Enumclaw 
about  20  miles  long,  costing  $75,000, 
both  making  the  largest  contracts  for 
county  road  work  let  so  far  this  year. 
It  has  been  decided  to  open  bids  on 
the  Auburn-Enumclaw  road  at  10  a. 
m.  March  29th  and  on  the  Renton- 
Issaquah   road  at   2   p.   ni   the  same  date. 

Contracts  Avvarded. 

BRIDGE — Lift  span,  steel  and  con- 
crete, $l,'o0o,063.  Seattle,  Wash.  En- 
gineer's name  not  given.  Owners, 
States  of  Washington  and  Oregon.  The 
following  awards  have  been  made  on 
the  construction  of  the  interstate 
bridge  between  Vancouver,  Wash.,  and 
Portland,  Ore.,  all  figures  being  for 
lift  span.  Contract  1,  furnishing  su- 
perstructure, U.  S.  Steel  Products  Co., 
$417,316.  Contract  2,  erection  of  super- 
structure. Porter  Bros.,  $99,829.  Con- 
tract 5,  Superstructure  Col.  and  Ore- 
gon Slough.  Northwest  Steel  Co.,  $S9,- 
140.  Contract  6,  erection  superstruc- 
ture. Porter  Bros.,  $18,586.  Contract  7, 
sub-structure  Col.  span.  Pacific  Bridge 
Co.,  $319,415.  Contract  9,  substructure 
Col.  and  Oregon  Slough,  Pacific  Bridge 
Co.,  $119,759.  Contract  10,  embank- 
ments, Tacoma  Dredging  Co.,  $158,214. 
Contract  11,  slabs  and  paving,  Warren 
Construction  Co.,  $S2,S02.  Total,  $1,- 
305,063.  All  bidders  are  from  Portland 
with  the  exception  of  Tacoma  Bridge 
Co.  Bids  for  contract  No.  12  for  pave- 
ment   on    embankments    were    rejected. 


SEATTLE   AND  WASllIXiTOX 

iii<;n\VA  V     c()NSTKrcTJ<»>:— ♦init.- 
do".     Seattle,   Wash.     Engineer,  County 
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KITCHEN    OUTFITS. 

lis  Co.,   John  G.,   839   Mission   St.,  San 

Francisco     Page    > 

LUMBER. 
Taylor  &  Co.,  2006  Grand,  Alameda.. 

OIL  BURNERS. 
Johnston   Co.,   S.   T..    1329   Mission   St., 

San   Francisco Inside   back   cover 

PAINTERS    AND    DECOR.*TORS.    N 
Cahill     &     Co..     James,     372     I2th     St., 

Oakland.    Cal Page    2 

PAINTERS,    PAPER     HANGERS,     ETC. 
Schafer,    Fred      (House      and      Fresco 
Painter)     1458    Green.     Phone  Park 
1197.      Shop,       111      Franklin,      San 

Francisco     

PANELS. 
White    Bros..    Sth    and    Brannan.    San 

Francisco    Page    3S 

PATENT  WINDOWS. 
Simplex   Window  Co.,   525  Market  St.. 

San    Francisco    Back    cover 

PHOTOGRAPHER. 
Scott,  Walter  A..   558  Market  St.,  San 

Francisco     

PLUMBERS. 
Klimm,    Frank    J.,    221    Oak    St.,    San 

Francisco    Inside    front   cover 

REVERSIBLE    WINDO\*'S. 
Simplex   Window  Co.,   525   Market  St., 

San    FYancisco    Back    cover 

WALL    PAPER    A    WINDOW    SHADBS. 
Cahill    &    Co..    James,    372-74    12th    St.. 

Oakland     Page    2 

W.4TER    HEATEmS. 
Gas    Appliance    Sales    Co..    218    Pacific 

Bldg Inside  front  cover 

Pittsburgh      Water     Heater     Co..     237 

Powell     Page    3 

VENEERED    PANELS. 
White    Bros..    Sth    and    Brannan,    San 

Francisco     Page'    83 

WIN  DOW.S — PATENT. 
Simplex   Window   Co.,   525    Market  St., 

S.in    Francisco     Back    cover 

WINDOW   SHADBS. 
Cahill    &    Co..   James.   372-74    12th   St., 
Oakland,   Cal Page   2 


BUILDIXG   AND   ENGINEERING   NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    Wright.      Treasurer,    Chas.    W.    Gompertz. 

Vice-Pres.,    A.    H.    Bergstrom.    Secretary,    Wm.    E.    Hague. 
DIRECTORS,    1814-1016. 

Bergstrom,    A.    H.     L.ansing,  Frank  P.        Thurston    E    T 
Fee,  Grant  Linden,  Wm.  W^alker    Geo    H 

Ginley,  Edward  Lindgren,  A.  P.  Wright,'  Chas 

Gompertz,   Chaa.   W.    McLeran,  Ralph 

Floor  Manager  Bookkeeper  Clerk 

Geo.    A.    Ma»^s  C.   S.   Dorrel,  E.   A.   McCallum 

BCBMBEKS. 


General      Contrac- 
tora 

(Stockholders) 

Ackerman    &    Son, 
O,  B. 

Amweg,   Fred  3. 
Anderson     &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,  John  E. 
Beetham,    A.    H. 
Befgren      &      Son, 

Louis  G. 
Biller,   John 
Bluxome   &  Co. 
Bosworth,    P.      H. 
Boyd,  Kerr  &  Mc- 
Lean 
Brandt   &   Stevens 
Braunton  Bros. 
Brutcher  &  Serna 
Calne.   Thos.    W. 
Caldwell   &  Son 
Carlson,   Elmer 
Casty,   John 
Cobby.    J.   W. 
Cole,   P.    J. 
Collman     &     Coil- 
man   Co. 
Commary  -  Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer,   O.    A. 
Day's  Sons.  T.  H 
Parquharson,   D.B. 
Fee,   Grant 
Ferrollte   Co. 
FInlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,   James  P. 
Foster-Vogt   Co. 
Garden    Co.,  Frank 

M. 
Ginley,  Ed. 
Glaze,    Robert 
Gleeson,   James 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing,  B.   R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,   Peter 
Hansen.  C.  W. 
Healing,  George 
H  e  a  1  y  -  Tlbbltto 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennlngs,   Adolf 
Hemmlnga,   W.   L. 
Hennlng,    W.   H. 
Hill,  J.   A. 
Holt,   O.   C. 
Johanson.    J.    Eric 
Johnson,    Joel 
Jones.  Fred  C 
Klenck,    F.    J. 
Klyce,    Harvey    A. 
Koenig.  C.  J.  U. 
Kohn.    Alfred 
Koenig,    L.    B.    G. 
Kress.   S.   B. 
Kuykendall,    J.    O 
Lange      &      Berg 

Strom 
Lansing.  Frank  P. 
Larsen      &   Larsen 
Linden,    William 
Lindprren   Co. 
Lindsay,   Chas.    M. 
Lynch.    P.    J. 
MacMillen.     R.S.K. 
MacDonald    k. 

Kahn 
Mager    Bro*hers 
Martin,    William 
Masow     &     Morri- 
son 
McClenahan  & 

Co.,   T.    W. 
McLean,    Nell 
MItrovlch.    J.    L 
Moore    Bids     Co. 
C   P. 


Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

I* 
McLeran  &   Peter- 
son 
McMullin    -    Von 

Voorhles    Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neidick.   Prank 
Newsom,    Wm.    A. 
Nielsen,   N.    P. 
O'Brien,  J.  J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Patterson   &  Pers- 

son 
•Pratt,   J.   J. 
Quinn,   P.   P. 
Ransome  Concrete 

Co. 
Rednall.  W.   W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandi.    P. 
Rush  ton,   C   A- 
Sauer,    Adam 
Saywell,    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller   Brothers 
Speidel,    P.    P. 
"Stockholm    &    Al- 

lyn 
Strehlow,     Freese 

&   Peterson. 
Taylor  &  Goerlcke 
Terrlll,    W.     A.    tt 

C.   C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

E     T 
Trost,    Robert 
Van    Sant-Hough- 

ton    Company 
Vezlna,  L.  N. 
W^alker,    G    H.     & 

Seth 
Ward  &  Goodwin 
Wendelring,   J. 
Wltzelberger,   J. 
Williams    Bros.    & 

Henderson 
Wold.  C.  L. 
Wright,   G.   A.« 
Wright,  Chas 
•Honorary  Mem. 
Architectural  Tron 

Works. 
Brode  Iron  Works 
Eureka      Wire      & 

Iron  Works 
Hillard    &    Co..    C 

J. 
Kell    Iron    Works 
Leutholdt    &Co.,  M 
Monarch  Iron 

Works 
Michel   &  Pfeffer 
Sartorlus   Co. 
P  a  1  a  1 1  n  a     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
Ralston  Iron 

Work? 
Vulcan    Iron    Wks. 
Western  Iron  Wks 
West    Coast    Wire 

&  Iron   Works 
Arcb.    Sheet    Metal 

■Works. 
S.  F.  Metal  Stamp- 
ing &  Corn  Co 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta. 
Calif.  Pottery  Co. 
Carnegie    Brick    & 

Pottery    Co. 
Clark    &    Sons.    N. 
Diamond    Brick  Co 
Oladdlng      -      Mc- 
B«an  Co. 


McNear       B  r  i  ck' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 

Art  Ceilings. 

Berger  Mfg.   Co. 

Art   Glass. 

Grosslicht  &  Dln- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic       Plaster 

Decorations. 

Benkman,    Ed.     G. 
Banner    Tlioodore 
Larson.  O.  P. 
Lipp  &  Co..  I.  P. 
Co. 

Asbestos  Materials 

Johns  -  Alanvllle 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asphalt  &  Bitum- 
inous   Paving. 

Nugent,    Robinson 

Attorneys. 

Aitken   v'fe   Aitken 
Perkins,    Geo.   R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray    (3o. 
Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,  ,  Fred    W. 
Knowles,  T.  C. 
Boilera. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns    -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 

Aetna  Life  Ins.  Co 

Brown,  Carl  G. 

Costello    &    Cutler 

Glass,    iJamuel 

Guyett  &  Co.,  R. 
G. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Hughes,  Chas.  T. 

Kohlberg,   A.   M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schweinhard,  G. 
W. 

Webster  Co.,  Per- 
cy  V. 

Brick    Contractors 
Anderson    &    Ral- 

ney 
Al«x*n4er,    Robt 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin.  Jean 
Drake,  H.  L. 
Finnila,  M.  A. 
Gilbertsen,  L. 
Hogberg    &    Lud- 

wig 
John,   P.   A. 
Koldenstrodt,   P. 
Mealey  &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davies 

Brick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Buildine    JournalM 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Buildlne  Materials 

Alsen's       Portland 

Cement  Co. 
Baker     &     Hamil- 
ton 
Bay   Develop.   Co. 
Berger  Mfg.   Co. 
Cal.   Brick  Co. 
Cal.     Bldg.     Mate- 
rial  Co. 
Cal.    Pottery      Co., 

Inc. 
City    Supply    Co. 
Carnegie    Brick    & 

and    Company. 
Cow'll    Lime     and 

Cement   Co.,   H. 
Diamond    Brick  Co 
Dwan   Co.,    J.    E. 
Falls    Mfg.    Co. 
Fuller    &    Co.,W.P. 
Gladding      -      Mc- 

Bean   Co. 
Gross    Co.,    Felix 
Guerln  &  Co..  J.  S'. 
Hollcway       E  x  p. 
Metal    Lath    Co. 
Holmes       Distrib- 
uting Co. 
Johns    -    Manville 

Co.,    H.    W. 
Jorgen.sen   &  Co.,C 
Kinnear    Mfg.    Co. 
Lennon   Co.,   J.   E. 
Levy,    Robt.    S. 
Mapes,  Sanford  N. 
Meyer,   Adolph 
Pac.    Bldg.    Mate- 
rials   Co. 
Pac.    Portland    Ce- 
ment Co. 
Prtraffine  Paint  Co 
Parrott    &   Co. 
Roman    Co.,    C. 
Ryan,    George 
S     F,        Lime    Co. 
."shannon,   M.   T. 
•Simon-Pout    Brick 

Co. 
Standard   Portland 

Cement  Co. 
Steiger  Terra  Cot- 
ta &  Pot'ry  Wks 
Stoner,    O.    W. 
Waterhoucie  & 

Price  Co. 
Western    Asbestos 

Macnesla    On. 
W'estern    Builders' 

Supply   Co. 
Western    Develop- 
ment   Syndicate. 
"Wiestern    Lime    & 

Cement  Co. 
Whlttier  -  Coburn 

Co. 
Woods      8c      Hud- 
dart 


Cara  Kile  Co. 

Architects'    Card 
File   Co. 

Cement   Dealers. 

Alsen's      Portland 

Cement    Co. 
City    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  A  Co.,  J.  s. 
Lennon    Co.,    J.    E. 
Lilley   gr  Thurston 

Co. 
Meyer,  Adolph 
Pacific       Portland 

Cement  Co. 
Standard  Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys.     Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes,    H.    J. 

Clay  Products. 

Cal  Brick  C©. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American       C  o  n- 

crete    Co. 
Amorsen    Co.  A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrlllon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,    W. 
Gneccov   M.   H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
.Moroncelll,    John 
Nllson  &  Arras 
New     Bra     Marble 

&  Concrete  Co. 
Nugent,    Robinson 
Rasimussen.    A. 
Rlbonl,   Henry 
.Schlosser,    Max 
Schmidt   &   Son,   J. 
sundberg,   A. 
Spargo,    John 
Thomas    &   Sands 
Westerlund,    J.    V. 
Zimmerman,  L.   M. 
Concrete       Macliy. 
Bacon    &   Co.,    E.  R 

Road   Machy.   Co 
Lansing  Co. 
Ljivermore        Co., 

Norman    B. 

Contractors' 

ElqulpinenV. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur Koppel   Co. 

Cornice     W^orks. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlin   &  Roberts. 
Crown     Cornice 

Works 
Cronaa,  Wm. 
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Elite   Sheet    Mstal 

Works 
Gullfoy   Cor.   Wks. 
Comyns  &  Nygren 
Porderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes,    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
U.  S.   Metal  Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.  P.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed    Rock. 

Bay    Devel.    Co. 
Cal.    Building   Ma- 

teiria.1     Co. 
Cassarretto,    John 
City    Supply   Co. 
McMullin,    A.    L. 
Slnion-Pout    Brick 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Prooflns. 

Brickley,    P.    J. 
Pox,   John  L. 
Keene  Co.,R.  E.  G. 
ReSgle    &    Jamel- 

son 
Tajrlor.   L.    A- 
Whlttler  -  Coburn 

Company. 

Door    Opener    and 
Closer. 

Rlschmuller.    Geo. 
saectrto    Fixture*. 

City    Electric    Co. 
Gas    &   Eleo,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Electric  Wiring  A 
Equipment. 

American  Elect. 
Eng.   Co. 

Central  Elec.   Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Klrsten,   W.   H. 

Lauder,  H.  I. 

Manhattan  Elec- 
tric  Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Eleo.    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley,   a.    E.    B. 

Rochdale     Elec. Co 

Schimetschek.    M. 

Turner    Co..     The 

VItt   Elec.    Co. 

Weidenthal  -  Goa- 
llner    Elec.    C(v. 

Welcl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   P.   Elevator  Co. 
Van   Emon   Eleva- 
tor Co. 

■atlmator. 

Dillon,   K. 
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Morser,    U.    J. 
Peteraon,   P.   O. 
Prlddle.    Arthur 
Walker,     J.     M. 
Church 

Pk»ora,      ConipoMl- 

tlOB. 

Artollth    Mfs.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co..    J.    E. 
Flbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co..    ft.    H. 
Malott    fc  Peterson 

FI**m,    lIardTT««d 

Ha-rdwood   Iut."co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
Inr  Co. 

GalTaalsrd        Iroa. 
Baker     &     Hamil- 
ton 
Berger    Mfg.    Co. 

Gaa  Fixture. 
Day    Co.,     Thomas 

Gas    Heatlttg    Sya- 
tema. 

P  <e  a  t  o  r  System 
Gas     Heating  Co 

GaaollH*    Tanka    Jk 
Pampa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glaaa     A     GlaalnK. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman   Bros. 

Fuller    Co..    W.    P. 

Grosellcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlMlon  Plate  & 
Window  Olaaa 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

•chwarx  A  Gott- 
lieb 

Branlck.    J.    P. 
C&rlln   Bros. 
Caa*«.retto.    John 
DeTlncenzl    &   Co., 

L. 
Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
Glorgl    Co  .    G. 
Hartnett    J.    T>. 
Harbor     View 

Contract    Co. 
9ule   Co..    E.    M. 
Leanon   C»..    J.    E. 
Leffler,    Fred 
McGMnchey  A 

Monohan 
Uontague   Co.    P. 

8 "Day    Co.,    Dnn'l 
•Donnell.     Philip 
Powera.    Chas.    J 
Hbley    Grading    A 

Teaming    Co. 
Star  Con.  Co. 
Wright   r"-      J.    H 

Urtfalt*      CnrltlaK- 

Graham        Granite 

Co. 
Leed    Granite    Co.. 

Parinc  Granite  Co 
Tronoff,   John 

Oravet. 

Bar    Devel.    Co. 

Cal.  Building  Ma- 
terlaJ    Co 

rasaaretto.       John 

ritv   Supplv   Co. 

■tandard  Crushed 
Rock  Co 

Star  ContractlnR 
Company 

Btfvna  Co..  F  B  A 
A.    L. 

Hardw**4  Deal- 
era. 

Inlaid     Floor    Co. 

Hardwood  Inte- 
rior  (^tt 

Dnlon  Floor  Co. 
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W  ood   LiumDer  Co., 

E.  K. 

Hd'ware,    Dcalera^ 

Ba^er     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Ueatlus    A    Venti- 
lating. 

-Vtlas    Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,    Herman 
Looney  Co.,  J. 
Mangrum    &   Otter 
Snook       &       Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..   The 
Wilson,    Robt.    M. 

Honae  Blovera  Jt 
Ra4aera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.AT. 

Hoisting      Bngf- 
ne«r. 

Le   Clair,   S.   D. 

Inlaid     Floora. 

Hardwood  Inte- 
rior Co. 

InJald  Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Intetrlocklna:  T1I« 
Qlocka. 

California        Denl- 
son   Block   Co. 
Iron    Foundry. 

Stelger      &      Kerr. 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  Sc  Hamil- 
ton 

Daweon   St   Noyea 

Tudson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrefte 
Steel    Company. 

Woods  &  Huddart 

Iran   \Vorka. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell    Iron     Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.   Iron   Works 
Sartorlus   Co. 
^hraeder"8       Iron 

Work  a 
Stelger      &      Kerr 

Stove     &     Foun- 
dry Co. 
Vulc«n    Iron    Wits. 
West    Coast    Wire 

ft  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Jol«t     Hangerra     A 
Peat     Oapa. 

Falls    MfR.    Co. 

'ac.  BIdg.  Mate- 
rials  Co. 

Roman   Co.,   C. 

Waterhouse  ft 

Price    Co. 

iW  extern  'Bldra 
Supply    Co. 

I.atbera.  Wood  A 
Metal. 

Balzke,     Robt. 

Edward."!,    C.    H. 

Hayden,    Fred 

Kaiser,    Jos. 

McABae.    E.   T. 

Raymond.   Wm.   H. 

Snell.    Ralph   Lt, 


instating    Klxturea 

Day    Co.,    Thomas 
MohiUte   Co. 

I.lme      ft      Plaater 
Dealera. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

lPa<:iflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealera. 

Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe   Co..    Frank   P. 

E.xcelslor  Rad- 

wood    Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggJns  Lium'beT 
Co.,  J.   B. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley,   — 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   B3.  T. 

Pope  ft  Talbot 

Relnhart  Mill  ft 
Lumber  Co. 

Ryan,    Georr* 

Santa  Clara  Val- 
ley Mill  ft  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

9.    F.   Lumber  Co. 

Schouten  ft  Co.,  J. 
W. 

Sunset  Lumber  Co. 

Tiermanft  Beronlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros. ft  Co. 

Wood  Lumber  Co., 
E    K 

Wright.     Jr..    Wm. 

Magaealte     Flaar.- 

Artollth     Mfe.    Co. 

Bender    R.ftP.    Co. 

Dwan    ft    Co..    J.  ■. 

Flbrestone  ft 
Roofing    Co. 

Flaherty  R.ftP.Co 
R.    H. 

Goodmanson.    A.  K 

MaBott  ft  Peter- 
son 

Watsonlte    Co. 

Maatela.     Tilea     ft 
Gratea 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   ft   Otter 
Peerless    Agencies 

Co. 

Marble  and  Moaaic 
Work. 

General      Building 

Work   Co. 
Gnecco.    M.    H. 
Grassl   A   Co..    P. 
Mission       Couorete 

*   Mnj.„1o    Wks 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

AConrrete    Co 
Teltz.    Francis    E. 
Tomaprnlnl    &    Co.. 

G. 
Vermont        Marble 

Co 

Metal    l.atli. 

Atlantic        F  1  r  e  - 

proofing  Co. 
Berger   Mfg.    Co. 
Holloway       M«tial 

lAtb    Company. 


Waterhouse  a 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Meial  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  PubUc. 

Duncan,    A.    M. 

Olla    and    Grcaaea. 

Standard   Oil   Co. 
Union    Oil    Co. 

Ornamental     Plaa- 
trrlng. 

Benkman,    Ed.    G 

Binner,    Theodore 
Larson,   O.    F. 
Llpp  ft  Co..  J.  F 

Faintera   aud   De# 
oratarn. 

Baker   Co.,    W.   T. 
Bell,  Wm.  J. 
Bernstein,     Wm. 
Blum.    Louis 
Brown,  J.  L. 
Burns   Bros 
Clark    &    Dickson 
Cramer    Bros. 
Conlln,   J.   J. 
Copnick,   T.    W. 
Da  hi.   T.   H. 
Donovan.   V.    J. 
Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isidor 
Miller,    L. 
Miller,  J.   A. 
McCubbln,    James 
Manning,    John 
Neal,   L.  J. 
Progressive 

Painting  Co. 
Quandt    A   Son 
Itudarman.   I. 
Simon   Nellson   Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,   Fred 
Wagner   Bros. 
Zelinsky.   R. 

Painta,   OtU   Vara- 
lakea,  Bte. 

Clark   &    Dlckaon 
Cohn    ft   Co.,    Mar- 
lon   D. 
Fuller   Co..    W.    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt   A   Lambert 
■Wihlttler  -   Coburn 
Co. 

Patent      Cbimner*- 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes.    H.    J. 

Pile      Driving. 

Lamburth,    C.     E. 

Pai-ing    Brick. 

Cal   Brick   Co. 


Planing   Milia. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supplv 

Depot 
Cal.  Door  Co. 
Ca.l.    Planing    Mill. 
Emanuel.    L.    &E. 

(Inc.) 
Empire        Planing 

Mill 
Hart    &     Burmels- 

ter 
Herman!.     A. 
Herring's   Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co.. 

J.   P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

ft  PQanlng  Mill 
Ryan,    0«orK« 


aan  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  ft  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    ft    Collins 

Plaaterera. 

Bosch.    Herman 
Bradleyft  O'Reilly 
tsrennan,    Jainea 
Campbell,   Chas 
Campbell   ft   Will- 
iams 
Connel   Co.,    J.    E. 
Daly,  J.   H. 
Duthle,    Chas. 
Gllmour.    W.   G. 
Jones.   Francis 
Kaiser,   Jos. 
Deaf.   Al. 
-MacGruer    A    Co. 
Mellon,    Thos. 
Modlca,  S. 
Motwat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner,  James  A. 
Plumbing  and  Gaa 
Fitting. 

Band.  S.  W. 
Bernard,  Geo.  F. 
Dunn,  Neil   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara.  F.  E. 
Klernan  A  O'Brien 
Lacey.  E.  V. 
Lauder,    H,    I. 
Lawson,    Herman 
Lettlch.    Antone 
Lettlch.    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,  ThomoB 
Snook      ft      Co., 

Fred    W. 
Turner  Co.,  The 
Wetzel,    Theo. 
Wilson   ft   CO..W. 

Plambera   Sappliea 

Kinney  Co.,  R.  W. 
Merk-Lallv    Co. 
Mueller    Mfg.    Co., 

H. 
Nelson   Mfg.   Co. 
Pac   Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radlatora. 

American  Radia- 
tor Co. 

Railway   Materials 

Orensteln  -  Ar- 
thur Koppel   Co. 

RJgglar. 

Lamburth.    C.    E. 

Kooflng,  Gravel  ft 
Compoaitlon.) 

Bender  Roofing  ft 
Paving   Co. 

Cantley   A   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co..R   E.  G. 

Lawson  Rooting 
Co. 

Lewis,   W.   S. 

Malott    ftPeterson 

Ranheld       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Kooflng     (SInte     ft 
Tlle.k 

Graham.  R    Q. 
Klatt,    K.    J. 
Wh1t».     KA       A 
Flbrestone    ft 
RooflnK  Co. 


Roofing    Materials. 

Johns    -    ManvlUe 

Co.,   H.   W. 
Parartine  Paint  Co 
Waterhouse  ft 

Price 
Western    Aubestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Ca 

Sand,   Gravel,   Etc. 

tiny    Develop.    Co. 

Cal.  Building  Ma- 
Alaterlal    Co. 

McMullin    Bros. 

Stone  Co.,  E.  B.  ft 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Saaltary     Garbage 
Ctantea. 

Bill   &   Jacobsen 
Sand  Blaatlng. 

McDermott,    W. 

Sbeet    Metal    Wka. 

Amsler  Sheet 
-Metal    Works 

Appnian  Cornice 
\\  orks 

Atlaa  Heating  ft 
Ventilating  Wks 

Capitol  Sheet 
MTetal   Works 

Comyns  &  Nygren 

Cronan.   Wm. 

C  r  o  w  n  Cornice 
>\  orks 

Elite  Sheet  Metal 
Works 

Forderer  Cornice 
\>  orks 

G.  ft  M.  Sheet 
Metal    Works. 

Quilfoy        Cornice 

Hlbernla  Sheet 
Metal    Works 

Hughes.   H.   J. 

Ideal  Cornice  Wks 

Korell  ft  Co.,  J.  a. 

Modern  Sheet  Met- 
al Works. 

Morrison  ft  Co. 

3.   F.   Metal  Stam- 

,   In*   ft   Corr.   Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Wafctern  Furnace 
ft  Cornice  Co. 

Sidewalk       Llshta. 

Jackson   Co..    P  H 
Dwan  ft  Co..  J.  H. 
Phoenix    Sidewalk 
Llffht    Co. 

Stair  Buildera. 

Bishop    ft    Peralno 
Boiler,  John 
Jacobsen,   J. 
Porter,  W.  F. 
Stewart.  J.   K. 

S  tat  loaerr. 

Foster  ft  Short 

Wright,   J.    H. 
steel    Bara. 

Baker  A  Hamil- 
ton 

Dawson   ft   Noyes 

Woods  &  Hud- 
dart. 

Pacific  Coast 
Steel    Co. 

Soule    Co. 

Steel    Erector. 

Schauer,    Fred    C. 

Pioneer     Con.    Co. 

Williams        Con- 
struction   Co. 
store  f'ranta 

Kawneer   Mfg.   Co 

U.  S.  Metal  Prod- 
uct."!   Co. 

Structural  Steel 
Contractora. 

Central    Iron    Wks 

Dyer   Bros. 

Judaon    Mfg.    Co. 

Pacific  Structural 
Iron   Works 

Pac.    Rolling   .Mills 

Schraeder's  Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

Stevaa. 

Mangrum    ft  Otter 

Stelger   ft   Ken 
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Strvctura]        Steel 
Contractor*. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron   Wks. 

Sarrerara* 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Chas  E 

Teamlns    &    Grad- 
ing' 

Branlck.  J.  P. 
Blanchinl,   Q. 


Federal  Transfer 
&   Draylng   Co. 

Carlln     Bros. 

Devencenzl  &  Co., 
L. 

Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draying   Co. 
Harbor         View 

Contract   Co. 
Hule  Co.,  E.  M. 
Lennon  Co..  J.  E. 
Lefner,   Fred 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.   H. 

TlllnK. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte' 
Peerless  Agenclw 
Co. 

Vaciiiiiii     'I 
Bill    &    Jao'U,--    • 
Hughson    &    Mer- 

ton    Co. 
Schaer   Bros. 
Stevens   Co., Frank 

A. 


Hyde    Henry    C. 
United     Elec     Co. 

Wall    BedM. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/orks. 

WlilteTvaahlnK 

Brlckley,    P.    J. 
Reigle  &  Jameison 
Taylor,    L.    A. 

WIndoiv    Cleanlnic. 

American   Window 
Cleanins    Co. 

Windows.     Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST     OF     l\AEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS, 

^resident,    H.    Maundrell.  Financial    Secretary,    S.    A.    D.    Schenck. 

Vice-President.    E.   J.    Brandon.  Asa  t  Secretary,   W.   J.   Carberry. 

Treasurer,   C.   W.    Withlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,    R.    J.   H.    Forbes. 


H.    iMaundrell 
E.   J.   Brandon 
C.    W.    Withlngton 
R.  J.  H.  Forbes 


DIRECTORS 

R.  A.   Chlsholm 
Robert   Dewar 
Alexander    Mennle 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


MliMBEBS. 


Architectural    Iron 
AVorkB 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Keil    Iron   Works 
Kortlck  -  B'alls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woik.^. 
Hlllard,   C.   J.   Co. 
Judson  Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'fhoenlx    Iron  Wks 
'talston  Iron  Wks 
Lorenz  SchafCer  & 

Co. 
icnrader  Trrt 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       /Cerr 

Stove    A     /"'oun- 

dTy   Co. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Withlngton.  C.  W. 


Art  Glaaa. 

Ingerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Klelber 
Bonds. 

Costello,   J.   T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 

QaiM,  M.   A. 

Guyett&Co.,    R.    G. 

Hlllman    &  Son.J.R 

Jones,   Edward   M. 

Lawton,   A.   F. 

Lloyd    &    Spengler 

MecMeans,    H.    V. 

Pacific  Coast  Sas- 
ualty    Co. 

Perley,    A.   E. 

Smith,    Leo   J. 

UnU'ted  States 
Metal  Broducts 
Co. 

United  States 
Fidelity  and 
Ouarantr   Co. 


Brick  ana  Pottery. 

Bay     Development 

Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &. 

Pottery    Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear   Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bulldlug    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,    J.    P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manvllle   Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterialCo 

Waterhouse  S; 

Price   Co. 

Western  Bldr?' 

Supply    Co. 


Cement    Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Oo. 

t?tandard  Portland 
Cempnt   Co. 

Clay   Prodncts. 

Cal  Brick  Co. 
8tanqul«t.  Sdward 


Concrete. 

Chase,    Silas    A. 

Camp  &  Carillon. 

Dunoaison,       Har- 
relsc  n  Co.    . 

Foster  &  Vogt. 

Goodman        Artifi- 
cial   Stone    Co. 

Haun,   C.   C.   W. 

Leonaid,  J.  J.' 

Lynch,  A. 

Pasqu.'iletti.   .T. 

Petersen,   H.  L. 

Sartor. o,    Charles 

Stanquist    & 

Forbes 

Zimmerman,  L.   M. 

Concrete      Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractors   & 
Ballders. 

Allen,    Alex.    M. 
Anderrion,   W.   W. 
Arthui-,   L. 
Boring-,    F.    H. 
Born  iz  Son,  S.  A. 
Brady,   C.    A. 
Braun*on   Bros. 
BuTdlck,    Wm.    A. 
Caldwjll   &  Co. 
Cameron    &    Dlss- 

ton. 
Cavandugh,    Thos. 

A. 
Chis.hclm,     R.     A. 
Cobby,    J.    W. 
Coburn,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conrad,    H. 
Creghino     &     Son, 

Lew^is 
Davis  &  Son,  T.  F. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,   Val. 
Gillespie,   G.   G. 
Gallagher,     Frank. 
Gardiser,     Florent. 
Grelg,   Robt. 
Hansbrough    Bros. 
Healey     -     Tibblts 

Con    Co. 
Hlnson,   L.   A. 
Hill,    J.    A. 
Holm    &    Son. 
Howkins.    A. 
Ingerson.   C.    A. 
Jacks.   H. 
Jones,    Paul 
Jones.    W.    G. 
Kent.   S.   H. 
Knowles  &   Relch- 

I'^y. 
Lelter,      E.      T.      & 

Sons. 
Lynch,  M.  C. 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathies.  H.   C. 

McBain,  J. 

McKllllcan,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,   B.  T. 

Penny,   Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

SImmen,    Joh'i. 

Smith,  J.  w.  &  Son 

Spence,    A.   T. 

Stockholm  &  Al- 
lyn. 

Terrill,   Q.    C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Duller,    Thos. 

White  Bros,  (car- 
penters). 

Corulce  Works. 

Amsler,    C.    S. 
Berger   Mfg.    Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conll'n,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
.Vppmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&   Cornice   Wks. 

ConfrnctlnK 
L/ather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &   Dennis 
Raymond,  W.  H. 
Curbing-,      Granite. 
McLenegan,    S.    B. 

Damp   Proofers. 

Brlckley,    P.     J. 
Reigle   &    Jamison 

Door   Openers. 

RlscVimiiller,   Geo. 

ElectHcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Workl. 


Central  Electric 
Co. 

City   Electric    Co. 

De   Lew,   M.   A. 

Decker   Electric  Co 

Globe  Elec.   Co. 

Levy    Elec.    Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doors. 

Norrls.    L.    A. 
U.    S.    Metal    Prod- 
ucts   Co. 

Floor  Sanding 
Inlaid  Floor  Co. 
Pacrlfic    Floor 

Sanding   Co. 
Grill   W^ork. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 
Withlngton,  C.   W. 
Gen.      Contractors. 
Amir  us.    R.    C. 
Brigham,    H.    B. 
Brockhage,   Foley 

&   Green 
Caldwell   &   Co. 
Cereghino    &    Son, 

Louis 
Currle   &   Currle 
Dempniak    Bros. 
Parauharson,    D.  B 
Fluth,  J. 

Frasler   &   Fresier 
Gr.nham,    D.     E 
Griffith.     Wm. 
Ha  n  nah ,    J.    D. 
'Jannah    &    Co.  J.S. 
Hayes,    W.   W. 
Jackson.    A. 
Kuykendall,    J.    O. 
Mallpy.    Edward. 
Matth;ies,     Henry 
Peacock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

grift 
Glass   and   Glazing' 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,    L 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller,  W.  P.  & 
Co. 

Habenlcht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

Grading    A    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,    S.    J. 

Greenwalt,    C.    J. 

McClure,    H.    N. 

Wllhelm,   A.   H. 

Wilkie  Co.,   A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.     S.     B. 
Granite. 

Bradbury,    Thos. 

Cal.    Granite   Co. 

De  La  no  &  Sons, 
I.    L. 

Hunt,  A.   T. 

Raymond  Granite 
Co. 

Hard^vare. 

Joost  Bros. 
Kruse,   J.   H. 
Lorenz,      Sclhffaei' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific      Gas     and 

Electric     Co. 

Heating    A    Ventl. 
latlng. 

Burnham  Plumb- 
ing &  Heating, 
Inc. 

Cronan,   Wm. 

Mangrum    &   Otter 

Montague,  W.  W. 
ft  Co. 


House     MoTing    * 
Raising. 

Blume  Cont'g  Oo. 

Pearson,    E.    K. 

Sullivan.  D.  J.&T 
lalald   Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding  Co. 

Iron   Works. 

-^ojenz,      Qdhflfa.P 

&  Co. 
Michaels    ft    Pf«f. 

fer 

'^w^k^'^^    ^••°" 

"^  MI?1°  Co    «°"'"» 
Pacific    Struc.  Iro» 

Works. 
Joint     Hangers     « 

I^ost  Caps. 

Kortlck  -  F^ii. 

Mfg  Co. 
LiUey   &   Thurston 

Lorenz  Schaffer  & 
Co. 

A^estern  Bulld«r»' 
Supply    Co. 

Kawneer  Systeia 
Store    Fronts. 

Falls    Mfg.    Co. 
Lllley  &  Thurston 
Co. 

Light    and    Pcwer 

City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 

l.lme,    Cement,  Etc 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  Sk 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  «e 
Cement  Co. 

Lennon,    Jas.    E. 

Tiiicas.   W.    E. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  A  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cr. 

Western  Llmw  A 
Cement    Co. 

Lumber. 

Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  I<umber 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  ]  umber 
Co. 

Kruse,   J.   H. 

Loop   Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

TIernan  &  Bero- 
n!o 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co.,    F.    P. 

Lumber  (Har4- 

-fTOOd.) 

Dieckmann    &    Co. 
Howard,    E.     A.    & 

<■-•.. 
NIehaus,   Ed.    F.    & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rlckard 

St  MeCone. 
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Maaona   A  tialldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beck.    A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    K. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &Sor 
Campbell    Bros. 
Carr.    J.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale.   M.    F.   &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Htbblns  &  Barker 
Hock,    Chas. 
Hoffman,  V. 
Hog-berg     &     Lud 

wig 
Ijarsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nagel,   W.  t.. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlngrose,     R.<&Son 
Scott,    W.    S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
Wliltney  &  Davles 
Wilson,    James    A. 
Wypant,    J.    H. 

Mnrlile. 
American      Marble 

&   Mosaic  Co. 
Columbia     Marble 

Co. 
^rassl.     Peter.    Co. 
Kunt,   Andrew  T. 
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Mai  no,  F.  L.  &  Co. 
Muato  &  Sons,  Jos 
Keen.an  Co. 
Vermont       Me.rble 
Co. 

Mantels,    Tllea 
Grat«a. 

Glnaberg&Cc,  S. 
Holloway  Ex- 

panded Metal 
Co. 
Klrwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless    Aaencles 

Metal     Fiirrlng     A 
Lathlngr. 

Holloway  Ex- 
panded   Mtl    Co. 

Lynch,    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVIndoTV 
Worka. 

Dwan.  J.  E. 

U.    S.    Metal   Prod- 
ucts   Co. 
Mortar. 

Atlas  Motar  Co. 
Moaalc, 

Amer.  Marble  & 
Mosaic   Co. 

Malno,  F.  L.  &  Co. 
Office  Flxtarea. 

Bateman,    Wm. 

Forbes    &    Son,A.J. 

Fink  &  Schlndler 
Co. 

Slmmen.    John 

Ornamental 
Plasterer* 

Larson,   O.   F. 
Woods,  J.  P. 
Painters. 

Daniels.    Gus   V. 
Donovan,   V.   J. 
Eraser.    J.    P. 
Kuss,    P.    N. 
,  Lewellyn,    J. 


Maundrell,    H. 

Spark,    J.    H.    , 

Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 

Dwan  Co.  J.   E. 

Palnta,     Olla.     Ktc. 

Bass     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Parafflne    Paint  Co 
Whlttier   -  Cotaurn 

Co 

Patent      Clilmneya. 

Clawson   &  Co.,  L. 

Dun'levy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.   Pottery   Co. 

Pavlna:  Brick. 

Cal  Brick   Co. 
Planinur    Milla. 

Anderson  Bros. 
Burnham     -    Stan- 
ford  Co. 
Ca..    Door   Co. 
Cal.   MllllnB   Co. 

Elking*ton       & 

Hucke 
Herring    Mill(Inc) 
Kendall,   A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore     Mill  & 

Lumber    Co. 
National     Mill      k 

Lumber    Co. 
Pacihc   Mfg.   Co. 
Reinhart     Lumber 

&    Planing     Mill 

Co. 
Reilly,  P.   F. 
Santa     C'ara     Mill 

&  Lumber  Co. 
San     Matfeo     Plan- 
ing  Mill. 
Searle    <Sr    Hayman 


Plaaterera. 

Blnner,    Theo. 

Bradley   &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,  D.   Ross. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
Caffery. 

Eraser,    Simon 

Gregg    &    Clute 

Gllmour,    Wm.   G. 

.lacobsen.    N. 

Kaiser,    Joe 

Knowles   A. 

Leaf,   A. 

Lyden   &   Blckel 

MacGruer    &    Co. 

Mennle,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,    James   F. 

Plaater     o'     Parln. 

Ncphi    Plaster   Co. 

Plnmbinic  A  Gaa 
Flttins. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gllley-Schmld    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Co.,   The 

Real  Eatate. 

Williamson    Co.,H. 
Wlttman    ■    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt     Co. 


RiKSera. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 

Cmahed  rcoc^. 

Holland.   J.    P. 

S.  F.  Bay  Imp.  Co. 

Stone,    E.    B.&A.L. 

llooflnK     Compoal- 
tlon. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvilla 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     Jonn 

Holland,   J.   P. 

Sanitary    Floorlnic. 

Artolith    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sldevralk       Llghta. 

Jackson,    P.  H.&Co 

McGuigan.    John 
Stair  Bnlldera. 

Bishop.    Wm.    T. 

Stewart,   J.   K. 

Roof   Repairing   A 

Paint. 

Street    Work. 

Fay,   S.  J. 


Steel        R  o  1 1 1  ■  B 
Doom. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stone   Contractors. 

De    Lano    ft    Sons, 

I.    L. 
Blan^hard,    W.    W. 
Hunt,   Andrew   T. 
McGllvray       Store 

Co. 
Raymond    Granite 

Co. 
Stone     Qnarrlea. 
Keystone    Sand  Co 
Raymond    Oranlte 

Co. 

TeamlBS. 

Dillon,   D. 

Eureka      Teaming 
Co. 

Holland,  J.   P. 

McClure,   H.   N. 

Monarch    Teamln 
Co. 

McLenegan,  S-  I 
Terra  Cotta. 

Clark  &   Sons,   N. 

Gladding.    McBean 
&   Co. 

Stelger       Terra 
Cotta  Co. 
TlUns. 

Artolith     Mfg.    Co. 
Ventilator*. 

U.    S.    Metal   Prod- 
ucts   Co. 

Waterhouse    tc 

Price    Co. 

Whltefvashera. 

Relgle   &   Jamison 
Brick  ley,    P.   J. 
Wire  Worka. 


& 


Acme      Iron      and 
Wire   Works. 

Eureka      Wire 

Iron    Works. 

Water  Co. 

Sp  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


190 


Subscription   Rates 

Payable  in  advance 


1  year    -    $3.00 

2  years    -    5.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


.  years  and  I 


Street  and  No.. 
City :_ 


State 


15    Cents    Per    Copy 
$3.00    Pep    Year 


Piibli-shed      every     Wednesday 
Fifteenth  Year  No.  11. 


Pabllcatlon    Ofllce 
.neO   MlRHlon    St. 


San  Francisco  Cal.,  March  17,  1915. 


Telephones     DoagUia     2871 
DoaKla*     2372 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 
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Combination 

Boiler  and  Gas 

Water  Heater 
The 

SOLUTION 

To  Your  Hot  Water 
Prolilem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

6as  Appliance  Sales  Co.  of  America 

Suco«sa«rs  t*  JOHN  WOOD  MFC.  CO. 
21«-21  PaelfioBldg.   447-49  E.  3rd  St.   331 -339  Cypraas  ?t. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fine  and  Sanitary 
PLUMBING 


Frank  J.  Klimm 

PLUMBER 

221  OAK  STREET 


Bat.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


Telephone  Franklin  4130 


V.  FIIJPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  \ou  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  SS.  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St.,  Oaldand,  Calif. 


BUILDING    AND    ENGINEERING    NEWS 


Benj.    G.    McDougall,    Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALP    HOTEL,    Geary     nr    Taylor. 
Righettl   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY   HALL.   San   Francl8c» 

Wright,    Rushford    ft    Cahlll,    Architect* 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


x 


-ftr-.- 


;  0  O 

.  :ijr 
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KAHN    BROS.    DEPARTMENT    STORE,OAKLAND 
C.    W.    Dickey,    Architect- 

SeTenty-fire  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN     HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  f»r 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  '''  '^T^r?!^^^" 
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JAMES  CAHILL  &  CO. 


Incorporatad 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 


IVIanufacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8&8-84  1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrasa  ma  by  phona  at  San  Franclaco,      Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    1788 

The  J.  Fa  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

F'lre    Sets,    Andirons, 
F'ender   Portable   Oaskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE.  M«ii*««r 
Retideaca  Phona,  0«klaad  4MI 


YOUR   BREAKFAST 

how   was   it  cooked   this   mornlnc? 

And    your    dinner    last    night? 

And   all   the   meals   at  your  home? 
Don't    be    satisfied    with    the    old    fashioned    expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all     day    whether    you     are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efllciency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  A.E:R0  GA.S  SYSXEIVI 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The   Aero-Gas   Plant." 

Utility  Gas   Generator  Co. 

Tel.    Douiflas    2400    or    Garfield    2957. 
340  Sansome  St.,  San  F'rancisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


G.     RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  g'et  over  it.  And  you  will  not  get 
over  it  until  you  g'et  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  tha  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F»rlce  SO  Cents 
For  Sale  By  All  Druggists,  'or    will  be  sent 
by     mail     postpaid     by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALK  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearay   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cuahion  Clieck,  worlcing   automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  aize  oi  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cleverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


•Januarj'  1st,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  ("atalogues 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary  and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  BIdg,,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  r.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte''  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — -For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve''  Anti-Pluvius  Skylights. 

"fJrant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"IMioeni.v"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window''  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Heaver  Hoard", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Huildin^;  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 
"All-MeUil"   Doors,   Windows   and   Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainrighf  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"   Expanded   Steel  and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's''   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

Tlie  Ruberoid  Rooflng. 

"Re\tile"    Rubber   Shingles. 

"Diamond"   Ball  bearing  Door  Hangers 

"MetJilcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian   Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  £?  PRICE  CO. 

THE  LILLEY  Cf  THURSTON  CO. 
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Editorial  Comment 


Judge  Elbert  H.  Gray,  President 
of  the  Steel  Trust,  at  Pittsburg  the 
other  day  laid  down  the  following 
seven  "success  rules"  for  Americnn 
boys: 

1.  Be    honest,    franiv   and   sincere. 

2.  Be   considerate. 

3.  Work  to  acquire  a  good  education. 

4.  Be  consistent  in  looking  after 
physical   and  moral  health. 

5.  Be  honorably  ambitious. 

6.  Be  patriotic,  but  don't  criticise 
other    nationalities. 

7.  Practice  the  Golden  Rule. 

Those  are  very,  very  excellent  rules 
for   the   guidance    of   youth. 

But  it  might  spoil  all  the  good  effect 
of  such  instruction  if  the  lads  even 
thought  of  following  the  teachings  by 
patterning'  after  the  teacher. 

For  the  Steel  Trust — and  all  its 
kindred,  for  that  matter — amassed 
its  enormous  wealth,  built  up  its 
gigantic  po\\-er.  by  completely  ignoring 
Kules    1    and    7. — Sacramento   Bee. 


President  William  Sproule  of  the 
Southern  Pacific  Company,  is  reported 
to  have  said  that  the  Exposition  fur- 
nishes the  acid  test  for  the  people  of 
the  State.  That  the  railroads  have  done 
their  part  in  reducing  the  rates,  but 
that  if  the  hotel  keepers  gouge  the 
tourist  California  will  not  make  a 
favorable  impression.  All  of  which  is 
true  and  requires  no  ghost  to  come 
from  the  grave  to  vtrify  it.  The  land- 
lords in  San  Francisco  are  taking 
advantage  of  the  situation  to  boost 
rents  and  the  result  will  be  that  there 
will  be  a  lot  of  empty  flats  and  apart- 
ments after  the  fair,  or  the  bottom 
will  fall  out  of  the  whole  thing.  The 
hotel  men  should  stick  to  a  reasonable 
rate.  The  ultimate  result  will  be 
better  for  themselves  and  infinitely 
better   for   the  City  and  State. 

There  are  thirty-six  charter  amend- 
ments to  be  voted  on  next  Tuesday.  It 
is  certainly  a  thing  to  keep  a  person 
occupied  to  keep  abreast  of  all  the 
proposed  le.Tislation  that  comes  up  for 
consideration.  One  thing  seems  to  be 
necessary  and  that  is  to  increase  the 
power  to  levy  taxes  beyond  the  dollar 
limit,  otherwise  we  will  not  be  able  to 
get  along  or  pay  the  indebtedness  al- 
ready incurred.  Most  of  the  other 
amendments  are  questions  upon  which 
the  individual  voter  has  his  own 
opinions.  In  view  of  coming  expenses 
the  city  should  be  carfeul  of  what  ob- 
ligations  it   incurs. 


Some  of  the  reasons  that  tho  advo- 
cates of  tho  purchase  of  the  Spring 
Valley  vTater  Company  give,  and 
among  those  given  by  the  .Advisory 
Committee  are  that  the  growth  of  San 


Francisco  will  be  permanently  impeded 
if  the  property  is  not  purchaseed.  that 
building  has  already  reached  its  limit 
in  many  sections  and  that  Spring  Val- 
ley is  now  furnishing  its  maximum 
amount  of  water  under  its  present  rate 
and  can  not  further  extend  its  service 
unless  it  raises  its  rates  to  pay  for  the 
additional    outlay. 

Now  this  may  or  may  not  be  true. 
And  right  here  is  where  the  people 
have  had  just  cause  to  complain  of  the 
City  Attorney's  office  for  never  doing 
anything  or  getting  anywhere.  Spring 
Valley  has  always  maintained  that  it 
could  furnish  no  more  water  for  resi- 
dents of  the  Richmond  District.  At 
the  same  time  it  has  gone  right  ahead 
and  furni.shed  water  to  the  new  resi- 
denes  that  are  yearly  being  built  there 
in  great  numbers.  The  residences  on 
the  higher  elevations  out  there  can  get 
no  water  in  the  evening  or  when  the 
service  is  generally  in  use.  yet  a  man 
with  half  an  eye  and  no  brains  at  all 
can  see  that  it  could  be  easily  remedied 
by  building  a  small  reservoir  tank 
somewhere  in  the  district  that  would 
fill  up  when  the  pressure  was  on  and 
the  water  not  generally  being  used. 
And  so  far  as  the  argument  goes  and 
the  fact  that  the  city  would  have  to 
compete  with  the  present  company  the 
Spring  Valley  Water  Company  would 
be  in  as  bad  a  x!ondiiion  as  the  city  for 
such  competition  ultimately  wipe  out 
the  value  of  its  physical  properties 
outside  of  its  lands.  The  implied 
threat  that  we  must  either  buy  Spring 
Valley  or  face  a  law  suit  or  a  water 
famine  is  not  good  argument,  for  it 
also  seems  to  imply  that  the  person 
who  makes  the  threat  is  using  it  as  a 
lever  to  boost  the  price.  The  only 
argument  that  should  be  used  is 
whether -or  not  it  is  right  for  the  city 
to  purchase  the  water  company  at  the 
price  for  which  it  is  offered,  or  if  it 
is  the  best  thing  to  be  done  under  the 
circumstances.  If  the  advisory  water 
committee  have  coirectly  and  com- 
petently advised  us  the  voter  should 
vote  yes.  If  they  have  not  then  the 
burden  of  the  responsibility  rests  upon 
the  committee  for  $130,000  of  the  tax 
payers'  money  has  been  spent  to  make 
this  report  and  the  information  secured 
should  be  complete  and  first  hand. 
Owing  to  vast  consequences  of  the 
city's  decision  in  this  matter  and  the 
responsibility  involved  in  the  under- 
taking it  is  fair  to  assume  that  the 
committee  have  competently  and  com- 
pletely investigated  the  subject  and 
th;U    tl\<ir   report    can    be    relied    upon. 


.More  than  $1»0,000  will  be  spent  on 
the  fireworks  display  at  the  Exposi- 
tion. Demonstrations  in  conjunction 
with  the  great  electric  Scintillator 
nro  given  four  nights  a  week.  Each 
demonstration  costs  about   $l,00o. 
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Wednesday,     March     17,     1915. 


Xlie  Relation  Of  Xlie  WopRmen's  Compensation,  Insur- 
ance and  Safety  Act  Xo  IVIunieipalities. 


Ky    Col.    Ilarri.s    W'eiiiKtock,    Member   of 

tht-    liKlii.strial    Aocitlfiit    Coninils- 

sioii   of   tin-    Stutv   of    California. 


Air.  l're.sident  and  Gentlemen:  I 
want  to  expre.ss  my  appreciation  of 
the  very  kind  words  that  your  chair- 
man has  used  in  introducing'  me  to  this 
audience.  I  hope  you  do  not  think  I 
coached  him  to  say  those  things,  be- 
cause that  sometimes  is  rather  hazard- 
ous. They  tell  a  story  of  my  old 
fried  Jacob  Riis  of  New  York,  whom 
many  of  you  doubtless  know  of,  whom 
a  great  leader  of  thought  among  us 
declared  to  be  one  of  the  most  useful 
citizens  in  New  York.  In  fact,  Mr.  Riis 
told  this  story  at  his  own  expense.  He 
was  about  to  deliver  a  lecture,  when 
he  was  accosted  by  one  of  the  commit- 
teemen, who  said  to  him,  "Mr.  Riis,  I 
am  about  to  introduce  you  to  the  audi- 
ence. What  shall  1  say  about  you?" 
"Oh,"  said  Mr.  Riis,  jokingly,  "say 
anything  —  say  I  am  the  most  dis- 
tinguished man  in  America."  You  can 
imagine  Mr.  Riis's  consternation  and 
embarrassment  when  the  committee- 
man arose  and,  addressing  the  audi- 
ence, said,  "Ladies  and  gentlemen,  I 
don't  know  very  much  about  the  man 
who  talks  to  us  tonight,  but  he  tells 
me  he  is  the  most  distinguished  man 
in  America."  (Laughter.)  The  story 
is  also  told  of  an  Australian  who  was 
in  London  delivering  an  illustrated 
lecture  upon  the  wonders  of  Australia, 
and  presently  he  threw  upon  the 
screen  a  picture  of  a  kangaroo,  and  he 
said,  "Ladies  and  gentlemen,  this  is  a 
native  of  Australia,"  whereupon  an  old 
Irish  lady  threw  up  her  hands  in  con- 
sternation and  broke  out,  "What  you 
say — that  a  native  of  Australia?  Great 
God,  and  my  daughter  is  married  to 
one."      (Laughter.) 

Since  I  have  been  connected  with 
the  Industrial  Commission  of  Califor- 
nia, I  have  discovered  that  Australia 
is  not  the  only  place  nor  the  only 
thing'  concerning'  which  there  are 
heaps  of  ignorance  lying  around  loose. 
I  discovered  especially,  in  the  earlier 
history  of  the  working  of  -  the  Act, 
that  there  was  the  most  downright 
ignorance  concerning  the  Workmen's 
Compensation  Act  and  its  aims  and  its 
hopes  and  its  trusts,  and  more  es- 
pecially so  among  the  employers  of 
the  State,  I  found  the  greatest  con- 
ceivable hostility  toward  this  piece  of 
legislation,  and  I  have  found  that  this 
hostility  was  intensIHed  and  aggra- 
vated by  the  attitude  of  the  press 
that  were  hostile  to  the  present  admin- 
istration, the  so-called  Johnsson  ad- 
ministration. For  example,  the  "Los 
Angeles  Times,"  edited  by  General 
Otis,  came  out  with  great  big  head- 
lines while  this  measure  was  before 
the  Legislature;,  denouncing  it  iis  the 
industrial  paralysis  net.  and  forecast- 
ing that,  in  the  eve»it  of  its  being  en- 
acted, it  would  keep  millions  of  capi- 
tal away  from  California,  and  that 
it  would  paralyze  the  industries  of 
California,  because  ft  would  put  upon 
them  a  burd<>n  that  th<'  Industries 
would  be  unahh'  to  carry.  Those  were 
the  forecasts.  What  are  the  results? 
I  have  in  my  hand  n  clipping  fi-oni  a 
L.08  Angeles  paper.     Among  the  bitter- 


est opponents  of  this  piece  of  legisla- 
tion were  the  memnera  of  the  Manu- 
facturers' and  .Merchants'  .Association 
of  Los  Angeles,  whose  minds  had  be- 
come poisoned  by  part  of  the  Los  An- 
geles press  that  was  against  anything 
and  everything  that  the  administra- 
tion did.  Recently  there  was  a  meet- 
ing held  in  Los  Angeles,  and  a  brief 
report  of  their  meeting  says,  in  sub- 
stance: Capital  and  labor  representa- 
tives met  in  Los  Angeles  yesterday  and 
endorsed  the  Workmen's  Compensa- 
tion, Insurance,  and  Safety  Act,  and 
have  pledged  their  support  to  the  ef- 
forts of  the  State  Industrial  Accident 
(.'ommission  to  carry  it  out.  The  Sec- 
letary  of  the  Merchants'  Association 
.said  that  when  this  measure  became  a 
law,  it  was  universally  feared  by  em- 
ployers, but  that  it  has  worked  out  so 
satisfactorily  that  now  not  more  than 
2  per  cent  of  the  employers  are  op- 
posed to  it. 

What  a  wonderful  change  in  so  brief 
a  period  of  time!  If  you  recall,  as 
doubtless  many  of  you  do,  it  was  de- 
nounced as  a  piece  of  freak  legislation, 
formed  by  a  freak  Governor,  and 
passed  by  a  freak  Legislature.  Well, 
if  that  sort  of  legislation  stamps  the 
(Jovernor  as  being  a  freak  Governor, 
he  has  the  rare  privilege  of  being  in 
most  excellent  company.  He  finds 
himself  in  the  company  of  the  world's 
wisest  and  most  progressive  states- 
men. 

Some  of  you  doubtless  have  given 
this  Workmen's  Compensation  Act 
Considerable  thought  and  study,  and 
there  may  be  others  among  you  who 
have  not  had  the  time  nor  the  oppor- 
tunity to  thoroughly  grasp  its  pur- 
pose. For  the  information  of  such  of 
you  as  have  not,  I  just  want  to  briefly 
sketch  the  story  of  workmen's  com- 
pensation. 

For  hvndreds  of  years,  the  manufac- 
turer and  the  employer  treated  as  a 
part  of  the  cost  of  production  the  wear 
and  tear  of  machinery,  the  wear  and 
tear  on  his  tools.  If  the  wear  and  tear 
on  machinery  and  tools,  represented, 
say,  ,")  per  cent,  that  5  per  cent  was 
added  onto  the  cost  of  the  output  be- 
ing producted,  and  <vas  treated  just 
as  was  the  raw  material,  and  just  as 
was  the  labor,  that  had  gone  to  the 
consumer.  Hut  when  it  came  to  the 
wear  ;ind  tear  on  the  human  machines, 
the  employer  sharply  drew  the  line 
and  permitted  the  burden  to  be  borne 
by  him  who  could  least  afford  to  carry 
it,  and  that  was  the  worker  himself, 
who,  as  a  rule,  lived  on  the  ragged 
edge,  and  when  an  accident  happened 
that  robbed  him  of  his  life,  the  burden 
fell  upon  his  descendants,  and  fre- 
(iu>ntl>'  tliey  were  made  objects  of 
charity. 

(Sermany's  greatest  statesman,  and 
perhaps  the  greatest  statesman  that 
modern  times  has  seen,  Rismarck,  was 
the  lirst  of  the  world's  big  men  to  see 
the  injustice  and  the  inequity  and  the 
inlfiulty  of  that  system,  and  he  work<>dl 
out  what  has  since  bei'ii  known  as  the 
Workmen's    Compensatiou    Act.      Start' 


ing  on  the  theory  that  the  loss  through 
industrial   accident  should  not   be   borne 
by    the    worker,    but   should    be    treated 
precisely  as  the  wear  and  tear  on  ma- 
chinery or  the  wear  and  tear  on  tools,    I 
and  should  be  borne  by  the  industry  it-    ,1 
self,  he  put  the  theory  into  practice.        i 
That    Bismarck    was    wise    and    far-    f| 
seeing  has  since  been  demonstarted  by    |l 
the    fact    that,    today,    every   country   in   ii 
Europe   except   Turkey    is   working   un- 
der  workmen's  compensation,  and  Tur- 
key   is    not    working    under    it    simply 
because   it  is  still   living  in   the  Middle 
Ages,  and  also  because  it  is  not  an  in- 
dustrial   country,      being      primarily    a 
pastorial    and    agricultural    country. 

The  beneficent  result  of  workmen's 
compensation  in  Europe  was  so  pro- 
nounced that  the  spirit  has  spread 
over  this  country  as  well.  Within  the 
last  eight  or  ten  years,  twenty-five 
American  States  have  adopted  compen- 
sation. Governor  Johnson  and  the 
people  of  California  are  entitled  to  no 
credit  for  having  initiated  workmen's 
compensation,  because  we  were  in  the 
rear  of  the  procession,  we  were  among 
the  last  to  fall  into  line.  But  Gov- 
ernor Johnson  and  the  people  of  Cali- 
fornia, through  its  Legislature,  are 
entitled  to  credit  for  having  given  to 
the  world  what  has  since  been  pro- 
nounced by  experts  as  the  best  work- 
men's compensation  law  to  be  found 
anywhere,    to    the    workers. 

I  am  not  a  preacher,  and  I  am  not 
engaged  in  so-called  religious  work, 
but  there  is  scarcely  a  day  passes  in 
my  experience,  as  a  member  of  the 
commission,  that  I  do  not  feel  that  I 
am  engaged  in  the  highest  sort  of  re- 
ligious service.  To  illustrate,  the  other 
day  a  poor  little  widow  came  into  our 
quarters  with  a  little  five  months'  old 
baby  in  her  arms.  Her  husband  had 
been  an  elevator  operator,  and  was 
killed  while  on  duty.  She  was  left 
with  her  little  five  months'  old  baby 
with  just  15  cents  in  all  the  world. 
Under  the  old  conditions,  that  woman 
and  her  baby  would  have  become  ob 
jects  of  charity,  because  she  was  not 
a  bread-winner.  In  all  likelihood  the 
mother  and  babe  would  have  parted, 
the  babe  doubtless  would  have  been 
placed  in  some  organization,  and  she' 
eithei-  would  have  I  ecome  a  dependent.^ 
an  object  of  charity,  or,  unequipped,^ 
without  knowledge,  she  would  haVi 
been  thrown  out  upon  the  bitter,  col 
world.  Under  the  Workmen's  Com 
pensation  .Act,  that  little  woman  an 
babe  are  entitled  to  a  compensation  or 
award  equal  to  three  years'  earnings 
of  the  husband.  The  deceased  worker 
had  earned  $7.")  a  month  or  |000  a  year. 
That    gave    her    $2700. 

Now,  the  law  is  wise  enough  and 
beneficent  enough  not  to  take  the 
.-iuni  of  $2700  and  place  it  in  the  hand8| 
oi  an  untrained,  *nexperienced  llttl«) 
woman  to  be  badly  m vested  or  to  b«( 
squandered:  but  the  law  provides  that 
little  woman  sli.ill  receive,  at  the  rate 
of  %:u\  a  month,  for  about  four  year»^ 
and    a    half,    the    sum    of    $2700,    mean 
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become  a  bread-winner,  and  to  be  able 
to   care   for  herself  and   the   babe. 

About  a  year  ago,  I  had  the  honor 
of  being-  appointed  by  President  Wil- 
son a  member  of  the  United  States 
Commission  of  Industrial  Unrest.  The 
purpose  of  this  commission  is  to  in- 
vestigate and  to  inquire  into  the  un- 
derlying causes  of  Industrial  unrest, 
with  a  view  to  recommending  to  Con- 
gress some  remedial  legislation  that 
will  tend  to  bring  about  a  kindlier 
and  more  harmonious  feeling  between 
the  worker  and  the  employer,  and  that 
will  further  tend  to  minimize  the 
strikes  and  lockouts  with  which  this 
country  has  been  burdened.  As  a 
member  of  that  commission,  I  have 
discovered  that  one  of  the  underlying 
causes  for  industrial  unrest  has  been 
these  very  industrial  accidents.  Doubt- 
less many  of  you,  in  common  with  my- 
self, have  been  under  the  impression 
that  the  chief  cause  of  poverty  among 
working  men  is  drink.  A  study  of 
the  records  tells  quite  a  different  story. 
We  learned  from  them  that  the  chief 
cause  of  poverty  is  unemployment,  the 
second  cause  is  sickness,  and  the  third 
cause    is    industrial   accidents. 

Now,  not  only  are  industrial  acci- 
dents the  third  indicated  cause  for 
poverty,  but  they  have  been  one  of 
the  prime  causes  for  industrial  unrest. 
And  let  me  illustrate  that  so  you  will 
appreciate  it  keenly.  Not  a  great 
while  ago,  I  met  an  insurance  man, 
an  acquaintance,  ano!  in  the  course  of 
conversation  (and  this  was  before  I 
was  appointed  to  the  Federal  com- 
mission) we  got  to  discussing  the 
Workmen's  Compensation  Act,  and  to 
my  very  great  surprise  I  found  he 
was  in  favor  of  it,  and  I  said  to  him, 
"Why,  I  thought  you  were  against 
workmen's  compensation?"  and  he  re- 
plied, "No,  we  are  not  against  work- 
men's compensation.  We  are  against 
the  State  of  California  going  into  the 
insurance  business,  which  has  become 
a  part  of  the  Workmen's  Compensa- 
tion Act.  But,  so  far  as  the  work- 
men's compensation  itself  is  concerned, 
we  favor  it,  and  I  personally  favor  it 
very  much,  because  I  used  to  be  an 
industrial  accident  insurance  adjust- 
er," and  then,  looking  upon  me  as  a 
sort  of  father  confessor,  he  was  frank 
enough  to  say  this.  "And  you  know 
when  I  was  an  insurance  adjuster,  I 
was  a  thief,  a  liar,  and  a  scoundrel. 
In  the  interest  of  my  company,  and 
In  order  to  make  a  good  settlement 
for  the  company,  I  would  watch  my 
opportunity,  and  when  the  injured 
man  was  on  the  ragged  edge,  and  his 
wife  in  the  same  position,  I  would 
pounce  on  him  and  make  him  take  a 
fraction  of  what  he  was  entitled  to, 
in  order  that  I  might  make  a  record 
with   my   company." 

Now,  doubtless  there  are  insurance 
companies  that  were  square,  and  doubt- 
less there  were  insurance  adjusters 
that  were  square.  But  this  acquaint- 
ance of  mine  I  am  pretty  sure  repre- 
sents a  large  army  of  insurance  ad- 
justers, who  used  to  handle  their  cases 
precisely  as  this  man  handled  his 
cases. 

Not  long  ago  this  criticism  was 
made  against  the  act:  The  point  was 
made  that  the  theory  of  the  act  is  that 
the  burden  shall  be  put  upon  the  in- 
dustry, and  that  the  employer  shall 
be  toward  him  simply  as  the  tax  col- 
lector.    But  {low  can   the  employer  be 


merely  the  tax  collector,  In  certain 
undertakings  like  public  utility  or 
public  service  corporations?  How  can 
the  street  car  company,  for  example, 
put  that  burden  upon  its  industry, 
when  the  law  does  not  permit  it  to 
raise  its  fares,  and  to  add  on  the  cost 
of  compensation  and  pass  it  on  to  the 
passenger?  I  put  that  question  re- 
cently to  Mr.  Jesse  Lilienthal,  the 
President  of  the  United  Railroads  of 
San  Francisco,  and  said  to  him,  "It 
has  been  pointed  out  that,  in  an  un- 
dertaking like  yours,  where  the  law 
fixes  the  fares,  you  can't  pass  it  on 
to  the  public,  it  must  come  out  of  your 
earnings,  and  yet  you  are  very  much 
in  favor  of  workmen's  compensation. 
How  do  you  reconcile  the  matter?" 
This  was  his  answer,  "Well,  you  know, 
undei-  the  old  law,  <ve  either  insured 
ourselves  as  public  carriers  or  took 
our  own  insurance.  Whatever  we  did, 
the  results  were  bad.  If  we  carried 
insurance  and  one  of  our  workmen 
was  injured,  we  would  have  to  stand 
by  and  see  that  worker  squeezed  by 
the  insurance  company — we  were  help- 
less, because  under  our  contract  we 
must  keep  our  hands  off.  Then  what 
followed?  Unless  we  were  willing  to 
go  down  into  our  private  purses,  and, 
as  an  act  of  charity,  help  this  worker, 
he  received  unjust  treatment.  And 
then  what  think  you  followed?  Do 
you  think  that  he  buried  this  in  the 
utmost  recesses  of  his  heart.  No.  He 
shouted  them  from  the  housetops. 
-And  whom  did  he  hold  responsible, 
the  insurance  adjuster  or  the  insur- 
ance company?  Not  at  all.  We  were 
held  responsible.  Then  what  hap- 
pened? He  told  a  neighbor  of  his,  a 
member  of  a  labor  union,  that  he  had 
been  unjustly  and  unfairly  treated, 
and  the  gap  existing  between  the 
worker  and  the  employer  would  be 
widened,  and  the  goodwill  of  all  the 
friends  of  that  worker  would  be  lost 
to  us.  On  the  other  hand,  if  we  held 
our  own,  and  stood  ready  to  do  the 
square  thing,  and  to  compensate  him 
justly  and  liberally,  just  as  likely  as 
not  he  would  fall  Into  the  hands  of 
some  shyster  of  a  lawyer,  or  some 
ambulance  chaser,  who  would  fill  his 
mind  with  the  idea  that,  before  a  jury, 
he  would  get  thousands  in  damages, 
and  before  he  knew  it  he  was  dragged 
into  court,  and  then  again  was  there 
bitterness  towards  the  company,  in 
spite  of  the  fact  that  we  were  ready 
to  do  the  square  thfng  by  him.  Then 
what  followed?  According  to  the  rec- 
ords, the  case  would  be  finally  decided 
at  the  expiration  of  six  years,  the 
average  length  of  time  shown  by  ex- 
perience to  elapse  that  we  would  take 
to  try  a  damage  suit  and  get  a  full 
adjudication  upon  it  in  court.  Then, 
at  the  end  of  six  years,  he  got  dam- 
ages, and  he  would  only  receive  twenty 
cents  on  every  dollar  he  had  recov- 
ered from  the  jury — the  remaining 
eighty  cents  would  be  eaten  up.  Now 
what  happens?  If  an  accident  occurs, 
and  we  are  insured  by  an  insurance 
company,  if  it  cannot  be ,  settled  be- 
tween the  insurance  company  and  the 
assured,  it  is  submitted  to  your  board, 
and  we  can  stand  with  him  to  see 
that  he  gets  all  he  is  entitled  to  under 
the  law.  And  now,  in  a  most  uniform 
way,  without  any  of  the  law's  delays, 
the  whole  matter  is  adjudicated,  and 
whatever  cordial  and  friendly  feelings 
may    have    existed    between    us    befoitj 


the  accident  are  cemented  after  the 
accident,  by  reason  of  the  fact  that 
we  were  with  him  and  not  against  him. 
On  the  other  hand.  If  we  now  carry 
our  own  insurance  and  a  workman  Is 
insured,  within  fifteen  minutes  the 
matter  can  be  settled  between  us,'  be- 
cause the  law  tells  just  exactly  what 
that  workman  is  entitled  to,  what 
his  compensation  is.  And  if  a  differ- 
ence arises  between  us  as  to  the  na- 
ture of  the  injury  or  the  amount  of 
compensation  he  is  entitled  to,  we  once 
more  submit  the  matter  to  you  as  a 
board  of  arbitrators,  and  again  in  an 
hour,  or  at  the  most  two  hours,  the 
matter  is  settled  without  hitch,  with 
out  friction,  without  reduction,  and 
we  are  made  good  friends,  the  same  as 
we  were  before.  Now."  he  went  on 
to  .'iay,  "our  first  six  months  has  dem- 
onstrated that,  under  the  Workmen's 
Compensation  Act,  it  doesn't  cost  us 
any  more  than  under  the  old  act.  But 
whatever  it  is,  we  pay  it  cheerfully, 
because  it  enables  us  to  retain  that 
asset  which  we  value  above  all  other 
assets,  the  goodwill  of  our  workers." 
(Applause.) 

Another  hue  and  cry  was  raised 
against  the  administration,  and  espe- 
cially against  Governor  .Johnson,  be- 
cause the  State  had  entered  the  in- 
surance field  and  started  an  insurance 
fund.  It  was  forecasted  that  this  was 
a  most  hazardous  and  a  most  unwise 
and  a  most  reckless  thing  for  the  State 
to  do,  that  it  had  no  right  to  encroach 
upon  the  preserves  of  insurance  com- 
panies, that  the  Stale  knew  nothing 
about  the  insurance  business,  that  it 
was  inviting  failure,  that  its  purpose 
was  simply  to  establish  a  great  polit- 
ical machine  in  the  interest  of  the  ad- 
ministration, that  there  would  be 
thousands  of  positions  to  give  out,  and 
that  these  office  holders  would  be- 
come part  of  the  administration.  Those 
were  the  charges.  The  facts  were 
these:  that  the  State  realized  that  it 
had  put  the  burden  of  responsibility 
upon  the  employer,  the  employer  was 
made  liable  for  any  injury  to  his  em- 
ployee, and  that,  in  Justice  to  the  em- 
ployer as  well  as  for  the  protection  of 
the  employee,  he  should  be  insured 
against  excessive  rates  liable  to  be 
charged  him  that  there  should  be 
prompt  settlements  for  the  injured 
person,  that  accident  insurance  could 
be  made  to  the  smallest  employer  or 
the  most  wealthy  men  of  the  common- 
wealth  upon   the  same   terms. 

With  those  three  things  in  mind, 
reasonable  rates  fur  the  employers, 
prompt  sttlements,  and  availability  of 
insurance,  it  was  deemed  by  the  ad- 
ministration that  the  only  manner  in 
which  those  three  things  could  be 
guaranteed  would  be  by  the  State  it- 
self  entering   the   field,   and   it   did. 

Despite  all  the  forecasts  of  prior 
results,  what  happened?  The  State 
has  been  in  the  insurance  business 
now  about  eight  or  nine  months.  When 
the  next  session  of  the  Legislature 
opens  in  Sacraftiento,  the  Industrial 
Accident  Commission  will  find  itself 
in  a  position  to  say  this  to  the  Legis- 
lature: "Gentlemen,  at  the  last  ses- 
sion you  were  good  enough  to  set 
aside  a  fund  of  $100,000  as  a  parent 
fund  to  meet  any  catastrophe  that 
might  unexpectedly  arise.  You  were 
further  generous  enough  to  set  aside 
$70,000  additional  to  be  used  as  an 
expense   fund,     Here  wt'  are,   ready  to 
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maJte  our  report.  Here  is  $100,000, 
and  here  is  the  »70,000.  Not  a  penny 
of  either  one  of  the  amounts  has  been 
touched.  We  have  been  able  to  pay 
out  and  bear  the  expense  of  initiating 
the  depaitment,  which  is  always  good. 
In  addition  to  that,  the  rates  are  24 
per  cent  lower  than  they  were  a  year 
ago.  We  have  set  aside  as  a  nucleus 
a  further  reservation  to  build  up  a 
catastrophe  fund,  and  in  addition  to 
that  we  can  now  tell  you  gentlemen 
officially  that  the  State  insurance  fund 
i.s  going  to  hand  back  to  our  policy 
holders  a  neat  little  Christmas  gift 
that  will  run  all  the  way  from  5  per 
cent  to  25  per  cent  of  the  premium 
that  they  paid  in."  That  gentlement. 
is    the    result.     (Applause.) 

The  question.  I  take  it.  that  you 
gentlemen  are  primarily  interested  in. 
you  who  represent  the  municipalities 
and  political  subdivisions,  is.  "Will  it 
pay  our  municipalities  to  insure  with 
the  State,  or  shall  we  carry  our  own 
insurance?"  Under  certain  circum- 
stances^  it  would  perhaps  pay  the 
municipalities  better  to  carry  their 
own  insurance.  If  the  insurance  fund 
was  in  the  deal  for  profit,  as  are  the 
stock  companies,  it  might  pay  munici- 
palities to  carry  their  own  insurance, 
in  the  hope  of  making  a  profit  that 
would  otherwise  go  into  the  pockets 
of  the  .stockholders  of  the  private 
companie.s.  But.  since  the  State  is  not 
in  the  field  for  profit,  but  is  simply  in 
the  field  for  service  and  for  protec- 
tion, the  State  insurance  fund  becomes 
your  fund,  it  becomes  your  insurance 
company,  because  the  insurance  is  be- 
ing  given    at   actual    cost. 

Now.  there  are  two  weak  spots  in 
the  workmen's  compensation  that  are 
well  known,  and  those  two  weak  spots 
are.  first,  the  lingerer  on  the  one 
hand,  and  the  cost  of  medical  atten- 
tion on  the  other.  Those  are  two 
mice,  so  to  speak,  in  the  center  of  the 
cheese,  and  in  Austria  they  have  near- 
ly swallowed  the  cheese.  Owing  to 
some  faulty  sy.stem  there,  the  lingerer 
Is  able  to  impose  upon  them,  and  there 
are  excc^.^ive  charges  made  on  the  part 
of  physicians,  which  two  facts,  as  I 
read  recently,  have  practically  bank- 
rupted the  Austrian  Workmen's  Com- 
pensation fund.  In  our  brief  career, 
we  have  discovered  that  it  takes  a 
most  .scientific  mind  and  uncommon 
skill  to  know  how  to  clock  up  thoje 
two  weak  spots,  to  know  how  to  deal 
with  the  lingerer,  to  know  how  to 
keep  the  medical  fees  within  reason- 
able bounds.  But  I  think  we  have  suc- 
ceeded in  doing  it,  because  up  to  this 
time  our  percentage  for  losses  for  in- 
juries in  the  lowest  in  the  State,  as 
compared  with  those  of  fifteen  or 
twenty  stock  companies,  and  our  costs 
for  medical  treatment  are.  I  think, 
lower  than  the  cost  of  medical  treat- 
ment to  most  stock  companies.  That 
has  been  made  possible  because  we 
were  fortunate  in  selecting  scientific 
men  to  handle  those  two  departments. 
We  have  a  scientific  trained  man  who 
has  charge  of  our  claims  department, 
and  we  have  one  of  the  best  physicians 
in  California  as  our  medical  director. 
So  that  is  the  situation  under  our 
present    control. 

Now,  the  .mrlDUs  di.sadv.intage  of  a 
municipality  managing  its  own  insur- 
ance is  this:  Unless  it  Is  in  a  position 
to  organize  a  department,  sclentlflcally 
managed,  which  Is  very  expensive,  too 
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expensive  for  any  municipality  itself 
to  carry,  the  municipality  is  going  to 
be  unable  to  stop  those  leakages,  the 
lingerer  on  the  one  hand  and  exces- 
sive medical  fees  on  the  other.  The 
State,  on  the  other  hand,  offers  to  the 
municipalities,  in  common  with  other 
employers  of  the  commonwealth,  a 
perfected  piece  of  machinery.  It  has 
secured  the  services  of  the  ablest  men, 
fitted  for  their  respective  positions,  to 
handle  it  as  they  would  their  own  pri- 
vate business,  and  who  have  managed 
to  control  absolutely  those  two  leak- 
ages. Furthermore,  the  municipali- 
ties are  only  now  beginning  to  realize 
that,  under  the  law.  they  are  respon- 
sible for  injuries  done,  not  only  to 
their  immediate  employees,  but  also  to 
employees  of  contractors,  unless  those 
contractors  carry  insurance.  In  other 
words,  if  my  friend  Mayor  Mott  of 
Oakland  should  bring  about  large  con- 
struction work  with  the  introduction 
of  a  sewage  system,  and  digging  of 
ditches  and  canals,  and  the  workers 
are  in  charge  of  a  contractor,  and  the 
workers  should  become  injured,  if 
those  contractors  are  not  insured  or 
are  not  financially  responsible,  the 
City  of  Oakland  itself  would  have  to 
bear  the  burden. 

Now.  further,  the  city,  just  as  an 
individual,  might  run  along  indiffer- 
ently for  years,  and  have  comparative- 
ly little  compensation  to  pay.  But  sud- 
denly a  catastrophe  happens  that 
proves  a  very,  very  serious  burden 
upon  the  community.  Because  com- 
pensation insurance,  accident  insur- 
ance, is  precisely  as  is  fire  insurance. 

Let  me  take  a  leaf  out  of  my  own 
personal  experience.  For  thirty  years 
AVeinstock,  Lubin  &  Company,  with 
which  I  am  connected,  paid  out  thou- 
sands and  thousands  of  dollars  for  fire 
insurance  every  year.  I  suppose  by  the 
end  of  thirty  years,  our  cost  for  fire 
insuranre  would  have  been  somewhere 
between  $300,000  and  $400,000.  Up  to 
that  time  we  had  not  received  one 
single  penny  in  return.  But  one  morn- 
ing I  stood  by  and  watched  the  flames 
wipe  out  of  existence  within  two  hours 
assets  running  somewhere  between 
$60(t.nno  and  $700,000.  And  if  we  had 
not  been  insured,  we  would  have  been 
absolutely  and  hopelessly  bankrupt.  So 
that  the  paying  of  insurance  for  thirty 
years  was  an  investment  that,  in  the 
end.    paid    compound    interest. 

Now,  the  same  law  applies  to  acci- 
dent insurance.  Nobody  can  foretell 
how  long  your  entei prise  or  my  enter- 
prise, how  long  your  community  or  my 
community,  may  be  practically  free 
from  serloiis  losses,  and  no  one  can 
guarantee  that  today  or  tomorrow 
some  great  industrial  catastrophe  may 
or  may  not  happen  that  may  cost  the 
community  untold  thousands.  Now. 
the  municipality  that  It  insured  by  the 
State,  the  burden  Is  spread  among  all 
the  policy  holders  of  the  State,  and  it 
averages  itself  up.  a.t  is  the  case  in  all 
kinds  of  insurance. 

So  it  seems  to  me  that,  summing  up 
all  the  lul vantages,  and  there  are  no 
disadvantages  that  I  can  see  connected 
with  it.  it  means  this:  First,  that  the 
community  is  protected  against  a  se- 
rious catastrophe  loss;  second,  that  It 
is  getting  its  Insuiance  at  the  hands 
of  the  State  at  absolute  cost:  third, 
that  that  cost  Is  reduced  to  a  mininiuin 
by  .sriontiflc  managements:  fourth,  it 
is   saved    from    the   lingerer:    and    lifth, 
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that  it  Is  saved  from  being  obliged  to 
pay  excessive  medical  fees.  It  seems 
to  me  that  I.  if  I  wtre  a  municipal  ad- 
ministration, would  realize  that  there 
i.s  only  one  thing  to  do.  and  that  Is  to 
insure  with  the  California  Safe  Insur- 
ance  Department.     • 

1   thank  you.     rApplause.) 
r.eprinted    from    Pacific    Municipalities. 


1  MTEII       STATES       CIVIL       SEKVICE 
EXAMINATION. 


ASSISTANT      INSPECTOR       OF      ENGI- 
NEERING   MATERIAL    (MALE). 

April  7,  1915. 

The  United  States  Civil  Service  Com- 
mission announces  an  open  competi- 
tive examination  for  assistant  in- 
spector of  engineering  material,  for 
men  only,  on  April  7,  1915.  at  the 
places  mentioned  in  the  list  printed 
hereon.  From  the  register  of  ellgibles 
resulting  from  this  examination  cer- 
tification will  be  made  to  fill  a  va- 
cancy in  this  position  in  the  Office  of 
Inspector  of  Engineering  Material  at 
Pittsburgh.  Pa.,  at  a  salary  of  $4.48 
per  diem,  and  vacancies  as  they  may 
occur  In  positions  requiring  similar 
qualifications  at  United  States  navy 
yards  and  naval  establishments  or  in 
the  Department  at  Washington.  D.  C, 
unless  it  is  found  to  be  in  the  Interest 
of  the  service  to  fill  any  vacancy  by 
reinstatement,  transfer,  or  promotion. 
For  filling  vacancies  In  navy  yards 
or  other  naval  establishments  prefer- 
ence in  certification  will  be  given  to 
ellgibles  residing  In  the  vicinity  of  the 
place  at  which  the  vacancy  occurs. 

The  duties  of  this  position  will  con- 
sist in  the  inspection  to  require  con- 
tractors to  carry  out  plans  and  speci- 
fications prepared  by  the  Navy  Depart- 
ment for  machinery  and  engineering 
appliances,  and  to  pass  upon  tests  of 
.such  apparatus  and  materials  used  In 
connection  with  nilscellaneous  engi- 
neering work  for  the  United  States 
Navy. 

Competitors  will  be  examined  In  the 
lollowing  subjects,  which  will  have 
the  relative  weights   indicated: 

Subjects.  Weights. 

:.  Mathematics  (including  arith- 
metic, algebra  to  quadratics,  ge- 
ometry, plane  trigonometry,  and 
use  of  slide  rule  and  logarithms)  20 
:'.  Practical  and  theoretical  ques- 
tions and  calculations  (compris- 
ing questions  and  problems  aris- 
ing in  this  position  as  set  forth 
in  this  announcement  as  far  as  it 

is   practical    to   do   *o) 40 

3.   Education,    training    and    experi- 
ence        ^^ 

Total     I'JO 

Persons  who  meet  the  requirements 
and  desire  this  examination  should  at 
once  apply  for  Form  1312.  stating  the 
title  of  the  examination  for  which  the 
form  is  desired,  to  the  United  States 
Civil  Service  Commission,  Washington, 
D.  C,  or  to  the  secretary  of  the  United 
States  Civil  Board  at  San  Francisco, 
Sacramento,   San   Jose  or   Stockton. 

♦ 

\  model  hatchery  Is  also  .shown,  the 
.nt:;.-  process  of  a  Ilsh's  growth  from 
the  Mrawn  to  th>-  full  grown  'denizen 
of  the  deep"  bein,.;  part  of  the  denion- 
.stration. 
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ADVANCE  NEWS 

ClassiHed  according  to  Character  of  Work 


APARTMENT  HOUSES. 


SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  reinforced  concrete, 
$^0,000.  Architects,  Koenig  &  Chris- 
tiansen, Humboldt  Bank  Bldg-.,  S.  F. 
Owner,  O.  A.  Craemer.  The  building 
will  be  erected  on  the  east  side  of 
Hyde  street  south  of  Turk,  having  a 
frontage  of  55  feet  and  a  depth  of  119 
feet.  There  will  be  a  total  of  twenty- 
three  suites  of  two  and  three  rooms, 
all  of  which  will  have  private  bath 
rooms  and  wall  beds.  Interiors  will 
be  finished  in  pine  with  some  elm  pan- 
els. Plan.s  provide  for  steam  heat  and 
a  hot  water  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Marble  and  tile  wainscot  will 
be  used  in  the  lobby.  Exterior  of  the 
building-  will  be  faced  with  cement 
plaster.  Plans  ar'e  complete  and  the 
work   will   be   done   by   Day   I..abor. 

SAN    FRANCISCO — Apartment   house, 

3  story  and  base,  frame,  $16,000.  Ar- 
chitect, none.  Owners,  Metropolis  In- 
vestment Co.,  333  Kearny  street,  S.  F. 
The  building-  will  be  erected  at  the 
coi-ner  of  Hyde  and  Sacramento 
streets,  covering  an  area  of  39  by  70 
feet.  There  will  be  a  total  of  eleven 
suites  of  three  and  four  rooms.  In- 
teriors will  .be  finished  in  pine  with 
some  elm  panels  and  hardwood  floors. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  There  will 
be  steam  heat  and  a  hot  water  system. 
Bath  rooms  will  be  finished  in  imita- 
tion tile  with  composition  floors.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

PORTLAND,  ORE.  —  Apartment 
house,  3  story  and  base,  brick  and 
reinforced  concrete,  $60,000.  Archi- 
tects, Goodrich  &  Goodrich,  Abington 
Bldg.,  Portland.  Owner's  name  with- 
held. The  building  will  be  erected  on 
a  corner  lot,  covering  a  considerable 
ground  area.  Plans  show  a  total  of  32 
suites  of  two  and  three  rooms.  All 
apartments  will  have  wall  beds  and 
private  baths.  There  will  be  steam 
heat,  elevator  service,  five  dumb  wait- 
ers, a  hot  water  system  and  vacuum 
cleaning.  Bath  rooms  will  be  finished 
in  tile.  There  will  be  marble  wain- 
scot. Interior  will  be  finished  in  pine 
thoughout.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are   now  being  pepared. 

SAN    FRANCISCO— Apartment    house, 

4  story  and  base,  brick  and  steel,  $32,- 
UOO.  Architects,  O'Brien  Bros.,  240 
•Vfontgomery  street,  S.  F.  Owner,  A. 
Lawson.  The  building  will  be  erected 
on  the  north  side  of  Post  street  east 
of  Polk,  having  a  frontage  of  30  feet 
and  a  depth  of  120  feet.  There  will 
be  a  total  of  18  suites  of  two  rooms 
and  bath  each.  A  large  office  and 
lobby  are  also  provided  for  on  the 
first  floor.  Interiors  will  be  finished 
in    pine    with    some    hardwood    in      the 


living  rooms  and  lobby.  Hardwood 
floors  will  be  used  throughout.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  supply  and  vacuum 
cleaning.  Bath  rooms  will  have  tile 
floors  and  walls.  Wall  beds  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
LOS  ANGELES,  CAL.  —  Apartment 
house,  4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect,  1. 
H.  Seehorn,  328%  Clay  street,  L.  A. 
Owner,  J.  D.  Thompson.  The  building 
will  be  erected  at  the  corner  of  Ceres 
and  8th  streets,  and  nas  been  designed 
to  contain  120  rooms  arranged  in  suites 
of  two  and  three  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Interior  will  be  finished  in  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  Batlf  rooms 
will  have  tile  w^ainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    being    prepared. 

Contracts  Awarded. 

SAN  FRANCISCO — Apartment  house, 
4  story  and  base,  brick  and  steel,  $32,- 
000.  Architect,  Earl  B.  Scott,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owner,  William 
A.  Hinch.  Contractors,  Ratto  &  Ratto, 
S.   F.     Contract  price,   $32,000. 

LOS  ANGELES,  CAL.  —  Apartment 
house  and  stores,  2  story  and  base, 
brick,  $29,100.  Architect,  none.  Own- 
er, Los  Angeles  Securities  Co.  Con- 
tractor, H.  L.  Childs,  Title  Insurance 
Bldg.,   L.  A.      Contract  price,   $29,100. 


BONDS. 

OROVILLE,  BUTTte  CO.,  CAL.— At  a 
special  ineeting  called  to  consider  the 
purchase  of  the  second  installment  of 
the  $475,000  worth  of  State  Highway 
bonds  they  have  agreed  to  purchase, 
the  Supervisors  adopted  a  resolution 
stating  that  the  second  installment 
will      be   purchased   after   July   1st. 

The  second  installment  will  amount 
to  $150,000.  The  fir.st  installment  was 
for    $175,000. 

In  view  of  the  resolution  it  is  not 
believed  that  work  on  the  Chico-Nel- 
son   unit   will   be   delayed. 

PERREL  SCHOOL  DISTRICT,  IM- 
PERIAL CO.,  CAL. — An  election  will 
be  held  in  the  Ferrel  School  District 
on  March  20th  to  vote  bonds  of  $6,000 
for  the  erection  of  a  new  school  build- 
ing for  the  district.  Further  informa- 
tion in  regard  to  tlie  election  may  be 
had  from  Geo.  E.  Belch,  Trustee  of  the 
District. 

AIODEISTO,  STANISLAUS  CO.  ,CAL. 
— The  Stanislaus  County  Supervisors 
and  a  delegation  from  the  county  have 
visited  the  Highway  Commission  at 
Sacramento,  the  purpose  of  the  visit 
being  to  urge  the  constiuction  of  the 
highway  from  Salida  to  the  eastern 
county  line  above  Knights  Ferry. 
After    hearing    this    delegation    it    was 


decided  to  spend  the  sum  of  $135,000 
lor  the  construction  of  a  road  bed 
twelve  feet  wide  through  this  county 
to  connect  with  the  Sonora  Lateral  at 
the    Stanislaus   County   line. 

Although  the  bonds  are  not  as  yet 
available,  the  Stanislaus  Supervisors 
placed  an  order  for  $50,000  worth  of 
bonds  to  aid  in  the  building  of  the 
road. 

liefore  leaving  for  Sacramento  the 
Supervisors  adopted  a  resolution  au- 
thorizing the  chairman  of  the  Board 
to  purchase  bonds  not  to  exceed  $50,- 
000  provided  the  commission  decided 
to    construct   the   roadway. 

RAYMOND,  WASH.  —  Bonds  have 
been  voted  here  for  the  construction 
of  a  water  works  system.  Of  the 
amount  voted,  $22,000  will  be  used  in 
extensions    and    improvements. 

MODESTO,  STANISLAUS  CO.,  CAL. 
— The  fifth  and  sixth  issues  of  Mo- 
desto Irrigation  District  bonds,  total 
amount  $610,000,  are  selling  well  in 
the  hands  of  Edward  N.  Pearson,  Jr., 
of  San  Francisco,  the  amount  of  sales 
to  date  being  $288,000,  according  to 
information  received  by  Secretary  C.  S. 
Abbott.  Of  this  amount  $234,000  worth 
already  has  been  taken  up  and  paid 
for  and  the  remainder  were  sold  for 
future   delivery. 

The  proceeds  of  the  sale  of  these 
bonds  will  be  used  in  the  extensive 
improvements  of  the  main  canal  and 
system   of   the  district. 

CARSON  CITY,  NEV. — Provision  for 
a  $300,000  bond  issue  for  an  irrigation 
project  in  the  Carson  Valley  is  made 
in  a  bill  introduced  in  the  Senate  by 
Hussman  of  Douglas  County.  The  res- 
ervoir site  would  be  at  Long  Valley, 
eight    miles    from    Minden. 

The  land  to  be  Irrigated  includes 
17,000  acres  of  new  land  and  17,000 
acres  of  cultivated  land.  The  work 
would  be  in  conjunction  with  the  Fed- 
eral Government,  from  which  an  op- 
propiiation  of  $2,250,000  is  expected, 
in  accordance  with  a  report  recently 
received  by  the  directors  of  the  irri- 
gation   district. 

SEATTLE, WASH.  —  At  the  recent 
municipal  election  bonds  in  the  sum 
of  $1,364,000  were  voted  for  the  con- 
struction of  three  bridges  across  the 
Lake    Washington    Canal. 

The  bridges  to  be  erected  will  be  lo- 
lated  at  15th  avenue  NW.  across  Sal- 
mon Bay,  $479,000;  at  Fremont  avenue, 
$310,000,  and  at  Eastlake  avenue,  $545,- 
000. 

The  Fremont  avenue  bridge  now  has 
the  approaches  in.  This  span  will  be 
242  feet  long  and  60  feet  wide,  the 
piers  costing  about  $135,000.  The  15th 
avenue  bridge  will  have  a  span  of  218 
feet  and  3,500  feet  of  approaches.  It 
will  be  53  feet  wide  the  span  being  60 
feet  long.  Four  concrete  piers,  25x63x 
S5  feet  are  called  for,  the  substructure 
will    cost    about    $10'0,000. 

SACRAMENTO,  CAL. — That  no  road 
bond  issue  will  be  brought  before  the 
people  of  Sacramento  County  before 
1916    was    the    opinion    expressed    last 
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week  by  members  of  the  special  com- 
mittee of  twenty-four  appointed  two 
weeks  ago  by  Geo.  W.  Hack,  president 
of  the  Sacramento  County  Good  Roads 
Association,  to  investigate  the  condi- 
tion of  roads  throughout  the  county 
and  decide  what  improvements, 
clianges  and  new  construction  should 
be    called    for    in    the    next   bond    issue. 

SAN  FR.'VNCISCO — The  State  Rail- 
road Commission  has  refused  to  au- 
thorize a  bond  issue  by  the  Pluma.s 
Light   and    Power   Company. 

The  company  sought  to  issue  bonds 
of  $100,000.  Of  this  issue  $.".2,000  was 
to  be  put  out  at  once.  The  money  was 
to  be  used  to  build  a  power  plant  at 
Greenwich. 

The  company  expected  to  secure  its 
water  for  power  devefopment  fiom  the 
Round  Valley  Water  Company.  As 
that  company  is  now  tied  up  by  litiga- 
tion, the  Commission  refused  to  au- 
thorize  the   bond    issue. 

WOODLAND.  YOLO  CO.,  CAL. — On 
April  5th  the  citizens  of  Woodland 
will  vote  on  the  issuing  of  bonds  in 
the  sum  of  $40,000  for  the  erection  of 
a  high  school  and  tne  purchase  of  the 
necessary    grounds. 

Fi-om  present  indications  the  issue 
will  carry  by  a  large  mapority. 

HANFORD,  KINGS  CO.,  CAL.— Kings 
County's  allotment  of  State  Highway 
bonds,  amounting  to  $70,000,  has  been 
sold  to  J.  Barth  &  Co.,  their  bid  being 
the  highest,  ranging  from  $91S  to  $950 
per    thousand. 

HUNTINGTON  BEACH  SCHOOL  DIS- 
TRICT, ORANGE  CO.,  CAL.— Architect 
John  C.  Smith,  325  H.  W.  Hellman 
Building,  L.  A.,  has  been  selected  to 
prepare  plans  and  specifications  for  a 
new  grade  school  building  at  Hunting- 
ton   Beach. 

It  is  proposed  to  build  a  structure 
containing  an  auditorium  and  ten 
class  rooms,  to  cost  $40,000.  Bonds  in 
the  amount  of  $70,000  have  been  voted 
for  this  building,  the  purchase  of  a 
site  and  the  construction  of  a  smaller 
school  at  a  later  date  to  cost  perhaps 
$10,000. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL. — The  Board  of  Super- 
visors of  San  Bernardino  County  is 
considering  sites  for  the  new  county 
hospital  buildings  to  be  erected  under 
the  recent  bond  issue  in  the  sum  of 
$150,000.  The  bonds  have  been  sold 
and  as  soon  as  the  site  question  is 
settled,  the  Board  will  receive  com- 
petitive plans  from  architects  for  the 
buildings   which   are   to   be   erected. 

WHITTIER  SCHOOL  DISTRICT,  LOS 
ANGELB:S  CO.,  CAL. — The  $50,000  bond 
issue  recently  voted  has  been  sold  and 
a  $30,000  grade  school  building  is  to 
be  built  in  the  southwestern  part  of 
this  city.  Plans  for  the  new  structure 
will   be  ordered   immediately. 

EL  CKNTRO,  IMPERIAL  CO.,  CAL. 
— Bond.s  of  $60,000  have  been  voted  and 
bonds  will  be  prepared  at  once  so  as  to 
avoid  all  unnecessary  delay  in  the 
erection    of   a   school    building. 

RED  liODGE,  MONT.— Plans  for  sub- 
mitting the  proposition  of  voting 
bond.s  for  the  erecrion  of  a  manual 
training  and  domestic  science  hall  for 
the  Ued  Lodge  City  School  District 
have  been  perfected  by  the  School 
Board.  A  date  for  the  election  will  be 
set    immediately. 

CARUTHERS,  FRESNO  CO.,  CAL.— 
The  $30,000  bond  issue  for  th<<  erection 
of    a    new    high    school    buildioK    haa 


been  sold  to  Blylhe,  Witter  &  Co.  of 
San   Francisco  at  a  premium  of   $21.00. 

WOODLAKE,  TULARE  CO.,  CAL.— 
A  special  election  will  be  held  on  April 
5th  to  vote  bonds  of  $40,000  to  be  used 
in  the  erection  of  a  new  high  school 
building.  Further  information  re- 
garding this  election  may  be  had  from 
the  School   Trustees  at  Woodlake. 

TAFT,  KERN  CO.,  CAL.— A  special 
election  will  be  held  on  March  27th 
to  vote  on  the  proposition  of  estab- 
lishing a  new  high  school  district.  If 
the  election  is  favorable  a  new  school 
will    be   erected. 

SANTA  ANA,  ORANGE  CO.,  CAL. — 
The  Board  of  Supervisors  of  Orange 
County  has  set  April  5th  as  the  date 
for  a  special  bond  election  to  be  held 
at  W'e.stminster  to  vote  on  the  propo- 
sition   of    forming   a   drainage    district. 

EL  MODENA,  ORANGE  CO.,  CAL.— 
The  Board  of  Supervisors  has  called 
a  special  election  for  April  10th  to 
vote  on  the  proposition  of  establishing 
the  El  Modena  lighting  district  for  the 
installation  of  a  system  of  street 
lights. 

l.XDIO,  RIVERSIDE  CO.,  CAL.— In- 
dio  road  division,  comprising  the  ter- 
ritory about  the  little  desert  town  of 
Indio,  has  voted  highway  bonds  in  the 
sum  of  $65,000.  The  vote  stood  132  to 
13,  a  10  to  1  vote  in  favor  of  the  bonds, 
which  will  be  offered  by  the  Supervi- 
sors  of   the   county. 

The  money  resultfng  from  the  sale 
of  the  bonds  will  be  used  to  construct 
lateral  roads  from  the  county  highway 
to  be  built  through  the  Coachella  Val- 
ley. 

SAN  DIEGO,  SAN  DIEGO  CO.,  CAL. 
— The  Board  of  Supervisors  is  taking 
the  necessary  steps  to  purchase  a 
block  of  $250,000  in  State  Highway 
bonds.  The  funds  to  be  used  for  com- 
pleting the  State  Highway  from  San 
Diego   to   Imperial    County. 

HANFORD,  KINGS  CO.,  CAL.— The 
Board  of  Supervisors  has  accepted  the 
1  eport  of  the  Highway  Commission  and 
has  called  a  special  election  for  May 
6th  to  vote  on  the  question  of  Issuing 
bonds  in  the  sum  of  $672,500  for  the 
construction  of  104  miles  of  permanent 
concrete    and    asphalt    highways. 

FUIJL.ERTON.  ORANGE  CO.,  CAL.— 
The  $36,000  bond  issue  for  the  improve- 
ment of  Brea  road  to  the  north  city 
limits  has  been  sold  at  a  premium  of 
$2,790. 

VISALIA,  TULARE  CO.,  CAL.— The 
Koard  of  Supervisors  has  decided  to 
purchase  $475,000  of  State  Highway 
bonds  to  finance  the  completion  of  the 
State   Highway  through  Tulare  County. 

ROSEVILLE,  PLACER  CO.,  CAL.— 
The  Koseville  Grammar  School  Trus- 
tees have  issued  a  call  for  a  bond  elec- 
tion to  be  held  on  April   6th. 

This  Issue  will  be  for  $10,000,  the 
money  to  be  used  in  the  construction 
of  additions  to  the  present  school 
buildings.  No  opposition  is  expected 
and  it  is  thought  that  the  issue  will 
carry   by  a  large  majority. 

.MAUYSVILLE,  YUBA  CO.,  CAL.— 
The  first  step  toward  the  beautiflca- 
tion  of  Ellis  Lake  was  taken  when 
1 oprosentatives  of  the  three  local 
banks  and  the  City  Council  held  a  con- 
I'cri'noc  and  discussed  an  $  IS, 000  bond 
i.«sue. 

The  I'inanoe  Conniiilteo  of  the  City 
Council  was  instructed  to  confer  with 
.\ttorney  W.  H.  Carlln  and  discuss 
plans    for   the   proposed    issue. 

The  local   banks  have  agree   to  take 


the  issue  which  would  pay  6  per  cent 
interest  and  be  due  three  years  from 
date.  The  bonds  would  be  paid  off  in 
thit'e   annual    payments   of   $6,000   each. 

Under  the  proposed  bond  issue  the 
sewer  would  be  extended  from  E  and 
tenth  streets  to  Fourteenth  and  D  and 
D  street  would  be  improved  from  tenth 
to  Fourteenth  street.  This  would  be 
along  a  strip  fifty  feet  wide  instead 
of   eighty   as   once   planned. 

The  slough,  which  now  dumps  into 
the  lake  at  Tenth  and  E  streets,  would 
be  done  away  with.  No  part  of  the 
general  fund  would  be  employed  in 
the  beautlflcation  work. 

BE.VICIA,  SOLANO  CO.,  CAL.— The 
State  Board  of  Control  has  purchased 
for  the  Industrial  Accident  Commis- 
sion $18,000  of  the  Benicia  school 
bonds.  A  new  primary  school  building 
will  be  built,  and  repairs  made  to  the 
High   school   building. 

.MESA,  ARIZ. — At  a  night  session 
recently  held  by  the  Arizona  Legisla- 
ture, Dr.  Bacon  introduced  a  bill,  pro- 
posing a  constitutfonal  amendment 
providing  for  a  bond  Issue  of  $3,000,000, 
of  which  $2,000,000  is  to  be  used  for  a 
State  Highway  and  $1,000,000  for 
buildings  for  the  university  and  two 
noiinal   buildings. 


BRIDGES  Aim  DAMS. 


OAKLAND,  CAL.— Steel  lift  bridge, 
?7."i3,000.  Engineers,  Scherzer  Rolling 
Lift  Bridge  Co..  Chicago.  Owners,  Ala- 
meda County.  Geo.  S.  Hill,  local  rep- 
resentative of  the  Scherzer  Rolling 
Lift  Bridge  Co.  of  Chicago,  is  working 
pitliminary  plans  for  the  new  bridge 
which  will  span  the  Oakland  Estuary. 
Plans  prepared  by  this  company  show 
a  double  lift  type  bridge  having  a  total 
length  of  3,450  feet  and  a  width  of  80 
feet.  Such  a  structure  would  carry 
the  traffic  between  Oakland  and  Ala- 
meda without  the  use  of  the  second 
bridire  as  is  now  required.  The  bridge 
would  start  at  Webster  street  near 
the  Western  Pacific  tracks,  thus  carry- 
ing the  traffic  over  the  Southern  Pa- 
cific tracks  at  First  street.  An  esti- 
mated cost  of  $753,000  is  placed  on  the 
work.  The  company  would  have  the 
designing  and  supertntendance  of  the 
work  on  a  5  per  cent  basis,  but  all 
work  would  be  carried  out  by  local 
lirms.  The  time  to  complete  the  work 
is  placed  at  six  months. 

HAKERSFIELD,  KERN  CO.,  CAL..— 
Uridges  and  culverts,  pile  and  rein- 
it)rced  concrete.  Cost  not  stated.  En- 
Rineer,  County  Surveyor,  Bakersfleld. 
Owners,  Kern  County.  Plans  have  been 
complete  and  are  now  out  for  figures 
for  constructing  several  bridges  and  a 
number  of  culverts  on  the  BakersHeld- 
■Mojave  road  between  Tehachapl  and 
t'ameron.  Bids  are  now  being  re- 
ceived and  figures  will  be  opened  on 
.March  22nd.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
County   Surveyor. 

VISALIA,  TULARE  CO.,  CAU— 
Bridge,  concrete  and  timber.  Cost  not 
stated.  Engineer,  County  Engineer, 
Visalia.  Owners,  Tulare  County.  Plans 
are  complete  and  figures  are  now  be- 
ing taken  for  the  construction  of  a 
timber  and  concrete  bridge  which  is 
to  be  erected  over  Cameron  Creek  in 
.Mooney  Grove.  Bids  will  be  opened 
on  April  7th.  Plans  and  specifications 
can  be  secured  from  the  County  Sur- 
veyor. 


Wednesday,     March     17,     1915. 

FKKSXO,    FRESNO    CO.,    CAX..— Sub- 
way,   etc.      Cost    not   stated.      Engineer, 
City  Engineer  Cronkhite,  Fresno.  Own- 
ers,   City    of    Fresno.      To    obtain    state 
aid   in   getting   subways   at   the   Monte- 
rey  street   and    Belmont    avenue    cross- 
ings of  the  Southern  Pacific,  a  viaduct 
over    the    Santa    Fe    at    Fresno    street 
and   drainage    in    tlie   southwest   of   the 
city.   Mayor   Snow   expects   soon   to   ap- 
pear   before    the    State    Railroad    Com- 
,    mission.     City  Engineer  Cronkhite  will 
•    prepare  the  plans  for  the  work. 
I         MOOXEY  GROVE,  TULARE  CO.   CAL, 
— Bridge,   concrete   or   timber.   Cost  nor 
I    stated.         Engineer,       none.         Owners, 

United  States  Forestry  Service.  The , 
>  Board  of  Forestry  is  ready  to  build 
■  a  new  bridge  over  Cameron  Creek  in 
Mooney  Grove,  but  at  the  present  time 
are  unable  to  determine  whether  con- 
struction will  be  of  concrete,  wood  or 
steel.  As  a  result  three  sets  of  plans 
have  been  presented  and  the  Board 
has  asked  the  Supervisors  to  call  for 
bids  on  the   three  plans  submitted. 

:MARTINEZ,  CONTRA  COSTA  CO., 
CAL.. — Bridge,  steel  and  reinforced 
concrete.  Cost  not  stated.  Engineers, 
County  Surveyor  Quail,  Stockton,  and 
County  Surveyor  Arnold^  Martinez. 
Owners.  Contra  Costa  and  San  Joaquin 
Counties.  Plans  and  specifications  for 
the  Borden  Delta  road  bridge  across 
Old  River  will  be  piesented  to  the  Su- 
pervisors immediately.  The  plans  were 
prepared  by  County  Surveyor  Quail  of 
Stockton  and  delivered  to  County  Sur- 
veyor Arnold  of  Contra  Costa  County. 
As  soon  as  the  plans  have  been  ap- 
proved by  the  Supervisors  bids  will  be 
called    for. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Retaining  wall,  reinforced  con- 
crete. Cost  not  stated.  Engineer, 
County  Surveyor,  Redwood  City.  Own- 
ers, San  Mateo  County.  Plans  have 
been  completed  and  approved  for  the 
construction  of  a  concrete  retaining 
wall  to  be  erected  near  Menio  Country 
Club.  Bids  are  now  being  taken  and 
will  be  opened  by  the  Board  of  Super- 
visors on  April  5th.  Plans  and  speci- 
fications can  be  secured  from  the 
County    Surveyor. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL.  —  Bi'idge,  reinforced  concrete. 
Cost  not  stated.  Engineer  , County  Sur- 
veyor, Redwood  City.  Owners,  San 
Mateo  County.  Plans  have  been  com- 
pleted and  are  now  out  for  figures  for 
a  three-span  reinforced  concrete 
bridge  to  be  erected  over  El  Corte  de 
Madera  creek  in  the  Fifth  Road  Dis- 
trict. Bids  will  be  opened  on  April 
.")th.  Plans  and  specifications  can  be 
secured  from   the  County  Surveyor. 

HOLTVILLE,  IMPERIAL  CO.,  CAL. 
— Bridge,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Surveyor, 
EI  Centre.  Owners.  City  of  Holtville. 
This  bridge  will  be  erected  over  Alamo 
River  on  the  extension  of  Sixth  street. 
Hids  aie  now  being  taken  and  will  be 
opened  by  the  City  Council  on  March 
2!tth. 
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contain  Sunday  school  rooms  besides 
the  large  main  auditorium.  Only  pre- 
liminary studies  have  been  made  and 
details  of  the  building  cannot  be  given 
at  this  time.  Further  mention  will  be 
made   of  the   work   shortly. 


FLATS. 


CHURCHES. 

SAX  FRANCISCO— Church,  1  and  2 
story,  reinforced  concrete,  $35,000.  Ar- 
chitects, Shea  &  Lofquist.  Bankers' 
Investment  Bldg.,  S.  F.  Owners,  St. 
Monica's  Parish,  Rev.  Father  Edward 
Doran.  The  building  will  be  designed 
In    the   Spanish    Mission   style   and   will 


SAN  FRANCISCO— Flats,  2  story 
and  base,  frame,  $7,000.  Architect,  E. 
E.  Young,  251  Kearny  street,  S.  F. 
Owner.  Thomas  Scoble,  363  14th  ave- 
nue, S.  F.  The  building  will  be  erect- 
ed on  the  west  side  of  Palm  avenue 
noith  of  Euclid,  having  a  frontage  of 
281/2  feet  and  a  depth  of  731/2  feet. 
There  will  be  four  modern  flats  of  five 
and  six  rooms.  Interiors  will  be  fin- 
ished in  pine,  redwood  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot and  floors  wiil  be  used  in  the 
bath  rooms.  Automatic  water  heaters 
will  be  installed.  Entrances  will  be 
finished  in  tile.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO— Flats,  2  story 
and  base,  frame,  $3,500.  Architect,  L. 
Traverso,  854  Union  street,  S.  F.  Own- 
er, Elvira  Mori.  The  building  will  be 
erected  on  the  north  side  of  Chestnut 
street  west  of  Grant  avenue,  and  has 
been  designed  to  contain  two  flats  of 
five  and  six  rooms.  Interiors  will  be 
finished  in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  open  fire  piaces  in  the  living 
rooms.  Mantels  will  be  of  til^  or 
brick.  Bath  rooms  will  have  imita- 
tion tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

SAN  FRANCISCO— Flats,  2  story 
and  base,  frame,  $4,500.  Architect, 
none.  Owner,  .Tames  Gleeson.  581  5th 
avenue,  S.  F.  The  building  will  be 
erected  on  Anza  street  west  of  7th 
avenue,  covering  an  area  of  26  by  62 
feet.  There  will  be  two  flats  of  five 
rooms  each  with  private  garage  in 
the  basement.  Interiors  will  be  fin- 
ished in  pine  and  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
rooms.  Exterior  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  ir»  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
I-abor.  Materials  are  now  being  pur- 
chased. 

SAN  FRANCISCO — Flats.  2  story 
and  base,  frame.  $4,600.  Architects, 
Rhodes  &  Marisch,  3372  16th  street,  S. 
P.  Owner,  C.  Sbrenson.  The  building 
will  be  erected  on  Douglas  street  near 
17th,  and  has  been  designed  to  con- 
tain four  small  flats  of  four  and  five 
rooms.  Interiors  will  be  finished  in 
pine  and  redwood.  Some  elm  panels 
and  hardwood  floors  will  be  used. 
There  will  be  open  fire  places  in  the 
living  rooms.  Mantels  will  be  of  tile. 
Imitation  tile  wainscot  will  be  used  in 
the  bath  rooms  and  kitchens.  Exterior 
will  be  covered  with  rustic  and  ship- 
lap.     Plans   are   now   being  prepared. 


SAN  FRANCISCO— Flats,  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tect. W.  G.  Hind,  46  Kearny  street.  S. 
F.  Owner's  name  not  given.  The 
building  will  be  erected  on  Lombard 
street  near  Jones,  and  has  been  de- 
signed to  contain  two  large  residen- 
tial flats.  Interiors  will  be  finished  in 
pine  and  hardwood  with  hardwood 
floors  throughout.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  walls. 
Automatic  water  heaters  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  will  be  ready  for  figures  this 
week. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owner,  J.  Johnson,  tSS  9th  avenue,  S. 
F.  The  building  will  be  erected  on 
the  east  side  of  17th  avenue  north  of 
California,  and  has  been  designed  to 
contain  two  five-room  flats.  Base- 
ment will  be  used  for  a  private  ga- 
rage. Inferiors  will  be  finished  in 
pine,  redwood  and  dm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  open  fire  places  in  the 
living  rooms.  Mantels  will  be  of  tile 
or  brick.  Tile  wainscot  will  be  used 
in  the  bath  rooms  and  kitchens.  Au- 
tomatic water  heaters  are  specified. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do   the   work   by   Day    Labor. 

SAN  FRANCISCO— Flat  addition  and 
alterations.  Cost  not  stated.  Archi- 
tect, Henry  Shermund,  Mills  Bldg.,  S. 
F.  Owner,  E.  D.  McCrea.  The  present 
two-story  and  basement  frame  build- 
ing on  Ninth  avenue  between  J  and  K 
streets  will  undergo  alteration.  The 
plans  show  a  small  addition  in  the 
rear  and  new  interior  finish,  plaster- 
ing, hardwood  floors,  open  fire  places, 
electric  work  and  painting.  A  con- 
tract will   be  awarded   shortly. 


GOVERNMENT  WORK  &  SUPPLIES. 

steel  Towers  for  Naval  Station. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  for  the  construction  and  erec- 
tion of  three  eOO-foot  steel  towers  at 
each  of  the  naval  stations,  San  Diego, 
Cal.;  Pearl  Harbor,  H.  T.,  and  Cavite 
P.   L: 

Item  1,  price  per  pound  for  nine  600- 
foot  steel  towers  erected  complete,  in 
accordance  with  plans  and  specifica- 
tions; 2,  price  per  puund  for  three  600- 
foot  steel  towers  at  the  site  of  the 
high-power  radio  station,  San  Diego, 
Cal.;  3,  price  per  pound  for  three  600- 
foot  steel  towers  erected  complete  at 
the  naval  station.  Pearl  Harbor,  H.  T. ; 
4,  price  per  pound  for  three  600-foot 
steel  towers,  complete,  at  the  naval 
hospital  site,  naval  station,  Cavite, 
P.   I. 

W.  H.  Kyle,  San  F-rancisco,  Cal.,  item 
1,   6.s:Jc:   2,   4.99c;   3,  5.49c. 

The  Lord-Young  Engineering  Co., 
Honolulu,   H.  T..   item   3.   5.85c. 

Henry  Monk.  Pensacola.  Fla.,  item  1, 
8.4c;    2,   7.3c;    3,    8.6c;    4,    9.3c. 

Llewellyn  Iron  Works,  Los  Angeles. 
Cal.,   item  2,  4.85c;   3,   5.15c. 

The   Spaulding  Construction   Co.,   San 
Francisco,  Cal.,  item  3,   5.7c. 
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Dyer  Bros.  Golden  West  Iron  Works, 
San  Francisco,  Cal.,  item  1,  7.42c;  2, 
6.75c;  3,  ?.oc;  4,  8c. 

The  Pacific  Rollins  ^TiH  Co.,  San 
Fancisco,  Cal.,  item  2,  r).35c;  3,  5.6ac; 
4,   6.07.1C. 

W.  X.  Concanon  Co.,  Monadnock 
Building:,  San  Fancisco,  Cal.,  item  2, 
5,27"c;    3,    5.157c. 

The  Ralston  Iron  Works,  San  Fran- 
cisco. Cal.,   item  2,  5.9c. 

WiLson  Bridge  and  Iron  Works  .Mil- 
waukee,  Wis.,   item   2,   B.34c. 

The  U.  S.  Steel  Products  Go.,  30 
Church  street.  New  Fork  City,  item  1, 
total,  1333,296;  2,  $104,636;  3,  $110,382; 
4,    $121, .^.26. 

The  Toledo  Bridge  &  Crane  Co.,  To- 
ledo,  Ohio,   item    2,   4,95c. 

The  Ross  Construction  Co..  Sacra- 
mento, Cal.,   item   2,    7.553c. 

The  Chicago  Bridge  and  Iron  Co.  and 
the  Pittsburgh-Des  Moines  Stetel  Co., 
Pittsburgh,  Pa.,  item  1,  5.29c;  2,  5.07c; 
3,   5.33c:    4,   5.7c. 

Penn  Bridge  Co.,  Washington,  D.  C, 
item    1,    6.18c. 


San   Diego,   Cal.,  Foundation   AV^ork. 

The  following  bids  were  received  by 
the  cheif  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  for  constructing  foundations  for 
radio  towers  at  the  naval  reservation, 
San   Diego,   Cal.: 

Doran  &  Reed,  San  Diego.  Cal.,  $9,- 
100. 

The  Snare  &  Triest  Co.,  New  York 
City,    $11,980. 

Henry  Monk,  Pensacola,  Fla.,  $13,- 
650. 

The  Spaulding  Construction  Co.,  San 
Francisco,   Cal.,    $8,187. 

.lohn  Campbell,  San  Diego,  Cal.,  $9,- 
014. 

W.  E.  Kier  Construction  Co.,  San 
Diego,    Cal.,    $10,300. 

C.  L.  Hyde  Construction  Co.,  San 
Diego,   Cal.,   $7,999. 

Isbell  Construction  Co.,  San  Diego, 
Cal.,    $7,215;    alternate,    $6,725. 

Sparks  &  Hale,  San  Diego,  Cal.,  $8,- 
559.85. 

W.  N.  Concanon  Co..  Monadnock 
Building,    San    Francisco,    Cal.,    $12,877. 

Brown  &  Decevv,  San  Diego,  Cal.,  $8,- 
384. 

The  Holland  Construction  Co.,  San 
Diego,  Cal.,  $10,558;  alternate,  deduct 
$1,100. 

H.  H.  Hancock,  San  Diego,  Cal.,  $10.- 
3  1 0. 


Chico,  Cal.,  Post   Office. 

In  the  construction  of  the  U.  S.  post 
offlce  at  Chico,  Cal.,  for  which  B.  J. 
Duffy,  Chico,  Cal.,  has  the  contract, 
plumbing  fixtures  manufactured  by 
Holbrook,  Merrill  &  Stet.son  will  be 
used  in  lieu  of  those  previously  ap- 
proved. 


Wood    Stave    Pipe. 

The  following  bids  were  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  N'orth  Yakima,  Wash.,  for  fur- 
nishing 4.800  feet  46-inch  continuous 
wood    stave   pipe: 

Bid  1.  C.  II.  Rowe.  Mt.  Vernon, 
Wa.sh. 

2.  Pacific  Tank  and  Pipe  Co.,  Port- 
land,   Ore. 

3.  Pacific  Tank  and  I'ipe  Co.,  Port- 
land, Ore.,  alternate  propo.^ition,  with 
staves   1%-in   thick. 

4.  Washington  Pipe  and  Foundry  Co., 
Seattle,    Wash. 
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5.  Pacific  Coast  Pipe  Co.,  Seattle. 
Wash. 

6.  George  B.  Wright,   Tacoma,   Wash. 

7.  Red  Wood  Manufacturers'  Co., 
.•^an    Francisco.    Cal. 

s.  Portland  Wood  Pipe  Co..  Port- 
land.   Ore. 

Item  1.  Wood  stave  pipe — Bid  1, 
$1.17:  2,  $1.10;  3.  94c;  4,  99c;  5,  $1.06;  6, 
$1.06;    7,   $1.03;    8.    $.09. 

Item  2.  >/^-in  steel  bands,  with  shoes, 
etc. — Bid  1.  41c;  2,  39. 3c;  3,  39.3c;  4, 
41.5c;    5,    39c;    6,    41.74c;    7,    40c;    8,    38.9c. 

Item  3.  Painting  wood  stave  pipe — 
Bid  -,  SOc;  2,  $1.25;  3,  $1.25;  4,  60c;  5, 
$1.25;  6,  58c;  7,  no  bid;  S,  $1.01. 

Totals — Bid  1.  $12,430;  2,  $12,113.45 
3.  $11,345.45;  4,  $11,518;  5.  $11,875.25; 
6,    $11,878.46;    7,    $13,984;    8,    $11,853.85. 


Pearl    Harbor   Fonnilation   Work. 

Tlie  following  bid.s  were  received  by 
the  chief,  bureau  of  yards  and  docks, 
Xavy  Department.  Washington.  D.  C. 
lor  the  construction  of  concrete  foun- 
dation for  three  600-foot  steel  towers 
at  the  naval  station.  Pearl  Harbor,  H. 
T.: 

W.  X.  Concanon  Co.,  Monadnock 
Building,    San    Francisco,    Cal.,    $10,867. 

Henry    Monk,    Pensacola,     Fla.,    $20,- 

IM'O. 


.\lbany.    Ore.,    Vault    .Shelving. 

The  contract  for  installing  metal 
vault  .shelving  in  the  U.  S.  post  office 
at  Albany,  Ore.,  has  been  awarded  to 
The  Canton  Art  Metal  Co.,  Canton, 
Ohio,  at  $141. 


DouglaN,    W^yo.,    Changes. 

The  bid  of  J.  F.  Jenkins  &  Co.,  Doug- 
las. Wyo.,  $500  in  amount,  for 
changes  in  the  drainage  system  in 
connection  with  the  construction  of 
the  U.  S.  post  oflSce  at  Douglas.  Wyo., 
has  been  rejected.  This  work  has. 
however,  been  ordered  by  the  depart- 
ment under  original  contract  at  $400 
additional. 


MilcH    City,    Mont.,    Construction. 

The  following  bids  were  received  by 
the  supervising  architect,  Treasury 
Department,  Washington,  D.  C,  for  the 
construction,  including  plumbing,  gas 
piping,  heating  apparatus,  electric  con- 
duits and  wiring,  interior  lighting  fix- 
lures,  and  approaches,  of  the  U.  S.  post 
office  at  Miles  City,   Mont.: 

Bid  1.  Hiram-Lloyd  Building  &  Con- 
struction Co.,  Odd  Fellows'  Building, 
St.   Louis,  Mo. 

2.  Gray  Construction  Co.,  Water- 
town,  S.  -D. 

3.  Wm.  O'Xeil  &  Son  Co.,  Faribault, 
.Mi)in. 

t.  Campbell  Building  Co.  of  Utah. 
Salt   Lake  City,   Utah. 

•">.  .lohn  I.rfiuritzen,  Fergus  Falls, 
Minn. 

6.  Frank  L  .lohnson  &  Co.,  Duluth, 
-Minn. 

7.  Olson  &  Johnson  Co.,  Missoula, 
.Mont. 

S.  Sound  Con.struction  &  Engineer- 
ing Co..  Lownian  Building.  Seattle. 
Wash. 

!».  J.  H.  Wiese.  City  National  Bank 
Building.   Omaha,   Neb. 

10.  Leigland,  Kleppe  &  Co.,  Great 
Lakes.    Mont. 

11.  Bailey-Marsh  Co.,  .Metropolitan 
l-lii     Building,    Minneapolis,    Minn. 

12.  .1.    W.    .Miller.  St.   Paul,   Minn. 
Propo.sal    No.    1    (using    limestone   for 

all    exteiior    stonework,    except    where 
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granite  Is  required,  the  building  to  be 
stone-faced  design) — Bid  1,  $92,517;  2, 
$94,177;  3,  $94,785;  4,  $96,938;  5,  $96,- 
990;    6,    $97,046;    7,    $99,285;    8,    $100,193; 

9,  $107,730;  10,  $111,970;  11.  $112,896; 
12,    $116,724. 

Proposal  No.  2  (using  sandstone  for 
all  exterior  stonework,  except  where 
granite  is  required,  the  building  to  be 
stone-faced  design) — Bid  1,  $98,517;  2, 
$108,990;  4,  $107,000;  6,  $103,946;  7, 
$103,885;  8,  $101,693;  10,  $119,470;  12, 
$129,924. 

Proposal  No.  3  (ufting  limestone  for 
al  exterior  stonework,  except  where 
granite  is  required,  the  building  to  be 
of  the  brick- faced  design  with  stone 
trimmings) — Bid    1,    $85,517;    2.    $89,302; 

3.  $92,285;  4,  $93,000;  5,  $91,990;  6.  $93.- 
09C;    7,    $94,650;    8,    $93,548;    9.    $103,500; 

10,  $105,850;    11,    $108,196;    12,    $111,954. 
Proposal   No.    4    (using  sandstone   for 

all  exterior  stonework,  except  where 
granite  is  required,  the  building  to  be 
of  the  brick-faced  design  with  stone 
trimmings)— Bid    1,    $89,517;    2,    $96,487; 

4,  $97,000;  6.  $95,496;  7,  $97,800;  8,  $94,- 
548;    10,    $109,850. 

For  alternate  No.  1  (for  painting  all 
plaster  walls  of  finished  rooms 
throughout  the  building  and  finishing 
ceilings  in  distemper,  as  specified)  add 
Bid  1.  $2,300;  2,  $2,250;  3,  $3,200;  4,  $2,- 
100;  5,  $2,500;  6,  $2,292.55;  7,  $2,000;  8, 
$1,997;  9.  $2,400;  10,  $2,500;  11.  $2,600; 
12,    $2,200. 

Amount  included  in  the  proposal  for 
furnishing  and  installing  of  all  interior 
lighting  fixtures — Bid  1,  $1,000;  2,  $1,- 
150;  3,  $1,000;  4,  $1,085;  5,  $1,010;  6, 
$700;  7,  $1,080;  8,  $900;  9.  $1,100;  11, 
$1,100;   12,  $1,100. 


Prospective   Bidders. 

Specifications  for  work  under  the  of- 
fice  of   the    supervising   architect   have      | 
been    furnished    to    the    following    firms      I 
in  addition  to  those  previously  noted  in      j 
these   columns:  ' 

IVndleton,  Ore.,  Construction,  March  2S      | 

Bedford  Stone  Club,   Bedford,  Ind.  : 

Erickson  &  Larson,  Seattle,  Wash.  j 

James    S.    Winters,    605    Couch    Build-      j 
ing,  Portland,  Ore. 

E.  D.  Loch  &  Sons,  34  F  street.  Salt 
Lake  City,  Utah. 

Palmberg  &  Mattson,  829  Commercial 
street,  Astoria,  Ore.  ] 

J.    H.    Wiese.    City      National      Bank      j 
Building.   Omaha,    Neb.  : 

J.    L    Murphy    &    Sons,    3138    N.    Fer-      ^ 
dinand  street,  Tacoma,   Wash.  i 

H.    E.    Doehring,    568      Maple     street,      1 
I'ortland.    Ore. 

Welch    Brothers    &    Hannaman.    15th      1 
and   Jefferson   streets.   Oakland,   Cal.  ; 

Olson   &   Johnson,   Missoula,   Mont.  j 

J.  B.  Sweatt.  406  Rookery  Building, 
.•^'pokane.    Wash.  i 

Sound   Construction   and   Engineering      ' 
Co..    Seattle,    Wash.  j 

Bailey-Marsh     Co.,   Metropolitan   Life      j 
Building,    Minneapolis,    Minn. 

John    Almeter,    626    7th    street.    Port-      I 
land.   Ore.  ' 

ICugone    Schuler,    Pasadena,    Cal. 

Dieter  &  Wenzel  Construction  Co., 
Wichita,    Kans.  ' 

The  Brennan  Construction  Co.,  Dis 
trict  National  Bank  Building,  Wash- 
ington.   D.    C. 


ll.iLLS    AND   SOCIETY   BUILDINGS. 


OAKLAND.  CAL— Lodge  hall.  3 
story  and  base,  frame.  $20,000.  Ar-i 
chitect,     Frederick      Soderberg,    Union 
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Bank  of  Savings,  Oakland.  Owners, 
Swedi.sh  Ffall  Association.  Tiie  build- 
ing will  be  erected  on  Telegraph  ave- 
nue south  of  23rd  street.  There  will 
be  .stores  on  the  first  floor  while  the 
upper  two  floors  will  be  arranged  for 
.^social  halls,  lodge  rooms  and  offices 
of  the  organization.  Interior  finish 
will  be  of  pine  and  redwood  with  a 
maple  floor  in  the  ball  room.  There 
will  be  steam  heat.  Stores  will  have 
patent  store  fronts  and  plate  glass 
windows.  EXterioi-  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
but  figures  will  not  be  called  for  be- 
fore  April    1st. 


LIBRARIES. 


HOTELS. 


SAN  FRANCISCO— Hotel,  4  story 
and  base,  brick  and  steel,  $20,000.  Ar- 
chitect, N.  W.  Sexton,  Chronicle  Bldg., 
S.  F.  Owner,  Mary  Trobock.  The 
building  will  be  erected  on  the  east 
side  of  Saint  Annvj  street  north  of 
Pine  and  will  have  a  frontage  of  46 14 
feet  and  a  depth  of  52  feet.  There 
will  be  a  total  of  50  rooms  and  several 
baths.  Interior  will  be  flnshed  in  pine 
and       redwood.       Plans       provide       for 

,  steam  heat,  elevator  service  and  a  hot 
water  system.  Bath  rooms  will  have 
imitation  tile  wain.>scot  and  composi- 
tion   floors.      Exterior    of    the    building 

I     will  be  faced  with  pressed  brick.  Plans 

I  are  complete  and  figures  are  now  be- 
ing taken. 

SAN  FRANCISCO— Hotel  addition,  3 
story,    frame,    $3,000.    Architect,    Charles 

[■    C.    Fantoni,    916    Kearny    street,    ,S.    F. 

;     Owner,    A.    Perta,    429    Fulton    street,    S. 

I  F.  This  work  will  consist  of  the  ad- 
dition   of    a    number    of    rooms    to    the 

»    present   building   located   at   429    Fulton 

I  street.  Interior  will  be  finished  in 
pine.  Modern  plumbing,  electric  work 
and  a  hot  water  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be    covered    with    shiplap.       Plans    are 

\    complete  and  in  the  hands  of  the  own- 

I  er  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO — Hotel  alteration.^, 
•J  story  and  ba.se,  frame,  $10,000.  Ar- 
chitect, O.  E:  Evans,  2861  Mission 
street,  S.  F.  Owner,  Mrs.  L.a  Forrest. 
The  present  building  on  Stanyan  street 
near  Page  occpied  as  flats  will  be  al- 
tered Into  a  modern  hotel  structure. 
There  will  be  25  rooms,  public  and 
private  baths.  Plans  also  provide  for 
steam  heat  and  a  hot  water  system. 
New  interior  finish,  plastering,  plumb- 
ing and  electric  work  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cerri^Mt  plaster  on 
metal  lath.  Plans  are  b>ing  prepared 
and  figures  will  bt  callel  for  inside 
of  two  weeks. 

TURLOCK.  STANTST.AUS  CU.,  CAL.— 
Hotel  alteration  and  addition,  2  story 
and  base,  brick.  $10,000.  Architect, 
Ralph  P.  Morrell,  Odd  Fellows'  l?:dg., 
Stockton.  Ownei-,  M.  .foice.  This  work 
will  consist  of  new  interior  trim,  plas- 
tering, plumbing,  the  installation  of  a 
new  steam  heating  system  and  hot 
water  supply  and  efectric  work.  Ex- 
terior of  the  building  will  also  be 
changed  and  faced  with  pressed  brick. 
Patent  store  fronts  are  specified.  Plans 
?re  being  prepared, 


EXETER,  TULARE  CO.,  CAL.— Li- 
brary, 1  story  and  base,  frame,  $8,500. 
Architects,  Bowen  &  Davis,  McKenzie 
Bldg.,  Fresno.  Owners,  City  of  Exe- 
ter. The  building  will  contain  one 
large  leading  room,  ribrarian's  office, 
stack  room  and  toilet.  Interior  finish 
will  be  of  pine  with  maple  floor  in  the 
reading  and  stack  rooms.  There  will 
be  furnace  heat.  Metal  book  stacks 
are  specified.  The  design  is  in  the 
classic  style,  the  exterior  being  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now  being  taken.  Bids  will  be 
opened  on  March  24  th.  Plans  and 
specifications  can  be  secured  from  the 
architects. 


POST  OFFICES. 


SAN  FRANCISCO— Feiry  post  office, 
2  story,  Class  A  construction,  $125,- 
000.  Engineer,  Assistant,  State  En- 
gineer Newman,  Ferry  Bldg.,  S.  F. 
Owners,  State  of  California.  Bids 
were  opened  at  the  Thursday  meeting 
of  the  State  Board  of  Harbor  Commis- 
sioners for  the  general  construction 
of  the  Ferry  post  office.  The  building- 
will  be  a.  two-story,  class  A  building, 
costing  over  $125,000.  Contracts  for 
the  foundation  work  and  structural 
steel  have  already  been  awarded. 
Healy-Tibbitts  C'onsiruqtion  'Co.  has 
the  foundation  work  at  $27,890  and 
the  Pacific  Rolling  Mills  the  steel 
work  at  $  IS, 000.  Teichert  &  Ambrose 
were  the  low  bidders  for  the  general 
construction  at  $74,891.  The  award  of 
contract  was  put  over  until  the  ad- 
journed meeting  of  the  Board.  A  com- 
plete list  of  the  bids  will  be  found 
under  the  heading  of  San  Francisco  in 
this   issue. 


RAILROAD    ("0\STRlTTION    AlV3> 
EQUIPMENT. 


OAKIvAND,  CAL.  —  Railroad  con- 
struction. Cost  not  stated.  Engineer, 
City  Engineer,  Oaklt^nd.  Owners,  City 
of  Oakland.  Plans  are  complete  and 
figures  are  now  beiiig  taken  for  con- 
structing a  standard  gauge  railroad 
on  city  property  parallel  to  Grove 
street  along  the  quay  wall.  Plans  and 
specifications  can  be  secured  from  the 
City  Engineer-'s  office.  Bids  will  be 
opened    on    March    18th. 


RESIDENCES. 


OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $9,000.  Architect,  Ed- 
ward T.  Foulkes,  Crocker  Bldg.,  S.  F. 
Owner,  Leland  Scott.  The  dwelling 
has  been  designed  for  an  eight-room 
house  with  three  bath  rooms  and 
sleeping  porch.  A  .'separate  garage 
will  be  erected  on  the  property.  In- 
terior will  be  finished  in  pine,  hard- 
woods and  white  enamel.  Hardwood 
floors  will  be  used  In  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Tile  wainscot  and 
floors  will  be  used  In  the  bath  rooms. 
Exterior  of  the  building  will  bo  cov- 
ered with  ceinent  plaster  on  metal 
lath.  A  clay  tile  roof  will  bo  used 
Plans  are   now   being  prepared. 

PIEDMONT.     ALAMEDA    CO.,    CAL.— 

^.■«Bi(ience,  2   story     and     base,   frame, 


$12,000.  Architect,  Louis  M.  Upton, 
111  Ellis  street,  S.  F.  Owner,  George 
Hammer.  The  dwelling  will  be  erected 
in  Piedmont  Hills,  and  has  been  de- 
signed for  a  ten-room  house  with 
with  three  baths  and  sleeping  porches. 
.\  separate  garage  v/lll  be  erected.  In- 
torioi-  of  the  dwelling  will  be  finished 
in  pine  and  hardwood  with  white  en- 
amel in  the  bed  rooms.  Plans  provide 
for  furnace  heat  and  open  tire  places. 
Mantels  will  be  of  t.-Te  and  brick.  Bath 
rooms  will  have  tile  floors  and  walls. 
A  hot  water  circulating  system  will  be 
installed  as  will  vacuum  cleaning.  Ex- 
terior of  the  dwelling  and  garage  will 
be  covered  with  coment  plaster  on 
metal  lath.  Roofs  will  be  of  red  clay 
tile.  Plans  are  complete  and  figures 
are    being    taken. 

FIIIOSNO,  FRESNO  CO.,  CAL. — ^Resi- 
dence, 2  story  and  base,  frame,  $2,600. 
Architect,  none.  Owner,  O.  D.  Atkins, 
74;!  W'eldon  street,  Fresno.  The  dwell- 
ing will  be  erected  in  the  Alta  Vista 
Tract  and  has  been  designed  for  a 
six- room  house  with  bath  and  sleep- 
ing- porch.  Interior  will  be  finished 
ill  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  riving  and  dining 
rooms.  There  will  be  open  fire  place 
and  tile  or  brick  mantel.  Tile  wain- 
scot will  be  used  in  the  bath  room. 
An  automatic  water  neater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  w'ho  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purchased. 

FRESNO,  FREtSNO  CO.,  CAL.— Bun- 
galow, ]  story  and  base,  frame,  $1,500. 
Architect,  none.  Owner,  C.  V.  Sinith, 
1371  De  Mar  street,  Fresno.  The  dwell- 
ing will  be  erected  in  Arlington 
Heights,  and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  -will 
be  an  open  fire  place  and  tile  mantel. 
Bath  room  will  h^ve  imitation  tile 
wainscot.  Exterior  of  the  house  will 
be  covered  with  rustic  and  cement 
plaster.  Plans  are  coinplete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

MOONEY'S  GROVE,  TTn..ARE  CO., 
C-AL. — Superintendent's  house,  2  story 
and  base,  frame.  C'c-st  not  stated.  Ar- 
chitect, none.  Owners,  Tulare  County. 
Plans  have  been  completed  for  the 
construction  of  a  tank  house  and  su- 
perintendent's residence  to  be  erect- 
ed at  Mooney  Grove.  Plans  are  now 
out  for  figures  and  bids  will  be  open- 
ed on  April  7th.  Plans  and  specifica- 
tions can  be  secured  from  the  Clerk 
of  the  Board  of  Supervisors  at  Visalia. 
SAN  FRA'NCTSCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architects, 
Rhodes  &  Marisch,  3372  16th  street,  S. 
F.  Owner,  D.  .1.  Clancy.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  and  will  be  erected  on  the  west 
side  of  23rd  avenue  north  of  Anza. 
Interior  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  wiU  be 
used  in  the  living  aTid  dining  rooms. 
There  "will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Bath  room  and 
kitchen  will  have  imitation  tile  wain- 
scot. .\n  automatic  water  heater  will 
he  installed.  Exterior  of  the  house 
will  he  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 
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SAN  FTlANCrSCO — Residence,  2  Story 
and  base,  frame  $1,600.  Architect,  O. 
E.  Evans,  2861  .Mission  street,  S.  F. 
Owner's  name  withheld.  The  dwell- 
ing will  be  erected  on  16th  avenue 
near  Geary,  and  has  been  designed  for 
a  six-room  house  with  bath.  Interior 
will  be  finished  in  pine,  redwood  and 
haidwood.  Hardwood  lloors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot will  be  used  /n  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared and  when  complete  the  work 
will   be  done  by   Day   Labor. 

SAN  FRANCISCO— Residences.  2,  2 
story  and  base,  frame,  $4,500  each. 
Architect.  O.  E.  Evans.  2861  Mission 
street,  S.  F.  Owner's  name  withheld. 
These  two  houses  will  be  erected  on 
10th  avenue  between  Anza  and  Balboa 
streets  and  each  has  been  de.signed 
for  a  six-room  hou.sri  with  bath.  In- 
terior finish  will  be  of  pine,  redwood 
and  hardwood.  Hardwood  fioors  will 
be  used  in  the  living  rooms,  dining 
rooms  and  reception  halls.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
looms  and  kitchens.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing prepared  and  when  complete  the 
work  will  be  done  by   Day  Labor. 

SAX  P'RANCISCO — Residence  altera- 
tions and  repairs,  frame  construction, 
$14.00'0.  Architects.  Bliss  &  Faville. 
Balboa  Bldg..  S.  F.  Owner.  George 
Potter.  The  old  fashioned  residence 
at  the  southeast  corner  of  Pacific  and 
Gough  streets  will  undergo  extensive 
alterations.  The  nature  of  the  work 
has  not  been  fully  decided  upon  and 
details  cannot  be  given.  Further  men- 
tion will  be  made  of  the  work  when 
plans    go   out   for    figures. 

SAX  PRAXCISCO — Residence.  2  story 
and  base.  frame.  $2,000.  Architect, 
none.  A.  T.  Morris,  r>01  11th  avenue, 
S.  F.  The  dwelling  will  be  erected  on 
1 1th  avenue  north  of  Anza  and  has  been 
designed  for  a  five-room  house  with 
bath-  Interior  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  In  the 
living  room.  Mantel  will  be  of  tile  or 
brick.  Imitation  tile  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by    Day   Labor. 

SAN  FR.'VXCISCO — Residence,  2  story 
and  base,  frame.  $2,800.  Architect, 
none.  Owlner,  Alfred  .Johnson,  '2123 
Clement  street,  S.  F.  The  dwelling 
has  been  designed  ror  a  seven-room 
house  and  will  be  erected  on  20th 
;i venue  south  of  Geary  street.  Inte- 
rior will  be  finished  In  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood lloors  will  bo  used  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
room  wll  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior   of    the   dwelling    will    be   cov- 


ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

SAX  FRAXCISCO— Residences,  .5,  2 
story  and  base,  frame,  $5,000  to  $7,000. 
Architect,  H.  C.  Baumann,  Chronicle 
Bldg..  S.  F.  Owner.  E.  A.  Janssen, 
Hearst  Bldg..  .S.  F.  These  dwellings 
will  be  erected  in  the  Lincoln  Manor 
district  and  have  been  designed  to 
contain  eight  room.-*  each.  The  more 
expensive  houses  will  have  two  baths. 
Separate  garage  will  be  erected  on 
the  property.  Interiors  will  be  fin- 
ished in  pine,  redwood,  southern  gum 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  -Mantels  will  be  of  tile  and 
brick.  .Automatic  water  heaters  will 
be  installed.  Furnace  heat  is  specified. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by 
Day    Labor. 

OAKLAXD,  CAL.— liesidence.  1  story 
and  base.  frame.  $3,500.  Architect, 
none.  Owner,  .John  A.  Brett,  727  59th 
street,  Oakland.  The  dwelling  will  be 
erected  on  Crescent  avenue  near  Santa 
Clara  and  has  been  designed  for  a  six- 
room  house  with  hath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  i-oom  and  dining 
room.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  walls  and  floor  will 
be  used  in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

S.\CRA.MEXTO.  CAL.— Residence.  1 
story  and  base,  frame,  $1,500.  Archi- 
tect, none.  Owner,  W.  B.  Grant,  3231 
Orange  avenue,  Sacramento.  The  dwell- 
ing will  be  erected  on  Upper  Stockton 
avenue  and  has  been  designed  lor  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  a  large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile.  Bath 
room  and  kitchen  will  have  imitation 
tile  wainscot.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  I..abor.  .Materials 
are   now   being  purchased. 


SCHOOLS. 


BEUKi:i.EV.    ALA.MEDA    CO.,    C.\L.— 
School,    1    story    and    base,    frame      and 
plaster,    $28,000.      .\rchltect,    .James    W. 
Plachek,       .\cheson       Bldg.,       Berkeley. 
Owners,   City   of    Berkeley.     The   build- 
ing  will    be   erected   on   Claremont   ave- 
nue   and    will    contain    six    class    room.s, 
manual    training    and    domestic    science 
departments  and   an  assembly   hall.    In- 
terior   finish    will    be    of   pine   and    red/ 
wood    with    maple    floors    in    the    clai^ 
rooms.      There    will    be   a   centi'd    hei,t- 
liig   system,   vacuum   oleanin,"         ■'    '  r-- 
Krain    clocks.       Plan.«i    also    i 
modern    school    plumbing, 
the   building   will   be  covcrc- 


ment  plaster  on  metal  lath.  A  clay 
tile  roof  will  be  u.sed.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  March  23id.  Separ- 
ate bids  are  being  taken  for  the  gen- 
eral construction  and  the  heating  and 
ventilating. 

PET.\LUMA,  SOXO.MA  CO.,  CAL.— 
School.  2  story  and  base,  brick  and 
steel.  $90,000.  Architect.  Brainard 
.lones.  Petaluma.  Owners.  City  of 
Petaluma.  The  building  will  cover  a 
considerable  ground  area  and  has 
been  designed  to  contain  ten  class 
rooms,  departments  of  domestic  sci- 
ence, manual  training  and  a  large 
auditorium.  Interior  will  be  finished 
in  pine  with  maple  floors  in  the  class 
rooms.  There  will  be  steam  heat,  pro- 
gram clocks  and  a  vacuum  cleaning 
system.  .Modern  school  plumbing  will 
be  installed.  A  temporary  gymnasium 
is  also  included  in  the  work.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plani?  are  complete  and 
separate  figures  are  now  being  taken 
for  the  general  construction  and  for 
the  heating  and  veniilating.  Bids  will 
be  opened  on  March  22nd.  Plans  can- 
be  secured  from  the  architect. 

RICHMOXI>,  CO.VTR.\  COSTA  CO.. 
CAL. — School,  1  story  and  base,  brick,;^ 
$12,000.  .Architect,  .James  T.  Narbett,j 
Berry  Bldg.,  Richmond.  Owners,  City 
of  Richmond.  The  building  will  be 
erected  on  property  at  the  corner  of 
Pennsylvania  and  5th  streets,  and  will 
be  the  first  unit  of  a  /aige  school.  The 
present  building  will  contain  '  four 
class  rooms.  Interior  will  be  finished 
in  pine  with  maple  floors  In  the  class 
rooms.     There   will    be   steam   heat   and 


an  oil  burning  plant.  Modern  school) 
plumbing  will  be  used.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
on  .March  27th.  Plans  and  speclfica 
tlons  can  be  secured  from  the  arch! 
tect. 

SEBASTOPOL,    SO.NO.M.A    CO.,    CAL. 
School,    1    story    and    base,    frame.   Cost 
not    stated.      .Architect,    W.    H.    Week 
75   Post  street,  S.  F.     Owners,  Town  of 
Sebastopol.     The  building  has  been  de- 
signed    for     a     four-room     school     with 
principal's    office.       Interior    finish    will 
be   of   pine    throughout.      There   will    be 
a   central   heating   system.      Exterior  of 
the    building   will    be   covered    with   ce 
ment   plaster.      Plans  are  complete  an 
figures   are    being   taken.      Bids   will    b«' 
opened   on   .April   2nd.      Plans  and  sped 
tications    ran    be    secured    from    the    ar- 
chitect. 

WOODI.AXD.       Y01..0      CO..      C.\L. 
School.     1    story    and    base,    frame    an< 
plaster.      $2  5,000.        Architect.      W, 
Weeks,    75    Poi,t    street,    S.    F.      Owneri 
City    of    Woodland.      The    building   will 
contain  sT.  class   rooms,   assembly   hall 
and     tea  ^ters'    rooms.       Interior     fini 
will     br     of    pine     throughout.       -Mapl 
lloors    .viU   be   used   In   the   class   room 
There    will    b<     a    central    heating    sys<fl 
tern   and    modern   school    plumbing.   Exj 
terlor   of   the    building   will    be   covered 
yilh    cement    plaster    on      metal     lath. 
Plans   are   nearly   complete   and    figures 
will    be    called    for    shortly.      Plans   ar 
also    nearing    completion    for    a    seco 
and  larger  school   which   will  he  of  thi 
brlcV    type  of  construction   and   Is  est 
ni    1.1     to    cost     $75,000.       Thl:^    hufldl 
rn   ment  toned    before. 
1   IRN.       I'l.ACpR      CO..       CAU 
■^<\,    !      - 1  >r>  ,bnse    relnforo 
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concrete.  $3o,000.  Architect.  W.  H. 
Weeks,  75  Post  street,  S.  F.  Owners, 
City  of  Auburn.  Plans  for  this  build- 
ing- have  been  out  for  figrures  for  some 
time  and  bids  were  to  have  been  open- 
ed oh  March  11th.  The  architect  an- 
nounces a  postponement  in  the  date  of 
opening-    figures    until    March    24th. 

BIGGS,  BUTTE  CO.,  CAL.— School,  1 
story,  frame  and  concrete.  Cost  not 
stated.  Architect,  Chester  Cole,  Water- 
land-Breslauer  Bldg.,  Chlco.  Owners, 
Town  of  Biggs.  The  building  will  be 
erected  just  east  of  the'  town  and 
has  been  designed  for  a  district 
.school.  Intei-ioi-  wJll  be  finished  jn 
pine  throughout.  Stoves  will  be  used 
for  heating.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  will  be  opened  on  March  19th. 
Plans  can  be  secured  from  either  th« 
office  of  the  architect  or  from  the  Sac- 
j-amento  Valley  Bank  at  Biggs. 

LOS  A'NGELES,  CAL.— School,  1 
story  and  base,  brick,  $25,000.  Archi- 
tects, Train  &  Williams,  Exchange 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected 
on  Manchester  avenue  and  will  cover 
an  area  of  72  by  100  feet.  There  will 
be  six  class  rooms  and  an  auditorium. 
Interior  will  be  finished  in  pine 
throughout.  Maple  floors  will  be  used 
in  the  class  rooms.  There  will  be 
.steam  heat,  modern  school  plumbing 
and  program  clocks.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  completed  and 
figures   will    be   called    for   shortly. 

LOS  ANGELEiS,  CAL.  —  School.  2 
story  and  base,  brick.  $45,000.  Archi- 
tects, Alfred  W.  Rae  and  Charles  E. 
Garstany,  Black  Bldg.,  L.  A.  Owners, 
City  of  Los  Angeles.  The  building  will 
be  erected  on  68th  street  and  has  been 
designed  for  an  eight-room  school, 
covering  an  area  of  70  by  152  feet. 
There  will  be  a  large  auditorium.  In- 
terior finish  will  be  or  pine  with  maple 
floors  in  the  class  rooms.  Plans  pro- 
vide for  steam  heat,  program  clocks 
and  modern  school  plumbing.  Exterior 
of  the  building  wilr  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 

Contracts  Awarded. 

SILVERTOX,  ORE. — School,  2  story 
and  base,  brick  and  tile,  $13,327.'  Ar- 
chitect. P.  Campbell  Bowne.  Mohawk 
Bldg-.,  Portland.  Owners.  Town  of  Sil- 
verton.  Contractors,  Anderson  &  Lar- 
son,  Silverton.      Contract   price,    $13,327. 


SEWERS,  STREET  WORK  &  WATER 
SYSTEMS. 


SAN  FRANCISCO — Street  paving,  etc. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Temporary  City  Hall.  Owners, 
City  and  County  of  San  Francisco.  The 
Secretary  of  the  Board  of  Public 
Works  has  been  instructed  to  adver- 
tise for  bids  on  the  following  street 
work,  the  bids  to  close  on  March  19th. 
Ocean  and  Plymouth  avenue;  Miguel, 
between  Bemis  and  I^idley:  intersec- 
tion of  Bemis  and  ^figuel,  and  Naples, 
between  Brazil  and  Persia.  Several 
contracts  wei-e  also  awarded  for  street 
improvements  to  be  made  about  the 
city.  The  Secretary  of  the  Board  of 
Public  Works  has  also  been  directed 
to  advertise  for  bids  for  the  improve- 
ment of  J^-'H  avenue  between  Irving 
and    .Juda  .  eets.      The    bids    on    this 

work  wll         se  on  March  24th,     Fur* 


ther   information  may  be  had   from  the 
Board    of    Public    AVorks. 

RICHM'OND,  CONTRA  COSTA  CO., 
CAL. — Street  paving.  Cost  not  stated. 
Engineer.  City  Engineer  Chapman, 
Richmond.  Owners,  City  of  Richmond. 
Plans  and  specifications  prepared  by 
City  Engineer  Chapman  for  the  im- 
provement of  Mary  street  have  been 
accepted  by  the  City  Council  and  bids 
will  probably  be  called  for  at  the  next 
meeting.  The  type  of  paving  to  be 
used  is  Richmond  standard  macadam. 
RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Sewers.  Cost  not  stated.  En- 
gineer, City  Engineei-  Chapman,  Rich- 
mond. Owners,  (^ity  of  Richmond. 
The  City  Engineer  has  been  ordered  by 
the  City  Council  to  call  for  bids  for 
the  construction  of  sewers  in  the  Bay 
View  Park  Tract.  The  bids  will  close 
on   March   22nd   at   8  p.   m. 

SAN  .TOSB,  SANTA  CLARA  CO.,  CAL. 
Culvert.  Cost  not  stated.  Engineer. 
City  Engineer.  San  Jose.  Owners.  City 
of  .San  .Jose.  The  City  Engineer  has 
been  ordered  by  the  City  Council  to 
prepare  plans  and  specifications  for  a 
culvert    on    Orchard    street. 

SAN  .JOSE.  SANTA  CLARA  CO..  CAL. 
Stieet  repairs  and  paving.  Cost  not 
stated.  Engineer,  City  Engineer,  San 
.lose.  Owners,  City  of  San  Jose.  Plans 
and  specifications  are  being  prepared 
for  resurfacing  and  reguttering  the 
following  streets:  Market  street, 
from  San  Fernando  to  St.  .Tames;  First 
street,  Santa-  Clara  Street  to  the  South- 
ern Pacific  station;  First  street,  San 
Salvador  to  Santa  Clara:  St.  John, 
First   street    to    Market. 

SAN  TOSE,  SANTA  CLARA  CO.,  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer.  .San  Jose.  Own- 
ers, City  of  San  Jose.  Plans  and  speci- 
fications presented  by  the  City  Engi- 
neer for  paving  of  North  Seventeenth 
street  from  .Santa  Clara  to  the  north- 
erly city  limits  have  been  adopted  by 
the  City  Council,  and  bids  will  be 
called   for  at  an   early  date. 

SAUSALITO,  MARIN  CO.,  CAL.— 
Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  Sausalito.  Own- 
ers, City  of  Sausalito.  The  City  Trus- 
tees have  adopted  specifications  sub- 
mitted by  the  City  Engineer  for  the 
paving  of  Princess  street  to  the  cor- 
porate limits,  and  have  decided  to  sub- 
mit four  propositions  in  the  proposals: 
Five-inch  concrete  base  with  two-inch 
asphalt  surface:  four-inch  concrete 
base  with  an  inch  and  a  half  asphalt 
surface:  four-inch  concrete  base  with 
two-inch  bithulithic  sui-face:  and  a 
six-inch  bithulithic  pavement.  Bids  on 
the  work  close  March   29th  at  8  p.  m. 

SERASTOPOL.  SONOMA  CO.,  C.A.L.— 
Sewer  work.  Cost  not  stated.  Engi- 
neer, City  Engineer,  Sebastopol.  Own- 
ers, City  of  Sebastopol.  At  the  last 
meeting  of  the  Trustees  the  Town  En- 
gineer was  instructed  to  prepare  plans 
and  specifications  for  the  extension  of 
the  sewei-  system  in  North  Main  street. 
A  six-inch  sewer  main  will  be  laid  to 
a  point  about  400  feet  north  of  the 
present  high  school  building.  The  en- 
gineer will  also  prepare  plans  and 
specifications  for  a  .<!ix-inch  sewer  on 
South    High   street  and  Maple  street. 

FAIRFIELD,  SOLANO  CO.,  CAL. — 
Road  extension  and  grading.  Cost  not 
stated.  Engineei-,  County  .Surveyer. 
Fairfield.  Owners,  Solano  County. 
Plans  are  complete  for  the  extension 
Of    Sacramento    street    from    the    city 


limits  of  Vallejo  to  the  main  entrance 
gate  of  the  Union  Cemetery  in  Vallejo 
Township.  Bids  are  now  being  taken 
for  the  work  and  will  be  opened  on 
April  5th.  Plans  and  specifications  can 
be  secured  from  the  Clerk  of  the  Board 
of    .Supervisors. 

GRIDLEY,  BUTTE  CO..  CAL— Street 
paving.  Cost  not  stated.  Engineer, 
City  Engineer,  Gridley.  Owners,  City 
of  Gridley.  The  City  Engineer  has 
been  instructed  by  the  Trustees  to  pre- 
pare levels  and  the  necessary  surveys 
for  the  paving  of  certain  streets. 

URIAH,  MENDOCINO  CO.,  CAL— 
Highway  construction.  Cost  not  stat- 
ed. Engineer,  County  Surveyor,  Ukiah. 
Owneis,  Mendocino  County.  At  the 
last  meeting  of  the  Board  of  Super- 
visors bids  for  the  construction  of  sec- 
tion No.  2  of  the  Ten-Mile  River  road 
were  ordered  advertised.  Bids  were 
also  ordered  received  for  the  construc- 
tion of  section  No.  3  of  the  Two  Rivers 
and  Covelo  road.  Bids  close  on  both 
jobs  on   April   6th   at   2  p.   m. 

McMINNVILLE,  ORE.— Sewer  work. 
Cost  not  stated.  Engineei-,  City  Engi- 
neer R.  W.  Jones,  Mc.Minnville.  Own- 
ers, City  of  McMinnville.  Plans  and 
specifications  have  been  completed 
under  the  supervision  of  City  Engi- 
neei- R.  W.  Jones  for  the  construction 
of  a  trunk  sewer  system  to  be  built 
in  this  city.  Bids  will  be  received  by 
City  Recorder  A.  C.  Chandler  until 
March  23rd  at  7:30  p.  m.  The  contract 
is  to  include  the  following,  which  are 
approximates  only:  300  lineal  feet  6- 
inch  vitrified  pipe,  260  lineal  feet  10- 
inch  vitrified  pipe,  555  lineal  feet  12- 
inch  vitrified  pipe,  260  lineal  feet  16- 
inch  vitrified  pipe,  260  lineal  feet  18- 
inch  vitrified  pipe,  300  lineal  feet  22- 
inch  vitrified  pipe,  300  lineal  feet  24- 
inch  vitrified  pipe,  600  lineal  feet  30- 
inch  mono,  concrete  pipe,  23  concrete 
manholes,  8  concrete  catchbasin  inlets, 
1,227  lineal  feet  36-inch  mono,  con- 
crete pipe,  4,525  lineal  feet  48-inch 
mono,   concrete  pipe. 

PASADENA,  LOS  ANGELES  CO., 
CAL. — Pipe  fittings,  etc.  Cost  not  stat- 
ed. Engineer,  City  Engineer,  Pasa- 
dena. Owners,  City  of  Pasadena.  Bids 
will  be  received  by  the  City  Clerk  up 
to  10  a.  m.  of  March  i9th,  for  furnish- 
ing the  city  with  133  12-foot  lengths 
of  24-inch  and  260  12-foot  lengths  of 
20-inch  cast  iron,  class  A  pipe,  to- 
gether with  fittings,  etc.  An  alternate 
proposal  wil  be  considered  for  a  simi- 
lar quantity  of  class  C  pipe.  Herman 
Dyer  is   the  City   Clerk. 

EL  CENTRO.  IMPERIAL  CO..  CAL. 
— ^Sewer  work,  $320,000.  Engineer's 
name  not  given.  Owners,  Cities  of  El 
Centro  and  Imperial,  The  cities  of  El 
Centro  and  Imperial  are  considering 
the  proposition  of  an  outfall  sewer 
system  to  New  River  to  serve  the  two 
cities.  The  cost  to  Imperial  would  be 
$70,000.  El  Centro  plans  to  vote  bonds 
in  the  sum  of  $250,000  for  its  share  of 
the  outfall  sewer  construction  and  for 
the  construction  of  a  lateral  system 
within    the   city. 

SALINAS,  MONTEREY  CO.,  CAL— 
Highway  construction.  Cost  not  stat- 
ed. Engineer,  County  Surveyor  How- 
ard F.  Cozzens,  Salinas.  Owners,  Mon- 
terey County.  The  County  Surveyor 
has  been  ordered  to  make  a  prelimin- 
ary survey  for  a  new  road  from  Priest 
Valley  road  to  the  end  of  the  I^ong 
Valley  road  in  Peach  Tre?  Road  Dis- 
trict. 
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Contracts  Awarded. 

SAN  KKANCISCO  S.wcr  work,  $8,- 
U14.50.  Engineer.  City  lOngineer,  Tem- 
porary City  Hall.  S.  K.  Owners,  City 
and  County  of  San  I^rancisco.  Con- 
tractor. F.  Rolandi.  S.  F.  Contract 
price.    $8,014.50. 

Wll.LITS,  MKN'DOCINO  CO.,  CAU— 
Sewer  work,  $3.3S2..50.  Engineer,  City 
Engineer.  Willits.  Owners,  City  of 
Willits.  Contractors,  Leach  &  De 
Camp,  S.  F.  Contract  price.  $3,382.50. 
SANTA  BARBARA.  SANTA  BARBA- 
RA CO.,  CAIa  —  Sewer  con.^truction, 
$10,440.  Engineer,  City  Engineer. 
Santa  Barbara.  Owners.  City  of  Santa 
Barbara.  Contractors.  -A.  L-  Pendola 
and  E.  A.  Garland.  Santa  Barbara.  Con- 
tract   price,    $10,440. 

REDWOOD  CITY,  SAN  .MATEO  CO., 
CAU — Highway  con.«!truction,  $28,296.- 
75.  Engineer,  County  Surveyor,  Red- 
wood City.  Owners.  San  Mateo  Coun- 
ty. Contractor,  Daniel  Flynn,  S.  F. 
Contract  price,   $28,296.75. 

PORTLAND.  ORE.— Cast  iron  pipe. 
$125,290.  Engineer.  City  Engineer, 
City  Engineer.  Portland.  Owners,  City 
of  Portland.  Contractors,  United  States 
Cast  Iron  Pipe  Co..  Portland.  Contract 
price,    4,250    tons    at    $29,48    per    ton. 

AN  OFFICIAT..  award  of  contract  has 
been  made  for  the  construltion  of  the 
radio  towers  at  San  Diego  and  Hono- 
lulu. The  IJewellyn  Tron  Works  of 
Ivos  Angeles  secured  both  contracts  at 
$200,000.  The  work  will  be  done  in 
six   months. 

MODESTO,  STANISLAUS  CO..  CAL.— 
Water  tank,  steel  construction.  $5,350. 
Engineer.  City  Engineer.  Modesto. 
Owners.  City  of  Modesto.  Contractors. 
Chicago  Bridge  and  Iron  Works.  Chi- 
cago.     Contract    price.    $5,350. 

EAST  S.VN  DIEGO.  CAT*  —  Street 
paving,  etc..  $97,184.72.  Engineer,  City 
Engineer.  Ea.'^t  San  Diego.  Owners. 
East  San  Diego.  Contractors,  Federal 
Construction  Co.,  Sharon  Bldg.,  S.  F. 
Contract    price.    $97,184.72. 

RIVERSIDE.  RIVERSIDE  CO..  CAL. 
Highwav  construction.  $63,954.64  En- 
gineer. County  Surveyor.  Riverside. 
Owners.  Riverside  County.  Contrac- 
tors. B.  R.  Davisson  Co..  Monrovia. 
Contract    price.    $63,954.64. 


STORES  AND  OFFICES. 

SAN  FR.XNCISCt)— -Market.  1  story 
and  ba.se.  brick  and  steel.  $11,000.  Ar- 
chitects. Falch  &  Knoll.  240  Montgom- 
ery street.  S.  F.  Owners.  Eisenbach 
Co.  The  building  will  be  erected  on 
the  south  side  of  Post  street  we.st  of 
I>arkin.  and  will  have  a  frontage  of  25 
feet  and  a  depth  of  120  feet.  There 
will  be  several  market  stalls.  Inte- 
rior Hnish  will  be  of  white  enamel  and 
tile.  Tile  floor  will  be  u.ned.  Consid- 
erable marble  wainscot  and  base  are 
•specified.  Patent  store  fronts  will  be 
installed.  Exi.rior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are     complete     and      figures     are     being 

taken. 

SAN  FRANCISIX:) — Tea  garden.  i 
story,  frame.  $3,000.  Architect,  none, 
owners.  Oceanside  Amusement  Co.  The 
building  will  be  erected  on  property 
adjoining  the  Clirf  House  and  will  be 
used  for  a  Tea  Garden.  Interior  will 
be  linished  in  pine.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who   will   do   the   work   by    Day   Labor. 

OAKL.XND.  C.VL.  Stores  and  lofts. 
Cla,«»s    C    construction.    $30,ooo.      Archi- 


tects, Cunningham  &  Politeo.  First  Na- 
tional Bank  Bldg.,  S.  F.  Owners, 
Moffait  Estate.  The  building  will  be 
erected  on  Broadway  between  9th  and 
loth  streets,  and  will  contain  stores 
on  the  first  floor  and  light  lofts  on  the 
upper  two  floors.  There  will  be  steel 
frame  and  brick  exterior  walls.  Inte- 
rior will  be  finished  in  pine  through- 
out. Patent  store  fronts  and  plate 
glass  display  windows  will  be  in- 
stalled. .Marble  base  will  be  used. 
There  will  be  sidewalk  doors  and 
lights.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
now    being   prepared. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL. — Stores,  2  stor>'  and  base,  frame. 
$10,000.  Architect,  ^X'illiam  H.  Crim. 
Jr..  425  Kearny  street.  S.  F.  Owner's 
name  withheld.  The  building  will 
contain  several  small  stores  on  the 
flrst  floor  and  hotel  rooms  above.  In- 
terior will  be  finished  in  pine  and  red- 
wood. There  will  be  modern  plumb- 
ing and  a  hot  water  system.  Exterior 
will  be  covered  with  cement  plaster 
and  shiplap.  Plans  are  nearly  com- 
plete and  figures  will  be  callfd  for 
shortly. 

LOS  ANGELES.  CAL. — Stores  and 
lofts.  5  story  and  base,  reinforced  con- 
crete. $135,000.  Architect.  John  F. 
Blee.  Union  League  Bldg..  Ij.  A.  Own- 
ers. Neptune  Meter  Co.  The  building 
will  be  erected  on  property  at  the 
northeast  corner  of  Third  and  Alameda 
streets,  covering  an  area  of  112  by  132 
feet.  The  entire  building  will  be  oc- 
cupied by  the  owners.  Interior  fini.«h 
will  be  of  pine  except  in  the  office  por- 
tion which  will  be  finished  in  hard- 
wood and  ornamental  plaster.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, vacuum  cleaning  and  metal  win- 
dow sa.sh  and  frames.  Exterior  will 
be  faced  with  pressed  brick.  Plans  are 
now  being  prepared  and  construction 
will  be  started  within  a  month  or  six 
weeks. 

SOUTH  PASADEN.^.  LOS  ANGELES 
CO..  CAL. — Stores  and  rooms.  2  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects. George  F.  Costerisan  &  .T.  F. 
Kavanaugh.  California  Bldg..  L.  A. 
Owner.  A.  C.  Ong.  The  building  will 
be  erected  at  the  corner  of  Mission 
street  and  Fair  Oaks  avenue,  covering 
an  area  of  84  by  130  feet.  There  will 
be  several  small  stores  on  the  ground 
floor  and  a  number  of  single  rooms  on 
the  upper  floor.  Interior  finish  will  be 
of  pine  and  redwood.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
aie   being   taken. 


THEATRES. 


Wednesday.     March      17.     1913. 


SEALED    PROPOSALS 


PHOI'OS..\I..S    KOR    BlJII.niNG. 


BUILDING.  ETC.  —  Department  of 
the  Interior.  Office  of  Indian  Aflfairs, 
Washington.  D.  C.  March  1.  1915. — 
Sealed  bids  plainly  marked  on  the  out- 
side of  the  sealed  envelope  "Proposals 
for  Addition  to  Stone  Dormitory.  West- 
ern Navajo  School,  Arizona,"  addressed 
to  the  commissionei  of  Indian  Affairs, 
Washington.  I).  C.  will  he  received  at 
the  Indian  Office  until  :ioVlook  p.  m.  of 
April  5.  Iftin.  for  furnishing  materials 
and  labor  for  the  erection  of  an  addi- 
tion to  the  stone  dormitory  for  girls 
at  the  Western  Navajo  School.  Arizona, 
in  strict  accordance  with  the  plans, 
specifications  and  instructions  to  bid- 
ders, which  may  be  examined  at  this 
office.  U.  S.  Indian  warehouses  at  Chi- 
cago. 111.;  St.  Ix)uis,  Mo.,  and  Omaha. 
Neb.:  the  Builders'  and  Traders  Ex- 
change at  .^t.  Paul.  Minn.,  and  at  the 
Western  Navajo  School.  Arizona.  For 
further  information  apply  to  Walter 
Runke.  superintendent.  Western  Nav- 
ajo School,  Tuba.  Ariz.  CATO  SELLS, 
commissioner. 


.SANTA  ANA.  OUaNGE  CO..  CAL.— 
Theatre.  1  story  and  base,  brick.  $25.- 
000.  Architect.  J.  Flood  Walker.  303 
East  4th  street.  Santa  Ana.  Owners. 
West  End  Improvement  .Association. 
The  buiding  will  be  erected  .it  the 
corner  of  4th  and  Birch  streets  and 
will  cover  a  largo  ground  area.  There 
will  be  two  stores  besides  the  theatre. 
Interior  will  be  finished  in  pine  and 
ornamental  plaster.  There  will  bo  a 
special  ventilating  svstem.  .special 
elertrio  work  and  motal  window  sns'-i 
and  frames.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  I'mh- 
are    now    being   prepared. 


l'UOPOS.4l,S    FOR    CAXAI..    SUPPLIES|. 


CANAL  CIRCUTvAR  905— Lumber.— 1 
Sealede  proposals  will  be  received  at  T 
the  office  of  the  general  purchasing  5 
officer,  the  Panama  Canal.  Washington,  I 
D.  C.  until  10:30  a.  m.  March  24,  1915,  f 
at  which  time  they  will  be  opened  in  6 
public  for  furnishinsf  the  above  men-  1 
tioned  articles.  Blanks  and  general  in-  i 
formation  relating  to  this  circular  (No.  | 
905>  may  be  obtained  from  this  office  * 
or  the  offices  of  the  assistant  purchas-  J 
ing  agent.  10S6  North  Point  street.  San  J 
Fancisco.  Cal.:  also  from  the  V.  S.  | 
engineer  offices  tn  the  following  i 
cities:  Seattle.  Wash.:  Ix)s  .\ngeles,  1 
Cal.  F.  C.  BOGGS.  maj..  corps  engi-  J 
neers.  V.  S.  A.,  general  purchasing  of-  J 
ficer.  1 
♦ 1 


PROPOSALS    KOR    EI.EV.ATOR. 


ELEVATOR — Sealed  proposals.  in- 
dorsed "Proposals  for  Elevator."  will 
be  received  at  the  bureau  of  yards  and 
docks.  Navv  Department.  Washington. 
D.  C.  until  11  oVIock  a.  iii.  April  3, 
11H5.  and  then  and  there  publicly  open- 
ed for  an  electric  passenger  elevator 
in  the  naval  hospital  at  the  naval  sta- 
tion. Pearl  Harbor.  Hawaii.  Plans  and 
specifications  may  be  obtained  on  ap- 
plication to  the  burejiu  or  to  the  com- 
mandant of  the  naval  station  named. 
H.   R.   ST.VNFORD.   chief  of  bureau. 


PROPOSALS    FOR    BIOYS. 


BUOYS — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  light  house^ 
'inspector.  San  I-'iar-cisco.  Cal..  until  3' 
o'clock  p.  III.  April  «.  mm,  and  then; 
opened,  for  furnishing  two  mammothi 
whistling  buoys.  H.ank  proposals  and; 
paiticulars  may  be  obtained  by  ad-' 
di'essing   the    above   office. 


NOTICE   INVITING   PROPOS.\l,S. 


THE  BOARD  OF  EDUCATION  ofj 
the  Citv  of  Oakland  and  of  the  Oak-, 
land  School  District  of  .Mameda  Coun- 
ty. State  of  California,  requests  and! 
will  receive  Proposals,  or  Bids,  for  the; 
furnishiner  of  all  the  Materials.  lAbor^ 
and  Workmanship  required  in  connec- 
tion with  the  Tompkins  School,  and  ta 
be  erected  on  the  southerly  side  oft 
Fifth  street  between  T^inden  an« 
Chestnut  streets,  in  the  Citv  of  OakJ 
land  AInmeda  Countv.  California.  , 
All  said  M.iterials.  T«Tbor  and  Work-i 
manshin  is  to  consist  of  that  requires 
bv.  and  be  in  accordance  with  th«! 
Plans.  Drawings  nnd  Specification* 
prepared  therefor  and  on  file  in  the  of« 
fico  of  .Tohn  .1.  Donovan,  the  Supervis- 
ing Architect  of  the  City  of  Oakland, 
to  which  said  Plans  and  Spociflcatloni 
reference   is  hereby    made. 

\U  proposals  .«hall  be  made  upon 
and  conform  to  the  requirements  of 
the  forms  of  Propo;«als.  prepared  and 
furnished  bv  the  City,  flirouirh  the 
Supervising  Architect,  .md  shall  be 
enclosed  in  sealed  envelopes,  eiuhirsed 
"Bid  for  (name  of  «ohooD.'  :uldr<-s.-!ed 
to  the  Board  of  Education,  and  de- 
posited   bv     the    Bidder,    or    his    agent. 


Wednesday,     ^rarch     IT.     19l5. 

with  the  Hoai-d,  while  in  session,  be- 
tween 4:;{0  o'oluok  niui  r,::iO  o'clock  P 
M.,  Pacific  Time,  on  the  23rd  day  of 
March,  ISIS,  in  the  rooms  of  the  Board 
in  the  City  Hall,  Oakland,  California 
and  at  the  expiration  of  the  time 
named  the  Bids  will  be  opened  ex- 
amined and  publicly  declared  in  'open 
session   of   the   Board. 

Each  Bid  shall  bear  an  Affidavit  of 
the  Bidder  as  required  by  section  12ti 
of  the  Charter  of  the  City  of  Oakland 
and  of  the  form  which  will  be  fur- 
nished by  the  City  with  the  Form  of 
Proposal. 

Xo  person,  firm  oi-  corporation  shall 
be  allowed  to  file  or  be  interested  in 
more  than  one  Bid  for  the  same  work 
and  If  on  opening-  Bids,  more  than 
one  Bid  appears  in  which  the  same 
person,  firm  or  corporation  is  inter- 
ested,  all   such   Bids  will  be  rejected 

No  Proposal  or  Bid  will  be  received 
or  considered  which  is  not  accompa- 
nied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
01  Frank  M.  Smith,  City  Clerk,  in  an 
amount  not  less  than  ten  per  centum 
ilii'r)  of  the  ag-g-regate  amount  of  the 
Proposal.  Said  Check  shall  be  forfeited 
to  and  be  retained  by  the  Citv  if  the 
successful  Bidder  fails  or  refuses  to 
execute  the  Contract  in  the  required 
form  and  furnish  Bonds  of  the  forms 
to  be  provided  by  the  City  and  as  re- 
quired by  the  Charver  of  the  City  of 
liter   receiving   notice   of   award. 

After  the  award  and  upon  the  ex- 
ecution of  the  Agreement,  the  Contrac- 
tor shall  at  the  same  time  execute  to 
the  City  of  Oakland  an  deliver  to  the 
-.ity  Clerk  a  bond  guaranteeing  to  the 
-ity  the  faithful  performance  of  the 
Contract,  and  in  an  amount  equal  to 
;wenty-five  per  centum  (25%)  of  the 
imount  named  in  the  Agreement.  He 
shall  likewise  execute  and  deliver  at 
;he  same  time  another  and  separate 
3ond  to  protect  an.r  and  all  persons 
)eiforming  labor  upon  or  furnishing 
naterials  to  be  used  upon  the  said 
vork.  and  in  an  amount  equal  to  flftv 
>er  centum  (.50%)  of  the  amount  named 
n   said    Agreement. 

The  Contractor  will  be  required  to 
)egin  work  within  five  (.5)  davs  from 
he  execution  of  the  Contract — unless 
ptherwise  notified  in  writing  by  the 
)wner  or  Architect,  *nd  to  fully  com- 
pete the  entire  work  in  accordance 
vith  the  requirements  of  the  Agree- 
nent.  Plans,  Drawings  and  Specifica- 
ions  prepared  therefor  to  the  entire 
atisfaction  of  the  Commissioner  of 
'Ublic  Works  and  tne  Board  of  Edu- 
ation,  and  within  the  space  of  One 
lundred  (100)  working-  days  there- 
fter  as  defined   in  the  Agreement. 

A  bound  set  of  the  Forms  of  Propo- 
al,  and  of  the  required  AflBdavits, 
agreement.  Bonds,  Acknowledg-ments 
nd  Specifications  will  be  furnished 
Contractors  on  demand  at  the  office  of 
he  Supervising  Architect  of  the  Citv 
f  Oakland,  Security  Bank  Building, 
orner  Eleventh  anOI  Broadway.  The 
Mans  and  Drawings  may  be  had  at 
he  said  office  of  the  Supervising  Ar- 
hitect  after  Friday,  March  5th,  1915, 
/^ithin  a  reasonable  time  after  appli- 
ation,  and  upon  the  deposit  of  Twen- 
y-five  Dollars  (.$25.00),  which  deposit 
.^ill  be  returned  to  the  applicant  when 
he  said  Plans  and  Drawings  are  re- 
urned  to  the  Architect  in  good  cori- 
ition,  one  complete  set  of  Plans  and 
)rawings  required  for  the  work  -n-ill 
e  furnished  each  applicant  for  the 
reneral  Contract  work.  Additional 
opies  will,  however,  be  furnished  pro- 
ided  the  applicant  pays  the  cost  of 
eproduction,  such  additional  copies  to 
e  returned  to  the  Architect  together 
Mth   the  first  set. 

Each  Bidder  shall  submit  a  formal 
iid  in  strict  accordance  with  and 
'ithout  deviation  from  the  Plans  and 
pecifications,  unless  such  deviation 
hall  have  been  pre-riously  authorized 
y  and  written  permission  therefor 
btained  from,  the  Supervising  Archi- 
;ct:  in  case  any  such  deviation  shall 
e  allowed  as  aforesaid  for  the  sub- 
lission  of  the  Bid  or  award  of  Con- 
ract,  notice  thereof  will  be  served 
pon  all  of  the  Bidders  by  the  Archi- 
;ct. 

All  information  relative  to  the  re- 
uirements  for  bidding,  and  all  di- 
sctions  necessary  to  explain  and  make 
efinite  any  of  the  provisions  of  the 
pecifications  or  Drawings  will  be 
iven  by  the  Supervising  Architect 
pon  application  at  his  office. 

The    right    is    reserved    to    the    Board 
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in  accordance  with  the  provisions  of 
the  Charter  of  the  City  of  Oakland,  to 
reject   any   or   all    Bids   submitted. 

By  order  of  the  Board  of  Education 
of  the  City  of  Oakland,  and  of  the 
Oakland  School  District  of  Alameda 
County,    California. 

Dated    -March    3,    1915. 

A.    L.    HANNAFORD, 
Secretary    of    the    Board    of    Education. 
4 

PROPOSALS     FOR     SEWER     SYSTEM. 

SEWER  SYSTEM— Department  of 
the  Interior,  Office  of  Indian  Affairs, 
Washington,  D.  C. — Sealed  proposals 
plainly  marked  on  the  outside  of  the 
envelope  "Proposals  for  Construction 
of  a  Sewer  System,  Phoenix  Indian 
School  and  Sanatorium,  Phoenix, 
Arizona"  and  addressed  to  the  Com- 
-missioner  of  Indian  Affairs,  Washing- 
ton, D.  C,  will  be  received  at  the  In- 
dian Office  until  2  o'clock  p.  m.  on 
March  29,  1915,  for  furnishing  mate- 
rials and  labor  for  the  construction 
of  a  sewer  system  at  the  Phoenix  In- 
dian School  and  Sanatorium,  Phoenix, 
Ariz.,  in  strick  accordance  with  the 
plans,  specifications  and  instructions 
to  bidders,  which  may  be  examined  at 
this  office,  U.  S.  Indian  warehouses  at 
Chicago,  111,;  St.  Louis,  Mo.,  and 
Omaha,  Xeb. ;  the  Builders'  and  Trad- 
ers' Exchange  at  St.  Paul,  Minn.;  at 
the  Phoenix  Indian  School,  Ariz.  For 
further  information  apply  to  Charles 
W.  Goodman,  superintendent.  Phoenix 
Indian  School,  Phoenix,  Ariz.  CATO 
SELLS,     commissioner. 
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O.    WENDEROTH,    Supervising    Archi- 
tect. (♦) 


PROPOSAL.S    FOR    SUPPLIES. 


SUPPLIES — Sealed  proposals  will  be 
received  at  the  offiee  of  the  commis- 
sioner of  fisheries.  Department  of  Com- 
merce, Washington,  D.  C,  until  2 
o'clock  p.  ni.  April  20,  1915,  and  then 
opened,  for  furnishing  general  supplies 
for  use  on  the  Pribilof  Islands,  Alaska. 
Blank  proposals  and  particulars  may 
be  obtained  by  addressing  the  above 
office. 


PROPOSALS      FOF    THE      CONSTRUC- 
TION   OP    THREE    ADOBE    DAY 
SCHOOL,    BUII.DIIVGS. 


DEPARTMENT  OF  THE  INTERIOR, 
Office  of  Indian  Affairs,  Washington,  D. 
C,  February  12,  1915. — SEALED  PRO- 
POSALS, plainly  marked  on  the  outside 
of  the  sealed  envelopes,  "Proposals  for 
the  construction  of  three  combination 
adobe  day  school  buildings,  San 
Xavier  School,  Arizona,"  addressed  to 
the  Commissioner  of  Indian  Affairs, 
Washington,  D.  C,  will  be  received  at 
the  Indian  Office  until  2  P.  M.  of  March 
22,  1915,  for  furnishing  materials  and 
labor  for  the  construction  of  three 
combination  adobe  day  school  building-s 
at  Indian  Oasis,  Ventana,  and  Como- 
babi,  Indian  villages  under  the  juris- 
diction of  the  San  Xavier  School,  Ari- 
zona, in  strict  accordance  with  the 
plans,  specifications  and  instructions  to 
bidders,  which  may  be  examined  at 
this  Office,  U.  S.  Indian  Warehouse  at 
Chicago,  111.,  St.  Louis,  Mo.,  and  Omaha, 
Nebraska;  the  Builders  and  Traders 
Exchang-e  of  St,  Paul,  Minn.,  at  the  San 
Xavier  School,  Arizona,  and  at  the  of- 
fice of  the  newspaper  In  which  this  ad- 
vertisement appears.  For  further  in- 
formation apply  to  HENRY  .1.  Mc- 
QUIGG,  Superintendent  San  Xavier 
School,  Tucson,  Arizona  Cato  Sells, 
Commissioner.  (*) 


INVITATION     FOR     PROPOSALS. 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office.  Washington, 
D.  C,  February  1,  1915 — SEALED  PRO- 
POSALS will  be  opened  in  this  office 
at  3  P.  M.,  March  25,  1915,  for  the  con- 
struction complete  (including  me- 
chanical equipment,  except  elevator, 
lighting:  fixtures,  and  approaches)  of 
the  United  States  Post  Office  and  Court 
House  at  Pendleton.  Oregon.  Three- 
story  and  basement,  fireproof  building: 
ground  area.  5.500  square  feet;  stone, 
terra  cotta,  and  brick  facing.  Draw- 
ings and  specifications  mav  be  ob- 
tained, after  February  n,  1915,  from 
the  Custodian  of  site  at  Pendleton, 
Oregon,  or  at  this  office,  in  the  dis- 
cretion   of    the    Supervising      Architect. 


KIDS    WANTED   FOR   ROCK    CRUSHER 


NAPA.  Napa  Co.,  Cal.— SEALED 
BIDS  will  be  received  by  the  Board  of 
Supervisors  on  March  23rd,  10  A.  M.  for 
furniNhinK^  the  county  with  one  Austin 
tJ.vratorj  Rock  CruMiicr,  No.  3  with 
back  driving  g-ear  and  manganise  head 
and    conclaves,    not   mounted. 

A  certified  check  of  ten  per  cent  of 
amount  bid  must  accompany  each  bid, 
the  said  check  to  be  made  payable  to 
the  Chairman  of  the  Board  of  Super- 
visors  of   Napa  County. 

Further  information  m.ay  be  had 
from  N.  W.  COLLINS,  Clerk  of  the 
Board    of    Supervisors    at    Napa.      (*). 


BROAD    STREETS. 


Berlin  boasts  that  Unter  den  Linden 
is  the  broadest  actual  street  to  be 
found  in  any  great  city.  It  is  215  feet 
wide.  Other  noble  thoroughfares  are 
the  Ringstrasse,  in  Vienna,  188  feet; 
the  Paris  Grand  boulevards,  122  feet, 
and  the  Andrassystrasse  in  Budapest, 
155    feet    wide. 
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APARTMENT  HOUSE— 3  story  and 
base,  reinforced  concrete,  $30,000.  San 
Francisco.  Architects,  Koenig  &  Chris- 
tiansen, Humboldt  Bank  BIdg.,  S.  F. 
r)wner,  O.  A.  Craemer.  The  building 
will  be  erected  on  the  east  side  of 
Hyde  street  south  of  Turk,  having  a 
frontage  of  55  feet  and  a  depth  of  119 
feet.  There  will  be  a  total  of  twenty- 
three  suites  of  two  and  three  rooms, 
all  of  which  will  have  private  bath 
rooms  and  wall  beds.  Interiors  will 
be  finished  in  pine  with  some  elm 
paneLs.  Plans  provide  for  steam  heat 
and  a  hot  water  system.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Marble  and  tile  wainscot 
will  be  used  in  the  lobby.  Exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
APAIiTMENT  HOUSE — 3  story  and 
base,  frame.  $16,00'0.  San  Francisco. 
Architect,  none.  Owners,  Metropolis 
Investment  Co.,  333  Kearny  street,  S. 
F.  The  building  will  be  erected  at  the 
corner  of  Hyde  and  Sacramento  streets 
covering  an  area  of  39  by  70  feet. 
There  will  be  a  total  of  eleven  suites 
of  three  and  four  rooms.  Interiors 
will  be  finished  in  pine  with  some  elm 
panels  and  hardwood  floors.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  There  will  be  steam  heat 
and  a  hot  water  system.  Bath  rooms 
will  be  finished  in  imitation  tile  with 
composition  floors.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Materials  are  now  being  purchased. 

BKIDG-ES  —  5  reinforced  concrete, 
$5,000  to  $35,000  each.  Challis,  Idaho. 
Engineer,  W.  W.  Breite,  Clunie  Bldg., 
S.  F.  Owners,  Custer  County.  These 
bridges  will  be  erected  along  the 
County  Highway  system  in  Custer 
County.  Plans  have  been  completed 
and  figures  are  now  being  taken.  Bids 
will  be  opened  by  the  Board  of  Superl 
vi.sors  on  March  I8th.  Plans  can  be 
secured    from    the    Engineer's   ofllce. 

FLATS — 2  story  and  base,  frame, 
$7,000.  San  Francisco.  Architect,  E. 
E.  Young,  251  Kearny  street,  S.  F. 
Owner,  Thomas  Scoble.  363  14th  ave- 
nue, S.  F.  The  building  will  be  erect- 
ed on  the  west  side  of  Palm  avenue 
north  of  Euclid,  having  a  frontage  of 
L'SVi  feet  and  a  depth  of  73%  feet. 
There  will  be  four  modern  flats  of  live 
and  .«ix  rooms.  Interiors  will  be  fin- 
ished in  pine,  redwood  and  hardwood. 
Hardwood  floors  will  be  used  In  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  Are  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot and  floors  will  be  used  in  the  bath 
rooms.  Automatic  water  heaters  will 
be  installed.  Entantes  will  be  finished 
in  tile.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    in    the    hands    of    the    owner 


who  will  do  the  work  by  Day  Labor. 

FLATS — 2  story  and  base,  frame, 
$3,500.  San  Francisco.  Architect,  L. 
Traverso,  S54  Union  street,  S.  F.  Own- 
er, Elviri  Mori.  The  building  will  be 
erected  on  the  north  side  of  Chestnut 
street  west  of  Grant  avenue,  and  has 
been  designed  to  contain  two  flats  of 
five  and  six  rooms.  Interiors  will  be 
finished  in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  open  fire  places  in  the  living 
rooms.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  have  imitation 
tile  wainscot  and  composition  floors. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

FLATS — 2  story  and  base,  frame, 
$1,500.  San  Francisco.  Architect,  none. 
Owner,  James  Gleeaon,  581  5th  ave- 
nue, S.  F.  The  building'  will  be  erect- 
ed on  Anza  street  west  of  7th  avenue, 
covering  an  area  of  26  by  62  feet. 
There  will  be  two  flats  of  five  rooms 
each  with  private  garage  in  the  base- 
ment. Interiors  will  be  finished  in 
pine  and  elm  panels.  Hardwood  floors 
be  used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  wainscot  w'ill 
be  used  in  the  bath  rooms.  Exterior 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are    now    being   purchased. 

FLATS — 2  story  and  base,  frame, 
$4,600.  San  Francisco.  Architects, 
Ilhodes  &  ^farisch,  3372  16th  street,  S. 
F.  Owner,  C.  Sorenson.  The  building 
will  be  erected  on  Douglas  street  near 
17th  and  has  been  designed  to  contain 
four  small  flats  of  four  and  five  rooms. 
Interiors  will  be  finished  in  pine  and 
redwood.  Some  elm  panels  and  hard- 
wood floors  will  be  used.  There  will 
be  open  fire  places  in  the  living  rooms. 
Mantels  will  be  of  tile.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
rooms  and  kitchens.  Exterior  will  be 
ooveied  with  rustic  and  shiplap. 
Plans  are  now  being  prepared. 

HOTEl> — 4  story  and  base,  brick  and 
steel,  $20,000.  San  Francisco.  Archi- 
tect, X.  W.  Sexton,  Chronicle  Bldg.,  S. 
F.  Owner.  Mary  Trobock.  The  build- 
ing will  be  erected  on  the  east  side  of 
Saint  Anne  street  north  of  Pine,  and 
will  have  a  frontage  of  46  ^^  feet  and 
a  depth  of  52  feet.  There  will  be  a 
total  of  50  rooms  and  several  baths. 
Iiitcriors  will  be  finished  in  pine  and 
)»<lwood.  Plans  provide  for  steam 
heat,  elevator  service  and  a  hot  water 
system.  Bath  rooms  will  have  imita- 
tion tile  wainscot  and  composition 
floors.  Exterior  of  the  builf'.ing  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  now  being 
taken. 

HOTEL  ADDITION — 3  story,  frame, 
$3,000.  San  Francisco.  Architect. 
Charles  C.  Fantoni,  916  Kearny  street, 
.s".  F.  Owner,  A.  Perta.  4  29  Fulton 
street,    S.    F.      This    iNork    will    consist 


of  the  addition  of  a  number  of  rooms 
to  the  present  building  located  at  429 
Fulton  street.  Interior  will  be  finished 
in  pine.  Modern  p/umbing,  electric 
work  and  a  hot  water  system  will  be 
installed.  Exterior  of  the  building 
will  be  covered  with  shiplap.  Plans 
aie  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

HOTEL  ALTERATIONS— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  O.  E.  Evans,  2861  Mission 
street,  S.  F.  Owner,  Mrs.  La  Forrest. 
The  present  building  on  Stanyan 
street  near  Page  occupied  as  flats  will 
i)e  altered  into  a  modern  hotel  struc- 
ture. There  will  be  25  rooms,  public 
and  private  baths.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
New  interior  finish,  plastering,  plumb- 
ing and  electric  work  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  figures  will  be  called  for  inside 
of  two  weeks. 

FERRY  POST  OFFICE— 2  story  and 
base.  Class  A  construction,  $125,000. 
."^an  Francisco.  Engineer,  Assistant 
state  Engineer  Newman,  Ferry  Bldg., 
.s'.  F.  Owners,  State  of  California. 
Bids  were  opened  at  the  Thursday 
meeting  of  the  State  Board  of  Harbor 
Commissioners  for  the  general  con- 
.^truction  of  the  Ferry  Post  OflSce.  The 
building  will  be  a  two-story.  Class  A 
building,  costing  over  $125,000.  Con- 
tracts for  the  foundation  work  and 
structural  steel  have  already  been 
awarded.  Healy-Tibbitts  Construction 
Co.  has  the  foundation  work  at  $27,890 
and  the  Pacific  Rolling  Mills  the  steel 
work  at  $  IS. 000.  Teichert  &  Ambrose 
were  the  low  bidders  for  the  general 
construction  at  $74,891.  The  award  of 
contract  was  put  over  until  the  ad- 
journed meeting  of  the  Board.  A  com- 
plete list  of  the  bids  will  be  found 
under  the  heading  of  San  Fancisco  in 
this   issue. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tects, RhodeB  &  Marisch,  3372  16th 
street,  S.  F.  Owner,  D.  J.  Clancy.  The 
dwelling  has  been  designed  for  a  six- 
room  house  and  will  be  erected  on  the 
west  side  of  23d  avenue  north  of  Anza. 
Interior  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Bath  room  and  kitchen 
will  have  imitation  tile  wainscot.  An 
automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing   prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,600.  San  Francisco.  Archi- 
tect, O.  E.  Evans,  2S61  Mission  street. 
S.  F.  Owner's  name  withheld.  The 
dwelling  will  be  erected  on  16th  ave- 
nue near  Geary,  and  has  been  de- 
signed for  a  six-room  house  with  bath. 
Interior    will    be    finished    In   pine,    red- 
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BRODK   IROIV   WORKS 

Established  1886 — Incorporated  1913 

Tel.    Kearny    2464. 

Fabricators  and  Contractirs  of  Structural  Steel  and  Ornamental  Iron  Work 

OHio*  A  Works:  31-37  Hawthorne  St.,  bot.  Howard  &  Folsom  Sts.,    San  Francisco,  Cal. 


wood  and  haidwood.  Hardwood  lloors 
will  be  u.sed  in  the  living  and  dining 
rooms  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be 
installed.  Exterior  of  the  dwelling - 
will  be  covered  with  cement  plastei- 
on  metal  lath.  Plans  are  now  being 
prepared  and  when  complete  the  work 
will    be   done   by   Day   Labor. 

ItKSIDEXCES — 2.  2  story  and  base, 
frame.  |4.500  each.  San  Francisco.  Ar- 
chitect. O.  E.  Evans.  2861  Mission 
street.  S.  P.  Owner's  name  withheld. 
These  two  houses  will  be  erected  on 
Hith  avenue  between  Anza  and  Balboa 
streets,  and  each  has  been  designed 
iiir  a  six-room  house  with  bath.  In- 
terior finish  will  be  of  pine,  redwood 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  living  rooms,  dining 
rooms  and  reception  halls.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
iiioms  and  kitchens.  Automatic  water 
hi  .iters  will  be  installed.  Exteriors 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  when  complete  the  work 
will    be   done   by   Day   Labor. 

KESIDENCE  ALTERATIONS  AND 
REPAIRS— Frame  construction,  $14,- 
000.  San  Francisco.  Architects,  Bliss 
&  Faville,  Balboa  BIdg.,  S.  F.  Owner. 
George  Potter.  The  old  fashioned  res- 
idence at  the  southeast  corner  of  Pa- 
cific   and    Gough    st^eets    will    undeigo 

.   extensive    alterations.      The    nature    of 

'  the  work  has  not  been  fully  decided 
upon  and  details  cannot  be  given. 
Further   mention    will    be    made    of    the 

;    work  when  plans  go  out  for   figures. 

I       RESIDENCE  —   2      story     and     base. 

[  frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  A.  T.  Morris,  501 
11th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  11th  avenue  north  of 
Anza,  and  has  been  designed  for  a  five- 
room  house  with  bath.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  an 
open  fire  place  in  the  living  room. 
Mantel  will  be  of  tile  or  brick.  Imita- 
tion tile'  will  be  tjsed  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  ie.th.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work   by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,S00.  San  Francisco.  Archi- 
tect, none.  Owner.  Alfred  .Tohnson, 
2423  Clement  street.  S.  F.  The  dwell- 
ing has  been  designed  for  a  seven- 
room  house  and  will  be  erected  on  20th 
avenue  south  of  Geary  street.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  u:»ed  in  the  princi- 
pal rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 


Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

STREET  PAVING,  ETC.— Cost  not 
stated.  San  Francisco.  Engineer,  City 
Engineer,  Temporary  City  Hall,  S.  F. 
Owners.  City  and  County  of  San  Fran- 
cisco. The  Secretary  of  the  Board  of 
Public  Works  has  been  instructed  to 
advertise  for  bids  on  the  following 
street  work,  the  bid.v  to  close  on  March 
19th:  Ocean  and  Plymouth  avenues; 
Miguel,  between  Bemis  and  Laidley; 
intersection  of  Bemi.?  and  Miguel,  and 
Napl)es,  between  (Brazil  land  Persia. 
Several  contracts  were  also  awarded 
for  street  improvements  to  be  made 
about  the  city.  The  Secretary  yf  the 
Board  of  Public  Works  has  also  been 
directed  to  advertise  for  bids  for  the 
improvement  of  42nd  avenue,  between 
Irving  and  Judah  streets.  The  bids 
on  this  work  will  close  on  March  24tli. 
Further  information  may  be  had  from 
the   Board   of   Public    Works. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $32,000.  San 
Francisco.  Architects,  O'Brien  Bros., 
240  Montgomery  street,  S.  F.  Owner, 
A.  Lawson.  The  building  will  be 
erected  on  the  north  side  of  Post  street 
east  of  Polk,  having  a  frontage  of  .^0 
feet  and  a  depth  of  120  feet.  There 
will  be  a  total  of  18  suites  of  two 
rooms  and  bath  each.  A  large  office 
and  lobby  are  also  provided  for  on  the 
first  floor.  Interiors  will  be  finished 
in  pine  with  some  hardwood  in  the 
living  rooms  and  robby.  Hardwood 
floors  will  be  used  throughout.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  supply  and  vacuum 
cleaning.  Bath  rooms  will  have  tile 
floors  and  walls.  Wall  beds  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete   and    figures   are    being   taken. 

MARKET — 1  story  and  base,  brick 
and  steel,  $11,000.  San  Francisco.  Ar- 
chitects, Falch  &  Knoll,  240  Montgom- 
ery street,  S.  F.  Owners,  Eisenbach 
Co.  The  building  will  be  erected  on 
the  south  side  of  Post  street  west  of 
Larkin  and  will  have  a  frontage  of  25 
feet  and  a  depth  of  120  feet.  There 
will  be  several  market  stalls.  Interior 
finish  will  be  of  while  ^namel  and  tile. 
Tile  floor  will  be  used.  Considerable 
marble  wainscot  and  base  are  specified. 
Patent  store  fronts  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are   being  taken. 

TEA  GARDEN— 1  story,  frame,  $3,- 
000.  San  Francisco.  Aichitect,  none. 
Owners,  Oceanside  Amusement  Co. 
The  building  will  be  erected  on  prop- 
erty adjoining  the  Cliff  House  and  will 
be  used  for  a  Tea  Garden.  Interior 
will  be  finished  in  pine.  Plans  are 
complete  and  in  the  nands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor. 

RESIDENCES — 5  2  story  and  base, 
frame,  $5,000  to  $7,000.  San  Francisco. 
Architect.    H.    C.    Baumann,      Chronicle 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


Europoan  Plan  Ratos  $1.50  up. 

Management.  Chester  W.  Kelley 


Bldg.,  .  S.  F.  Owner,  E.  A.  Janssen, 
Hearst  Bldg.,  S.  F.  These  dwellings 
will  be  erected  in  the  Lincoln  Manor 
district  and  have  been  designed  to 
contain  eight  rooms  each.  The  more 
expensive  houses  will  have  two  baths. 
Separate  garages  will  be  erected  on 
the  property.  Interiors  will  be  fin- 
ished in  pine,  redwood,  southern  gum 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  Plans 
provide  for  furnace  heat  and  open  five 
places.  Mantels  will  be  of  tile  and 
brick.  Automatic  water  heaters  will 
be  installed.  Furnace  heat  is  specified. 
Bath  rooms  will  hstve  tile  floors  and 
wainscot.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by 
Day   Labor. 

FLATS — 2  story  and  base,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, W.  G.  Hind,  -tG  Kearny  street, 
S.  F.  Owner's  name  not  given.  The 
building  has  been  designed  to  contain 
two  large  residential  flats.  Interiors 
will  bo  finished  in  pine  and  haidwood 
with  hardwood  floors  throughout. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  have  tile 
lloors  and  walls.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans 
are  being  prepared  and  will  be  ready 
for  figures  this  week. 
"T'^LATS — 2  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect,  none. 
Owner,  .1.  Johnson,  488  9th  avenue,  S. 
F.   The  building  will   be  erected  on  the 
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east  side  of  ITth  avenue  north  of  Cali- 
fornia, and  has  been  designed  to  con- 
tain two  nve-room  flats.  Basement 
will  be  used  for  a  private  garage.  In- 
teriors will  be  fini.-;hed  in  pine,  red- 
wood and  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms  and  reception  hall.  There  will 
be  open  fire  place.s  in  the  living  rooms. 
-Mantels  will  be  of  ille  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
rooms  and  kitchens.  Automatic  water 
heaters  are  specified.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

FLAT  ADDITION  AND  ALTERA- 
TIONS— Cost  not  stated.  San  Fran- 
cisco. Architect.  Henry  Shermund, 
Mills  Bldg..  -S.  F.  Owner.  E.  D.  Mc- 
Crea.  The  present  two-story  and 
basement  frame  building  on  Ninth 
avenue,  between  J  and  K  streets,  will 
undergo  alteration.  The  plans  show  a 
small  addition  in  th's  rear  and  new  in- 
terior finish,  plastering,  hardwood 
floors,  open  fire  places,  electric  work 
and  painting.  A  cpntract  will  be 
awarded  shortly. 

CHURCH — 1  and  I  story,  reinforced 
concrete,  $35,000.  San  Francisco.  Ar- 
chitects, Shea  &  I-iOfquist,  Bankers'  In- 
vestment Bldg.,  S.  F.  Owners,  St. 
-Monica's  Parish,  Rev.  Father  Edward 
Doran.  The  building  will  be  de- 
signed in  the  Spanish  Mission  style, 
and  will  contain  Sunday  school  rooms 
besides  the  large  main  auditorium. 
Only  preliminary  studies  have  been 
made  and  details  o^  the  building  can 
not  be  given  at  this  time.  Further 
mention  will  be  made  of  the  work 
shortly. 

Contracts  .Vwardod. 

APART-\1ENT  HOUSE — 4  .«tory  and 
base,  brick  and  steel,  $31,000.  San 
Francisco.  .Architect,  Earl  B.  Scott, 
Humboldt  Bank  Bldg.,  S.  F.  Owner, 
William  .\.  Hinch.  Contractors,  Ratto 
&   Ratto,  S.   F.     Contract  price,,  $32,000. 

SEWER  WORK  —  $S,0H.50.  San 
Francisco.  Engineer,  City  Engineer, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Contractor.  F.  Rolandi,  S.  F.  Contract 
price.    $S,0H..50. 


-NOTICE    OF    XO>f-RE!:,PONSIBirL!TY. 


Mar.  15,  1915— S  POS1  100  E  Kearny 
E  7-1-11%  W  107  fl  S3;  Mechanics' 
Institute'Bldg.  Mechanics'  Institute 
of  S  F  as  to  improvements  on 
leased    property     


Contract  For  Ferry 
P.O.  To  Be  Awarded, 

Teiflierl    aiiil     Viiibrnsc    I.iit\    IlitldiTN    for 

Griifral    <  oiiMtniclion    :iiiil    Coii- 

triiol    Will    iif    I. ft    Niiluriliiy. 


Bids  were  opened  at  the  Thursday 
meeting  of  the  State  Board  of  Harbor 
Commissioners  for  the  general  con- 
struction of  the  Ferry  Post  Office.  The 
building  will  be  a  two  story.  Class  A 
building,  costing  over  $125,000.  Con- 
tracts for  the  foundation  work  and 
structural     steel      have      already      been 
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awarded.  Healy-Tibbitts  Construction 
Co.  has  the  foundation  work  at  $27,690 
and  the  Pacific  Rolling  Mills  the  steel 
work   at    $18,000. 

Tf  ichert  i^l-  -Ambrose  were  the  low 
bidders  for  the  general  construction  at 
$74,891.  The  award  of  contract  was 
put  over  until  the  adjourned  meeting 
of  the  Board,  which  will  be  hold  on 
Saturday.  Following  is  a  complete  list 
of  the  bids  submitted: 

Ferry    Post    Office. 

Isaac    Penny    $80,980 

M.    Marcussen    75,000 

J.    S.    Hannah    '  88,498 

J.    J    Leonard    75.847 

Const    &    Eng.    Co 78,700 

Duncanson-Harrelson    Co 98,845 

M.     Fisher    82,900 

Teichert    &    Ambrose    74,891 

J.    Monk    91,781 

Clinton    Fireproofing   Co 79,450 

Grant    Fee    99,000 

W.    D  Henderson   82,888 

R.    W.    Moller    79,700 

Ward    &    Goodwin    87,000 

♦ 

tfniJding  Contracts   AT^aroed. 

San  Francisco 


No. 

709 
710 
711 
712 
713 
714 
715 
716 
717 
71S 
719 
720 
721 

I'n 

724 


729 
Toll 
731 
732 
733 
734 
735 
736 
737 
738 
739 
740 
741 
742 
74  3 
744 
74  5 
716 
747 
74S 
749 
750 
751 
752 
753 
754 
755 
756 

75S 
759 
760 
761 
762 
763 
764 
765 
766 
767 
76S 
769 


773 
774 


77S 
779 
7S0 
7SI 
782 


O-ivner.  Contractor 

Kahn      Brumfield 

Clayton      Nichols 

Martin     Martin 

Gooltz     Gooltz 

Pflueger     Schmitt 

Stock     Stock 

Gunzelmann      Owner 

Painter     Kenyon 

Kirb.v     Kirby 

Nelson    Nelson 

Pacific  G  &   E Central 

Isaac     Ruderman 

.Sunset    Feather     Waite 

Klopstock      McMullin 

Tobin      Lindgren 

Homestead     Grahn 

Medus      Medus 

Babcock      Babcock 

King     Knox 

Stuhr     Stuhr 

Swift     Brumfield 

Boisset     Witzelberger 

Rapp     Fennell 

Same     Turner 

Same     Chisholm 

Honaas     Reite 

McCuIloch      Liebert 

.Johnson      Boxton 

Props     Props 

Cochran     Fisher 

McCreery      McCreery 

Lynch      Bell 

Sbarboro     Biller 

Pates     Pates 

Jewell      Grahn 

Merritt     Merritt 

I^gallet     Migneault 

Allbergi     Francesconi 

Regal     Shoe Fink 

Wilson     Farquharson 

.Teter      Roller 

Flanagan      Flanagan 

Weiller     Metter 

Reai-don     PasQualetti 

St.    Francis    ....St.    F'xncis 

.Andrews     -Andrews 

Wade      Carlson 

McMullin   ....von  Voorhees 

Morris     Morris 

Oceanside     Amus.  ..  .Owner 

Gleeson     Gleeson 

Eisenbach      Eisenbach 

.lohnson      .lohnson 

Alario     Bonoccoro 

S  F   ..Contra  Costa  Con  Co 

Camicia     Devencenzi 

Enright     Segurson 

San    Francisco    Hurley 

Same     V\"n    Iron 

.'^■nme      Decker 

.*<ame      Gladding 

Same      Holt 

Traynor     Schroder 

Nicholson     Edherg 

Oelrichs      Ward 

Metro    Invst     Owner 

Hallett     Hallett 

Tryson     Tryson 

Woodside     Woodside 

Neil      Nell 

Tleman     Phillips 

Huyi'tt     Huyett 

Sonu-rs     Smith 

Kopunkiewz     Gillespie 


Amt. 

500 

600 

700 

500 

500 

400 

1900 

400 

3000 

3000 

23300 

1625 

1872 

8S44 

22500 

1400 

1400 

ISOO 

1500 

1000 

2975 

1200 

23945 

41645 

90240 

lOSOO 

4475 

377S 

20000 

7000 

1200 

1110 

12800 

4000 

1500 

2000 

2000 

400 

500 

1200 

2950 

5000 

1100 

800 

5000 

ISOO 

400 

400 

2000 

3000 

4500 

11000 

2800 

2100 

2S3O0 

2240 

3050 

307S 

3460 

1230 

9200 

25240 

600 

1500 

2000 

16000 

3000 

400 

450 

1000 

500 

500 

500 

400 


Wednesday.     :March      17,  1915. 

7S3      Porta      Porta  3000 

784      Gunzelmann     Martin  1984 

755  Smith     Jones  7110 

756  Gray     Hamlll  5500 

7Si      San    Francisco    Band  838 

7SS     Tietjen     Koenig  3770 

7S9      Samuels     Elam  12592 

790  Same     Hadley  5010 

791  Same     Sartorius  1870 

792  Same     Snook  998 

793  Boas      MacDonald  2700 

794  Johnson      Johnson  5000 

795  De    Luca    De    Luca  2500 

796  Anderson     Anderson  1500 

797  S   P    R   R    Brumfield  4900 

798  Green      Miller  500 

799  Nanking     Cafe.  ..  .Brumfield  750 

800  Mangels     .Mangels  1950 

801  Enterprise      Albrecht  600 

802  Gallica     Polati  700 

S03     Scoble      Scoble  7000 

804  Campani     Campani  950 

805  Craemer     Craemer  30000 

806  Hench Ratto  29510 

807  Silver    Palace     Conlin  500 

SOS     Booth      Booth  1000 

809  Bennett      Bennett  1000 

810  Valvoline     Brumfield  500 

811  Meredith     Meredith  900 

812  Dyhdal     Dyhdal  400 

813  Grahn     Grahn  2500 

514  McCulloch      Liebert  4475 

515  Ferrario     Olsen  1464 

516  Same      Dalziel  642 

817      Richter      Mitchell  2000 

SIS     Rapp     Cal    Blec.  4750 

819     Same    Pac   Ext  10965 

S20     Same     Hurley  3455 

FRAME    DWELLING 

(661)  E  LA  PI.uAYA  337  S  Judah.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner Oscar   Heyman   &   Bro.,   742 

Market,  San  Francisco. 
-Architect  . .  .None.e 

Contractor.  .Heyman    &    Bro.,    742  Mar- 
ket, San  Francisco. 

COST,  $1750 

NOTE: — -Above      appeared      March    5, 

1!'15,  as  W   41st  Ave  100  N  -Anza.  Owner 

has   since   decided   to   erect   building   at 

above  location   instead. 


ELECTRIC    SIGN 

(709).     N^\'     EDDY    AND       FILLMORE. 
Electric  sign. 

(;)wner Kohn   &  Greenfield,   Prem. 

Architect  . .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
IS   7th,  San  Francisco. 

COST.  $500' 


ALTER. AT  IONS 

(710)      NO.      780      HOWARD.        General 

alterations  for  office  and  shop. 

Owner John  J.  Clayton,  2216  Clay,. 

San  Francisco. 
.None. 

H.  D.  Nichols,  1381  Steven- 
son,   San    Francisco. 

COST.  $600 


-Architect  . 
Contractor 


FRAME    DWELLING 

(711)      W     TWENTY-THIRD     AVE     100 

S   Vicente.      One-story   and    basement 

frame  dwelling. 

Owner Edwin    Martin,    344     Klrk- 

ham,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $700 


FRAME    DWELLING 

(712)      W    DAR.MOUTH    150   S    Woolsey. 
One-story  and  basement  frame  dwig. 

Owner Harvey    Gooltz,    1692    Post. 

San   Francisco. 
-Architect  .  .  .None. 
Days    work.  COST,    $500 


-ALTERATIONS 

(713>      NO.      1015    GUERRERO.        Alter 
and  add  to  dwelling. 

Owner .A.    Pflueger,    Premises. 

Architect  .  .  .T.   I*  Pflueger.  Premises. 
Contractor.  .Carl     Schmitt,     Berkeley. 

COST,   $50J 


Wedhfcsday,     March     17,     1915. 
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ALTERATIONS 

(714)      SE  FOLSOM  AND  THIRD.   Alter 
saloon. 

Owner Louis  Stock,  1924  Fell.  .S.  F. 

Architect  . .  .None. 

Contractor.  .Lester  N.   Stock,    12   Oeary, 
San   Francisco. 

COST,    $40d 


ALTERATIONS 

(715)      NO.     2359     LOMBARD.       General 

alterations  and  repairs  for  dwelling. 
Owner .....  .Henry     Gunzelmann,    Prem 

Architect  ...E.    A.    Neumarkel,    Sharon 

Bldg.,  San  Francisco. 
Day's    work.  COST,    $1900 


GARAGE 

(716)      W    SCOTT     50    S    Hayes.       One- 
story  frame  graraye. 

Owner Jean    E.    Painter,    Vendome 

Hotel,  San  Jose. 
Architect  .  .  .None. 

Contractor.  .Kenyon  Pacific  Co.,  Market 
and    Franklin.    S.    F. 

COST.     $400 


FRAME    DWELLING 

(717;      W  TWELFTH  AVE  150  N  Anza. 
Two-story  and  basement  frame  dwlg. 
Owner J.    C.    Kirby.    2152-A    Mar- 
ket. San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $3000 


FRAME   DWELLING 

(718)      W  HILL  132  N  Parnassus.  Two- 
story  and  basement  frame  dwelling. 
Owner F.  Nelson,  30  Presidio  Ter- 
race.   San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $3000 


FRAME  DWELLING 

(719)   E   HAMPSHIRE   65   S  25th.      One- 
story    and    basement    frame   dwlg. 

Owner Ad.      Thieler,      2612      25th, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Ad  Thieler,  2412  25th,  S.  F. 

COST,    $800 


CLASS  "A"  OFFICE  BUILDING 
(719)      S    SUTTER     115-9     E    Powell    S 
137-6xE    45-6.        Structural    steel    and 
cast    iron    for    eight-story    Class    "A" 
office   building. 

Owner Pacific   Gas  &  Electric  Co., 

445  Sutter.   San  Francisco. 
Achitect  ...Edgar   A.    Mathews,    Phelan 

Bldg.,    San    Francisco. 
Contractor.  .Central     Iron     Works,     651 

Florida,  San  Francisco. 
Filed  Mar.  8,  '15.  Dated  Mar.  2,  '15. 
$30  per  ton  on  arrival  of  struc- 
tural steel  and  cast  iron  in  City 
and  County  of  San  Francisco.. 
$5.25  per  ton  on  delivery  at 
building    of    same    and    properly 

fabricated     

$■5.25     on     cemplete    erection     of 

same     

Usual   35    days Balance 

TOTAL  COST,  $54  per  ton,  not  to  ex- 
ceed $23,300. 
Bond,  $12,000.  Surety.  Hartford  Acci- 
dent &  Indemnity  Co.  Limit.  75  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PAINTING 

(720)  NW  O'FARRELL  &  DEVISA- 
dero.  Painting  for  store  and  apart- 
ment building. 

Owner T.  D.  Isaacs.   32  Battery  by 

Chas.   Wright.   25   Stockton. 
San  Francisco. 


Architect....).    C.    llladik,      Monadnock 

Bldg.,    San    Francisco. 
Contractor..!.     Ruderman,     2763     Bush. 

San    Franci.sco. 
Filed   Mar.   8,  '15.     Dated   Dec.   22.   '14. 

As   work   progresses 75% 

Usual     35     days 25% 

TOTAL  COST,  $1625 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,    none. 

EXHIBIT    BOOTH 

(721)  EXPOSITION  oITlL.  All  work 
for  frame  exhibit  booth  in  Alanu- 
factures   Building. 

Owner Sunset    Feather      Co..    1110 

P''olsom.    San    Francisco. 
Designer  ..  .J.      J.       Baumgartner.      785 

Market.    San    Francisco. 
Contractor.  .C.      M.    Waite      &   Co..    2408 

Franklin.    San    Francisco. 
Filed   Mar.   8.   '15.     Dated  Jan.   8,  '515. 

Rough    frame   up $468.12 

Brown    coated    468.13 

Completed     and     accepted 468.13 

Usual    35    days 468.13 

TOTAL  COST,  $1872.00 
Bond.  none.  Limit.  30  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


Contractor.  .  Peter      Medus.      56      Mullen 
Ave.,    San    Francisco. 

COST,    $1400 


BRICK    WAREHOUSE 

(722)  W  HOWARD  100  N  18th  30x 
122-6.  All  work  for  three-story  brick 
warehouse. 

Owner......!.    D.    &   F.   Klopstock,    18th 

and  Howard.  S.  F. 

Architect  ..  .M.      I.    Schwartz,      Nevada 
Bank   Bldg.,    S.   F. 

Contr'actor.  .McMullin  -  "Von       Voorhies 
Co.,   1290    12th   Ave.,   S.   F. 

Filed  Mar.   8,  '15.     Datetd  Mar.   1,  '15. 

2nd    floor   girders    set $2200 

Roof    boards    on .  . 2200 

Completed    and    accepted 2200 

Usual     35     days 2244 

TOTAL  COST.   $884  4 

Bond,    $4500.      Sureties,   J.    W.   Schouten 

and    J.    H.    McCallum.      Limit,    45    days. 

Forfeit,  none.     Plana  and  specifications 

filed. 

NOTE — 1st  report  Feb.  18.  1915,  No.  533 


FRAME    RESIDENCE 

(723)      S    CALIFORNIA    103-11/2     E    Oc- 
tavia  E  34-4  i^xS  137-6.     All  work  for 
three-story  and  basement  frame  resi- 
dence. 
Owner Constance    M.    Tobin.    Mar- 
ket.   Jones      and      McAllister, 
San    Francisco. 
Architect  ..  .Willis   Polk   &   Co..   Hobart 

Bldg..    San    Francisco. 
Contractor.  .Lindgren     Co.,    Monadnock 

Bldg.,    San    Francisco. 
Filed  Mar.   8,  '15.     Dated  Mar.   5,  '15. 

On    15th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $22,500 
Bond.  none.  Limit,  Aug.  15.  '15.  For- 
feit, $15.     Plans  and  specifications  filed 


DWELLINO 

(724)      S  REGENT  125  E  San  Jcae  Ave. 
One-story  and  basement  frame  dwlg. 

Owner Homestead       Realty        Co.. 

Mutual  Bank   Bldg.,  S.  F. 
Architect  .None. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant.   San    Francisco. 

COST,  $1400 


FRAME    DWELLING 

(725)      N      MULLEN      155    E      Alabama. 
One-story  and  basement  frame  dlwg. 

Owner Peter      Medus.    56       Mullen 

Ave.,    San   Francisco. 
Architect  . .  .None. 


FRAME    DWELLING 

(726)      E    TWENTY-FOURTH    AVE    300 

S    Irving.      One-story    and    basement 

frame   dwelling. 

Owner John     Babcock.     1273     17th 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day'.s   work.  COST.   $1800 


FRAME    DWELLING 

(727)      S  GEARY   90   E   27th   Ave.     One- 
story   and    basement    frame    dwelling. 

Owner Wm.  H.  King.  655  5th  Ave., 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Orrin    Knox.    624    7th    Ave., 
San    Francisco. 

CO.'^T,    $1.')00 


FH.A.ME     BAKERY 

(72.8)      N      NINETEENTH       162-U       W 
(iuerrero.     One-story   frame  bakery. 

Owner C.    G.    Stuhr.    1332    Church, 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


ELECTRIC  SIGN 

(729)  NW  PACIFIC  AND  DAVIS. 
Construct  and  install  one  single 
faced   electric   sign. 

Owner Swift    &    Co.,    Premises. 

Architect  .  .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18   7th.   San  Francisco. 

COST,   $2975 


FRAME    COTTAGE 

(730)  SE  LONDON  50  SW  Italy  Ave 
SW  25xSE  100.  All  work  except 
grading,  rat  proofing,  shades  and 
lighting   fixtures   for   frame   cottage. 

Owner Bertin   Boisset.   SE   London 

and   Italy   Ave..   S.   F. 

Architect  ...None. 

Contractor.  .J.   Witzelberger.   176   Rous- 
seau.  San   Francisco. 

Filed   Mar.    9,   '15.      Dated   Mar.    6,   '15. 

Frame    up    $400 

Brown     coated     300 

Outside    finished    200 

Entire    work    completed 300 

TOTAL  COST.  $1200 

Bond,    none.      Limit,     la    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


WAREHOUSE 

(731)  SW  DIVISION  AND  KANSAS  S 
260  W  200  N  191  NE  to  S  line  of 
Division  E  57  P  N  133.  Masonry 
work  for  four-story  mill  constructed 
warehouse  building. 

Owner Jno.  G.   Rapp.    1500   Bryant. 

San    Francisco. 

Architect  ..  .Leo    J.    Devlin.    731    Pacific 
Bldg..    San    Francisco. 

Contractor.  .Jas.   S.   Fennell,    180   Jessie, 
San    Francisco. 

Filed   Mar.    9,   '15.     Dated   Mar.   8,   '15. 
On   1st  and   15th  of  each   month     75% 

U-sual    35    days 25% 

TOTAL   COST.    $23,945 

Bond,   $12,000.      Sureties,   E.  J.   Sullivian 

and    J.    W.    Smith.      Limit,    as    fast    as 

possible.         Forfeit.     $5.         Plans       and 

specifications    filed. 


(732)      PILING    &    CONCRETE    WORK 

on   above. 
Contractor.  .The    Turner    Co..    278    Na- 

toma,  San  Francisco. 
Filed   Mar.   9,   'I'S.      Dated    Mar.    8,   '15. 

Payments    same    as    above 

TOTAL    COST,    $41,645 
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Bond,  IJI.UOO.  Surety,  MassaohusetU 
Bonding  &  Insurance  Co.  Liimit,  75 
days.  Forfeit,  lo.  Plans  and  specifi- 
cations  filed. 


(733)   CARPENTRY  WORK  ON  ABOVE 
Contractor.  .R.  A.  Chisholm,   180  Jessie, 

San   Francisco. 
Filed   Mar.   9,   'l.=i.     Dated   Mar.    8,   '15. 

Payments    same    as    above 

TOTAL  COST,  $90,240 
Bond,  $46,000.  Sureties,  A.  Mahoney 
and  W.  B.  Morris.  T.,imit,  as  fast  as 
possible.  Forfeit,  $.'>.  Plans  and  speci- 
fications  filed. 


APARTMENT    BUILDING 

(734)  E  GOITGH  55  S  Green  S  29xF3  100 
All  work  except  painting  for  three- 
story  and  basement  frame  apartment 
building. 

Owner C.    A.    Honaas. 

Achitect  .  .  .O.    E.    Evans,    2S61    Mission, 
San  Francisco. 

Contractor.  .J.    B.      Relte,    110      .Jessie, 
San    Francisco. 

Filed    Mar.   9,   "15.      Dated    Mar.    9,   '15. 

Frame     up     $2700 

Brown    coated     27(i0 

Finished    and    accepted 2700 

Usual     ?>5    days 2700 

TOTAL  COST,   $10,800 

Bond.   none.      Limit,    100   days.      Forfeit, 

none.       I'lans    and    specifications    filed. 


FRAME    FLATS 

(735)  —  ANZA  57-6  W  Ninth  Ave  — 
25  N  100  E  25  S  100.  All  work  for 
two-story   and    basement   frame   flats. 

Owner John    McCulloch,    80    Alva- 

rado,    San    Francisco. 

Architect  ...John    B.    Glunz    (non-certl- 
flcated). 

Contactor.  .Liebert      &      Martinelli,    159 
Julian   Ave.,  San  Francisco. 

Filed   Mar.   9,   '15.      Dated   Mar.   9,   '15. 

Frame    up     $ni8.75 

Brown    coated     1118.75 

Completed    and    accepted 1118.75 

Usual    3.")    days 1118.75 

TOTAL  COST,    $4475.00 

Bond,     $2250.         Sureties,    John       Bana- 

chowski    &    Pilade   Carmignani.      Limit, 

90    days    from    March      9.      Forfeit,      $3. 

Plans   and   specifications   filed. 


FRAME    RESIDENCE 

(736)      S   CABUILLO    90    E    35th    Ave    E 

30xS  90.     All  work  for  two-story  and 

basement    frame    residence. 

f)wner Bessie    W.    Johnson. 

Aichitect  ..  .Joseph    T.    Carter,    1st   Na- 
tional   Bank    Bldg..   S.    F. 
Contractor.  .Geo.      W.    Boxton      &    Son, 

Hearst    Bldg.,    S.    F. 
Filed    Mar.   9,   "15.      Dated    Mar.    8,   '15. 

1st    and    15th    of    each    month..      75% 

Usual    35    days 25% 

TOTAL  COST,  $3778 
Bond,  $1889.  Surety.,  New  Amsterdam 
Ca.sualty  Co.  Limit,  70  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 


BRICK    APARTMENTS 

(737)  S  POST  170  W  Larkin.  Four- 
story  and  basement  brick  (12)  apart- 
ments. 

Owner W.       Props,       1301       Gough, 

San  Francisco. 
Architect  .  .  .  Kousseau       &       Rousseau, 

French  Bank  Bldg..  S.  F. 
Day's    work.  f;OST,    $20,000 

FRAME    DWELLING 

(738)  W  FOURTEENTH  AVE  230  S 
Geary.  Two-stoi-y  and  basement 
frame  dwelling. 


i>\vner C.    Cochran. 

Architect.  .  .D.  C.  Coleman.  702  Mer- 
chants National  Bank  Bldg 
San    Francisco. 

Contractor.  .M.  Fisher,  102  Montgomery 
San   Francisco. 

COST,   $7000 


ALTERATIONS 

(739)  N  PINE  100  W  Sansome.  Alter 
partition   and    install   vault. 

Owner McCreery  Estate,  221  San- 
some,   San    Francisco. 

Architect  ...C.  P.  Weeks,  Mutual  Bank 
Bldg.,  San  Francisco. 

Day's    work.  COST,    $1200 


ALTERATIONS 

(740)      S    BUSH    103-6      E    Grant      Ave. 
Erect  new   brick  store  front. 

Owner CHias.     W.     Lynch,     Monad - 

nock   Bldg.,  S.  F. 
Architect  ..  .J.    C.     Hladik,    Monadnock 

Bldg.,    San    Francisco. 
Contractor.  .Wm.    R.   Bell. 

COST,    $1110 


FRAME    FACTORY 

(741)      SW    JONES    &    NORTH    POINT. 
Two-story    frame   factory   building. 

Owner A.      Sbarboro      et    al,      460 

Montgomery,    S.    F. 

Architect  ..  .John   H.   Power,    460    Mont- 
gomery,   San    Francisco. 

Contractor.  .John       Biller,     460       Mont- 
gomery,   San    Francisco. 

COST,   $12,800 


FRAME  STORES 

(742)      SW     MOULTON     &     FILLMORE. 

One-story   frame  stores. 
Owner Gus      J.    Pates,    2400      Van 

Ness   Ave.,    San   Francisco. 
Achitect  ..  .George      L.    Streshly,      2400 

Van  Ness  Ave.,  S.  F. 
Day's    work.  COST,    $4000 


FRAME   DWELLING 

(743)      E    HAMBURG    25    N    Joost.   One- 
story  and   basement  frame  dwlg. 

Owner B.      C.    Jewell,    1179      Oak, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant,   San    Francisco. 

COST,  $1500 


FRAME    STORES 

(744)      SE      STEINER    &      CHESTNUT. 
One-story    frame   stores. 

Owner Harry  P.  Merritt,  2400  Van 

Ness   Ave.,    San   Francisco. 
Architect  ..  .George    L.     Streshly,     2400 

Van   Ness  Ave.,  S.   F. 
Day's    work.  COST,   $2000 


ALTERATIONS 

(745)  S  ARTHUR  107-6  E  Phelps. 
Alterations,  repairs  and  additions 
for   refrigerator   plant. 

Owner Arthur   Legallet,   3432   25th, 

San   Francisco. 
Engineer  ..  .Edgar       Roseberry,        1269 

Potrero    Ave.,    S.    F. 
Contractor .  .Octave  MIgneault  30 

Seres,    San    Francisco. 

COST,    $2000 


FRAMK    OFFICE 

(746)      NO.   23S5   LOMBARD.      One-story 
frame  office. 

Owner O.    Allbergi,    Premises. 

Architect  .  .  .None. 

Contrnctor.  .D.   Francesconi,    154    PIxley 
San   Francisco. 

COST,   $400 


ALTER  STORE 

(747)      arc.   760   MARKET.      Alter   store. 

Owner The    Regal    Shoe   Co.,    Phe- 

lan    Bldg.,    San    Francisco. 
Architect  .  .  .None. 
Contractor.  .The  Fink   &  Schindler  Co., 

228    13th.   San   Francisco. 

COST,    $500 


ALTERATIONS 

(748)      B    MASON     125     S    Geary.       En- 
large hotel  office  and  minor  changes. 

Owner Wilson   Estate   Co. 

Architect  . .  .None. 

Contractor.  .D.      B.    Farquharson,      1760 
Ellis,   San   Francisco. 

COST,    $1200 


FRAME   RESIDENCE 

(749)  W  CORDOVA  233  N  Athens. 
One-story  and  ba.^ement  frame  resi- 
dence. 

Owner Jessie    P.    and    Julia    Jeter, 

Premises. 
Architect  ..  .O.    E.    Evans    &    Co.,    Inc., 
2861  Mission,  San  Francisco 
Contractor ..  Edwin      Roller,      477    27th, 
San   Francisco. 

COST,    $2950 


FRAME   FLATS 

(750)      W  ELEVENTH  AVE   100  N  Ful- 
ton.    Two-story  and  basement  frame 
(2)    flats. 
Owner James   Flanagan,    139    Cen- 
tral   Ave.,    San    Francisco. 
-Architect  ..  .Theo.       W.       Lenzen,       709 
Humboldt  Bank  Bldg.,  S.  F 
Day's   work.  COST,   $5000 


WAREHOUSE 

(751)      W       ELEVENTH    60    S       Minna. 
One-story  frame  warehouse. 

Owner Weiller      Bros.,    120      11th, 

San    Francisco. 
Aichitect  .  .  .None. 

(Contractor.  .Louis    Metter,     157     Albion 
Ave.,    San    Francisco. 

COST,   $1100 


ALTERATIONS 

(752)      NO.  315  BRODERICK.     Alter  1st 
frame    building   for    laundry. 

Owner M.    Reardon,    Premises. 

Architect  . .  .None. 

Contractor.  .J.   Pasqualetti,   785   Market, 
S.  F.  COST,  $800 


ADDITION 

(753)      NE    BUSH    AND    HYDE.      Class 
"A"   addition   to  present   building. 

Owner '.St.  Francis  Hospital,   Prem 

Architect  ...A.  I.  Coflfey,  812   Humboldt 

Bank    Bldg.,    S.    F. 
Day's    work.  COST,    $5000 


DWELLING 

(754)  NW  LONDON  175  SW  Persia. 
One  and  one-half-story  and  base- 
ment  frame   dwelling. 

Owner lohn   .Andrews,   633  London 

San   Fi'ancisco. 

Architect  . .  .None. 


Day's  work. 


COST,   $1800 


ALTERATIONS 

(755)      S    CHENERY    50     E     Hamerton. 

Raise   and   alter  dwelling. 
Owner Wade  &  Carlson,   71    Pierce 

San    Frftncisco. 
.Xrchltect  .  .  .None. 
Contractor.  .  Wade  &  Carlson,  71   Pierce 

S.    F.  COST,    $400 


FRAME   STAND 

(756)      S    BAY    37    E    Van    Nes.<>    (rear). 
One-8tory    frame   tobacco  stand. 


Wednesday,     March      17.      1915. 

'Owner McMullin-von    Voorhifs   Co. 

110    Jessie.    San    Francisco. 
Architect  .  .  .O.     R.     Thayer,     20     Mont- 
gomery,   San    Francisco. 
Day's    work.  COST,    $400 


FRAME   DWELLING 

(757)      W  ELEVENTH  AVE   75   N  Anza. 
Two-story  and  basement  frame  dwlg 

Owner A.  T.  Morris,  501   11th  Ave., 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $2000 


FRAME    BUILDING 

(758)  W  GREAT  HIGHWAY  40  N 
Cliff  House  Building.  One-story  and 
basement  frame  building  (tea  gar- 
den). 

Owner Oceanside    Amusement    Co., 

Cliff  House,  S.  F. 

Architect  .  .  .None. 

Day's    work.  COST,    $3000 


FRAME    FLATS 

(759)      W   ANZA   lOG-S   W   Seventh    Ave. 

Two-story    and    basement    frame    (2) 

flats. 

Owner". James      Gleeson,    581       5th 

Ave.,    San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $4  500 


BRICK    MARKET 

(760)     S  POST   120   W  Larkin.        One- 
story    brick    market  building. 
Owner Eisenbach  Co.,     408     Flat- 
iron   Bldg.,  S.   F. 
Architect  .  .  .None. 
Day's  work.  COST,   $11,000 


FRAME    DWELLING 
(761)      W     TWENTIETH     AVE     300     S^ 

Geary.        Two-story      and      basement 

frame   dwelling. 
Owner Alfred    Johnson,    2423    Cle- 
ment,   San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $2800 


BUIi  DING    AND   ENGINEERING   NEWS 

Hond,  $1I,1.)0.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  75  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 


FRAME    STORE    AND    FLAT 

(762)  S  COR.  VIRGINIA  &  BANK. 
All  work  except  gas  and  electric  fix- 
tures, window  shades  and  electric 
work  for  two-story  frame  store  and 
flat. 

Owner Innocenzo    and       Salvatora 

Alario,  61  Manchester,  S.  F. 
Architect  .  .  .None. 
Contractor.  .Francesco        &       Giuseppe 

Bonoccorso. 
Filed  Mar.   10,  '15.     Dated  Mar.  8,  '15. 

Rough  work  and  roof  on $525 

Brown    coated    525 

Completed    and    accepted 525 

Usual    35    days 525 

TOTAL  COST,  $2100 
Bond,  none.  Limit,  90  days  after  Mar. 
9.  Forfeit,  none.  Plans  and  specifi- 
cations  filed. 

EXCAVATION,   ETC. 

(763)  BLOCK  BDED  BY  LARKIN, 
McAllister,  Hyde  and  Fulton.  Ex- 
cavating and  foundation  for  San 
Francisco    Public    Library. 

Owner The   City     and    County      of 

San   Francisco. 
Architect  .  .  .Geo.    W.    Kelham,     Sharon 

Bldg.,  San  F'rancisco. 
Contractor.  .Contra    Costa    Constr.    Co., 

330     10th,    San    Francisco. 
Filed  Mar.   10,  '15.     Dated  Mar.  9,  '15. 
Progressive    payments    on    1st    of 

each    month    of 75% 

Usual    35    days 25% 

TOTAL   COST,    $28,300 


FRAME    BUILDING 

(764)  N  VALLEJO  235  W  Montgomery 
20x137-6.  All  work  except  finish 
hardware,  shades,  fixtures  and  ce- 
ment floors  for  two-story  and  base- 
ment  frame   building. 

Owner Louis  J.  Camicia  and  El- 
bert Garrity,  410  Vallejo, 
San  Francisco. 

Architect  . .  .None. 

Contractor.  .Devencenzi  Bro.s.  &  Co., 
1069    Union,    San   Francisco. 

Filed  Mar.   10,  '15.     Dated  Mar.   1,  '15. 

Roof    on     $560 

Brown     coated     560 

Completed     560 

Usual     35    days 560 

TOTAL  COST,    $2240 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,  none. 


FRAME   FLATS 

(765)  N  MCALLISTER  75  W  Willard 
W  25xN  100.  Labor,  lumber,  mill, 
painting,  tinning,  electric  work,  con- 
crete floor,  hardware,  foundation, 
patent  flue  and  a.sphalt  roof  for  two- 
story    and    basement    frame    flats. 

Owner Helen      V.    Enright       (wife 

Patrick     J.     Enright)     and 
Mary  A.   Murphy. 
Architect  .  .  .None. 

Contractor.  .Segurson    Bros.,    308    Guer- 
rero,   San    Francisco. 
Filed   Mar.   10,  '15.     Dated   Mar.  9,  '15. 

B>ame    up     $762.50 

Brown    coated     T62.50 

Completed    and    accepted 762.50 

Usual    35    days 762.50 

TOTAL  COST,  $3050.00 
Bond,  $1525.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


HEATING    AND    VENTILATING 
(766)      SW      TWENTY-FOURTH      AND 
Bartlett  W   117-6xS  65.      Heating  and 
ventilating     for     Mission     Branch     of 
San    Francisco    Public   Library. 

Owner City   and   County   of   S.    F. 

Architect  .  .  .S.     Albert    Lansburgh,    709 

Mission,  San  Francisco. 
Contractor.  .J.    C.    Hurley    Co.,    509    6th, 

San   Francisco. 

Filed  Mar.   10,  '15.     Dated  Mar.   9,  '15. 

When    ducts    installed      and      oil 

tank    in     $750 

Complete     apparatus     in 750 

Completed    and    accepted 750 

Usual     35    days '. 828 

TOTAL  COST,  $3078 
Bond,  $770.  Surety,  New  England 
Casualty  Co.  Limit,  165  days.  Forfeit, 
$10.     Plans  and  specifications   filed. 

(767;      STRUCTURAL    STEEL    &    IRON 

work   on  above. 
Contractor .  .Western    Iron    Works,    141 

Beale,  San  Francisco. 
Filed  Mar.   10,  '15.      Dated  Mar.   9,  '15. 

Frame    ready    for   trusses $865 

Trusse.s    in    place 865 

Completed   and   accepted 865 

Usual    35    days '. 865 

TOTAL  COST,  $3460 
Bond,  $1730.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  60  days.  Forfeit, 
$10.      Plans  and   specifications   filed. 
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Filed   Mar.   10,  'IS.     Dated  Mar.   9,  '15. 

Conduit    roughed    in $450 

Completed    and    accepted 450 

L'sual    35    days 330 

TOTAL  COST,  $1230 
I^ond,  $615.  Surety,  Pacific  Coast 
Ca.sualty  Co.  Limit,  I65  days.  Forfeit, 
$H».      Plans    and    specifications    filed. 


(769)      ARCHITECTURAL         TERRA 
cotta   on   above. 

Contractor.  .Gladding     &   McBean     Co., 
Crocker    Bldg.,    S.    F. 

Filed   Mar.   10,  '15.      Dated   Mar.   9,  '15. 
Material  required  for  lower  story 
up  to  main  floor  line  delivered.  .$2300 
All    material    from    main    line    to 
bottom    line    cornice    delivered..    2300 

Completed   and   accepted 2300 

Usual     35    days 2300 

TOTAL    COST,    $9200 

Bond,    $4600.     Surety,   Equitable   Surety 

Co.      Limit,      100    days.        Forfeit,      $10. 

Plans   and   specifications   filed. 


(770)  EXCAVATION,  CONCRETE 
brick,  terra  cotta,  granite,  carpenter, 
kalamein,  furring,  lath,  plaster,  iron, 
roofing,  sheet  metal,  marble,  mosaic, 
glazing  and   hardware   on   above. 

Contractor.  .O.      C.      Holt,      110      .lessie, 

San  Francisco. 
Filed  Mar.   10,  '15.     Dated  Mar.  9,  '15. 

Concrete   foundatiun    in $2000 

Main   floor  slab   in   place   and   brick 
and    terra  cotta   to   main   floor..    3000 
All  brick  and  terra  cotta  in....    3000 
Roof    done    and    brown    coated..    3500 
Plastering  done  and  ^asli  glazed   3000 

Completed   and   accepted 4430 

Usual     35    days 6310 

TOTAL  COST,  $25,240 
Bond,  $12,620.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  110  days  after 
steel  in.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 

ADDITION 

(771)  NO.  569  DUBOCE.  Add  sun  room 
and  sleeping  porch. 

Owner John   Traynor. 

Architect.  .  .Albert      W.       Burgren, 

Sutter,   San  Francisco. 
Contractor.  .Schroder    &    Mcintosh, 

Folsom,  San  Francisco. 

COST.   $600 
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DWELLING 

(772)    W  STANYAN  -I'd-AVz  N  Belgrave, 
One-story  and  basement  frame  dwlg. 

Owner R.    M.    Nicholson,    Premises 

Architect  ...O.   E.   Evans  Co.,   Inc.,   2861 

Mission,    San    Francisco. 
Contractor.  .O.   Edberg,   1935   15th,  S.  I<\ 
COST,    $1500 


REPAIRS 

(773)  CALIFORNIA,  MASON  AND 
Powell  (Fairmont  Hotel).  Repair 
.sidewalk  and  concrete  belt  courses 
and  terra  cotta. 

Owner Teresa    Oelrichs,    Fairmont 

Hotel,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Ward        &      Goodwin,       110 
.lessie,   San    Francisco. 

COST,    $2000 


(768)      ELECTRIC   WORK    ON   ABOVE. 
Contractor.  .Decker   Elec.   Co.,    li:    New 
Montgomery,  S.  F. 


FRAME  APARTMENTS 

(774)   NW  HYDE  &  SACRAMENTO. 

Three-story  and  basement  frame  (11) 

apartments. 

Owner Metropolis   Investment  Co., 

333  Kearny,  San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $16,000 


u 


FRAME   DWELLING 

(775)  E  EIGHTEENTH  AVE  225  S 
Geary.  Two-story  and  basement 
frame  dwelling. 

Owner Mary     B.   Hallett,    1263   7th 

Ave.,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .E.      B.    Hallett,      1265      7th 
Ave.,    San    Francisco. 

COST,    $3000 
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Filed  Mar.  11,    15.     Dated  Mar.  10,  '15. 

Plaster    on     |78-1 

Completed   and   accepted 700 

U.sual    35   days 500 

TOTAL.  COST,  $1984 
Bond,  $992.  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  35  days.  Forfeit,  none. 
Plans   and   specifications   filed. 
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REAMS,    ETC. 

(776)      NO.       2200        VALLEJO.         Erect 
beam.<!  and  wall   boards. 

Owner G.    H.    Tryon,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $4  00 


REPAIR    FIRE    DAMAGE 
(777)      NO.    231      .lOOST    AVE.         Repair 
fire  damage. 

Owner A.     Woodside,     Filbert    and 

Broderick,    .San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $450 


FRA.ME    DWELLING 

(7T8)      S    MORAGA       110      E    La    Playa. 
One-story  and  basement  frame  dwlg. 

Owner Alexander   Neil,    1243      4rith 

Ave.,  San   Francisco. 
Architect  .  .  .None. 
Day.s  work.  CO.^T,   $1000 


.MARQUISE 

(779)    NO.    2799    HYDE.    Erect   marquise. 

Owner Wm.    Tienann,    Premises. 

Architect  .  .  .None. 

Contractor.  .T.     N.     Phillips,    Filbert    & 
Lapuna,    San    Francisco. 

COST,    $500 


FRAME   DWELLING 

(7S0)      NO.    264      TEDDY    AVE.        One- 
story  and  basement  frame  dwelling. 

Owner C.   B.   Huyett,  S5  3rd,  S.  F. 

.Architect  .  .  .None. 

Day's    work.  COST,    $500 


.MARQUISE 

(781)      NO.     440     GEARY.       Erect     mar- 
quise. 

Owner Somers      Estate      Co.,      240 

California,    San    Francisco. 
.Vrchitect  .  .  .None. 

(.'ontractor .  .C.  O.  Smith,  240  California, 
San   Francisco. 

COST,    $500 


NEW  FRONT 

(7S2)  NO.  1712  DIVISADERO.  New 
front. 

Owner A.     Kopankiewz,     Premises. 

Architect  ...None. 

Contractor.  .G.  G.  Gillespie,  ISO  Jessie, 
San  Francisco. 

COST,   $400 

ANNEX   FRAME    HOTEL 

(783)  S  FULTON  75-3  E  Octavla. 
Annex    for    three-story    frame   hotel. 

Owner A.   Porta,   429   Fulton,  S.   F. 

Architect  .  .  .None 

Day's    work.  COST,    $3000 

ALTER  RESIDENCE 

(784)  S  LO.MBARD  166-S  E  Scott:  No. 
2359  Lombard.  Alterations  and  addi- 
tions except  shades,  light  fixtures 
and  inside  painting  for  frame  resi- 
dence. 

Owner Henry    Gunzelmann,       2359 

Lombard,    San    Francisco. 

Architect  ..  .E.  A.  Neuninrkel,  Sharon 
Bldg.,    San    Francisco. 

Contractor ..  Wm.  Martin,  110  Jessie, 
.'>an   Francisco. 


FRAME     FLATS 

(785)  E  SEVENTH  AVE  362-5^8  N 
Lake  N  30xE120.  All  work  except 
ga.s  and  electric  fixtures,  finish  hard- 
ware, shades  for  two-story  and  base- 
ment frame  flats. 

Owner W.    I.    Smith,    Burlingame, 

California. 

.Architect  ...Edw.  E.  Young,  251  Kear- 
ny, San  Francisco. 

Contractor.  .Paul  K.  Jones,  180  Jessie, 
San  Francisco. 

Filed  Mar.  11,  '15.  Dated  Mar.  — ,  '15. 
Frame   up   &   roof   boards  on. $1777. 50 

Brown  coated    1 777.50 

Completed    and    accepted 1777.50 

Usual    35    days 1777.50 

TOTAL  COST,   $7110.00 

Bond,   $3555.     Sureties,  P.  Filippini   and 

S.   W.   Fuller.     Limit,   90  days.     Forfeit, 

none.      Plans   and   specifications    filed. 


FRAME   RESIDENCES 

(786)  E  EIGHTEENTH  AVE  100  S 
Geary  S  50xE  120  O  L  267.  All  work 
except  gas  and  electric  fixtures  for 
two   two-story   frame   residences. 

Owner John    Gray,    2252    Clement, 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .Thos.  Hamill,  268  25th  Ave 
San   Francisco. 

Filed   Mar.   11,  '15.      Dated   Mar.   8,  "15. 
Rough   frame  up  and  roof  on... $1375 

Brown    coated    1375 

Completed   and   accepted 1375 

Usual    35   days 1375 

TOTAL  COST,   $5500 

Bond,    none.      Limit,    70    days.      Forfeit, 

none.     Plans  and  specifications  filed. 
NOTE: — One  building  will  be  erected 

E   ISth   Ave  125  S  Geary. 


PLUMBING    AND    GAS    FITTING 
(787)      SW      TWENTY-FOURTH       AND 
Bartlett      W    ll7-6x:S    65.        Plumbing 
and  gas  fitting  for  Mission  Branch  of 
San    Francisco    Public    Library. 

Owner City    and    County    of    S.    F. 

by   Board      of   Trustees     of 
the      Public      Library      and 
Reading  Rooms. 
Architect  ..  .G.    Albert   Lansburgh,      709 

Mission,    San    Francisco. 
Contractor.  .S.      W.    Band,      318      Ellis, 

San   Francisco. 
Filed   Mar.   11,  '15      Dated  Mar.  9,  '15. 

Roughed    in    $314 

Completed   and   accepted 314 

Usual    35    days 210 

TOTAL  COST,  $838 
Bond.  $419.  Sureties,  R.  W.  Kenney  & 
C.  W.  Morris.  Limit,  165  days.  Forfeit 
$10.      Plans    and    specifications    filed. 


FRAMT3  RESIDENCE 

(788)      W   FIFTEENTH   AVE   175   N  "J" 
N    25xW    127-6.      All    work    for    two- 
story   and   basement   frame  residence. 
Owner Edward  Tietjen,   2430   Har- 
rison,  San   Francisco. 
Architect  ..  .Matthew    O'Brien.    6S    Post. 

San    Francisco. 
Contractor.  .  Ludwig  B.  G.   Koenig,   3525 

19th,    San    FYanclsco. 
FI1>(1   Mar.   11,  '15.     Dated  -Mar.  11.  '15. 
Frani.>    up     $94  2.50 


Roof  on  and  brown  coated....    942.50 

Completed    and    accepted 942.50 

Usual    35    days 942.50 

TOTAL   COST,    $3770.00 

Bond,   $1885.     Sureties,  Wm.  A.  Newsom 

and    O.      A.    Craemer.      Limit,      90   days. 

F^orfeit.    $10.      Plans    and    specifications 

filed. 


ALTERATIONS 

(7S9)  NW  STOCKTON  &  O'FARRELL 
W  137-6xN  137-C.  Carpenter,  mill, 
removal  of  old  finish,  store  fronts, 
show  windows,  alterations  to  new 
store  fronts,  glass,  glazing,  Kawneer 
bars,  marble  and  mosaic,  painting, 
plastering,  etc.,  for  alterations  to 
.stores   in   building. 

Owner D.    Samuel    Co.,    Premises. 

Architect  ..  .Henry    H.    Meyers,    Clunie 
Bldg.,    San    Francisco. 

Contractor.  .Thomas    Elam    &    Son,    ISO 
Jessie,   San   Francisco. 

Filed  Mar.  11,  '15.     Dated  Mar.  11,  '15. 

On    10th   of   each   month 75% 

:M!   dayti  after,   balance 25% 

TOTAL  COST,   $12,592 

I'.ond.      $6296.        Surety.      Pacific     Coast 

Ca.sualty   Co.      Limit.   50   days.      Forfeit. 

$^0.      Plans  and  specifications   filed. 


(7;tO)      HOLLOW    TILE       PARTITIONS, 

concrete      floor    panels,    brick      work, 

self   centering,    floor   work    on    above. 

Contractor.  .Chas.  B.   Hadley.  .180  Jessie 

San  Francisco. 

Filed  .Mar.  11,  '15.     Dated  Mar.  10,  '15. 

Payments    same    as    above....    .. 

TOTAL  COST,  $5010 
Bond,  $2505.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  30  days. 
Forfeit.  $30.  Plans  and  specifications 
filed. 


(791)      METAL    STAIRWAY'S,    COMPO- 
sition      treads,    marble      treads      and 
landings,   rails,    etc.,   on   above. 
Contractor.  .Sartorius   Co..   Inc.,    15th    & 

Utah,    .^an    Francisco. 
Filed  Mar.  11.  '15.     Dated  Mar.  10.  '15. 

Payments    same    as    above 

TOTAL  COST.  $1870 
Bond,  $935.  Surety,  Pacific  Coast 
Ca.«ualty  Co.  Limit,  30  days.  Forfeit, 
$20.      Plans  and  specifications  filed. 


(792)      PLUMBING.   ETC.,   ON   ABOVE. 
Contractor.  .Frederick     W.    Snook,     596 

Clay,   San   Francisco. 
Filed  Mar.  11,  '15.     Dated  Mar.  10,  '15. 

.Ml    work    roughed    in $500 

Completed    and   accepted 248 

•Mi    dayii    after 250 

TOTAL  COST,  $998 
Hond,  $499.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  20  days. 
Forfeit,  $20.  Plans  and  specifications 
tiled. 


ALTERATIONS 

(7;t3)     NO.    880      MISSION   near     Fifth. 
-Alterations    and      additions    of      one- 
story    to    present    two-story    bldg. 
Owner Judah      Boas,      454      Mont- 
gomery, San  Francisco. 
.\ichitect  ..  .Milton     Liohtenstein,       111 

Ellis.    San    Francisco. 
Contractor.  .MacDonald  &   Kahn,  Rialto 

Bldg.,    San    t'Yanclsco. 
Filed  Mar.  12,  '15.     Dated  Mar.  11,  '15. 

Roof    on    added    story $1000 

Completed    and    accepted 1025 

Usual    35    days 675 

TOTAL  COST,  $2700 
llond.  $1325.  Surety.  Massachusetts 
r.onding   &    Insurance  Co.      Limit.    April 
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19.      Forteit,    none.      Plans    and    specifi- 
cations   filed. 

FKAME  FLATS 

(791)   E  SEVENTEENTH  AVE  275  N 

California.     Two-story  and  basement 

frame    (2)    flats. 

Owner .7.    Johnson,    488     9th    Ave., 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $5000 


DWELLING 

(795)      E   JONES   37-6   S  Lombard.  One- 
story  and  basement  frame  dwelling. 

(Jwner R.      De   Luca,      2232     Jones, 

San   Francisco. 
Architect  ..  .T.      Patterson      Ross,      210 

California,   San   Francisco. 
Contractor.  .R.    De    Luca,      2232      Jones, 
♦  San    Francisco. 

COST,    $2500 


DWELLING 

(796)  E  DE  HARO  93  S  23rd.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Gustav    and    Hilda    Ander- 
son,   1139   De  Haro,   S.   F. 

Architect  .  .  .None. 

Contractor.  .Gustave      Anderson,       1139 
De    Haro,    San    Francisco. 
COST,   $1500 

ELECTRIC  SIGNS 

(797)  NE  POWELL  AND  MARKET. 
(B'lood   Bldg.)     Three  electric  signs. 

Owner Southern    Pacific    Railroad, 

Premises. 
None. 

Brumfieid     Elec.     Sign    Co., 
18    7th,    San    Francisco. 

COST,    $4900 


Architect  . 
Contractor 


ALTERATIONS 

(798)      E   TWENTY-FIFTH   AVE    125    N 

Clement.     Alter  and   move   cottage. 
Owner J.   H.   Green,   2513    Clement, 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  .W.  A.  Miller,  2503  Clement, 

S.    F.  COST,    $500 


ELECTRIC  SIGN 

(799)  NO.  149  POWELK  Electric 
sign. 

Owner Nanking  Cafe  Co..   Prem. 

-Architect  .  .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18    7th,    San    Francisco. 

COST,    $750 

FRA.ME    DWELLING 

(SCO)  CROCKER  AMAZON  TRACT  Lot 
10  Blk  13.  One-story  and  basement 
frame  dwelling. 

Owner H.     C.     Mangels,     2677     Mc- 

.\llister,    San    Francisco. 
Architect  .  .  .Theo.     W.     Lenzen,     Hum- 
boldt   Bank    Bldg.,    S.   F. 
Day's    work.  COST,    $1950 


Con- 


VAULT 

(801)      NO.       1     ENTERPRISE, 
struct   vault   for   store   room. 

Owner Enterprise      Brewing      Co., 

Premises. 
Architect  .  .  .None. 
Contractor .  .J.  Albrecht. 

COST,   $600 


ALTERATIONS 

(802)      NO.       2125       LOMBARD.         Altef 

restaurant. 
Owner G.     Gallica,     2127     Leaven- 
worth,   San    Francisco, 
Architect  . .  .None. 


Contractor.  .G.    Polati,    2371    Greenwich, 
S.  F.  COST,   $700 

FRAME   FLATS 

(803)  W  PALM  AVE  140  N  Euclid. 
Two-story  and  basement  frame  (4) 
flats. 

Owner Thos.       Scoble,       363       14th 

Ave.,     San    Fi-ancisco. 
Aichitoct  .  .  .E.    E.    Young,    251    Kearny, 

San    Francisco. 
Day's    work.  COST,    $7000 


REPAIRS 

(804)  NO.  65  POST.  General  repairs, 
balcony,  partitions,  plumbing  fix- 
tures,  etc.,  for  restaurant. 

Ouner Campani     &     Co.,     357     Mo- 

nadnock   Bldg.,   S.   F. 

Architect  .  .  .J.  F.  Dunn,  355  Monad- 
nock    Bldg.,   San   Fancisco. 

Day's   work.  COST,   $950 

APARTMENTS 

(805)  E  iiYDE  102-6  S  Tui-k.  Three- 
story  and  basement  reinforced  con- 
crete (23)  apartments. 

Owner O.  A.  Ciaemer,  Los  Gatos. 

-Architect  ..  .Koenig       &      Christiansen, 

914    Humboldt    Bank    Bldg., 

San   Francisco. 
Day's  work.  COST,   $30,000 

APARTMENTS 

1806)  N  PINE  77-6  W  Grant  Ave  W 
BOxN  60.  All  work  for  four-story 
and    basement    apartments. 

<^wner Wm.    A.    Hench,    1307    12th 

Ave.,    San   Francisco. 

Architect  ..  .Earl  B.  Scott,  Humboldt 
Bank    B!dt^,   S.   F. 

Contractor.  .Ratto  &  Ratto,  232  Hart- 
ford,   San    Francisco. 

Filed  Mar.   12,  '15.     Dated  Mar.   9,  '15. 
Walls  up  to  underside  of  1st  floor 
joists,  $2000  and  a  credit  of  $1900 
for  following  property.     S  Irving 
82-6     W     12th    Ave     \V     50xS       100 

(total    value    being,    $3800) 

When     walls       up     to     4th       floor 
joists,     $2000     cash     and    deed     to 

above    lot    

When    roof   on   and   enclosed ....  $2000 

Brown     coated     2000 

Completed   and   accepted 9710 

Usual    35    days 8000 

TOTAL  COST.    $29,510 

Bond,    $15,000.      Surety,    Pacific      Coast 

Casualty  Co.     Limit,  100  days.     Forfeit. 

$5.      Plans    and    specifications    filed. 

ALTERATIONS 

(807)  NO.  725  MARKET.  Sheet  metal 
covering  around  front. 

Owner Silver    Palace    Theatre,    725 

Market,    San    Francisco. 

Architect  ..  .Sylvain  Schnaittacher,  233 
Post,    San    Francisco. 

Contractor .  .Conlin  &  Roberts,  414  Na- 
toina,   San   Francisco. 

COST,    $500 

DWELLING 

(808)  NO.  15  PROSPECT  AVE.  One- 
story  and  basement  frame  dwelling. 

Owner Effle   L.    Booth,    27    Winfield 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 


-aLTER.ATIONS 

(809)      NO.    184    VALENCIA.      Alter   and 
repair    apartments. 

Owner E.  D.  P.ennett,  Premise.^. 

Architect  .  .  .None. 

Day'.s  work.  COST,  $1000 


ELECTRIC    SIGN 

(810)      NO.        1141     VAN       NESS       AVE. 
Electric   sign 

Owner Valvoline       Oil        Co.,       440 

Brannan,    San    Francisco. 
-\rchitect  .  .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18   7th,  San  Francisco. 

COST,  $500 


-ALTERATIONS 

(811)      NO.   819  ELLIS.     General  altera- 
tions and   repairs. 

Owner G.    H.    Meredith,    2944    24th. 

San    Francisco. 
-\rchitect  .  .  .None. 
Day's    work.  COST,    $900 


ALTERATIONS 

(812)  SVV  ANDERSON  &  EUGENIA. 
Alter  basement   for   flats. 

Owner John     Dyhdal,     202     Ander- 
son, San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 

FR.A-ME    DWELLING 

(813)  W  BRYANT  163  S  26th.  Two- 
story  and   basement  frame  dwelling. 

Owner Henry     Grahn,     1441       Ala- 
bama, San  Francisco. 
-Architect  .  .  .None. 
Day's   work.  COST,    $2500 

FRA.ME    FLATS 

(814)— ANZA  57-6  W  Ninth  Ave  —  25 
N  100  E  25  S  100.  All  work  for  two- 
story  and   basement  frame   (2)    flats. 

Owner John    McCulloch,    80    Alva- 

rado,  San  Francisco. 

-Architect  ..  .John    B.    Glunz,     (non-cer- 
tificated). 

Contractor .  .Liebert      &     Martinelli,   159 
Julian  Ave.,  San  Francisco. 

Filed  Mar.  12,  '15.     Dated  Mar.  11,  '15. 

Fram3    up     $1118.75 

Brown    coated     . 1118.75 

Completed    and    accepted 1118.75 

Usual    35    days 1118.75 

TOTAL    COST,    $4475.00 

Jj'ond,   Mentioned   in   series   P  No.    27,317 

to    apply    to    this    contract.      Limit,    90 

days    from       ^March     15.         Forfeit,       $3. 

Plans  and  specifications,   none. 


-ALTERATIONS 

(51 5)  NO.  65  POST.  Concrete  flooring, 
carpentry,  mill,  metal  lath,  plaster, 
roug.'i  and  finish  hardware,  mirrors 
for  alterations  to  ground  floor  of  Me- 
chanics'   Library    Building. 

Owner The  Ferrario  Co. 

Architect  ..  .J.     F.     Dunn,     251     Kearny, 

San   Francisco. 
Contractor.  .O.    Olsen    &    Son,    71    Brad- 
ford, San  Francisco. 
Filed   Mar.   13,  '15.     Dated  Mar.  10,  '15. 

When    plastered    $351 

Finished    and    accepted 451 

Usual    35   days 251 

S>."5    days    after    411 

TOTAL  COST,  $1464 
Bond,  none.  Limit,  ^0  days.  Forfeit. 
$10.      Plans    and    specifications    filed. 

(516)  VENTILATING  .APPARATUS 
on  above. 

Contractor.  .Robert    Dalziel  Jr.,   218   1st, 

San   Francisco. 
Filed  -Mar.  13,  '15.     Dated  Mar.  13,  '15. 

Completed   and   accepted $320 

Usual    35   days 161 

«0    dn  JK    after 161 

TOT.AL  COST.  $642 
Bond,  none.  Limit,  30  days.  Forfeit, 
flO,      Plans  and   specifications   filed. 
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Structural  Steel 
Contractors 

Works  at 

HA.RRISON  ST., 

bet.  8tti  &  9th 

San  F'ranclsco 

Telephone   IVfarket  337 


ALTERATIONS 

(S17)  S  TWENTY-FOURTH  50  W  San 
Uruno  Ave  W  r.OxS  100.  Alterations 
and  additions   to   buildintr. 

Owner Adolph     Richter,     1107     La- 

guna,  San  Francisco. 
Architect  ..  .Plans  by  Contractor. 
Contractor.  .Thos.      F.       .Mitchell,      1370 

Utah.  San  Francisco. 
Filed  Mar.  13.  '15.     Dated  Mar.  11,  '15. 

Completed    and    accepted $2000 

TOTAL  COST.  $2000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      I'lans   and   specifications   filed. 

ELECTRICAL   WORK 

(SIS       SW    DIVISION    AND    KANSAS    S 
260  W  200  N  191  NE  to  Division  E  57 
P   N    133.      Electrical    work    for   four- 
story    mill    constructed    building. 
Owner John    G.    Rapp,    1500    Bry- 
ant,  San   Francisco. 
Architect  ..  .Leo    J.    Devlin,    731    Pacific 

Bldgr.,  San  Francisco. 
Contractor.  .California      Elec.       Constr. 

Co.,    Gil    Mission,   S.   F. 
Filed  Mar.  13,  '15.     Dated  Mar.  11,  '15. 
Payments  on   Kst  of  each  month      75% 

Usual    35    days 25% 

TOTAL  COST,  $1750 
Bond,  $250(1.  Surety,  Southwestern 
Surety  Ins.  Co.  l^imlt,  as  fast  as  re- 
quired. Forfeit,  $.3.  Plans  and  spccl- 
(icatione  filed. 


(S19)      SPRINKLER         SYSTEM;*!         ON 

above. 
Contractor.  .Pacific    Fire    Extinguisher 

Co.,  507  Montgomery,  S.  F. 
Filed  Mar.  13.  '15.     Dated  Mar.  11,  "15. 

Payments    saine    as    above 

TOTAL  COST,  $10,965 
Bond,  $6000.  Sureties,  Winfield  S.  Davis 
and  Burt  L.  Davis.  Limit,  as  fast  as 
required.  Forfeit,  $5.  Plans  and  speci- 
fications   filed. 


(S20)      HEATlNt;    WORK    ON    ABOVE. 
Contractor...!.    C.    Hurley    Co.,    509    6th, 

San   Francisco. 
Filed  Mar.   13.  '15.     Dated  .Mar.  11.  '15. 

Payments    same    art    above 

TOTAL  COST.  $:!155 
Bond,  $1S00.  Surety,  New  England 
Casualty  Co.  Limit,  as  fast  as  required 
Forfeit,  $5.  Plans  and  specifications 
Pled. 


INCORPOR.VTIONS 

Royal  Taxicab  Co.  To  operate  con- 
veyances and  vehicles  for  general 
transportation  purposes.  Capital 

Stock,  $10,000:  2000  shares  at  $5  each: 
amount  .subscribed.  $75.  Place  of 
business,  !^an  Francisco.  Directors — 
A.  C.  Duerr,  T.  A.  Keogh  and  L.  Molds. 
5   shares  each. 

B.  &  M.  Transfer  Co.  Oonernl  real 
estate  and  mineral  and  w.nler  rights. 
Capital  Ssock.  $20,00ii:  20ii  shares  at 
$10  each:  an.ount  ,>*ul),-ii'i  il)«  d.  I:',ii,    rince 


of  business,  San  Francisco.  Directors 
— C.  C.  Baron,  F.  D.  Brelsford,  E.  H. 
Williams,   1   share  each. 

J.  Knowles  Cigar  Co.  To  handle 
cigars,  cigarettes,  and  general  tobac- 
cos. Capital  stock,  $25,000;  2,500  shares 
at  $10  each.  Amount  subscribed,  $30.00. 
Place  of  business,  San  Francisco.  Sub- 
scribers, .1.  Knowles.  O.  Samuels,  J. 
Samuels,    1    share    each. 

San  Francisco  Restaurant  Waste  Dis- 
posal Company.  To  collect  kitchen  re- 
fuse for  the  purpose  of  manufacturing 
soil  fertilizer.  Capital  Stock,  $200,000; 
200.000  shares  at  $1.00  each.  Amount 
subscribed,  $3.00.  Place  of  business, 
San  Francisco.  Subscribers,  J.  B. 
Davitt,  G.  Llndegren,  L.  Foerster,  1 
share  each. 

The  National  Profit-Sharing  Co. 
Capital  Stock.  $25,000;  250  shares  at 
$100  each:  amount  subscribed.  $300. 
Place  of  business.  San  Francisco.  Di- 
rectors—R.  E.  Webb.  E.  S.  Webb.  W.  H. 
Wilcox.    1    share   each. 

International  Exhibiting  and  Novelty 
Co.  To  exhibit,  advertise  and  sell 
products  of  all  kinds.  Capital  Stock, 
$10,000;  100  shares  at  $100  each; 
amount  subscribed.  $300.  Place  of  busi- 
ness, ;^an  Francisco.  Directors — Wm. 
G.  W'..rs,  B.  Nunnennta  and  J.  D.  Rutt- 
edge,   1   share  each. 


LE.\SES 

Mar  9,  1915— ^OS.  1292,  1294.  1296.  1298 
Golden  Gate  Ave;  1100.  1102,  1104 
Fillmore;  NE  Golden  Gate  Ave  and 
Fillmore.  Mary  Price,  extrx  Estate 
W  E  Price,  dec'd  to  Arthur  Henry 
Cousins.  2  years,  $8400  with  option 
to   renew. 

Mar.  11,  1915— T  POWELL  91-3  N  Post 
N  46-lxW  80.  Joseph  Sockolov  to 
Louise  A  Palmer,  5  years  1  month, 
$120,000. 

Mar.  12,  1915— NO.  130  SADOW.\  75  on 
Sadowa  by  125.  Julius  Webber  to 
Carl  Mettler.  5  years.  $3000  with 
option    to    renew. 

-Mar.  12,  1915 — NO.  2398  BRYANT  NW 
22nd.  E  Ivegallet  to  G  G  Frisbie.  3 
years.     $1800. 

-Mar.  13,  1915 — S  SACRAMENTO  137-6 
E  Drumm  E  108-8%  S  67-8  W  20  S  84 
W  SS-S>^  N  91-3.  Terminal  Invst  Co 
to  Terminal  Garage  Co.  10  years. 
$15,000  with  option  to  renew. 

Mar.  13,  1915— NO.  <80  ELLIS  NE  Cor. 
Leavenworth.  The  Hibernia  Savings 
&  Loan  Society  to  John  E  Hoyle.  55 
months.      $78,000. 

.Mar.  12.  1915--NO.  394  DOIAIRES.  J 
II    K    lOiben   to   A    I    Brunonl. 


>oi'n  |.;   OK   >ON-nESi*o\sinii,rrv, 

-Mar.      r.'.     1915— N«1.     100     EDDY     Ptn 
.NW        .Mason     and       Eddy.  Mary 

Prior,  .Matilda  .\ndrews,  Joseph 
Prior.  .Ir,  .Miirnaret  Delncr,  Kcstcr 
r    I'lioi,    l,i|an<i    I'liu?-    .s;-    .losophlne 


Metzner  as  to  improvements  on 
leased     property        

.Mar.  11,  1915— CLIFF  HOUSE,  Ptn 
Cliff  House  Stable  and  land  to  S 
of  Cliff  House.  Emma  L  Merritt, 
Extrx  Est  Adolph  Sutro,  dec'd  as 
to  Improvements  on  leased  prop- 
erty      

-Mar.  S.  1915— S  FULTON  75-3  E  Oc- 
tavia  E  50  S  137-6  W  25  N  50  W  25 
N  87-6.  N  T  Giacominl  as  to  Im- 
provements   on    leased    property... 


CO-PAUTVERSHIP. 


M  Levin  &  Sons  as  Coast  Smelting 
and   Refining   Works. 

Joseph  Ghiselli  and  Charles  Ghiselli 
as  G.  Ghiselli   &   Sons. 

Wm.  H.  Busch  Jr.  as  Busch  Manufec- 
turing  Company. 

Ed  Silvey,  Walter  F.  Simmons  as 
Foxhall   Grocery. 

L.  P.  Vucanovich  as  Balkan  Trunk 
and  Suit  Case  Co. 


REL.E:.\SE:    of    BUIIiDING    CONTRACT. 


Mar.  11,  1915— N  ANZA  57-6  W  9th 
Ave  —  25  N  100  E  25  S  100.  John 
McCulloch  to  Liebert  &  Martinelli 
Released   Mar.  11.  1915 

-Mar.  9.  1915— S  PAGE  150  W  Shrader 
W  25xS  137-6.  Charles  E  Reinhart 
to  F  A  Hanson  or  F  A  Hauser. 
Released March    3,    1915 


.4RCHITEC-T'S    CERTIFICATE. 


-Mar.  13,  1915— ALBERT  L.  O'BRIEN 
has  filed  his  certificate  of  architec- 
ture. 


BOND. 

Mar.  8,  1915— S  LO.^rBARD  114-10  E 
Devisadero  E  25  S  153-7  m  or  1  S 
25-7  m  or  1  N  157-1%  m  or  1.  Theo- 
phite,  Henri  and  Palmyra  Delmoly. 
owners  with  Domenico  Francesconi, 
contractor:  C  Toti  and  G  Barizzi. 
sureties.      Bond.   $2750. 

# ■ 

COMPLETION   NOTICES. 

San  Francisco 

Mar.  6,  1915 — E  LEAVENWORTH 
83-6  S  Geary  S  50-6  E  110-6  N  54 
W  27  S  1-6  W  83-6.  San  Francisco 
Investment  Cpi.  to  Monson  Bros 
and   Jas   H   PInkerton .  .  .Feb.    24,    1915 

Mar.  6,  1915— E  NINETEENTH  AVE 
200  N  Balboa  N  25x120.  E  J  Spence 
and  T  Feerick  to  whom  it  may 
concern Mar.    6.    1915 

-Mar.  6,  1915— BLG  BDED  BY  FRAN- 
cisco.  Chestnut.  Fillmore  and 
Steiner.  Panama-Pacific  Interna- 
tional Exposition  Co  to  Beachey  & 
Dustenhoft    Mar.    5,    1915 

.Mar.  6,  1915— N  FRANCISCO  50  W 
Webster  W  SOxNSO.  Panama- Paci- 
fic International  Exposition  to 
Turner    Co Mar.     .,    1335 

Mar.  6,  1915— E  FILLMORE  55  S 
Broadway  E  25xS  20.  John  J  or 
John  Nessmiller  to  Arthur  Elvin 
Mar.    6.    1915 

.Mar.  6,  1915— NE  TURK  &  .MASON 
extending  on  Market.  The  Bank 
of  Italy  to  Howard  S  Williams... 
Feb.    25,    1915 

Mar.  6,  1915— N  BEACH  230  W  Raker 
N  aso  W  560  S  1000  E  560  N  620 
m  or  1.  Panama-Pacific  Interna- 
tional   Exposition    Co   to   Strehlow. 


Wednesday.     March     17,     1915. 

Freese    &   Petersen Mar.    3,    1915 

Mar  6,  1915 — W  CONNECTICUT  127-1 
N  18th  N  27-3%xW  100.  John  W 
and     Margaret    Henneberry     to     G 

Cavaglieri Mar.     4,     1915 

Mar.  6.  191'5 — EXPOSITION  SITE. 
Toyland  Co  to  E  W  A  Waterhouse 

Feb.     27,     1915 

Mar.  6,  1915— N  CHESTNUT  &  WEB- 
ster  N  2337.a0  W  3598.60  S  2339.10 
E  3684.24.  Pamana-Pacific  Inter- 
national Exposition  Co  to  Dunne- 
vant-Houghton    Van    Sant,    Inc.... 

March    1,    1915 

Mar.  6,  1915 — NW  CHESTNUT  AND 
Webster  N  275xW  412-6.  Panama- 
Pacific  International  Exposition  Co 
to  Beachey  &  Dustenhoft .Mar  5;  1915 
Mar.  6,  1915 — NW  LYON  &  TONQUIN 
E  788.45  N  500  W  770.08  S  500.33 
.  m  or  1.  Panama-Pacific  Interna- 
tional   Exposition    Co    to    Strehlow, 

Freese    &    Petersen Mar.    3,    1915 

Mar.  6,  1915 — NW  VAN  NESS  AVE  & 
Francisco  N  270xW  100.  Panama- 
Pacific  International  Exposition  Co 
to  Strehlow,  Freese  &  Petersen.. 
Mar.  6,  1915— W  VAN  NESS  A^'E  10  S 
Francisco  N  115xW  150.  Panama- 
Pacific  International  Exposition  Co 

to  Jas  Arnott  &  Son Mar.   5,  1915 

Mar.  6,  1915— N  BEACH  230  W  Baker 
N  380  W  560  S  1000  E  560  N  620 
m  or  1.  Panama-Pacific  Interna- 
tional  Exposition  Co  to   H  S  Tittle 

March    5,    1915 

Mar.  8,  1915 — EXPOSITION  SITE. 
Danish     Building    Committee    to    J 

Harold    Johnson Mar.    5,    1915 

Mar.  8,  1915— W  TWENTIETH  AVE 
250  S  Geary  S  25xW  120.  Alfred 
Johnson    to    whom    it    may   concern 

Mar.    8,    1915 

Mar.  8.  1915— EXPOSITION  SITE. 
The    National    Cash    Register    to    R 

Rountree Mar.    3.    1915 

Mar.  8,  1915— EXPOSITION  SITE. 
Pacific  Coast  Condensed  Milk  Co 
to    Dunnavant,    Houghton      &    Van 

Sant Feb.    27,    1915 

Mar.  8,  1915— E  FILLMOrtE  100  N 
Tonquin  E  parallel  with  Tonquin 
225xN  100.  Great  Northern  Rail- 
way Co  to  John  Monk,  Feb.  26;  Mc- 

Fell   Elec   Co Feb.    26,    1915 

Mar.  9,  1915— S  UNION  187-10  W 
Baker  W  26xS  120.  William  W 
Rednall    to    whom    it    may    concern 

March    7,    1915 

Mar.  9,  1915— EXPOSITION  SITE. 
Norwegian-American  Auxiliary  of 
the  P.  P.  I.  E.  to  Marcus  Marcussen 

.  .  .Feb.    19,     1915 

Mar.  9,  1915— SE  EDINBURGH  150 
SW  Brazil  Ave  SW  25xSE  100;  Lot 
45  Julius  L  Franklin's  Sub  Blk  46 
Excel  Hd  Ass'n.  Charles  and  Eliz- 
abeth   Miles    to    Warren    P    Smith.. 

March    9,    1915 

Mar.  9,  1915— SW  CHESTNUT  AND 
Webster.      N   and    D   Bershon   to   W 

E    Grant ■ Mar.    8,    1915 

Mar.  9,  1915— N  BUSH  45-9  E  Leaven- 
worth E  23  N  10  E  0-114  N  45  W 
0-1  »4  N  45  W  23  S  100.  William 
A    and    Hattle    McKee    to    whom    it 

may    concern Mar.    1,    1915 

Mar.  9,  1915— NW  BURROWS  81  SW 
Somerset  SW  26xNW  100;  Lot  21 
Blk  29  Railroad  Av  Hd  Ass'n  Blks 
17.  18,  29,  35  and  52  Univ  Md  Sur- 
vey.   Homestead    Realty   Co   to    Wm 

H    Grahn Mar.     1,     1915 

Mar.  9,  1915— NW  LYON  &  TONQUIN 
E  788.45  N  500  W  770.08  m  or  1  S 
500.33  m  or  1.  Panama-Pacific  In- 
ternational   Exposition    Co    to   The 
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Pacific    Fire    Extinguisher    Co 

March    5,    1915 

Mar.    9,    1915— LOT   28   BLK   "B"   Park 

Lane    Tract.      Einar   C    Petersen    to 

whom    it    may   concern.  .Mar.    8,    1915 

Mar.     9,     1915 — EXPOSITION       SITE. 

Pacific    Aeroscope    Co    to    whom    it 

may    concern Mar.    6,    1915 

Mar.  9,  1915— NW  POLX  &  CALIFOR- 
nia  W  56-3  N  87-6  W  25  N  25  E 
81-3  S  112-6.  The  Bradbury  Estate 
Investment    Co,    Inc    and    Mary    M 

Bradbury   to   J    Eric   Johanson 

March    6,    1915 

Mar.  10.  1915— W  COLE  90  N  Grove 
N  30xW  106-3.  Mrs  Nellie  Ryan 
to  V  Filippis,  Mar.  9;  Beach  &  Hef- 

fernan Mar.    9,    1915 

Mar.  10.  1915 — W  TWELFTH  AVE 
125  N  Anza  N  25xW  120.  Joseph  C 
Klrby    to    whom    it    may    concern.. 

March    10,    1915 

Mar.  10,  1915— S  BUSH  103-0%  E 
Grant  Ave  (Dupont)  E  34-5%xS 
60.      Agnes  V  Drury  to   Wm  R  Bell 

March    6,    1915 

Mar.  10,  1915— EXPOSITION  SITE. 
The  City  of  New  York  to  R  Ring- 
rose    &    Son Mar.    10,    1915 

Mar.  10,  1915 — EXPOSITION  SITE. 
The  Netherlands  Pavilion  Panama- 
Pacific  Bnternational  Exposition 
to  Larsen-Sampson  Co... Mar.  8,  1915 
Mar.  10,  1915— NW  POST  &  STOCK- 
ton  N  137-6xW  137-6.  Blanche  M 
Burbank  to  Tile  Mfg  Co.. Mar.  1,  1915 
Mar.  10,  1915— N  LAWTON  82-6  E 
nth  Ave  E  25xN  100.  Geo  H  and 
Eda    M    Williams    to    A    Klahn    & 

Son... Mar.     5,     1915 

Mar.   11,   1915— S  PACIFIC  AVE   85   W 

Fatjo  to  L  N  Vezina Feb.  9,   1915 

Mar.  11,  1915— W  TENTH  AVE  25  S 
California   25x82-6.     O   E   Anderson 

to  whom   it  may  concern 

Mar.    10,    1915 

Mar.  11,  1915— SE  CALIFORNIA  AND 
17th   Ave   26-8x96-1.   Enrico  Arrighi 

to  Paul  Maffei Mar.   10,   1915 

Mar.  11,  1915— SE  SACRAMENTO  & 
Stockton.  Dr  B  A  Mardis  to  E 
Ellingson  and  O  K  Holt. Mar.  9,  1915 
Mar.  12,  1915— NE  WASHINGTON  & 
Octavia  E  175  N  127-8i/i  E  2-6  N 
127-8  "4    S    255-4 1^.      A   B    Spreckels 

to   Sartorius    Co Mar.    9,    1915 

Mar.  12,  1915 — NE  SIXTEENTH  & 
Capp  N  90xE  150.  S  F  Labor  Coun- 
cil   Hall   Ass'n    to   Frank   J    Klimm, 

March  4;  H  S  Tittle Mar.  4,  1915 

Mar.  12,  1915— SE  GEARY  AND 
Taylor  S  13T-6xE  '87-6.  Clift 
Realty  Co  by  P  J  Walker  Co., 
Agent.  Cyclops  Iron  Works,  Mar. 
10;  Mangrum  &  Otter,  Mar.  10;  Otis 

Elevator    Co Mar.    10,    1915 

Mar.  12,  1915— W  SIXTEENTH  AVE 
150  N  Balboa  N  25xW  120.  Michael 
Costello  and  Bryan  Feerick  to 
whom  it  may  concern.  ..  .Mar.  9,  1915 
Mar.  12,  1915— W  SIXTH  AVE  bet 
"A"   &   "B;"   No.   559   6th   Ave.   Alma 

Rothschild    to   Robert   Tarrant 

March    8,    1915 

Mar.  12,  1915— EXPOSITION  SITE. 
Union  Pacific  System  Yellow- 
stone Park  (J  R  Katherns  Manager) 
to  Decorative  Constr  Co  (paint- 
ing), Mar.  9;  Same  (scenic  paint- 
ing);   Same    to    Cental    Elec.    Co.. 

March     9,     1915 

Mar.  12,  1915 — EXPOSITION  SITE. 
The  Lumberman'.«i  BIdr  &  House 
of    Hoo-Hoc    to    Fred    F    Fischer    & 

Van    Franz Mar.    5,    1915 

Mar.  n2),  1915 — VV  THIRTY-SIXTH 
Ave  125  N  Balboa  N  25x120.     John 
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Eller    to   C   L   Knight .Mar.    2,    191c 

Dlvisadero    W    45xS    127- 8 14        P    M 


LIENS   FILED 


SAN    FRANCISCO    COUNTY. 


-Mar.  6,  1915— S  MCALLISTER  55  W 
Gough  W  55xS  136-6.  L  J  Neal  vs 
Reuben    Cohen     $550 

-Mar.    8,    1915 — E   TWELFTH   AVE   250 

5  Cabrillo  S  25x120.  Charles  Brown 

6  Sons  vs  Martin   A  Hanley ....  171.90 
-Mar.   8,   1915 — NW   FULTON  AND   4TH 

Ave  E  31-3xN  95.  Charles  H  Beck- 
man    vs    John    J    Sullivan    and    L   C 

Wool  ridge     $105 

Mar.   9,    1915— E   TWELFTH   AVE    250 

5  Cabrillo  E  120xS  25.  George  W 
Peek  vs  Martin  A  Hanley  and  W  A 
Savage      $13.50 

Mar.  9,  1915— S  McALLISTER  55  W 
Gough  W  55xS  137-6.  A  Giannini 
vs  B  O  Smith  and  Reuben  Cohen 
$18.50 

Mar.  10,  1915— N  O'FARRELL  74  W 
Larkin  W  63-6xN  120.  E  B  &  A  L 
Stone  Co  vs  Marie  Schumacher,  W 
H    and    Hermine    Lademann ....  $93.40 

Mar.  10.  191-5 — E  TWELFTH  AVE 
250  S  Cabrillo  S  25xE  120.  Daniel 
H    Rhodes    vs    Martin    Hanley ..  $78.12 

Mar.  10,  1915 — E  NINETEENTH  AVE 
125  S  Geary  S  25xE  120.  A  Seghieri 

6  Bro,  Inc  vs  John  D  and  Nora 
Harris   and    D   Houle $178.38 

Mar.  10,  1915 — E  TWELFTH  AVE 
250  S  Cabrillo  S  25xE  120.  C  D  Lieb 
(as  Eagle  Elec  Co)  vs  Martin 
Hanley     $122.50 

Mar.  11,  1915 — E  TWELFTH  AVE 
250  S  Cabrillo  S  25xE  120.  Olson 
Mahoney  Lumber  Co  vs  W  A  Sav- 
age  and    Martin    A    Hanley ....  $851.98 

Alar.  11,  1915— S  MISSION  91-8  W 
Spear  W  45-lOxS  137-6.  Chas 
Duebel    vs    Ella   O    Fitschen.  .  .$151.96 

Mar.  11,  1915 — E  TWELFTH  AVE  250 
S  Cabrillo  S  25xE  120;  Nos.  742  and 
744  12th  Ave.  Walter  Thompson. 
$189.90;  Frederick  Keller,  $28;  W 
M   McHugh,   $303   vs   Martin   Hanley 

Mar.  11,  1915— N  CALIFORNIA  32  W 
Larkin  W  27-6xN  87.  (To  correct 
71  liens  251).  United  Glass  Wks 
vs    I    R    Kissel    $183.61 

Mar.  12,  1915— E  TWELFTH  AVE  250 
S  Cabrillo  S  25xE  120.  Cobbledick 
Kebbe  Glass  Co  vs  Martin  A  Han- 
ley      $43.44 

Mar.  12,  1915— E  TWELFTH  AVE  250 
S  Cabrillo  S  25xE  120.  James 
Cantley,  $50:  S  1  Volz,  $86;  S  J 
Schindler,  $50  vs  Alartin  A  Hanley 
and    W    A    Savage 

Mar.  12,  1915— E  TWELFTH  AVE  250 
S  Cabrillo  S  25xE  120.  Eureka 
Sash,  Door  &  Moulding  Mills  vs 
Martin  A  Hanley  and  W  A  Savage 
$597.60 

Mar.  12,  1915 — E  TWELFTH  AVE  250 
S  Cabrillo  S  25xE  120.  Thomas 
Skelly  vs  A  Hanley  and  W  A 
Savage     $386.50 


release:  op  liens. 


S.\X     FKAXCI.SCO    COUNTY. 


Mar.  S,  1915— W  TAYLOR  100  S  Sut- 
ter S  37-6xW  137-6.  Port  Costa 
Brick  Co,  United  Materials  Co  to 
B    J    Wyman   and    L  Gilbertsen . .  . . 

.Mar.  8.  191.5 — EXPOSITION  SITE. 
Taylor  &  Co  to  Ohio  State  Com- 
mission of  Panama-Pacific  Inter- 
national   Exposition    Company 

Mar.    10,    1915— N    CALIFORNIA      54.3 
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Wednesday,     March      17,     1915. 


E  Steiner  E  151  N  132.8^  W  99  S 
26.6  W  52  S  106.21/4.  Walter 
Boerner  and  Gust  Johnson  to  Paci- 
fic   Realty    Company 

Mar.  12,  1915— NE  HAIGHT  AND 
Pierce  E  25xN  100.  Farpocchia- 
Petri  &  Co  to  J  B  &  Sam  Hermann 


OAKLAND  AND  ALAMEDA  COUNTY. 


STEEL,  LIFT  BRIDGE  —  $753,000. 
Oakland,  Cal.  Engineers,  Scherzer 
Rolling  Lift  Bridge  Co.,  Chicago.  Own- 
ers, Alameda  County.  Geo.  S.  Hill, 
local  representative  of  the  vScherzer 
Rolling  Lift  Bridge  Co.  of  Chicago,  is 
working  preliminary  plans  for  the 
new  bridge  which  will  span  the  Oak- 
land Kstuaiy.  Plans  prepared  by  this 
company  show  a  double  lift  type 
bridge  having  a  total  length  of  3,450 
feet  and  a  width  of  80  feet,  .^uch  a 
structure  would  carry  the  traffic  be- 
tween Oakland  and  Alameda  without 
the  use  of  the  second  bridge  as  is  now 
required.  The  bridge  would  start  at 
Webster  street  near  the  We.stern  Pa- 
cific tiacks,  thus  carrying  the  traffic 
over  the  Southern  Pacilic  tracks  at 
First  street.  An  estimated  cost  of 
$7.',;{,00(»  is  placed  on  the  work.  The 
company  would  have  the  designing 
and  superintendance  of  the  work  on 
a  5  per  cent  basis,  but  all  work  would 
be  carried  out  by  a  local  firm.  The 
time  to  complete  the  work  is  placed 
at  six   months. 

LODGE  HALJ.^ — 3  story  and  base, 
frame.  $20,000.  Oakland,  Cal.  Archi- 
tect, Frederick  Soderberg,  Union  Bank 
of  Savings,  Oakland.  Owners,  Swedish 
Hall  Association.  The  buiding  will  be 
erected  on  Telegraph  avenue  south  of 
23rd  street.  There  will  be  stores  on 
the  tirst  floor  while  the  upper  two 
floors  will  be  arranged  for  social  halls, 
lodge  rooms  and  offices  of  the  organi- 
zation. Interior  finish  will  be  of  pine 
and  redwood  with  a  maple  floor  in  the 
ball  rooms.  There  will  be  steam  heat. 
Stores  will  have  patent  store  fronts 
and  plate  glass  windows.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  but  figures  will  not  be  called 
for  before  April   1st. 

STORES  AND  LOFTS— 3  story  and 
base.  Class  C  construction.  $30,000. 
Oakland,  Cal.  Architects,  Cunningham 
&  Politeo,  First  National  Bank  Bldg., 
S.  F.  Owners,  MoiTait  Estate.  The 
building  will  be  erected  on  Broadway 
between  itth  and  lOlh  streets  and  will 
contain  stores  on  the  lirst  door  and 
light  lofts  on  the  upper  floors.  There 
will  be  steel  frame  and  brick  exterior 
tcrior  walls.  Interior  will  be  finished 
in  pine  throughout.  Patent  store 
fronts  and  plate  glas.-?  display  windows 
will  be  installed.  Marble  base  will  be 
used.  There  will  be  sidewalk  doors 
and  lights.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    now    being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $9,000.  Oakland,  Cal.  Archi- 
tect, Edward  T.  Foulkes.  Crocker 
Bldg.,  S.  F.  Owner,  f.,elHnd  Scott.  The 
dwelling  has  been  designed  for  an 
eight-room  house  with  three  baths  and 
sleeping  porch.  A  .•separate  garage 
will  be  e)-ected  on  tne  property.  Inte- 
lior  will  be  finished  in  pine,  hard- 
woods and  white  enamel.  Hardwood 
lloors  will  he  used  (n  the  principal 
roi.ms.  'riiere  will  be  lurnaee  heat 
and   open    lire  places,      ,\InntelK   will   be 


of  tile  and  brick.  Tile  wainscot  and 
lloors  will  be  used  in  the  bath  rooms. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  A  clay  tile  roof  will  be  used. 
Plans  are  now   being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $12,000.  Piedmont.  Alameda 
Co.,  Cal.  Architact.  Louis  M.  Upton. 
Ill  Ellis  street.  .S.  F.  Owner.  George 
Hammer.  The  dwelling  will  be  erected 
in  Piedmont  Hills  and  has  been  de- 
signed for  a  ten-room  house  with 
three  baths  and  sleeping  porches.  A 
separate  garage  will  be  erected.  Inte- 
rior of  the  dwelling  will  be  finished  in 
pine  and  haidwood  <vlth  white  enamel 
in  the  bed  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  walls. 
A  hot  water  circulating  system  will 
be  installed  as  will  vacuum  cleaning. 
Exterior  of  the  dwelling  and  garage 
will  be  covered  with  cement  plaster 
on  metal  lath.  Roofs  will  be  of  red 
clay  tile.  Plans  are  complete  and  fig- 
ures  are    being   taken. 

SCHOOIj — 1  story  and  base,  frame 
and  plaster.  $28,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  James  W. 
Plachek,  Acheson  Bldg..  Berkeley. 
Owners,  City  of  Berkeley.  The  build- 
ing will  be  erected  on  Claremont  ave- 
nue and  will  contain  six  class  rooms, 
manual  training  and  domestic  science 
departments  and  an  assembly  hall. 
Intei-ior  finish  will  be  of  pine  and  red- 
wood with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system,  vacuum  cleaning  and  pro- 
gram clocks.  Plans  also  provide  for 
modern  school  plumbing.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids  will  be  opened  on  .March  23rd. 
Separate  bids  ar-e  bt'ing  taken  for-  the 
general  construction  and  the  heating 
and    ventilating. 

RAILROAD  CONSTRUCTION— Cost 
not  stated.  Oakand.  Cal.  Engineer. 
City  Engineer,  Oakland.  Owners.  City 
of  Oakland.  Plans  are  complete  and 
figures  are  now  being  taken  for  con- 
structing a  standard  gauge  railroad 
on  city  property  parallel  to  Grove 
str-eet  and  along  the  quay  wall.  Plans 
and  specifications  can  be  secured  from 
the  City  Engineer's  office.  Bids  will 
be   opened   on   March    18th. 

RESIDR'NCE  —  1  story  and  base, 
frame.  $3..t00.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  .lohn  .\.  Brett.  727 
59th  street.  Oakland.  The  dwelling 
will  be  erected  on  Crescent  avenue 
near  Santa  Clara  and  has  been  de- 
signed for  a  slx-r-oom  house  with  bath 
and  sleeping  porch.  Interior  finish 
will  be  of  pine  and  redwood.  Hard- 
wood floors  wll  be  used  in  the  living 
room  and  dining  room.  There  will  be 
futnare  heat  and  open  fire  places.  Man- 
tel.«  will  be  of  tile  nr  hri<U.  Tile  walls 
and  lloors  will  be  used  in  the  hath 
r'oonr.  An  automatic  water  boater  will 
he  Installed.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  /ire  complete  and 
in  Hie  bands  of  the  owner  who  will  do 
the  work   by  Day  Labor. 


Balldlog  Contracts  ATrarded. 


Oakland. 

No.  Owner.                     Contractor 

356  Smith     Edwards 

357  W'n    Oyster    Corbett 

358  Murphy     Murphy 

359  Dunn     Kidder 

360  Olson Olson 

3til      Goranson     Goranson 

363  Larkin     Jones 

364  Faulkes     Faulkes 

367  Carr     Carr 

368  Okd    Antioch    Owner 

369  Flittner     Flittner 

370  Gianotti     Benasini 

371  Lauckers     Thompson 

372  Munster     Andresen 

374      Briggs     Dexter 

379     Strang     Strang 

3S0     Strang     Strang 

381  Caladonia     Larmer 

382  Claremont     Carson 

353  Lowe     Lowe 

354  Petersen     Petersen 

385  Harding     Creighton 

386  Klose     Burnett 

387  Burrow     Schnebly 

388  McComick     Peake 

389  Johnson     Hammerberg 

390  Home     Hagert 

391  Raneri     Raneri 

392  Reier      Theile 

393  Merrill      Mickelsen 

394  Same     Same 

395  Neary     Neary 

396  Neuman     McCreary 

397  Renas    Int'l    Concrete 

398  Eitel     Buskirk 

401  Bright     Kollmer 

402  Leondini      .  .  ..Campomenosl 

403  Pacheco     Brown 

404  Peralta    Invst    Owner 

405  Same     Same 

4  06     Same     Same 

4  08     Asumaa     Owner 

409      McMullen      Olsen 

4  10     Rlty    Synd    Owner 

41 1  Same     Same 

412  Brett     Brett 

413  Nissen     Mortensen 

4  1 4      Roe     Scammon 

415  Gonsalves     Ononis 

416  Hinch     Hinch 

417  Sherman     Trounson 


Amt. 

400 

500 
2300 

400 

500 
2500 

650 
3300 

450 
2000 
1850 
2600 
1000 
2757 
2500 
1950 
1950 
2300 
30000 
1800 
1000 
8500 
2514 
7789 
2500 
1600 
1500 
2000 

780 
1600 
1600 
2500 
1600 

500 
6424 
4500 
2850 

600 
1800 
1800 
1800 
2000 

400 
8000 
5500 
3500 
2463 
2200 

400 
2500 

500 


RESHINGLING 

(356)  NO.   309  LINDEN,  Oakland.     Re- 
shingle. 

Owner Mrs.    C.    Smith,    Premises. 

Architect  .  .  .None. 

Contractor.  .H.        J.        Edwards,        1215 
Poplar,    i)akland. 

COST.  $400 

ALTERATIONS 

(357)  NO.     1456     BROADWAY,       Oak- 
land.     Alterations. 

Owner Western   Oyster   Co.,   Prem. 

.\rchltect  .  .  .None. 

Contractor.  .Corbett      &      Bayliss,    1110 
Franklin.   Oakland. 

COST,    $500 


Broad- 
5-room 


DWELLING 

(3,-)  8)      N    KALES    AVE     140     W 

way,     CTakland.       One-story 

dwelling. 

Owner J.   E.   Murphy. 

.\r-chitect  .  .  .None. 

Day's   work.  COST,    $2300 


ALTERATIONS 

(359)      SW       TWENTY-FOURTH       AND 
Telegraph   Ave.,  Oakland.  Alterations 

Owner Dr.     Martin     Dunn,     Bkly. 

.\rchitect  .  .  .None. 

Contractor.  .Kidder        &        McCullough, 
2075    Addison,    Berkeley. 

COST.   $400 


DWELLING 

(360)      W   HOWE   300   N  John,   Oakland. 
One-story   3-room  dwelling. 

Owner Anna      Olson,      4351    Howe, 

Oakland. 
.Airhiteet   .  .  .  None. 
Contractor .  .Oscar    Olson.     4351     Howe, 


Oakland. 


QOST,   $500 


\Vednesday,     March     17,     1913. 

DWEULiING 

(361)      E  BRYANT   AVE    245   N   College 

Ave.,     Oakland.        One-story      6-room 

dwelling. 

Owner H.  Goranson,  431   48th,  Okd 

Architect  .  .  .Xone. 

Day's  work.  COST,   $2500 


DWELLING 

(363)      E    HOWE    500      N    Morse      Ave., 
Oakland.      One-story    3-room    dwg. 

Owner Mrs.      Julia      Larkin,      3840 

Howe,    Oakland. 
Architect  . .  .None. 

Contractor.  .W.  H.  Jones,  863  38th,  Okd. 

COST,   $550 


STORES    AND    FLATS 

(364)      S  E-FOURTEENTH  27%  W  93rd 

Ave.,    Oakland.      Two-story      10-room 

stores  and   flats. 

Owner J.    H.    Faulkes,    Oakland. 

.Architect  .  .  .None. 

Contractor.  .J.  R.  Faulkes,  9828  E-llth, 
Oakland.  COST,    $3300 


ALTERATIONS 

(367)      NO.    1050    FIFTY-FOURTH    AVE 
Oakland.      Alterations. 

Owner W.   H.    Carr,    1C17    5th    Ave., 

Oakland. 
Architect  . .  .None. 
Day's   work.  COST,    $450 


ADDITION 

(368)  FORTIETH    &    SHAFTER    AVE., 
Oakland.     Add   to   freight   shed. 

Owner Oakland    Antioch    &    East- 
ern   Railway,    Premises. 
Architect  .  .  .None. 
Day's  work.  COST,   $2000 

DWELLING 

(369)  NO.     3880     MAGEE    AVE.,     Oak- 
land.    One-story   5-room  dwelling. 

Owner Valentine    Flittner,     Pana- 
ma,   Iowa. 

Architect  .  .  .None. 

Contractor.  .Jos.    Flittner,      1700      35th, 
Oakland. 

COST,    $1850 


FLATS   AND    STORE 

(370)  NW  FORTY-  FIFTH  &  WEB- 
ster,  Oakland.  Two-story  eight-room 
flats  and  store. 

Owner Guiseppe  Gianotti,  414  45th 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Pio     Benasini,     5250     Boyd 
Ave.,    Oakland. 

COST,   $2600 


ALTERATIONS 

(371)  NO.    686      SIXTIETH,      Oakland. 
Alter  dwelling  into   flats. 

Owner F.  L.  Lauckes,  2404  Web- 
ster, Oakland. 

Architect  . .  .None. 

Contractor .  .E.  A.  Thompson,  660  60th, 
Oakland.  COST,  $1000 

DWELLING 

(372)  S   GROSS    30    E   Cedar,    Oakland. 
Two-story    8-room    dwelling. 

Owner H.   Munster,   Harbor   Hotel, 

Oakland. 
Architect  . .  .None. 
Contractor.  .H.  C.  Andresen,   1229  Pearl 

Alameda.  COST,  $2757 


DWELLING 

(374)      E  DOLORES    330    E    Park    Blvd., 

Oakland.     One   and   one-half-story   6- 

room  dwelling. 
Owner Caroline    E.    Briggs,    Giant, 


BUILDING    AXU    EX(JINEERING   NEWS  2& 

California.  Contractor ..  F.    L.    Burnett,    745    .\ileen. 

Architect  ..  .None.  Oakland. 

Contractor.  .A.    R.    Dexter,    2212    Grove,  Filed  Mar.  10,  '15.     Dated  Mar.   4,  '15. 

Oakland.  Frame    up    -..$628.50 

COST,    $2500  Plastered     628.50 

. Completed     628.50 

DWELLING  U.sual    35    days 629.25 

(379)  W  FORTY-FIRST  AVE  240  N  TOTAL  COST,  $2514.75 
Carrington,  Oakland.  One-story  Ave-  Bond,  none.  Limit,  90  days.  Forfeit, 
room  dwelling.  none.      Plans  and  specifications  filed. 

Owner F.    N.    Strang,    805      Pacific  

Ave.,   Alameda.  .SHOW  ROOM  AND  GARAGE 

Architect  ..  .None.  <387)      E  BROADWAY   122-4   N  Orchard 

Day's   work.                                   COST,   $1950  N   71-5   E  91-6  S  65-6  W  25-9   W  74-3, 

.  Oakland.      All    woik    except    concrete 

DWELLING  walks,    fillings,    roofing,    electric    fix- 

(380)  W  FORTY-F'IRST  AVE  200  N  tures,  galvanized  iron,  plumbing  and 
Carrington,  Oakland.  One-story  five-  finish  hardware  for  one-story  brick 
room  dwelling.  show   room  and   garage. 

Owner F.    N.    Strang,    805      Pacific       Owner Mary    A.    Hackett    Burrow, 

Ave.,   Alameda.  387   35th,  Oakland. 

Architect  ..  .None.  Architect  ..  .F.    D.      Voorhees,      Central 

Day's  work.                                 COST,   $1950  Bank   BIdg.,    Oakland. 

Contractor .  .Schnebly,      Hostrawser      & 

DWELLING  Pedgrift,     6th     &     Jackson, 

(381)  E   LAWTON   150   S  Clifton,   Oak-  Oakland. 

land.      Two-story    6-room   dwelling.  Filed   Mar.    9,   '15.      Dated   Mar.    9,   '15. 

Owner A.   Caladonia,   Oakland.  Brick    work    completed V* 

Architect  .  .  .  None.  Brown    coated »4 

Contractor.  .Edw.    Larmer,    470    Boule-  Completed     'A 

vard  Way,  Oakland.  Usual    35    days V4. 

CO.ST,    $2300  TOTAL  COST,    $7789 

Bond,    $3894.50.        Sureties,    J.    E.      Mac- 

AI..TERATIONS  Cormac  and  Wm.  Makin.  Limit,  45  days 

(382)  HEAD  CLARBMONT  AVE.,  after  March  2.  Forfeit,  $5.  Plans  and 
Oakland.       Alterations    and     interior  .'specifications   filed. 

finishing  to  Claremont  Hotel.  NOTE: — 1st   report   No.    354    Mar.    6th. 

Owner Claremont  Hotel,  Inc.,  Fed-  

eral  Trust  Bldg.,  Okd.  DWELLING 

Architect  ..  .None.  (389)      S    SIXTY-THIRD    270    E    Baker, 

Contractor.  .John    Carson,    Bacon    Blk.,  Oakland.     One-story  5-room  dwlg. 

Oakland.  Owner Maurice    L.    Johnson,      1519 

COST,   $30,000  Alice,    Oakland. 

DWELLING  Architect  . .  .None. 

(383)  E    THIRTY-FIFTH    AVE    150    N  Contractor ..  A.  Hammerberg,   3228  Ade- 
Harper,   Oakland.     Two-story   6-room  line,  Berkeley, 
dwelling.  COST,  $1600 

Owner M.      AL    Lowe,       2068      35th  

Ave.,   Oakland.  DWELLING 
Architect  ..  .None.  (390)      S   SEVENTH   75    W   Cedar,   Oak- 
Day's  work.                                  COST,  $1800  land.       One-story     5-room    dwelling. 

Owner May   Home,    1759    7th,    Okd. 

DWELLING  Architect  .  .  .None. 

(384)  S     E-TWENTY-THIRD     150       W  Contractor .  .A.    Hagert,    1759    7th,   Okd. 
Seventh  Ave.,  Oakland.     One-story  5-  COST,    $1500 
room  dwelling.                                                                                     

Owner A.   Petersen.   2239   7th   Ave.,  DWELLING 

Oakland.  (391)      W  MARKET  50  S  42nd,  Oakland 

Architect  ...None.  One  and  one-half-story  5-room  dwlg. 

Day's  work.  COST,  $1000       Owner D.   Raneri,    872    43rd,    Okd. 

Architect  .  .  .None. 

FRAME   DWELLING  Day's   work.                                   COST,    $2000 

(385)  LOT    2    Map      Nova      Piedmont,  

Piedmont.      All    work    for    two-story  ADDITION 

and    basement    frame    dwelling.  (392)      NO.    210    FIFTH,    Oakland.      Ad- 
Owner Francis    H.    Harding,    1418  dition. 

Broadway,    Oanland.  Owner Mrs.  A.  Reier,  Premises. 

Architect  . .  .None.  Architect  .  .  .None. 

Contractor.  .Walter    H.    Creighton,    1444  Contractor .  .L.  J.  Theile. 

Broadway,    Oakland.  COST,   $780 

Filed  Mar.  10,  '15.     Dated  Jan.  25,  '15.  

In     accordance     with     agreement  DWELLING 

dated     January     25 (393)      S       TWENTY-NINTH       400         E 

TOTAL  COST,   $8500  Broadway,    Oakland.         One-story    4- 

Bond,    none.      Limit,    75    days.      Forfeit,  room  dwelling. 

$3.      Plans    and   specifications,    none.  Owner Ira   Merrill,    2521    San    Jose 

Ave.,   Oakland. 

FRAME  DWELLING  Architect  .  .  .None. 

(386)  S  HAAS  AVE  80.91  NE  W  line  Contractor.  .J.  C.  Mickelssn,  1011 
2.59    acre    tract    conveyed    by    J.    W.  Franklin.   Oakland. 

Haas    to    Francisco    Calhoun    NE    163  COST,  $1600 

SE    409    NW      99.06    NW    312.51,      San  

Leandro.   All   work   for   one   and   one- 
half-story  6-room  frame  dwelling.  DWELLING 

Owner Charles  G.   &   Ida  C.   Klose,  (394)      S       TWENTY-NINTH        430       E 

San    Leandro.  Broadway,    Oakland.        One-story    4- 

Architect  ...None.  room  dwelling. 


3d 

Owner lia    Merrill,    2J2i    Sau    Jose 

Ave.,    Oakland. 
Architect  .  .  .None. 
Contractor.  .J.       C.       Mickel.^en,        1011 

Franklin,   Oakland. 

COST,  $1600 


DWELLING 

(395)      NE  SOUTH  COURT  WALK  AND 

Pleasant   Valley    Court,    Oakland.      1- 

story    6-room   dwelling. 
Owner Wm.    F.    Neary.    1723    Tele- 
graph  Ave.,   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.   |2500 


DWELLING 

(396)      B   MABLE     45   S   Carlton,      Ber- 
keley.     One-story    5-room    dwelling. 

Owner Mr.  Newman,  47S  20th,  Okd. 

Architect  .  .  .None. 

Contractor.  .McCreary  &  Sampson,   6506 
Wheeler,    Oakland. 

CO.ST,   $1600 


ALTERATIONS 

(897)      NO.    2538      SAN      PABLO      AVE.* 
Berkeley.     Alterations. 

Owner Renas    Warehouse,    Prem. 

Architect  .  .  .None. 

Contractor .  .  International  Concrete 
Constr.  Co.,  9th  &  Parker, 
Berkeley.  COST,    $500 


FRAME   DWELLING 

(39S)  NE  UPLANDS  AND  ENCINA 
Place  being  Lot  E  Encina  Court, 
Claremont,  Berkeley.  All  work  for 
two-story   and   basement   frame   dwlg 

Owner Luella   Eitel,    2509    Woolsey 

Berkeley. 

Architect  ...N.   W.  Shaw,  3073  Bateman 
Berkeley. 

Contractor.  .J.        W.        Buskirk,        2535 
Meadow,    Oakland. 

Filed  Mar.  11.  '15.     Dated  Feb.  18,  '15. 

Frame   up    V4 

Brown    coated Vi 

Completed    and    accep,ted V^ 

Usual   35  days % 

TOTAL   COST,    $6424.40 

Bond,   $3,212.     Sureties,   J.   M.   Park  and 

H.  B.  Green.     Limit,  100  days  after  Feb. 

18,     1915.       Forfeit,     none.       Plans    and 

specifications   filed. 

NOTE:— 1st  report  No.  349  Mar.  6,  '15. 

DWELLING 

(401)  SE  WOOLSEY  &  HILLEGASS 
Ave.,  Oakland.  Two-story  7-room, 
dwelling. 

Owner Mrs.    M.      T.    Bright,      2427. 

Ward,  Berkeley. 
Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph  Ave.,   Berkeley. 
Contractor.  ..lacob    Kollmer,    2757    Pi.ed- 
mont    Ave.,    Berkeley. 

COST,   $4500, 


DWELLING 

(402)  SE  FIFTY-FIRST  &  LAWTON 
.\ve„  Oakland.  Two-story  nine-room, 
dwelling. 

Owner G.     Leonardini,    5119    I^w- 

ton    Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor .  .C.         Campomenosi,        5174 
Mile.s    Ave,    Oakliind. 

COST,   $2850 


ALTERATIONS 

(403)      N    E- ELEVENTH    200    W    Park, 

Oakland.     Alterations. 
Owner M.     M.     Pacheco,     2810     fi- 
ll th,    Oakland. 
-Architect  . .  .None. 


HU I LDLVG    AND   ENGINEERING   NEWS 

Contractor.  .Joe  Brown,   1201   23rd  Ave., 
Oakland. 

COST,    $600 


DWEU.ING 

(404)  E   RHODA  AVE   175   N   Madeline 
Oakland.      One-story    5-room   dwlg. 

Owner Peralta      Investment      Co., 

1957    E-38th,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1800 

DWELLING 

(405)  E  RHODA   AVE   245   N   Madeline 
Oakland.      One-story    5-room   dwlg. 

Owner Peralta      Investment      Co., 

1957    E-38th,    Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $1800 

DWELLING 

(406)  B  RHODA  AVE   315  N  Madeline 
Oakland.      One-story    5-room    dwlg. 

Owner Peralta      Investment      Co., 

1957    E-38th,    Oakland. 
-Architect  .  .  .None. 
Day's   work.  COST,    $1800 


DWELLING 

(408)      N  SIXTIETH  195  E  Grove,  Oak- 
land.    Two-story    6-room   dwelling. 

Owner L.    Asuniaa,    755    60th,    Okd. 

-Architect  .  .  .None. 

Days  work.  COST,  $2000 


(J  A  RAGE 

(409)      N  MAND-ANA  BLVD  200  E  Lake 
Shore,  Oakland.     Garage. 

Owner R.    J.    McMuUen,    614    Man- 

dana    Blvd.,     Oakland. 
Architect  .  .  .None. 
Contractor.  .Edward  Olsen. 

COST,    $400 


ALTERATIONS 

(410)     NO.  1444   BROADWAY,  Oakland. 
Alter   office    building. 

Owntr Realty    Syndicate,    Prero. 

-Architect  ..  .Hamilton       Murdock,       425 

Kearay,    San    Francisco. 
Day's   work.  COST,   $8000 


BRICK  STORES 

(411)  W  FRANKLIN  100  N   14th.  Oak- 
land.     One-story    brick    stores. 

Owner Realty        Syndicate.        1444 

Broadway,     Oakland. 

-Architect  •■  Hamilton  Murdock,  425 
Kearny,    San    Francisco. 

Day's    work.  (X)ST.    $5500 

DWELLING 

(412)  E    CRESCENT       175       W    Santa 
Clara  Ave.,   Oakland.     One-story   six- 
room   dwelling- 
Owner John    .1.      Brett,    727      59th, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $3500 


DWELLING 

(413)  SE  FOURTH  AND  "J"  100x140, 
Livermore.  All  work  for  one-story 
dwelling. 

Owner Chas.      N.      Nissen,      Liver- 
more. 

-Architect  ..  .Francis    W.    Reid,    Walnut 
Creek,    Cal. 

Contractor .  .Wm.  Mortensen,  Livermore 

Filed   Mar.    11,  '15.     Dated   Mar.   8,  '15. 

Foundations    completed     $300.00 

Frame    up    and    sheathed 300.00 

Brown    coated     300.00 

Plastered     and     exterior     painted 

:;     coats     300.00 

Ready    for    Interior    painting..    300.00 


Wt-dne.<:day,     -March     l7,     1915. 

Completed    and    accepted 300.00 

Csual    35    days 663.50 

TOTAL  COST,  $2463.50 
Bond,  $1231.75.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  90  days.  Forfeit,  $1. 
Plans  and  specifications  filed. 


DWELLING 

(414)  N  KALES  AVE  350  W  Broad- 
way, Oakland.  Two-story  5-room 
dwelling. 

Owner J.    W.    Roe,    6425    Hillegass 

Ave.,    Oakland. 
-Architect  .  .  .None. 

Contractor.  .C.  F.  Scammon,   1816  Addi- 
son, Berkeley. 

COST,    $2200 


WAREHOUSE 

(415)      NO.  735  TWENTY-THIRD  AVE., 
Oakland.     One-story  warehouse. 

Owner Joe  Gonsalves. 

-Architect  .  .  .None. 

Contractor.  .C.    Gnonis,    964    23rd    Ave., 
Oakland. 

COST,    $4  00 


DWELLING 

(416)      S  RICH  100      W  Webster,     Oak- 
land.    One-story   5-room  dwelling. 
Owner Jos.   T.    Hinch,   1748    Broad- 
way,   Oakland. 
-Architect  . .  .None. 
Day's  work.  COST,   $2500 


GARAGE 

(417)     NO.    285   JAYNE  AVE.,   Oakland. 
Garage. 

<>wner F.    Sherman,    Premises. 

-\ixhitect  .  .  .None. 

Contractor.  .J.   Trounson,    121    5th,  S.   F. 

(X>ST,    $500 


Balldlag;  Contracts   Airarded. 
Berkelej. 

No.        Owner  Contractor     Amt. 

362      Nash      Waid        2250 

365  Ala    Co    Bldrs Owner        2250 

366  Same     Same        2250 

373     Alvord     Wrampelmeier       4000 

400     Thomas     Warren        2470 

407     Houghtaling     Chase       1000 

DWELLING    AND    GARAGE 

(362)  LOT  19  BLK  "F"  Map  Eastern 
Ptn  Newbury  Tract,  Berkeley.  All 
work  for  one-story  5-room  dwelling 
and   garage. 

Owner Frank      and    Annie      Nash, 

2141    Woolsey,    Berkeley. 

-Architect  ..  .James    W.    Plachek,    Ache- 
son    Bldg.    .Berkeley. 

Contractor.  ..A.   F.   Waid,   636   65th,  Okd. 

Filed   Mar.   8,  '15.      Dated  Feb.   19,  'IS. 

Frame   up   and    roof   on $550 

Brown    coated     STS- 

Completed   t f57& 

Usual   35   days SSO' 

TOTAL   COST,    $2250 

Bond,  $1125.     Sureties.  L.  Huseman  and 

.).    H.    Reynolds.      Limit.    60    days    after 

l''eb.     22.       Forfeit,     none.       Plans     and 

.-^peciflcatiops    filed. 


DWELLING 

(365)      E  HENRY"  200  S  Rose.   Berkeley 

One-story    5-room   dwelling. 
Owner Alameda       County       Home 

Builders,      1st    Natl.       Bank 

Bldg..   Berkeley. 
-\rchitect  .  .  .  None. 
Day's    work.  COST,    $2250 


DWELLING 

(306)      E  HENRY   120  S  Rose,  Berkeley 
One-story    5-room   dwelling. 


Wednesday,     March     17,     1915. 
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Owner Alameda       County       Home 

Builders,  1st  Natl.  Bank 
Bldg.,   Berkeley. 

Architect  . .  .None. 

Day's    work.  COST,    $2250 


Clara    Ave.,    Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,  $2000 


Park  Tract,  Okd.     J  F  Kirkpatrick 
to   Edwin  C  Graff Mar.   3,   1913 


DWELLING 

(373)  S  HILLCREST  ROAD  opp. 
Crossways,  Berkeley.  Two-story  8- 
room   dwelling. 

Owner V.    M.    Alvord,    Regent    and 

Parker,   Berkeley. 
Architect  ..  .Stringham    &    Bryant,    2245 

Piedmont    Ave.,    Berkeley. 
Contractor.  .Henry    F.      Wrampelmeier, 
2324    Piedmont  Ave.,   Bkly. 
COST,    $4000 

DWELLING 

(388)  E  JOSEPH  76  N  Hopkins,  Ber- 
keley.     One-story    6-room    dwelling. 

Owner J.   B.   McCormick,   S.  F. 

Architect  .  .  .None. 

Contractor.  .F.   R.  Peake  Co.,  2127  Uni- 
ver.sity   Ave..   Berkeley. 

COST,   $2500 


STORE    AND   FLAT 

(400)  NE  NINTH  AND  SNYDER  AVE., 
Berkeley.  All  work  for  two-story 
frame  store  and  flat. 

Owner Walter      L.      Thomas,      SE 

Snyder  Ave   and   7th,   Okd. 
Architect  ..  .John    Hdson    Thomas,     ]st 
National  Bank   Bldg.,   Bkly. 
Contractor.  .C.   H.   Warren,   2200    Ather- 

ton,   Berkeley. 
Filed  Mar.   10,  '15.     Dated  Mar.  9,  '15. 

Frame   up    14 

Brown    coated     14 

Completed    and    accepted 14 

Usual    35    days V+ 

TOTAL  COST,  $2470 
Bond,  $1235.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

DWELLING 

(407)  E  CORNELL  AVE  256  N  Vir- 
ginia, Berkeley.  One-story  4-room 
dwelling. 

Owner A.    W.       Houghtaling,    1543 

Fairview,    Berkeley. 
Architect  . .  .None. 
Contractor.  .W.    H.    Chase,    Oakland. 

COST,   $1000 


Alameda. 

37.5  Boyson     Rockingham  2000 

3716  Hillen      Hillen  2000 

377  Hillen     .Hillen  2000 

378  Hammond     Andresen  2000 

399  Littlefield     Fletter  15000 

DWELLING 

(375)      NO.    1424    FOUNTAIN,    Alameda. 
One-story    6-room    dwelling. 

Owner S.    Boyson.    1444    Broadway 

Oakland. 
Architect  . .  .None. 

Contractor.  .J.      H.    Rockingham,      2306 
San   Jose    Ave.,    Alameda. 

COST,     $2000 


DWELLING 

(376)     NO.   1420  PAGE.  Alameda.     One- 
story   5-room  dwelling. 

Owner R.    C.    Hillen,    1529       Santa 

Clara    Ave.,    Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,  $2000 


DWELLING 

(377)      NO.    1416    PAGE,   Alameda.      One 

story   5-room  dwelling. 
Owner R.    C.    Htllen,    1529      Santa 


DWELLING 

(378)      S  ENCINAL  AVE  300  W  Willard 
Alameda.      One-story   5-room   dwlg. 

Owner C.   J.   Hammond,    1504   W^al- 

nut,    Alameda. 
Architect  . .  .None. 

Contractor.  .H.   C.  Andresen,   1229  Pearl 
Alameda.  COST,    $2000 


STORES    AND    APARTMENTS 

(399)  SW  CENTRAL  &  PARK  AVES 
S  120xW  80,  Ala.  All  work  for  two- 
story  stores  and  apartments  (4  stores 
and  7  apartments^  and  wrecking  old 
building. 

Owner Edgar       E.       and    "Natalie 

Littlefield. 

Architect  .  .  .None. 

Contactor.  .Fletter      &    Winlund,       1011 
Franklin,   Oakland. 

Filed  Mar.  11,  '15.     Dated  Mar.  11,  '15. 

Signing   of    contract $6000 

Usual    35    days    after    filing   com- 
pletion   notice    9000 

TOTAL  COST,    $15,000 

Bond,    $7500.      Surety,    New    Amsterdam 

Casualty  Co.     Limit,  90  days  after  Mar. 

15,     1915.       Forfeit,     none.       Plans     and 

specifications    filed. 


COMPLETION  NOTICES. 


ALAMEDA  COUNTY 


Mar.  5,  1915— LOT  4  BLK  7  Map 
Berkeley  Heights,  Bkly.  C  R 
Hodgkin  to  C   N   Grant.. Mar.   3.   1915 

Mar.  8,  1915 — LOT  18  BLK  "K"  New 
Map  Eastern  Part  Lynn  Home- 
stead, Oakland.  Hoy,  &  Green,  Inc 
to   T   S   Handley Mar.    3,    1915 

Mar.  8,  1915 — SE  GRANT  &  BER- 
keley  Way  E  86-8  S  29.93  W  88.86 
N  30,  Bkly.  E  A  Janssen  to  whom 
it  may  concern Mar.   6,   1915 

Mar.  8,  1915 — PTN  LOT  4  Map  Pleas- 
ant Valley  Court,  Okd.  Mrs  Mar- 
inda  J  Rittenhouse  to  Joseph 
Coward Mar.    4,    1915 

Mar.  9,  1915 — LOT  18  BLK  8  Fourth 
Ave  Heights  Tact,  Okd.  Ida  Fabing 
to   F   N  Fabing '. Mar.    8,    1915 

Mar.  9,  1915 — LOT  1  Map  Simmons 
Ppty,  Bkly.  Mary  B  F  Babcock  to 
Lawton   &   Vezey Mar.    5,    1915 

Mar.  9,  1915— E  CHESTNUT  158-6  N 
26th     N    26xE     132.    Okd.       Pauline 

Morris    Luttrell    to    G   A   Scott 

March    4,    1915 

Mar.  10.  1915— LOTS  17,  18,  19,  20,  21 
Alton  Park  Tract,  Okd.  Amy  N 
Freeling  to  Amos  Charles  Rogers 
Mar.     6,     1915 

Mar.  10,  1915— .SW  KENMORE  AVE 
356.54  NW  I^ke  Shore  Ave  NW 
49.36  SW  101.61  SE  65  NE   100,  Okd. 

M  E   Beers  to  Louis  Johnson 

March    1,    1915 

Mar.  11,  1915— SW"  "K"  &  FOURTH 
W  150xS  100,  -- — .  The  First 
Presbyterian  Church  USA  of 
Livermore  Cal.  to  William  Morten- 
sen  and  Frank  Lamanno.Mar.   8,  1915 

Mar.  12,  1915 — SK  TWENTY-THIRD 
Ave  50  SW  E-19th  SW  50xSE  135, 
Okd.  Edna  F  Beckett  to  whom  it 
may    concern Mar.    10,    1915 

Mar.  12,  1915— S  20  LOT  43  and  N 
25  Lot  44  Blk  7  Map  Auseon's  Moss 
Tract,  Okd.  Jessie  E  Auseon  to 
George  H  Lydiksen Mar.  5.  1915 

Mar.     12,    1915 — LOT    il2     Woodlawn 


LIENS  FILED. 


ALAMEOA     COUNTY. 


Mar.  4,  1915 — NE  FIFTY-FIFTH  & 
Telegraph  Ave  N  60xE  130,  Okd. 
Contra  Costa  Bldg  Materials  Co  vs 
Patrick  and  Jane  Mulgihill  and 
Jo.seph     Gallo     $26.45 

Mar.  8,  1915 — NW  TWENTY-FOURTH 
and  Broadway  N  61.50  W  111.42  N 
59.50  W  40  S  119  E  136.25,  Okd. 
George  Calder  vs  Broadway  De- 
velopment Co  and  Pacific  Kissel 
Kat-     Branch $262 

Mar.  8,  1915— NE  FIFTEENTH  AND 
Broadway  N  124xE  100,  Okd.  Oak- 
land Window  Cleaning  Co  vs 
Stocker  &  Holland  Abstract  Co,  Jas 
Crichton,  East  Bay  Title  Co,  John 
Yale,  A  P  Holland  and  H  O  Mc- 
Dougall      $407.50 

Mar.  S,  1915— SW  BUENA  VISTA  AV 
and  Hubbard  W  72xS  100,  Ala.  R 
N   Jan.sen   vs   T   B   Henry $201.50 

Mar.  9,  1915— S  43  LOT  120  and  N  23 
Lot  130  Map  Crocked  Highlands, 
Okd.  Joseph  Stevens  vs  Henry  E 
Jackson,  Oscar  Sairanen  and  J  S 
Gard $87.25 

-Mar.  10,  1915— LOT  9  BLK  "A" 
Amended  Map  Moss  Tract,  Okd. 
Pacific  Hardware  &  Steel  Co  vs  A 
and  Caroline  Boe  and  O  Carlson.. 
$64.40 


RELEASE  OF  LIENS 


ALAMEDA    COUNTY. 


Mar.  8,  1915— E  TELEGRAPH  AVE 
and  W  Broadway  N  108.83  NW 
36.86  S  104  SE  8.70,  Oakland.  J  N 
Brittain,  Frank  Bogart,  H  S  Zeh- 
ner.  Trustees  Brittain  &  Co,  dis- 
solved, $163.01;  Oakland  Elec  Co, 
$36.20;  Gladding.  McBean  &  Co, 
$24.45;  Hogan  Lumber  Co,  $2338. 6y; 
Baker  &  Hamilton,  $131.46;  John  P 
Maxwell,  $202.47;  Trussed  Concrete 
Steel  Co,  $1304.77;  Enterprise  Elec 
Works,  $70;  H  D  Samuel  Co,  $376: 
Howard  Co,  $96V3.55;  John  Mc- 
Guigan  &  Co,  $1623;  Jas  L  Brown, 
Inc,  $12,015.73;  Peter  Pilkington, 
$194;  Ransone-Crummey  Co,  $173.96 
to    Federal    Realty    Co 


SAN  JOSE  AND  THE  SANTA  CLAB4 
TALLET. 


CULVERT— Cost  not  stated.  San 
Jose,  Santa  Clara  Co.,  Cal.  Engineer, 
City  Engineer,  San  Jose.  Owners,  City 
of  San  Jose.  The  City  Engineer  has 
been  ordered  by  the  City  Council  to 
prepare  plan.s  and  specifications  for  a 
culvert    on   Orchard    street. 

STREET  REPAIRS  AND  PAVING— 
Cost  not  stated.  San  Jose.  Santa  Clara 
Co.,  Cal.  Eingineer,  City  Engineer, 
San  Jose.  Owners,  City  of  San  Jose. 
Plans  and  specifications  are  being  pre- 
pared for  re-surfacing  and  re-gutter- 
ing the  following  streets:  Market 
street,  from  San  Fernando  to  St. 
James;  First  street,  Santa  Clara  street 
to  the  Southern  Pacffic  station;  First 
street,  ^Tan  Salvador  to  Santa  Clara; 
St.    John,    First    street    to    Market. 

STREET  PAVING— Cost  not  stated. 
.San  Jose,  Santa  Clara  Co.,  Cal.  Engi- 
neer,   City    Engineer,    San    Jose.      Own- 


I'.ni.niXC    AND    lONCtNKlOitlXC    NKWS 


Veneered  Pant  Is  that 
ARE  good— -order 
today  from 


Wybro  Panels  are 

Smooth  and  Even. 

WVUKo  l'.\.\i:i.S  .'uipass  ;ill  ulli.l-.s 
ill   point  of  .smoothne.ss  and  even  finish. 

Tiiat  is  why  they  lead  all  others  in 
liopularity  and  saleB. 

Those  panels  never  blister  or  crack. 
They  are  always  smooth  and  even  and 
rotiilii    their    dualities    indefinitely. 

Clet  the  most  panel  value  for  your 
money — WYBRO  I'ANELfi  cost  no 
hiphor. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


er.«.  t'it\  ol  .-^aii  .lo.'^r.  I'l.-m.'^  and  .^peci- 
(Ications  presented  by  the  City  Engi- 
neer for  paving  of  North  Seventeenth 
street,  from  Santa  Clara  to  the  north- 
erly city  limits,  have  been  adopted  by 
the  City  Council  and  bids  will  be 
called    for  at  an   early   date. 

IIKTAINMNC,  WAr.L.  —  Reinforced 
concrete.  Cost  not  stated.  Redwood 
City,  San  .Mateo  Co.,  Cal.  Enerineer, 
County  Surveyor,  Redwood  City.  Own- 
ers, San  Mateo  County.  Plans  have 
been  completed  and  <-,pproved  for  the 
construction  of  a  concrete  retaining 
wall  to  be  erected  near  Menlo  Country 
Club.  Bids  are  now  being  taken  and 
will  be  opened  by  the  Board  of  Su- 
pervisors on  April  5th.  Plans  and 
specifications  can  be  secured  from  the 
County    Surveyor. 

BRIIKiE — Iteinforced  concrete.  Cost 
not  .stated.  Redwood  City,  San  Mateo 
Co.,  Cal.  Engineer,  County  Surveyor, 
Redwood  City.  Owners,  San  Mateo 
County.  Plans  have  been  completed 
and  are  now  out  for  figures  for  a 
three-span  reinforced  concrete  bridge 
to  be  erected  over  l':i  Corte  de  Madera 
creek  in  the  I'ifth  Ru«d  District.  Bids 
will  be  opened  on  April  .'ith.  Plans 
and  specifications  can  be  secui'ed  from 
the   County   Surveyor. 

HIGHWAY  COKvSTRUCTlON  —  Cost 
not  stated.  Salinas,  Monterey  Co., 
Cal.  Engineer,  County  Surveyor,  How- 
ard F.  Cozzens.  Salinas.  Owners,  Mon- 
terey County.  The  County  Surveyor 
has  been  ordered  to  make  a  prelimin- 
ary survey  for  a  new  road  from  Priest 
Valley  road  to  the  end  of  the  Long 
Valley  road  in  Peach  Tree  Road  Dis- 
trict. 


iontrHcts    Awarded. 

lilC.HWAY  CONSTliUCTlON  —  $28,- 
296.7.").  Redwood  City,  San  Mateo  Co., 
Cal.  Engineer,  County  Surveyor,  Red- 
wood City.  Owner.>;,  San  Mateo  County. 
Contractor,  Daniel  Flynn,  S.  F.  Con- 
tact   price,    $28,296.75. 


BUILDING  CONTRACTS 


SAXTA  CI.AKA   COUNTY. 


FRAME   HOUSE 

K  THIRTEENTH  ST..  bet.  Taylor  and 
.Mission  Sts.,  San  .lose.  All  work  for 
frame  house. 

Owner Joe    Guardino,    424      N-2]st 

St.,  San  Jose. 

Architect  . .  .None. 

Contractor.  .S.    Di    Cola    and    E.    Scotti, 
592    N-llth    St.,    San    Jose. 

Filed   Mar.   3,  '15.      Dated   Feb.   13,  "15. 

I'rame    up    $350 

Roof    on     350 

When    completed    350 

Usual    35    days 375 

TOTAL  COST,   $1425 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 

FRAME    DWELLING 

ON  DOYLE  ROAD  joined  on  east  by  E 
McKee:  on  north  by  W  Holburn;  on 
west  by  S  Desivaro.  All  work  for 
frame  dwelling. 

Owner W.   H.    Curtis,    Doyle    Road 

near  Stevens  Creek  Road, 
Cupertino. 

.Architect  ..    T.   C.   Hastings. 

rontrnctor.  .T.    C    Hastings,    31    S-Mor- 


E.  H.  Willianre 


Chalmer  Munday 


Munday  &  WiHiams 

Attorn  eys-al- Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

jTelephone  Sutter   4622 

61S  Phelan  luilding,        San  Frinciie 


ri.«on   Ave.,   San   Jose. 
Filed    Mar.    4,   "15.     Dated   Mar.   4,   '15. 

Frame    up     $625 

1  St    coat    plaster    on 625 

When    completed     625 

Usual    35    days 625 

TOTAL  COST,    $2500 
Bond,    none.      Limit,    90    days.      Forfeit, 
none.      Plans    and    specifications    filed. 
STONE   WORK 

STANP'ORD      UNIVERSITY       CAMPUS, 
Palo  Alto.     Stone  work  for  Memorial 
Church. 
Owner Stanford    University    Trus- 
tees. 
Architect  ..  .Bakewell      &    Brown,      251 

Kearny,    .'^an    Francisco. 
Contractor.  .The    McGilvray    Stone    Co., 
Inc.,      7th    and      Townsend, 
San  Francisco. 
Filed   Mar.    1,  '15.      Dated  Feb.  23.  '15. 

On    15th   of   each   month 75% 

Usual     35     days 25% 

TOTAL  COST,  $1585 
Bond,  $1585.  Sureties,  J.  D.  McGilvray 
and  R  Dewar.  Limit,  on  or  before 
May  1,  1915.  Forfeit,  not  less  than  $10 
per  day  or  more  than  $20  per  day. 
Plans   and   specifications   filed. 

BUILDING   CONTRACTS 


.SAN    MATEO   COUNTY. 


FRAME    BUILDING 

IX>TS  18  AND  21  BLK  14  Sub  No.  4  of 
Burlingame  Park.  All  work  for  one 
story  frame  garage  building  to  be 
used  as  cottage. 

Owner Marcellus     and   Lillian 

Krigbaum,     Burlingame 

-Vrchitect  ..  .Norman      P.      Coulter, 
Kearny,    .San    Francisco. 

Contraitdr.  .Pftcr    .T<nson. 


E. 
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1     Williamson's  Continuous  Clothes  Line  Outfit 

Cloches  Line  Problem  Solved  At  Last 

1H)UBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without    removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  tiirough  carrying  the  clothes 
around    the   pulleys,    thereby   using   both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  lake  them  off  the  line  without  hanging  out  of 
the  window  sido-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily;  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with  cloth -strips  In  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cjinnot  blow  the  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  lilows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 
NO    SPUING.S    TO    PUE.SS    OR    saVBEZE  THIS    OUTFIT    CONSISTS    OF    3    D07.EN 

to  get   the  clothc's   in  or  out.     Just   slip  clothes  in   slot  Sanitary,     Stronghold,     Clothes      Pins,      3      Conti 

and    pull    down.      WILL   hold    the    dalntl(\st    f.Tbrios    or  Clothes   Line    Pulleys   .and    1    Pair  I..lne   Splicers, 

the  heaviest  blanket.     i:t-IO  MInhIoii    St.    Tlionc  MkC  •lOO.S.  I>rloc,   |t2.00   per    Set. 


,-^ 


JP 


ii 


Wednesday,     March     17,     1913. 


BUILDING    AND    ENGINEERING    NEWS 


33 


Filed   Mar.    3,  '15.     Dated   Mar.    2.   '13. 
On   1st  and   15th   of  each  month     7',% 

.•?«    da> «    after 25% 

TOTAL   COST,    |1800 

Bond,    none.      Limit,    30    working   days. 

Forfeit^  none.     Plans  and  specifications 

filed. 


KMENT    PLASTERIXGS 
AOLAXS,    Hillsboro.     Cement  plaster- 
ings,  etc.,  in  connection  with   garden 
.or  residence. 

.vner Harriett    Pullman    Carolan, 

Hillsboro. 
ichitect  ...Willis   Polk   &  Co.,   Hobart 

Bldg.,    San    Francisco, 
ontractor .  .Floodberg      &      McCaffery,- 

Monadnock    Bldg.,    S.    F. 
iled   .Mar.   2,  '15.     Dated  Feb.   26,  '15. 
Work    done    up    to    time    of   com- 
pletion            75% 

Usual    35    days 25% 

TOTAL   dOST,    54500 
rid,    $2250.         Surety,    New      England 
i.^ualty   Co.     Limit.   21   days.     Forfeit, 
!ii   per  day.     Specifications  only   filed. 


FRAME    DWELLING 

f.'iT  4  BLK  2  Sbdvn  of  Lots  1,  2,  and  3 
•  )f  San  .Mateo  Park.  A  work  for 
iwo-story  and  basement  frame  dwlg. 

owner Chester     W.     O'Neill,     San 

Mateo. 
.Architect  ..  .John    Davis    Hatch,    Hum- 
boldt  Bank   Bldg.,   S.    F. 
Contractor.  .Myrl  R.  Crane,  71  Miramar 

Ave.,    San    Francisco. 
Filed   Mar.   4,  '15.     Dated  Feb.   19,  '15. 

-nd    .story    joists    set $1170.50 

Interior   brown    coat   on 1170.50 

Completed    and    accepted 1170.50 

Usual    35    days 1170.50 

TOTAL  COST,  $4682.00 
Bond,  none.  Limit,  80  days  after  Feb. 
23.  Forfeit,  $5  per  day.  Plans  and 
specifications  filed. 

♦ 

MARIN.     COMRA     COSTA     A>D 

.SONOMA  COUNXrES. 


HIGHWAY    BRIDGES — 4       reinforced 

ncrete.      Cost    not    stated.      Fairfield. 

.lano  Co.,  Cal.  Engineer,  County 
.■Purveyor.  Fairfield.  Owners.  Solano 
County.  These  four  bridges  will  be 
erected  along  the  State  Highway  at 
the  following  point.s:  1,  American 
Canyon  Creek,  about  a  mile  and  a 
QTiarter  south  of  the  Town  of  Cordelia; 
2,  Sweeney  Creek,  ntar  Batavia;  3,  Gib- 
s5on  Canyon  Creek,  near  Batavia;  4,  Mc- 
Cune  Creek,  near  Batavia.  Plans  are 
complete  and  now  out  for  figures. 
Bids  will  be  opened  on  April  oth. 
Plans  and  specifications  can  be  se- 
cured  from  the  Cour.ty  Clerk's  office. 

SCHOOI.. — 1     story    and     base,    frame. 

■  'st    not    stated.      Sebastopol,    .Sonoma 
...   Cal.      Architect,    W.    H.    Weeks.    75 

Post  street,  S.  F.  Owners,  Town  of 
Sebastopol.  The  building  has  been 
designed  for  a  four-room  .school  with 
principar.«  office.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
a  central  heating  .■;ystem.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
be  opened  on  .April  2nd.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

STREET  PAVING— Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer  Chapman,  Rich- 
mond.      Owners,    City      of      Richmond. 

■  -m.s    and    specifications    prepared    by 
.cy    Engineer    Chapman    for    the    im- 


provement of  Mary  street  have  been 
accepted  by  the  City  Council,  and  bids 
will  probably  be  called  for  at  the  next 
meeting.  The  type  or  paving  to  be  used 
in  the  work  is  Richmond  standard 
macadam. 

.S'EWER.S— Cost  not  stated.  Rich- 
mond, Contra  Costa  Co.,  Cal.  Engineer, 
City  Engineer  Chajiman,  Richmond. 
Owners,  City  of  Richmond.  The  City 
Engineer  has  been  ordered  by  the  City 
Council  to  call  for  bids  for  the  con- 
struction of  sewers  in  the  Bay  View 
Park  Tract.  The  bids  will  close  on 
March    22nd   at   8  p.  m. 

.STREET  PAVING — Cost  not  stated. 
Sausalito,  Marin  Co.,  Cal.  Engineer, 
City  Engineer,  .Sausalito.  Owners. 
City  of  .*:ausalito.  The  City  Tustees 
have  adopted  specifications  submitted 
by  the  City  Engineer  for  the  paving 
of  Princess  street  to  the  corporate 
limits,  and  have  ftecided  to  submit 
four  propositions  in  the  proposals. 
Five-inch  concrete  base  with  two-inch 
asphalt  surface:  four-inch  concrete 
base  with  an  inch  and  a  half  asphalt 
surface:  four-inch  concrete  base  with 
two-inch  bithulithic  surface;  and  a 
six-inch  bithulithic  pavement.  Bids  on 
the   work   close    March    29th   at   8   p.    m. 

SEWER  WORK — Cost  not  stated. 
Sebastopol.  .«onoma  Co.,  Cal.  Engi- 
neer, City  Engineer,  Sebastopol.  Own- 
ers. City  of  .Sebastopol.  .At  the  last 
meeting  of  the  Trustee.^  the  Town  En- 
gineer was  instructed  to  prepare  plans 
and  specifications  for  the  extension  of 
the  sewer  system  in  North  Main  street. 
A  six-inch  sewer  main  \*M11  be  laid  to 
a  point  about  400  feet  north  of  the 
present  high  school  building.  The  en- 
gineer will  also  prepare  plans  and 
specifications  for  a  six-inch  sewer  on 
South    High    street   and   Maple  street. 

RO.AD  EXTEN.STON  -AND  GRADI.VG 
— Cost  not  stated.  Fairfield.  Solano 
Co..  Cal.  Engineer.  County  Surveyor. 
Fairfield.  Owners.  Solano  County. 
Plans  are  complete  for  the  extension 
of  .^acramento  street  from  the  city 
limits  of  Vallejo  to  the  main  entrance 
gate  of  the  Union  Cemetery  in  Vallejo 
Township.  Bids  are  now  being  taken 
for  the  work  and  will  be  opened  on 
April  5th.  Plans  and  specifications 
can  be  secured  from  the  Clerk  of  the 
Board   of  .Supervisor.-". 

STORE5; — 2  story  and  base,  frame. 
$10,000.  Martinez.  Contra  Costa  Co., 
Cal.  .Architect,  William  H.  Crim,  Jr., 
425  Kearny  street.  S.  F.  Owner's  name 
withheld.  The  building  will  contain 
several  .small  stores  on  the  first  floor 
and  hotel  rooms  above.  Interior  will 
be  finished  in  pine  and  redwood.  There 
will  be  modern  plumbing  and  a  hot 
water  system.  Exterior  will  be  cov- 
ered with  cement  plaster  and  shiplap. 
Plans  are  nearly  complete  and  figures 
will  be  called  for  shortly. 

SCHOOI.I — 2  story  and  base,  brick 
and  steel.  $90,000.  Petaluma.  Sonoma 
Co..  Cal.  -Architect.  Brainard  .Tones. 
Petaluma.  Owners.  City  of  Petaluma. 
The  building  will  cover  a  considerable 
ground  area  and  has  been  designed  to 
contain  ten  class  rooms,  departments 
of  domestic  science,  manual  training 
and  a  large  auditor  ium.  Interior  will 
be  finished  in  pine  with  maple  floors 
in  the  cla.«s  rooms.  There  will  be 
steam  heat,  program  clocks  and  a  vac- 
uum cleaning  system.  Modern  school 
plumbing  will  be  installed.  A  tem- 
porary gymnasium  is  also  included  in 
the    work.      Exterior    of    the    building 


will  be  faced  with  pressed  brick. 
Plans  are  complete  and  separate  fig- 
ures are  now  being  taken  for  the 
general  construction  and  for  the  heat- 
ing and  ventilating.  Bids  will  be 
opened  on  ilarch  22nd.  Plans  can  be 
.secured    from   the   architect. 

.Sf,'H0OL — 1  storj-  and  base,  brick, 
$12,000.  Richmond.  Contra  Costa  Co., 
Cal.  .Architect,  James  T.  Narbett, 
Berry  Bldg.,  Richntiond.  Owners,  City 
of  Richmond.  The  building  will  be 
erected  on  property  at  the  corner  of 
Pennsylvania  and  5th  streets,  and  will 
be  the  first  unit  of  a  large  .school.  The 
present  building  w:ll  contain  four 
cla.~s  rooms.  Interiur  will  be  finished 
in  pine  with  maple  floors  in  the  class 
rooms.  There  will  be  steam  heat  and 
an  oil  burning  plant.  Modern  .school 
jlumbing  will  be  used.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
on  -March  27th.  Pl/ins  and  specifica- 
tion.-- can  be  secured  from  the  archi- 
tect. 

bridge: — Steel  and  reinforced  con- 
crete. Cost  not  stated.  Martinez, 
Contra  Costa  Co..  Cal.  Engineer, 
County  Surveyor  Quail.  Stockton,  and 
County  Surveyor  Arnold.  Martinez. 
Owners.  Contra  Costa  and  .San  Joaquin 
Counties.  Plans  and  .specifications  for 
the  Borden  Delta  road  bridge  across 
Old  River  will  be  presented  to  the 
.Supervisors  immediately.  The  plans 
were  prepared  by  County  Surveyor 
Quail  of  Stockton  «nd  delivered  to 
County  .Surveyor  .Arnold  of  Contra 
Costa  County.  .As  soon  as  the  plans 
have  been  approved  by  the  Supervisors 
bids   will    be  called    for. 


BliLDING   CONTRACTS 


-M.4RIX    COUNTY, 


FR.A-ME   DWELLING 

SAN  RAFAEL  HEIGHT.S.  .San  Rafael. 
-All  work  includiug  carpenter  work, 
plastering,  etc.,  for  two-story  frame 
dwelling. 

owner Albert  B.  Anderson  &  wife 

.Architect  . .  .None. 

Contractor.  .Ellis  L.  Wilson. 

Filed   .Mar.   8,  '13.     Dated   Mar.   2,  '15, 

Frame    up    $625 

Brown    mortar    on 625 

Building    completed     625 

Usual     33    days 625 

TOTAL    COST,    $2500 

Bond.    none.      Limit.    80    working    days. 

Forfeit,  none,     ''lans  and  specifications 

filed. 


ALTERATIONS 

RO.SS,    Marin   County.      .Alterations   and 
additions    for    house. 

Owner Norman       B.       Liveremore, 

Ross. 
-Architect  ..  .John      White.      35      Mont- 
gomery,   San    Francisco. 
Contractor.  .Edward      C.    Bletch,      1512 

Buchanan.    San    Francisco. 
Filed    Mar.   9.  '15.     Dated   ilar.   2,  '15. 

Brick    work    completed $  750 

Ready    for   plaster 750 

Plastere    completed     750 

When    completed 750 

U.sual   35  days 1000 

TOTAL  COST,  $4000 
Pond.  none.  Limit,  forfeit,  none.  Plans 
and    specifications    filed. 

:*iOTirF:  op  xox-rf:.spoxsibii.ity. 

Mar,    10,    191.5— LOT   46   AND  NE    12'/^ 
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Lot  47  Map  Stone  Orchard  Stone- 
hurst  being:  on  l07th  Ave,  bet 
Royal  Ann  and  Grafflan,  Oakland. 
Jennie  F  Stone  and  E  B  &  A  L. 
Stone    Co    as    to    improvements    on 

leased    property    

Mar.  10,  1915— SW  CENTRAL  AND 
Park  Aves  S  l20xW  80,  Alameda. 
Frank  S  and  Louise  S  Kelly  as  to 
improvements    on    leased    property 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA. 


BRIDGES  AND  CULVERTS  —  Pile 
and  reinforced  concrete.  Cost  not 
stated.  Bakersfleld,  Kern  Co.,  Cal. 
Engineer,  County  Surveyor,  Bakers- 
lield.  Owners,  Kern  County.  Plans 
have  been  completed  and  are  now  out 
for  figures  for  constructing'  several 
bi-idg-es  and  a  number  of  culverts  on 
the  Bakersfield-Mojave  road  between 
Tchacliapi  and  Cami^i  on.  Bids  are  now 
being  received  and  figures  will  be 
opened  on  March  22nd.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  County  Surveyor. 

BRIDGE — Concrete  and  timber.  Cost 
not  stated.  Visalia,  Tulare  Co.,  Cal. 
Engineer,  County  Engineer,  Visalia. 
Owners,  Tulare  County.  Plans  are 
complete  and  figures  are  now  being 
taken  for  the  construction  of  a  tird- 
ber  and  concrete  bridge  which  is  to 
be  erected  over  Cameron  Creek  in 
Jlooney  Grove.  Bids  will  be  opened  on 
April  7th.  Plans  and  specifications 
can  be  secured  from  the  County  Huv- 
veyor. 

WITH  WAV,  ETC.— Cost  not  stated. 
Fresno,  Fresno  Co.,  Cal.  Engineer,  City 
Kngineer  Cronkhite,  Fresno.  Owners, 
City  of  Fresno.  To  obtain  State  aid 
In  getting  subways  at  the  Montei-ey 
(Street  and  Belmont  avenue  crossings 
of  the  Southein  Pacific,  a  viaduct  over 
the  Santa  Fe  at  Fresno  street  and 
drainage  in  the  southwest  of  the  city. 
Mayor  Snow  expects  soon  to  appear 
before  the  State  Railroad  Commission. 
City  F^ngineer  Cronkhite  will  prepare 
the  plans  for  the  work. 

BRIDGE — Concrete  or  timber.  Cost 
not  stated.  Mooney  Grove,  Tulare  Co., 
Cal.  H^ngineer,  none.  Owners,  United 
States  Forestry  Service.  The  Board  of 
Forestry  is  ready  to  build  a  new 
bridge  over  Cameron  Creek  In  Mooney 
Grove,  but  at  the  present  time  are  un- 
able to  determine  whether  construc- 
tion will  be  of  concrete,  wood  or  steel. 
As  a  result  three  sets  of  plans  have 
been  presented  and  the  Board  has 
asked  the  Supervisors  to  call  for  bids 
on   the   thiee   plans  submitted. 

MBK.XUV — 1  story  and  base,  frame, 
$N,.")00.  Exeter,  Tulare  Co.,  Cal.  Ar- 
chitects Bowen  &  Davis,  McKenzle 
Bldg.,  Fresno.  Owners,  City  of  Exe- 
ter. The  building  will  contain  one 
large  reading  room,  librarian's  office, 
stack  room  and  toilets.  Interior  fin- 
ish will  be  of  pine  with  maple  floor 
in  the  reading  and  stack  rooms.  There 
will  be  furnace  heat.  Metal  stacks 
are  specified.  The  design  is  in  the 
classic  style,  the  exterior  being  cov- 
ei-ed  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
aie  now  being  taken.  Bids  will  be 
opened  on  .March  2-lth.  Plans  and 
specifications  can  bo  secured  from  the 
arc!)  itccts. 

KKSIDEXCI':  —  :;  story  and  base, 
rraine.     $:!,(!(l().        I'^icsiio,        l-'ri'sno       Co.. 

Cfil.     Architect,     non^;.     Owner,   O.   D, 
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Atkins,  "iiZ  Weldon  street,  Fresno. 
The  dwelling  will  be  erected  in  the 
.Mta  Vista  Tract  and  has  been  de- 
signed for  a  .six-room  house  with  bath 
and  sleeping  porch.  Interior  will  bo 
finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  place  and  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Elxterlor  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials   are    now    being  purchased. 

BUNGALOW  —  1  story  and  base, 
frame,  $1,500.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  C.  V.  Smith, 
1371  De  Mar  street,  Fresno.  The  dwell- 
ing will  be  erected  in  Arlington 
Heights,  and  has  been  designed  for  a 
five- room  house  with  bath.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  an  open  fire  place  and  tile  mantel. 
Bath  room  will  have  imitation  tile 
wainscot.  Exterior  of  the  house  will 
be  covered  with  rustic  and  cement 
plaster.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SUPERINTEXDT>NT"S  HOUSE  —  2 
story  and  base.  Cost  not  stated. 
Mooney  Grove,  Tulare  Co.,  Cal.  Ar- 
chitect, none.  Owners,  Tulare  County. 
I'lans  have  been  completed  for  the 
construction  of  a  tank  house  and  su- 
perintendent's residence  to  be  erected 
at  Mooney  Grove.  Plans  are  now  out 
for  figures  and  bids  will  be  opened  on 
-April  7th.  Plans  and  specifications 
can  be  secured  from  the  Clerk  of  the 
Board    of    Supervisors    at    Visalia. 

F-AIRFIDLD,  SOLANO  CO.,  CAL.— 
Highway  bridges,  4,  reinforced  con- 
crete. Co.st  not  stated.  Engineer, 
County  Surveyor.  Fairfield.  Owners. 
Solano  County.  These  four  bridges 
will  be  erected  along  the  State  High- 
way at  the  following  points:  1,  Amer- 
ican Canyon  Creek,  about  a  mile  and 
a  quarter  south  of  the  Town  of  Cor- 
delia:  2.  Sweeney  Creek,   near  Batavia; 

3,  Gibson    Canyon   Ceek,    near    Batavia; 

4,  McCune  Creek,  near  Batavia.  Plans 
are  complete  and  now  out  for  figures. 
Bids  will  be  opened  on  April  5th. 
Plans  and  specifications  can  be  se- 
cured   from    the    County    Clerk's    office. 

HOTEL  AI^TERATION  .\ND  ADDI- 
TION— 2  story  and  base,  brick,  JlO.Onn. 
Turlock,  Stanislaus  Co..  Cal.  Archi- 
tect. Ralph  P.  Morrell,  Odd  Fellow.s* 
Bldg.,  Stockton.  Owner,  M.  Joice.  This 
work  will  consist  of  new  interior  trim, 
plastering,  plumbing,  the  installation 
of  a  new  steam  heating  system  and 
hot  water  supply  and  electric  work. 
Exterior  of  the  building  will  also  be 
changed  and  faced  with  pressed  brick. 
Patent  store  fronts  are  specified. 
Plans    arc    being    prepared. 


"U'ednesday,     March     17.     1915. 

SACR.4MENT0,      STOCKTON      AND 
NORTHERN  CALIFORNIA. 


Contracts   Awarded. 

WATIOK  TANK  Stctl  coii.'^truclion. 
$:i,:'.."iO.  .Modesto.  Stanislaus  Co.,  Cal. 
■■'nginecr.  City  lOngineer.  Modesto. 
Owners,  Cit>-  of  Modesto.  Contractors, 
Chicago  Bridge  and  lion  Works,  Chi- 
cago.    Contrnct  price,  15,850. 


BRIDGE     WORK — Cost     not       stated. 
Red    Bluff.  Tehama  Co.,  Cal.      Engineer, 
County    Surveyor,    Red    Bluff.      Owners, 
Tehama   County.      The   Board   of  Super- 
visors after  considerable  discussion   on 
the    pei-manent    improvement      of      the 
sand   slough   east  of  Red   Bluff,  has  In- 
structed   the    County    Surveyor    to    pre- 
pare   plans   and    specifications   for   con- 
crete   piers,    steel    spans      and      either 
concrete    oi*    asphaltum      floor      for      a     | 
bridge    to  .span    the   main   slough.      Bids     I 
on   the   work   will   be  called   for  on   the     ' 
acceptance   of   the   plans. 

SCHOOl^— 1     story     and    base,     frame     ' 
and    plaster,    $2,5,000.       Woodland,    Yolo     i 
Co.,    Cal.      Architect,    W.    H.    Wrecks,    75   1' 
Post     street,     S.     F.       Owners,     City     of 
Woodland.      The    building    will    contain 
six    class    rooms,    assembly      hall      and 
teachers'    rooms.       Interior    finish    will 
be    of    pine    throughout.       Maple    floors 
will   be   used   in   the  Class   rooms.   There 
will    be    a    central    heating    system    and    j 
modern    school    plumbing.      Exterior    of 
the    building   will    be   covered    with    ce- 
ment plaster  on  metal   lath.     Plans  are 
nearly    complete    and     figures    will    be 
called     for    shortly.       Plans    are    also 
nearing    completion    for    a    second    and    . 
larger     school     which     will     be     of    the    1 
brick   type  of  construction  and   is  esti- 
mated   to    cost    $7."), 000.      This    building 
has   been   mentioned    before. 

SCH(X)I..— 1     story     and       base,     rein- 
forced  concrete,   $35,000.   Auburn,  Placer 
Co.,   Cal.      Architect.    W.    H.    Weeks,    73 
Post     .street,    S.     F.       Owners,     City    of 
Auburn.      Plans    for   this   building   have     j 
been    out     for     figures     for    some    time    * 
and   bids  weie  to  have   been  opened  on    , 
-March    11th.      The    architect    announces    ^ 
a    postponement    in    the    date    of    open-     i 
ing   figures   until    March    24th.  ' 

SCHOOL — '.     story    and     base,    frame 
and   concrete.      Cost    not   stated.    Biggs, 
Butte    Co.,  Cal.    -Architect,  Chester    Cole, 
Water  land- Breslauer         Bldg.,         Chlco.     , 
Owners,  Town   of  Biggs.     The   building    i 
will    be   erected   just   east    of   the   town    , 
and    has    been    designed    for    a    district    | 
school.      Interior    will    be    finished      In    ' 
pine    throughout.      Stoves   will    be    used 
for   heating.      Exterior   of   the   building 
will    be    covered    with    cement    plaster 
on     metal     lath.       Plans     are     complete    j 
and    figures    will    be    opened    on    >rarch     j 
l!Uh.       Plans    can       be      secured       from 
either     the    office    of    the    architect    or    i 
from    the    SacranuMito    Valley    Bank    at    i 
Biggs.  I 

STREET    PAVING — Cost    not    stated. 
Gridley,    Butte   Co.,    Cal.      Owners,    City 
of    Gridley.      The    City     Engineer      has 
been  Instructed  by  the  Trustees  to  pre-     i 
pare    levels   and    the    necessary   surveys    '< 
for   the   paving  of   certain    streets. 

HIGHWAY   CONSTRUCTION   —   Cost    | 
not  stated.     Ukiah.  Mendocino  Co.,  Cal.    , 
Engineer,      County      Surveyor,      Ukiah. 
Owners.     Mendocino    County.      At      the    { 
l.ist    meeting    of    the    Board    of    Super- 
visois     bids     for     the     construction     of 
section    -No.     2    of    the    Ten-Mile    River 
road    were    ordered       Advertised.       Bids    i 
were  also  ordered  received  for  the  con- 
struction   of   section    No.    3    of    the   Two    j 
Itivcrs  and   (^ovelo  road.      Bids  close  oi\    i 
both  .lobs  on   April   Cth  at   2   p,   m. 


Wednesday,     March     17,     1915. 


BUILDING    AND   ENGINEERING    NEWS 


35 


RED  BLUFF.  TEaMLA.  CO.,  CAX..— 
Bridge  work.  Cost  not  stated.  Engi- 
neer, County  Surveyor,  Red  Bluff. 
Owner.s,  Teliama  County.  The  Board  of 
Supervisors,  after  considerable  dis- 
cussion on  the  permanent  improvement 
of  the  sand  slough  east  of  Red  Bluff 
has  instructed  the  County  Surveyor  to 
prepare  plans  and  specifications  for 
concrete  piers,  steel  spans  and  either 
concrete  or  asphaltum  floor  for  a 
bridge  to  span  the  main  slough.  Bids 
on  the  work  will  be  called  for  on  the 
acceptance  of  the  plans. 

RESIDENCE  —  1  story  and  base, 
frame,  f'l,r)00.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  W.  B.  Grant, 
?,2?,\  Orange  avenue,  Sacramento.  _  The 
dwelling  will  be  on  Upper  Stockton 
avenue  and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  a  large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile.  Bath 
room  and  kitchen  will  have  imitation 
tile  wainscot.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
in  the  hands  of  the  owner  and  the 
work  will  be  done  by  Day  Labor.  Ma- 
terials  are   now   being   purchased. 

Contracts  Awarded 

ROAD  AND  BRIDGE— $14,990.  Ukiah, 
Mendocino  Co.,  Cal.  Engineer,  County 
Surveyor,  Ukiah.  Owners,  Mendocino 
County.  Contractors,  Sallinen  &  S'alli- 
nen,    Ukiah.      Contract    price,    $14,990. 

SEWER  WORK— $3,382.50.  Willits, 
Mendocino  Co.,  Cal.  Engineer,  City 
Engineer,  Willits.  Owners,  City  of 
Willits.  Contractors,  Leach  &  De 
Camp,    S.    F.      Contract    price,    $3,382.50. 

UKIAH,  MENDOCINO  CO.,  CAL.— 
Road  and  bridge,  $14,990.  Engineer, 
County  Surveyor,  Ukiah.  Owners, 
Mendocino  County.  Conti-actors,  Salli- 
nen &  Sallinen,  Ukiah.  Contract  price, 
$14,990. 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY. 

DWELLING 

LOT  9   BLK   4  2   North  Sacramento  Land 

Co    Sljdyn,    Sacrarnento.       Four-room 

dwelling. 

Owner. John   Bond. 

Architect  . .  .None. 

Contractor .  .R.   Morrison. 

Filed   Mar.    3,   '15.     Dated   Mar.   1,   '15. 

COST.    $700 


SERVICE    STATION 

NO.  1301  K  ST.  on  W  35  feet  of  S  60 
feet  of  Lot  8,  J,  K,  13th  and  14th 
Sts.,  Sacramento.  One-story  steel 
flame   and   brick   service   station. 

Owner Freeman    Supply    So.,    1930 

P   St..    Sacramento. 
Achitect  .  .  .None. 

Contractor.  .Palm    Iron    W'orks,    15th    & 
R   Sts.,    Sacramento. 

COST,  $600 


GARAGE 

NOS.  126,  127,  128  WEST  CURTIS  OAKS 
Sacramento.  Two-story      private 

garage. 

Owner Mrs.   D.  A.  Lindley,   1314   H 

St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .T.      V.    Mayo,      1413    H    St., 
Sacramento. 

COST,   $500 
^O.    1301    K   ST.,   on    W   35   feet   of  S   60 


feet  Lot  8,  J,  K,  13th  and  14th  Sts.. 
Sacramento.  Erect  pump  and  insula- 
tion  and   storage   tanks. 

Owner Freeman    Supply    Co.,    1913 

P   St.,    Sacramento. 

Architect  .  .  .None. 

Day's    work.  COST,    $450 

FIXTURE,    ETC.,    IN    SALOON 
NO.    1126    J    ST.,    on    Lot    4,    J,    K,    11th 
and    12th    Sts.,    Sacramento.      Fixture 
etc.,    in   saloon. 

Owner Henry   De   Leat,    1126   J   St., 

Sacramento. 
Architect  .  .  .None. 

Contractor .  .Chas.  Van  Hall,   3rd  and  X 
Sts.,   Sacramento. 

COST,    $300 

RESIDENCE 

(JAUFORNIA  .BOULEVARD         AND 

Fremont  Ave  in  Lot  812  and  W  »^  of 
Lot  813,  Blmhurst,  Sacramento.  Two 
story  9-room  interlocked  terra  cotta 
tile  residence. 

Owner Judge    A.    G.    Burnett, 

18th   St.,   Sacramento. 
Architect  ..  .Jas.  A.   McCullough. 
Contractor.  .Jas.    A.      McCullough, 
M   St.,   Sacramento. 

COST,    $8000 


820 


icai 


ALTERATIONS 

THIRTY-THIRD  &  MAGNOLIA,  on  N 
y2  of  Lot  8  Blk  28,  South  Sacramento 
Alteiations  and  additions  to  resi- 
dence. 

Owner Dr.   S.   J.   Wells. 

Architect  .  .  .None. 

Contractor.  .G.   F.   Romack,   3301    W^   St., 
Sacramento. 

COST,    $950 


GARAGE 

NO.  1614  ELEVENTH  ST.,  on  S  V2  of 
Lot  4,  P,  Q,  10th  and  11th  Sts.,  Sac- 
ramento.     Pr'vate    garage. 

Owner F.    S.    Smith,    Premises. 

Architect  . .  .None. 

Contractor.  .G.     A.     Clintoii,     2425     15th 
St.,  Sacramento. 

COST,    $400 


GARAGE 

DWIGHTW^\Y,  Lot  61 1  W  &  K  t>'jb  20, 
Sacramento.  "Pruden  System"  port- 
able   fireproof    garage. 

Owner S.    E.      Cook,      1309      F    St., 

Sacramento. 

Architect  .  .  .None. 

Day's   work.  COST,   $400 


FINISH  OFF  PORCH 

TERRACE  AVE  Lots  145  and  146 
Palmetto  Heights,  iSacramento. 
Finish  off  porch  for  sleeping  room. 

Owner G.       H.     Johnson,       Terrace 

Ave     near    Palmetto,     Sac- 
ramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $300 


ADDITION 

NO.  1405  R  ST.,  on  Lot  8,  Q,  R,  14th 
and  15th,  Sacramento.  Brick  addi- 
tion  to  bakery. 

Owner 'Elizabeth    Attl,    1611    S    St., 

Sacramento. 
Architect  ...P.  J.  Herold,  Forum  Bldg., 

Sacramento. 
Contractor.  .H.    R.    Van    Horst,    731    2nd 
Sacramento. 

COST,    $4  000 


ae-story       4 -room      and       basement 
frame  dwelling. 

Owner W.    B.    Grant,    3231    Orange 

Ave.,    Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,    $1400 

ADDITION 

NO.  2718  SECOND  AVE  on  Lot  131 
Curtis  Oaks,  Sacramento.  Addition 
to   residence. 

Owner Di-.    M.    W.    Haworth,    Elks' 

Bldg.,    Sacramento. 
Architect  .  .  .None. 

Contractor .  .R.  H.  Reuter,  2717  2nd  Ave 
Sacramento.  COST,    $650 


REPAIRS 

NO.   2007  J  ST.,  on  I   V2   Lot  8,  I,  J.  20th 
and     21st,     Sacr'amento.       Repairs     to 
three-stor-y    building. 
Owner Dack   Seng,    725   J   St.   , Sac- 
ramento. 
-Architect  .  .  .None. 

Contractor.  .  W.    Sturdeiant,    Oak    Park, 
Sacramento.  COST,    $350 

HRICK    STORE 

NO.  406  L  ST.,  on  E  20  feet  of  N  Vz  of 
Lot  I,  L,  M,  4th  and  5th,  Sacr'a- 
mento.     One-story   brick   store. 

Owner J.   M.    Wright,    703    24th   St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .W.    R.    S&nders,    2810    I   St.. 
Sacramento 

COST,   $1500 
REPAIRS 

NO.  521  T  ST.,  on  E  '/^  Lot  5,  S,  T,  5th 
and  0th,  Saci-amento.  Repair  fire 
damage   to   flats. 

Owner John  B.  Martin. 

Architect  .  .  .None. 

Contractor.  .C.     Valine,     2417     15th     St., 
Sacramento. 

COST,   $1250 


REMODEL 

NO.  609  J  ST.,  on  W  20  feet  Lot  7,  I,  J, 
6th  and  7th,  Sacramento.  Remodel 
story    entrance    in    brick    building. 

Owner Frank  M.  Jones. 

Architect  .  .  .None. 

Contractor.  .Siller     Bros.,     1402     P     St., 
Sacramento. 

COST,    $300 
FRAME    RESIDENCE 

LOT  11  BONITA  TERRACE,  Sacra- 
mento. One-story  6-room  fram« 
residence. 

Owner J.    H.    Arnold,    2133    Bonita 

Ave.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .W.  R.  Saunders,  2810  I  St., 
Sacramento. 

COST,    $2250 

ALTERATIONS 

NO.  2714  THIRTY-THIRD,  on  S  V2  Lot 
S  Blk  28,  South  Sacramento.  Make 
two-story  2  family  residence  out  of 
one   and   one-half-story    building. 

Owner Dr.   S.   J.   Wells. 

Architect  .  .  .None. 

Contractor.  .G.   F.   Romack,   3301    W   St., 
Sacrameiito. 

COST,   $1100 


LIENS   FILED 


SACRA3IEXTO    COUNTY. 


DWELLING 

UPPER     STOCKTON     &     TRACY     AVE, 
on    Lot    ?)   Toesch    Tract,   Sacramento, 


RECORDED  AMOUNT 

-Mar'.    6,    1915 — LOT    1,    K,    L,    9th    and 
10th,   Sacramento.      James   F   Smith 

vs    :Mathews    Constr    Co $1596.29 

-Vlar-.    fi,    191.5— LOT    ],    K,    L,    9th    and 
I'Uh     (Forum    Bldg),    Sacramento. 
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James  F  Smith  vs  Mathews  Constr 

Company     $3768.50 

• 

BlILDING  CONTRACTS 

SAX    JOAQUIN    COrNTY. 

FRAME   BUILDING 

L<OT  10  BLK  7  of  Tosemite  Terrace, 
Stockton.  All  work  for  one-story 
frame  building. 

Owner George      Sievers,      330      E- 

Poplar   St.,   Stockton. 
Architect  ..    Joseph    L.osekann,    79    San 

Joaquin    Bldg:..    Stockton. 
Contractor.  .A.    J.    McPhee    &    Sons,    N- 

California,    Stockton. 
Filed   Mar..  9.   '15.      Dat>Jd  Feb.   23,  '15. 

Foundation    completed $300 

Frame    work    completed 720 

Plastering    completed     720 

Building   accepted    722 

TOTAL  COST.  $2462 
Bond.  $1231.  Sureties,  J.  H.  Winder 
and  L.  Cassinelli.  Limit,  70  days. 
Forfeit,'  $5.  Plans  and  specifications 
Hied. 

NOTE: — This  job  was  reported  under 
name  of  Ray  Friedberger. 

♦ 

LOS     ANGELES     .\NP     SOUTHERN 
CALIFORNIA. 


AP.\RT.MENT  HOUSE— 1  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Achitect,  1.  H.  See- 
horn,  32S»A  Clay  street.  L.  A.  Owner, 
J.  1).  Thompson.  The  building  will  be 
erected  at  the  corner  of  Ceres  and  8th 
streets,  and  has  been  designed  to  con- 
tain 120  rooms  arranged  in  suites  or 
two  and  three  rooms.  All  apartments 
will  have  wall  beds  and  private  bath 
rooms.  There  will  be  steam  heat,  ele- 
vator service  and  a  hot  water  supply. 
Interior  will  be  finished  in  pine  and 
redwood  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pre.«,sed  brick.  Plans 
are    being    prepared. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Holtville,  Imperial  Co., 
Cal.  Engineer,  County  Surveyor,  El 
Centro.  Owners,  City  of  Holtville. 
This  bridge  will  be  erected  over  Alamo 
River  on  the  extension  of  Sixth  street. 
..ids  are  now  being  taken  and  will  be 
opened  by  the  City  Council  on  March 
29th. 

STOREJS  AND  LOFTS — 5  story  and 
base,  reinforced  concrete,  $135,000.  Los 
.Angeles.  Cal.  .Architect.  John  F.  Blee. 
Union  League  Bldg..  L.  A.  Owners, 
Neptune  Meter  Co.  The  building  will 
be  erected  on  property  at  the  north- 
east corner  of  Third  and  Alameda 
streets,  covering  an  area  of  112  by  131 
feet.  The  entire  building  will  be  oc- 
cupied by  the  owners.  Interior  finish 
will  be  of  pine  except  in  the  offlce  por- 
tion which  win  be  finished  In  hard- 
wood and  ornamental  pla.oter.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, vacuum  cleaning  and  metal  win- 
dow sash  and  frames.  Exterior  will 
be  faced  with  pressed  brick.  Plans  arc 
now  being  prepared  and  construction 
will  be  started  within  a  month  or  six 
weeks. 

STORES  .\ND  ROOMS — 2  story  and 
b.Tse.  biick.  Cost  not  stated.  South 
Pasadena.  Los  Angtles  Co..  Cal.  Ar- 
chitects. G^orue  P.  rosterlsan  &  J.  F. 
Kaviinaugh.  California  Bldg..  L.  A. 
Owner.  A.  C.  Ong.  The  bulldlngr  will 
he   erected   nt    tht«   corner   of   Mission 
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street  and  Fair  Oak.^  avenue,  covering 
and  area  of  84  by  130  feet.  There  will 
be  several  small  stores  on  the  ground 
floor  and  a  number  of  single  rooms 
on  the  upper  floor.  Interior  finish  will 
be  of  pine  and  redwood.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

THE.ATRE — 1  story  and  base,  brick, 
$25,000.  Santa  Ana,  Orange  Co.,  Cal. 
Architect,  J.  Flood  V\'alker,  303  East 
4th  street,  Santa  Ana.  Owners,  West 
End  Improvement  Association.  The 
building  will  be  erected  at  the  corner 
of  4th  and  Birch  streets  and  will  cover 
a  large  ground  area.  There  will  be 
stores  besides  the  theatre.  Interior 
will  be  finished  in  pine  and  ornamental 
plaster.  There  will  be  a  special  ven- 
tilating system,  special  electric  work 
and  metal  window  sash  and  frames. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being  prepared. 

SCHOOL — 1  story  and  base,  brick, 
$25,000.  Los  Angeles,  Cal.  Architects, 
Train  &  Williams,  Exchange  Bldg.,  L. 
A.  Owners,  City  of  Los  Angeles.  The 
building  will  be  erected  on  Manches- 
ter avenue  and  will  cover  an  area  of 
72  by  100  feet.  There  will  be  six  class 
rooms  and  an  auditorium.  Interior 
will  be  finished  in  pine  throughout. 
.Maple  floors  will  be  used  in  the  class 
rooms.  There  will  be  steam  heat, 
modern  school  plumbing  and  program 
clocks.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being  completed  and  figures  will  be 
called    for    shortly. 

SCHOOL — 2  story  and  base,  brick, 
$45,000.  Los  Angeles,  Cal.  Architects, 
Alfred  W.  Rae  and  Charles  E.  Garsta- 
ny.  Black  Bldg.,  U  A.  Owners,  City  of 
Ivos  Angeles.  The  building  will  be 
erected  on  6Sth  street  and  has  been 
designed  for  an  eight-room  school, 
covering  an  area  of  70  by  152  feet. 
There  will  be  a  large  auditorium.  In- 
terior finish  will  be  of  pine  with  maple 
floors  In  the  class  rooms.  Plans  pro- 
vide for  steam  heat,  program  clocks 
and  modern  school  plumbing.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 

PIPE  FITTINGS,  ETC. — Cost  not 
stated.  Pasadena,  Los  Angeles  Co., 
Cal.  Engineer,  City  Engineer,  Pasa- 
dena. Owners.  City  of  Pasadena.  Bids 
will  be  received  by  the  City  Clerk  up 
to  10  a.  m.  of  March  i9th,  for  furnish- 
ing the  city  with  13S  12-foot  lengths 
of  24-Inch  and  260  l2-foot  lengths  of 
2n-inch  cast  Iron,  class  A  water  pipe, 
together  with  fittings,  etc.  An  alter- 
nate proposal  will  be  considered  for 
a  similar  quantity  of  class  C  pipe. 
Herman  Dver  is  the  City  Clerk. 

SEWER  WORK— $320,000.  El  Cen- 
tro. Imperial  Co.,  Cal.  Engineer's 
name  not  given.  Owners.  Cities  of  El 
Centro  and  Imperial.  The  cities  of  El 
Centro  and  Imperial  are  considering 
the  propo.«ltlon  of  «n  outfall  sewer 
system  to  New  River  to  serve  the  two 
cities.  The  cost  to  Imperial  would  be 
about  $70,000.  El  Centro  plans  to  vote 
bonds  In  the  sum  of  $250,000  for  its 
.share  of  the  out  fall  sewer  construc- 
tion and  for  the  construction  of  a 
lateral  system  within  the  city. 

Contracts    AwRrrted. 

AN  OFKiriAL  award  of  contract  has 
been  made  for  the  ronstructinn  of  the 
Iradlo  towers  at  San  DlegTO  and  Hono- 
lulu.    The    Llewellyq    Iron    Works    of 
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Los  .Vngeles  secured  both  contracts  at 
$2(10,000.  The  work  will  be  done  in 
six   months. 

APARTMENT  HOUSE  AND  STORES 
— 2  story  and  base,  brick,  $29,100.  Los 
.Angeles,  Cal.  .Achitect,  none.  Owner, 
I..OS  Angeles  Securities  Co.  Contractor, 
H.  L.  Chllds,  Chllds  Title  Insurance 
Bldg..    L    A.      Contract    price,    $29,100. 

STREET  PAVING,  ETC.— $97,1 84.72. 
East  San  Diego,  Cal.  Engineer,  City 
Engineer.  East  San  Diego.  Owners, 
East  San  Diego.  Contractors,  Federal 
Construction  Co.,  Sharon  Bldg.,  S.  F. 
Contract    price,    $97,184.72. 

HIGHWAY  CONSTRUCTION  —  $63,- 
95t.64.  Riverside,  Riverside  Co.,  Cal. 
Engineer,  County  Surveyor,  Riverside. 
Owners,  Riverside  County.  Contrac- 
tors, B.  R.  Davisson  Co.,  Monrovia. 
Contract   price,    $63,954.64. 

SEWER  CONSTRUCTION  —  $10,440. 
Santa  Barbara,  Santa  Barbara  Co.,  Cal. 
Engineer,  City  Engineer,  Santa  Bar- 
bara. Owners,  City  of  Santa  Barbara. 
Contractors,  A.  I.^  Pendola  and  E.  A. 
Garland,  Santa  Barbara.  Contract 
price,    $10,440. 


PORTLAND  AND  OREGON 


APARTMENT  HOUSE— 3  story  and 
base,  brick  and  reinforced  concrete, 
$•10,000.  Portland,  Ore.  Architects,  " 
Goodrich  &  Goodrich,  Abington  Bldg., 
Portland.  Owner's  name  withheld. 
The  building  will  be  erected  on  a  cor- 
ner lot  covering  a  considerable  ground 
area.  Plans  show  a  total  of  32  suites 
of  two  and  three  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  There  will  be  steam  heat,  ele- 
vator service,  five  dumb  waiters,  a  hot 
water  system  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  In  tile. 
There  will  be  marble  wainscot.  Inte- 
rior will  be  finished  In  pine  through- 
out. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now   being   prepared. 

.^KWER  WORK — Cost  not  stated. 
.MfMinnvllle,  Ore.  Engineer,  City  En- 
gineer R.  W.  Jones,  McMlnnvllle.  Own- 
ers, City  of  McMlnnvllle.  Plans  and 
specifications  have  been  completed 
under  the  supervision  of  City  Engi- 
neer R.  W.  Jones  for  the  construction 
of  a  trunk  sewer  system  to  be  built 
in  this  city.  Bids  will  be  received  by 
City  Recorder  A.  C.  Chandler  until 
>farch  23rd  at  7:3'0  p.  m.  The  contract 
is  to  include  the  following,  which  are 
approximates   only:      300    lineal    feet    6- 


inch 
inch 
inch 
inch 
inch 
Inch 


vitrified    pipe. 

vitrified    pipe, 

vitrified 

vitrified 

vitrified 

vitrified 


260 
555 


lineal 
lineal 


feet 
feet 


260  lineal  feet 


10- 
12- 
16- 


llneal  feet  18- 
llneal  feet  22- 
llneal  feet 
feet 


24- 
30- 


t 


pipe, 

pipe,    260 

pipe,    300 

pipe,  300 
Inch  vitrified  pipe,  600  lineal 
inch  mono,  concrete  pipe,  23  concrete 
manholes,  S  concrete  catchbasln  inlets. 
1,227  lineal  feet  36-lnch  mono,  con- 
crete pipe,  4.525  lU  ?al  feet  48-lnch 
mono,   concrete   pipe. 

Contracts   Awarded. 

SCHOOI. — 2  story  and  base,  brick 
and  tile.  $13,327.  Sllverton.  Ore.  Ar- 
chitect. P.  Campbell  Browne,  Mohawk 
Bldg..  Portland.  Owners,  Town  of  Sll- 
verton. Contractors,  .Anderson  &  Lar- 
son.    Sllverton.       Contract    price,     $13,- 

CAST  IRON  PIPE— $125,290.  Port- 
land. Ore.  Engineer.  City  Engineer, 
Portland.  Owners.  City  of  Portland. 
Contract<us.  United  Stales  Cast  Iron 
Pipe  Co..  Portland.  Contract  price, 
4,250  tons  at  $29.48  per  ton. 
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Olffical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    Wright.      Treasurer,    Chas.    W.    Gompertz. 

Vice-Pres.,    A.    H.    Bergstrsm.     Secretary,    Wm.    E.    Hague. 
DIRECTORS,    1»14-1»1S. 

Bergstrom,    A.    H.     Lansing,  Frank  P.        Thurston,  E.  T. 
Fee    Grant  Linden,  Wm.  Wallker,  Geo.  H. 

Giniey,   Edward  Lindgren,  A.  F.  Wright,  Chas. 

Gompertz,   Chas.   W.    McLeran,  Ralph 

Floor  Maaager  Bookkeeper  Clerk 

Geo.    A.    Mas^s  C.  S.   Dorrel.  B.  A.  McCallum 

ICEMBEES. 


General      Contrac- 
tors 

(Stockhol<iers> 

Ackerman    &    Son, 
O.  B. 

Amweg,   Fred  J. 

Anderson     &     Co., 
W.   W.      ^^  ^ 

Beach     &     Heffer- 
nan. 

Beck,  John  B. 

Beetham,    A.    H. 

Befgren      &      Son, 
Louis  G. 

Biller,   John 

Bluxome   &  Co. 

Bosworth,    P.      H. 

Boyd,  Kerr  &  Mc- 
Lean 

Brandt   &   Stevens 

Braunton  Bros. 

Brutcher  &  Serna 

Caine,   Thos.    W. 

Caldwell   &  Son 

Carlson,   Elmer 

Casty,   John 

Cobby.    J.   W. 

Cole,   P.    J.       ^  „ 

Collman     &     CoU- 
mau   Co. 

Commary   -  Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.    A. 

Day's  Sons.  T,  H_ 

Farquharson,    D.B. 

Fee,   Grant 

Ferrolite   Co. 

Flnlayson,   M.    M. 

Flaherty  &  Ogle 

Fletcher,   James  P. 

Foster- Vogt   Co. 

Garden    Co..  Frank 
M. 

Glnley,  Ed. 

Glaze.    Robert 

Gleeson,  James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing,  B.   R. 

Hamerton    &    Son, 
Wm.   C. 

Hamilton,   Peter 

Hansen.  C.  W. 

Healing,  George 

H  e  a  1  y  -  Tlbbltts 
Constr.   Co. 

Heaphy.  J.  J. 

Heckenroth  & 

Schell  ^   ,, 

Hennlngs,  Adolf 

Hemminga,    W.   L. 

Hennlng,    W.   H. 

Hill,   J.   A. 

Holt,   O.   C. 

Johanson.    J.    Eric 

Johnson,    Joel 

Jones.  Fred  C. 

Klenck,    F.    J. 

Klyce,    Harvey    A. 

Koenlg.  C.  J.  U. 

Kohn,   Alfred 

Koenlg,    L.    B.    G. 

Kress,   S.   B. 

Kuykendall,    J.    O 

Lange      &      Berg 
Strom 

Lansing.  Frank  P. 

Larsen      &   Larsen 

Linden,    William 

Lindgren   Co. 

Lindsay,   Chas.   M. 

Lynch,    P.    J. 

MacMillen,     R.S.K. 

MacDonald    & 
Kahn 

Mager    Brothers 

Martin,    William 

Masow     &     Morri- 
son 

McClenahan  & 

Co.,   T.    W. 

McLean,    Nell 

MItrovlch.    J.    L 

ICoore    Bide     Co, 
C.    P. 


Moore     &     Burlin- 

game 
McLaughlin,      J'as. 

U 
McLeran  &  Peter- 
son 
McMuUIn    -    Von 

Voorhles   Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neidick.   Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,  J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson   &  Pers- 

son 
•Pratt,  J.  J. 
Quinn,  P.  P. 
Ransome  Concrete 

Co. 
Rednall.  W.   W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandi.    F. 
Rush  ton,   C.   A. 
S'auer,    Adam 
Saywell,    Sylvester 
Sehulz.    J.    E. 
Sjogren    Brothers 
Siller   Brothers 
Speidel,    P.    F. 
Stockholm    &    Al- 

lyn 
iStrehlow,     Freese 

&   Peterson. 
Taylor  &  Goerlcke 
Terrill,     W.     A.     tc 

C.   C. 
Tessmer.  H  A. 
Thurston     &     Co.. 

E.    T. 
Trost,    Robert 
Van    Sant-Hough" 

ton    Company 
Vezlna,  L.  N. 
Walker,     G    H.     & 

Seth 
Ward  &  Goodwin 
Wendelring,   J. 
Witzelberger,    J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright,    G.    A.« 
Wright,  Chas 
•Honorary  Mem. 
Architectural   Tron 

Worka. 
Erode  Iron  Works 
Eureka     Wire      & 

Iron  Works 
Hlllard    &    Co.,    C 

J. 
Keil    Iron   Works 
Leutholdt    &Co.,  M 
Monarch  Iron 

Works 
Michel   &  Pfeffer 
Sartorius   Co. 
P  a  1  a  1 1  n  a     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
Ralston  Iron 

W^orks 
Vulcan    Iron    Wks. 
Western  Iron  Wks 
West    Coast    Wire 

gr  Iron  Works 
Arch.    Sheet    Metal 

Workn. 
S.  F.  Metal  Stamp- 
ing &  Corr.  CO: 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta, 
Calif.  Pottery  Co. 
Carnegie    Brick    & 

Pottery    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 
Oladdlng      •      Mc- 

B«aB  Co. 


McNear       B  r  1  Cilt' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 
Art  Ceillnea. 
Berger  Mfg.   Co. 

Art  Glass. 

Grossllcht  &  Dln- 
nlene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Scliwarz  &  Gott- 
lieb 

Artistic       Plaster 

Decorations. 

Benkman,    Ed.     G. 
Blnner    Theodore 
Larson.  O.  F. 
Llpp  &  Co..  L  P. 
Co. 

Asbestos  Materials 

Johns  -  Manvllle 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

.Vsphalt  &  Bitum- 
inous  Paving:. 

Nugent,    Robinson 

Attorneys. 

Altken   &   Altken 
Perkins^    Geo.   R. 

Auto  Delivery. 

Federal  Transfer 
&   Dray  Co. 

Peerless  Motor 
Dray   Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.  C. 
Bollera. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -    Manvllle 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

*)onds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Gu^ett    &    Co.,    R. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Hughes,   Chas.  T. 

Kohlberg,   A.   M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherln  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schweinhard,  G. 
W. 

Webster  Co.,  Per- 
cy V. 

Brick     Contractors 
Anderaon    &    Ral- 

ney 
Alazain'dar,    R«bt 


Beagle.  S.  A. 
Buckley,  Jos. 
Collin,  Jean 
Drake,  H.  L. 
B'innila,  M.  A. 
Gilbertsen,  L. 
Hogberg    &    Lud- 

wig 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davles 

Drlck  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

KeufCel  &EsserCo. 
Building:    JournnlN 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 

Building:  Materials 

AUsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and   Company. 

Cow'll  Lime  and 
Cement   Co..   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerin  &  Co.,  J.  S. 

Hollcway  E  x  p. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manvllle 
Co.,    H.    W. 

Jorgensen   &  Co.,C 

Kinnear    Mfg.    Co. 

Lennon   Co.,  J.   E. 

Levy,    Robt.   S. 

Mapes,  Sanford  N. 

Meyer,   Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

S     F.       Lime    Co. 

Shan/ion,   M.   T. 

.'?imon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'ry  Wks 

Stoner,    O.    W. 

Waterhoutie  & 

Price  Co. 

Western  Asbestos 
Magnesia   Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whlttler  -  Coburn 
Co. 

Woods  &  Hud- 
dart 


Card  ii'ile  CO. 

Architects'    Card 
File   Co. 


Cement    Dealers. 

Alsen's      Portland 

Cement    Co. 
City    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  B. 
Guerin  A  Co.,  J.  s. 
Lennon   Co.,    J.    E. 
LiUey  ^   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western    Lime    & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes.    H.   J. 

Clay   Products. 

Cal  Brick  C0. 

C*ld   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
tt>rs. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Poster   Co.,   W. 
Gneccov   M.    H. 
Hansen     &    .lohn- 

son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,  J.  P. 
MoCabe    &    Brown 
McClenahan  & 

Co.,  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
.Moroncelll,    John 
Nilson  &  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Rasimussen.    A. 
Rlboni,   Henry 
Schlosser,    Max 
Schmidt   &   Son,   J. 
3undberg,  A. 
Spargo,    John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman.  L.   M. 
Concrete       Macliy. 
Bacon   &    Co.,   E.  R 

Road   Macliy.   Co 
Lansing  Co. 
Ijivermore        Co., 

Norman    B. 

Contractors' 

Bquip'nent'. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.    Mchy.   Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     Works. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln   &  Roberts. 
Crown     Cornice 

Works 
Cronan.  Wm. 


Ellt*    Sheet    Meial 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernla    Sheet 

Metal    Works 
Hughes.   H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  »heet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed    Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teiriaJ     Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Slmon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Proofing:. 

Brickley,    P.    J. 
Pox,   John   L. 
Keene  Co.,R.   E.  G. 
Religle    &     Jamei- 

son 
Taylor.   L.    A. 
Whlttler  -  Coburn 

Company. 


Door    Opener    ana 
Closer. 

Rischmulier.     Geo. 
Eaectrlc    Fixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Electric  Wiring  A 
Eaulpment. 

American  Elect, 
Eng.   Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Klrsten,   W.    H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elec.    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley.    A.    E.    B 

Rochdale     Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

VItt    Elec.    Co. 

Weldenthal  -  Gos- 
llner    Elec.    Cr.. 

Weicl   Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Emon   Eleva- 
tor Co. 

Bstlmat«r. 

Dillon.   H. 
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Morser,    E.    J. 
Peteraon,  P.  O. 
Priddle.    Arthur 
Walker.     J.     M. 
Church 

Ploor«(      ConipoMl- 

tlOB. 

Artollth     Utg.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.    E. 
Flbrestone     & 

Rooflng    Co. 
Flaherty    R.    &.    P. 

Co..    R.    H. 
Malott    &  Peterson 

Fl**ra.    Hardrrcad 

Ha-rdwood   lut.    Co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing Co. 

GalTaalaed        Iroa. 

Baker     ft     Hamil- 
ton 
Berber    Mfgr.    Co. 
G««  Fixture. 

Day    Co..     Thomas 

Gae    Heatlns    Sjm- 
teme. 

|R«  a  t  o  r  System 
Gas     Heating  Co 

GMnolla*    Tanks    A 
Pnnipa. 

Brown,  F.   R. 
Blaisdell   Mchy.Co. 

GIa«a     A     GlazliiK. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

Grosallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mlwtlon  Plate  & 
Window  Glaas 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

■ch-warx  *  Gott- 
lieb 

GraMliiK. 

Branlck.    J.    P. 

garlln  Broik 
a«*«.retto.    John 
DeTlncenzl    &    Co., 

L. 
Dillon         Teaming 

Co. 
Federal      Transfer 

Co. 
Glorrl   Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
qule   Co.,    B.    M. 
Leanoni   C:,    J.    B. 
Leffler,    Fred 
McOMncihey  A 

Mo  n  oh  an 
&£ontarue  Co.,  P. 
O'Dajr  Co.,  Pan'l 
O'Donnell.  Philip 
Powera.  Chas.  J. 
•Ibley    Grading-    & 

Teaming    Co. 
Star  Con.  Co. 
Wrlflrht   rr      J.    H. 


UUBvIt*      CarblDK. 

Graham        Oranltfl 

Go. 
Leed    Granite    Co., 

W. 
Paclflc  Granite  Co. 
Tronoff,   .Tohn 

OraTef. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terlaJ    Co. 

Casaaretto.       John 

City  Supply  Co. 

■tandard  Crushed 
Rock  Co 

Star  Contrartlng 
Companv 

■tone  Co..  B  B.  A 
A.    L. 

Har4w**4  Deal- 
era. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior r-o 

nnlon  Floor  Co. 


Wood  Lunaber  Co., 

E.  K. 

Hd'ware,    Uealeraw 

BiUter     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer.    Adoph 
Norman     &     Sons, 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

UeaUnc    A    Veutl- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co..    J.    C. 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook       ft       Co.. 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

House     MoTers     A 
Raisers. 

Hatch,    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.&T. 

Hoisting     Engi- 
neer. 

Le   Clair.   S.   D. 

Inlaid    Floors. 

Hardwood        Inte- 
rior  Co. 

InJald   Floor  Co. 

Pac.    Floor    Sand- 
ing  Co. 

Inteo-locklnjp      Tile 
Blocks. 

California        Denl- 
son   Block   Co. 
Iron    Foundry. 

Stelger      ft      Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron    A    Steel. 

Baker     ft     Hamil- 
ton 

Dawson   ft   Noyea 

Judson    Mfg.    Co. 

Pacinc  Coast  Stael 
Company. 

Trussed    Concrete 
Steel     Company* 

Woods  ft  Huddart 

Iran   Works. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golden    Gate    Iron 

Works 
Hlllard   Co.,   C.   J. 
Kell    Iron    Works 
Michel    ft    Pfeffer 
Monarch        Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
8.   F.  Iron  Worka 
Sartorlus   Co. 
gdhraeder'a       Iron 

Works 
Stelger      ft      Kerr 

Stove     &     Foun- 
dry Co. 
Vulcen    Iron    Wks. 
West    Coast    Wire 

ft  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Jolart     Hanfferrs     A 
Post     Caps. 

Falls    Mfg.    Co. 

='ac.  Bldg.  Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhouse  ft 

Price    Co. 

iWestern  'Bldra 
Supply    Co. 

Lathers,  Wood  ft 
Metal. 

Balzke,    Robt. 

Edwards,    C.    H. 

Hayden,    Fred 

Kalaer.    Joa. 

McABee,    B.   T. 

Raymond.   Wm.   H. 

Snell.    Ralph   U 


UKi^ting   Ftztures 

Day   Co.,   Thomas 
Mohillte  Co. 

Lime      ft      Plaster 
Dealers. 

Arden    Plaster  Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  ft  Co..  J.  S. 

Lennon  Co.,  J.   E. 

iPa.cific  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  Rad- 

wood    Co. 

Hardy  Lumber  Co. 

Hart-Wood  Luna- 
ber  Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co..  J.  H. 

Hooper  Lumber  Co 

MiggJrts  Lumiberr 
Co.,  J.  B. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley,  — 

Olson  -  MahoBy 
Lumber    Co. 

Peterson,   BJ,  T. 

Pope  &  Talbot 

Relnhart  Mill  ft 
Lumber  Co. 

Ryan,    Gaorra 

Santa  Clara  Val- 
ley Mill  ft  Lum- 
ber Co. 

Santa  Fe  Lumber 
Oo. 

3.   F.   Lumber  Co. 

Schoutan  ft  Co.,  J. 
W. 

Sunset  Lumbar  Co. 

Tlermanft  Beronla 

Van  Aradale-Har- 
rls  Lumber  Co. 

Wilson    Broa.ft  Co. 

Wood  Lumbar  Oo., 
B    K 

Wright.     Jr.,    Wm. 

Magaealte     Flaar.- 

Artollth     Mfe.    Co. 

Sender    R.ftF.    Co. 

Dwan    ft   Co..   J.  a. 

Flbrestone  & 
Roofing    Co. 

Flaherty  R.ftP.Co 
R.    H. 

Goodmanson.    A.  K 

MaKott  ft  Peter- 
son 

Watsonlta    Co. 

iKantels,     Tiles     A 
Grates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   &   Otter 
Peerless    Agencies 

Co. 

Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gnecco,    M.    H. 
Grassl   &  Co.,   P. 
Mission       Concrete 

A   Moftnlr   Wk.i 
-Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Bra     Marble 

ftConorete    Co 
Teltz,    Francis   E. 
Tomnpnlnl    ft    Co.. 

G. 
Vermont       Mlarble 

Co 

Metal    Lath. 

Atlantic        F  1  r  *  - 

proofing  Co. 
Berrsr   Mfg.    Co. 
Holloway       a^ietal 

Lath    Company. 


Waterhouse  ft 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamplns 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  Public. 

Duncan,    A.    M. 

Oils    and    Greases. 

Standard   Oil   Co. 
Union    Oil    Co. 

Ornamental     Plas- 
teriuK. 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson,   O.    F. 
Ulpp  ft  Co.,  J.  F 

Painters   and  De* 
orators. 

Baker   Co.,    W.   T. 
Bell,  Wm.  J. 
Bernstein,    Wm. 
Blum.    Louis 
Brown.  J.  L. 
Burns   Bros. 
Clark   &   Dickson 
Cramer    Bros. 
Conlln.  J.  J. 
Copnlck,   T.    W. 
Da  hi,  T.  H. 
Donovan,    V.    J. 
Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller.    L. 
Miller,   J.   A. 
McCubbln,    James 
Manning,    John 
Neal,  L.  J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
Rudarman.   I. 
Simon   Nellson   Co. 
Smith.  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk.    Mayer 
Wagner,  Fred 
Waarnar   Bros. 
Zellnsky,  R. 

Paints,   Oils   Vara- 
Uhea.  Bte. 

Clfcrk   ft   Dlckaon 
Cohn   ft   Co.,    Mar- 
ion   D. 
Fuller  Co.,    W,    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt    &    Lambert 
"^'Thlttler  -  Coburn 
Co. 

Patent     Chimneys. 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hughes.   H.    J. 

Pile      DHrlns:. 

Lamburth,    C.     E. 

Paving    Brick. 

Cal   Brick   Co. 


Planins    Mllln. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Ca.1.    Planing    Mil'.. 
Emanuel.    L.    &E. 

(Inc.) 
Empire        Planing 

Mill 
Hart    &     Burmels- 

ter 
Hermani.     A. 
Herring's   Mill 
Holden    -    Deuprev 

Co. 
Lorden     Mill     Co.. 

J.   P. 
Main     at.     Planing 
Premiis        Planing 

Mill 
Relnhart     Lumber 

ft  FQanlng  Mill 
Ryan,   aaorc* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &     Collins 

Plasterers. 

Bosch,    Herman 
Bradleyft  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   &   Will- 
lams 
Connel   Co.,    J.    E. 
Daly,   J.   H. 
Duthle,    Chas. 
Ollmour.    W.  G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MaoGruer    &    Co. 
Mellon,    Thos. 
Modlca,  S. 
Mowat    Donald 
Phllbin,    J.    J. 
Sexton.    T.    D. 
Terranova   Bros. 
Wagner,  James  A. 
Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard,  Geo.  F. 
Dunn,   Nell   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,   F.   E. 
Klernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomoa 
Snook       ft      Co., 

Fred    W. 
Turner  Co.,   The 
Wetzel,    Theo. 
Wilson  ft  Oo.,W. 

Plambers   Supplies 

Kinney  Co.,  R.  W. 
M«irk-Lally     Co. 
Mueller    Mfg.    Co., 

Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radiators. 

American  Radia- 
tor Co. 

Railway   iMaterlals 

Orenstein  -  Ar- 
thur Koppel   Co. 

RlCgtuB'. 

Lamburth,    C.    E. 

Rooflns,  Gravel  ft 
Composition.) 

Bender  Roofing  & 
Paving   Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co. 

Lewis,   W.   S. 

Malott     ftPeterson 

Rapheld       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Rooflng     (SInte     ft 
Tile.» 

Graham.  R.  O. 
K'latt,    R.    J. 
White.     Bd      A. 
Fibreatona    ft 
Rooflns  Oo. 


Rooflns    Materials. 

Johns    -    Manvilla 

Co.,  H.  W. 
Paraftine  Paint  Co 
Waterhouse  ft 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttier  -  Coburn 

Ca 

Sand,   Gravel,   Etc. 

tiay    Develop.    Co. 

Cal.  Building  Ma- 
Materlal    Co. 

McMullln    Bros. 

Stone  Co.,  E.  B.  ft 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbas* 
Chutea. 

Bill   &   Jacobaen 
Sand  Blastlnc 

McDermott,    W. 

Sheet    Metal    Wks. 

Amsler    Sheet 

.Metal   Works 
Appman       Cornlca 

\>  orks 
Atlas     Heating     ft 

Ventilating  Wka 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Cronan,  Wm. 

^w^°  Cornlca 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornlca 
W  orks 

G.  ft  M.  Shaat 
Metal    Worka. 

Oullfoy        Cornlca 

Hlbernla  Shaat 
Metal    Worka 

Hughes.   H.   J. 

Ideal  Cornlca  Wka 

Korell  ft  Co.,  j.  a. 

Modern  Sheet  Met- 
al Worka. 

Morrison  ft  Co. 

a  F.  Metal  Stam- 
Injr   ft   Corr.   Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Wotetarn  Furnaoa 
ft  Cornloa  Oo. 

Sidewalk       Llchta. 

Jackson   Co.,    P  H 
Dwan  ft  Co..  J.  a. 
Phoenix    Sidewalk 
Llg'ht    Co. 

Stair  Builders. 

Bishop    ft   Peralno 
Boiler,  John 
Jacobaen.   J. 
Porter,  W.  F 
Stewart.  J.   K. 

Statleaery. 

Foster  ft  Short 
Wright,   J.    H. 
steel    Bars. 

Baker    ft     Hamll< 

ton 
Dawson   ft   Noyea 
Woods      &      Hud- 
dart. 

Pacific        Coast 
.      Steel    Co. 

Soule    Co. 

Steel    Erector. 

Scheuer,    Fred    C 

Pioneer     Con.    Co. 

Williams        Con- 
struction   Co. 
store  Prants 

Kawneer   Mfg.   Co. 

U.   S.    Metal    Prod- 
ucts   Co. 

Structural         Steel 
Contractors. 

Central    Iron    Wks 

Dyer   Bros. 

.ludson    Mfg.    Co. 

Pacific    Structural 
Iron   Works 

Pac.    Rolling   Mills 

Schraeder'a       Iron 
Works. 

S.    F.    Iron    Works 

Western   Iron  Sup- 
ply Co. 

Stevaa. 

Mangrum    ft  Ottar 

Stalgar    A    Kara 
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Btr«ctur«J        Stwel 
Contractor*. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  rancisco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan   Iron    Wks. 

Surveyor*. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Ohas  E 

Teamlns    &    Grad- 
ing' 

Branlck.  J.  P. 
Bianchlnl,   G. 


Federal      Transfer 
&  Drayingr  Co. 

Carlln    Bros. 
Devencenzl    &    Co., 

L. 
Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draylng-   Co. 
Harbor        View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..   J.   E. 
LefOer,   Fred 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

TlllnK. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte' 
Peerless  AgencJe- 
Co. 

VaeuiMii     f"i-  • 
Bill   &    Jacob--.  ■ 
Hughson    &    Mer- 

ton   Co. 
Schaer    Bros. 
Stevens    Co. .Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  Vv^OTks. 

Wliltevvashlns 

Brlckley,    P.    J. 
Reigle  &  Jameison 
Taylor,    L.    A. 

W^lndow    Cleanlne. 

American   Window 
Cleaning    Co. 

W^IndOTcs.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

1S0-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS   AND   DIRBCTORS. 

President,    H.    Maundrell.  ^'"^'^S*^^   ^.®°'"®^^''7' t^-^-^V^-   Schenck. 

Vice-President.   E.   J.   Brandon.  Asa  t  Secretary,  W.  J    Carberry. 

Treasurer.   C.   W.   Withlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary.   R.   J.  H.   Forbes. 


H.    Maundrell 
E.  J.  Brandon 
C.    W.    Wlthington 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.  Chlsholm 
Robert   Dewar 
Alexander    Mennle 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGilvray 


IfEMBEBB. 


Architectural   Iron 
W^orlu 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wka. 
Dyer   Bros. 
Eureka   Iron    Wks 
Keil   Iron  Works 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woi  It.^. 
Hlllard,   C.   J.   Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'Phoenix    Iron  Wks 
Talston  Iron  Wks 
Liorenz  SchaCter  & 

Co. 
icnrader  Trr» 

Works. 
8t.     Francis     Orn. 

Iron    Works 
Itelger      &      *Cerr 

Stove    *     /'■'oun- 

dry   Co. 
/ulcan  Iron   Wks. 
Western  Iron  Wks 
Withlngton.  C.  W. 


Art  Olaaa. 

Ingerson  &  Glaser 
Co. 


Blacksmith. 

Paul  Klelber 
Bonds. 

Costello.  J.   T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  *  Deposit 
Co.   of  Maryland 

Oaie.  M.  A. 

Guyett&Co.,    R.    G. 

Hlllman   *  Son.J.R 

Jones,    Edward   M. 

Lawton,   A.   F. 

Lloyd    &    Spengler 

MecMeans,    H.    V. 

Pacinc  Coast  Sas- 
ualty    Co. 

Perley.   A.  E. 

Smith,   Leo   J. 

Untttted  States 
Metal  Broduc'ts 
Co. 

U  n  li  t  e  d  States 
Fidelity        an4 


Brick  and  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,   J.   E. 
Carnegie    Brick    &. 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear  Brick  Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BulldlUB    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Palls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Paciflc    Bldg.    Ma- 
terial Co. 

Paciflc  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealer* 

Balfour,  Qutfirle 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L 

Mover,    A. 

Paciflc  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

STtandard  Portland 
Oempnt  Co. 

Clay   Product*. 

Cal  Brick  Co. 

gtanquldt,  iNward 


Concrete. 

Chase,   Silas   A. 
Camp  .«c  Carillon. 
Duncanson,      Har- 

relson   Co. 
Foster  &  Vogt. 
Goodman        Arllfl- 

cial    Stone   Co. 
Haun,   C.   C.   W. 
Leonard,  J.  J. 
Lynch,  A. 
Pasqualetti.  J. 
Petersen,   H.  L. 
Sartorio.    Charles 
Stanquist    & 

Forbes 
Zimmerman,  L.  M. 

Concrete      Rein- 
forcement. 

Paciflc     Building 
Material  Co. 
Contractors   A 
Builders. 

Allen,    Alex.   M. 

Anderson.   W.   W. 

Arthur,  L. 

Boring,    F.    H. 

Born  &   Son,  S.  A. 

Brady,  C.   A. 

Braunton  Bros. 

Burdic'tC,    V/m.    A. 

Caldwell   &  Co. 

Cameron  &  Diss- 
ton. 

Cavantiugh,  Thos. 
A. 

Chlsholm,     R.     A. 

Cobby,   J.    W. 

Coburn.  I.  W..  Inc. 

Concannon,    W.    N. 

Conrad,   H. 

Creghi.To  &  Son. 
Lewis 

Davis  &  Son,  T.  F. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,   R. 

Flschc^,    Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallaglier,    Frank. 

Gardis<!r,    Florent. 

Greig,  Robt. 

Hansbrough    Bros. 

Healey  -  Tlbbits 
Con   Co. 

Hlnson,  L.   A. 

Hill,    J.    A. 

Holm   .i-   Son. 

Howkins,   A. 

Ingerson.   C.    A. 

Jacks,  H. 

Jones,    Paul 

Jones.    W.    G. 

Kent.   S.   H. 

Knowles  &  Reich- 
lev. 

Letter.  E.  T.  * 
Sons. 

Lynch,  M.  C. 


Masow  &  Morrison 

Mathews   Con     Co. 

Mathies,   H.   C. 

McBain,  J. 

McKillican,  R  and 
Wm. 

McLachlan,    Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,   B.  T. 

Penny,   Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   G.   C. 

Vezina.  L.  N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corulce  W^orka. 

Amsler,   C.   S. 
Berger   Mfg.    Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

W'orks. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&    Cornice    Wks. 

ConfractlnK 
leather. 

Hayden,    Fred 
Lynch.   Richard 
Snell   &   Dennis 
Raymond,  W.  H. 
Cnrbln^t      Granite. 
McLenegan,    S.    B. 

Damp   Proofers. 

Brickley,     P.     J. 
Reigle   &    Jamison 

Door   Openers. 

Rischmuller.  Geo. 

Kleotrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Worki. 


Central  Electric 
Co. 

City   Electric    Co. 

De   Lew,   M.   A. 

Decker  Electric  Co 

Globe  Elec.  Co. 

Levy    Elec.    Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.    L.    A. 
U.    S.    Metal   Prod- 
ucts   Co. 

Floor  SandInK 
Inlaid  Floor  Co. 
Pacflflc    Floor 

Sanding   Co. 
GrlU   Work. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co..   A. 
Sartorius   Co. 
Withlngton,  C.  W. 
Gen.      Contractors. 
Andrus.    R.   C. 
Brigham.    H.    B. 
Brockhage,  Foley 

&  Green 
Caldwell   &   Co. 
Cereghino    &    Son. 

Louis 
Currle  &  Currle 
Dempniak    Bros. 
Parquharson,    D.  B 
Pluth.  J. 

Prasler   &   Frasler 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
'Hannah    &   Co.  J.S. 
Hayes,   W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Mallpy.   Edward. 
Matthies,     Henry 
Peacock,    John 
Schnebly,     H  o  s  t- 

trawser    &    Ped- 

grrift 
Glass   and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,   I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller,  W.  P.  & 
Co. 

Habenlcht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Team. 
Ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,    S.   J. 

Greenwalt.    C.    J. 

McClure,   H.    N. 

Wilhelm,   A.   H. 

Wilkie  Co.,   A. 

Williams,  F.  A. 

Wright.    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.    B. 
Granite. 

Bradbury,    Thos. 

Cal.    Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt.  A.  T. 

Raymond  Granite 
Co. 

Hardware. 

Joost  Bros. 
Kruse,   J.  H. 
Lorenz.      Sdhfraef 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific      Gas     and 

Electric    Co. 

Heating   A    Veatl. 
latlng. 

Burnham  Plumb- 
ing &.  Heating, 
Inc.  . 

Cronan,   Wm. 

Mangrum    &    Otter 

Montague,  W.  W. 
ft  Co. 


House     Movlag    A 
Raising. 

Blume  Cont'g  Oo. 

Pearson,    IS.    K. 

Sullivan,  D.  J.&T 
Inlaid   Floors. 

Hardwood  Inte- 
rior Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding  Co. 

Iron  Works. 

Lorenz.      8c(hffa»i« 

&  Co. 
Michaels    Jb    Pfsf- 

fer 
Monarch      Iron 

Works. 
Pa^clflc  Rollln. 

Mill    Co. 
Pacific    Struc.  Iros 

Works. 
Joint     Hangers     « 

Pomt  Cays. 

Kortick  -  I^Ub 

Mfg  Co. 
Lilley   &  Thur«toa 

Co. 
Lorenz  Schaffer  & 

Co. 
•Vestern    Builder*" 

Supply    Co. 

Kanneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 
Lilley  &  Thurston 
Co. 

Light    and    Povrev 

City   Electric   Co. 
Pac.    Gas    &    Elec- 
tric  Co. 

L,lme,    Cement,  Etc 

Acme  Cement 
Plaster    Co. 

Arden   Piaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  te 
Cement  Co. 

Lennon,    Jas.    E. 

Luoas,   W.    E 

Paciflc  Bldg.  Ma- 
terial  Co. 

Pac  Lime  *  Plas- 
ter  Co 

S.    P.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co. 

Western  Llm«  A 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy    Jas.  H.  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber   Co. 

Hooper  ]  umber 
Co. 

Kruse,  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co..    F.    P. 

Lumber  (Hard- 

tvood.) 

Dieckmann    &    Co. 

Howard,  E.  A.  & 
Ci.. 

Nlehaus,  Ed.  F.  & 
Co. 

White    Bros. 

S.    F.    Lumber    Co. 
Machinery. 

Karron,  Rickard 
*  MeCona. 
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Masonii    tc  <«ailder« 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beck.     A. 
Brady.    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brigham,    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &Soi! 
Campbell     Bros. 
Carr.    T.    "W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale,   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
HlblDlns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog-berg     &     Lud 

I^arsen,   H.   H. 
Lawson,    A.   "W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Naerel.    W.   L,. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralnev     &     Phhil 

lips. 
Reed    &   White 
Rlnprose.     K.&Son 
Scott,    W.    S. 
Walker.    P.    J. 
Watscn,    Sage 
Watson.     Sidney 
W'.iltney  &  Davies 
Wilson,    James    A. 
Wygrant,    J.    H 

Mnrblf. 
American      Marble 

&   Mosaic   Co. 
Columbia      Marble 

Co. 
.ra^s"!!.     Peter.     Co. 
iTunt,   Andrew   T. 
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Malno,  F.  L.   &  Co. 
Musto  &   Sons,  Jos 
Keenan  Co. 
Vermont        Mf.rble 
Co. 

Mantela,    Tiles 
Grat«a. 

Glnsberg&Co.,  S. 
Holloway  Ex- 

panded Metal 
Co. 
Klrwin  &  Dono- 
van. 
Mangrum  &  Otter 
Montagrue  &Co.,W 
Peerless    Aaencles 

Metal     Furring;     & 
Lathlngr. 

Holloway  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVlndoTT 
Worka. 

Dwan.  J.   E. 

U.    S.   Metal   Prod- 
ucts   Co. 
M*rtar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic    Co. 

Malno.  F.  L.  &  Co 
Office  Flxturen. 

Bateman,    Wm. 

Forbes   &   Son.A.J. 

Fink  &  Schlndler 
Co. 

Simmen,    John 

Ornamental 
Plasterer* 

Larson,   O.   F. 
Woods,  J.  P. 
Painters. 

Daniels.    Gus   V. 
Donovan,    V.    J. 
Eraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 


Maundrell,    H. 

Bpark,    J.    H.    , 

Neal,  L  J 

Paint    Borner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 

Paints,     Oils.     F^tc. 

Bass     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific    Refining  k. 

Roofing 
Parafflne    Paint  Co 
Whittier  -  Coburn 

Co 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 

Pavlns  Brick. 

Cal  Brick  Co. 
Planint;    Mills. 

Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.   Mlllinff   Co. 

Elking»ton       & 

Hucke 
Herring    MilUInc) 
Kendall,   A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moor©     Mill  & 

Lumber    Co. 
National     Mill      & 

Lumber    Co. 
Pacinc   Mfg.   Co. 
Reinhart      Lumber 

&    Planing     Mill 

Co. 
Reilly,  P.  F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Matfco     Plan- 
ing   Mill. 
Searle    &    Hay  man 


Plasterers. 

Blnner,    Theo. 

Bradley   &    Reilly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,  D.   Ross. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johr 

Felt,    R.    D. 

Floodberg  &  j*Ic- 
Caffery. 

Fraser,   Simon 

Gregg   &   Clute 

Gllmour,    Wm.    Q. 

Jacobsen,    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,   A. 

Lyden    &    Bickel 

MacGruer    &    Co. 

Mennle.    Alex. 

McCleod,   J.   C. 

Morehouse,   C.    C. 

O'Kane   &    C0..C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,    James   F. 

Plaster     of     Paris. 

Nephi    Plaster   Co. 

PlnmblnK     &     Gas 
Flttlns. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner   Co.,   The 

Iteal  Estate. 

Williamson    C0..H. 
Wittman   ■    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Cc. 


Rlsgers. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 

Crashed  nocK. 

Holland.   J.   P. 

S.  F.  Bay  Imp.  Co. 

Stone.    E.    B.&A.L. 

RooflnK     Composi- 
tion. 

Artolith     Mfg.    Co 

Bender,  J.  W., 
Roof  Co. 

Flbreston*  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manville 
Co.,   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     Jonn 

Holland,   J.    P. 

Sanitary   Floonns:. 

Artolith    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Bnildern. 

Bishop,    Wm.    T. 

Stewart,   J.   K. 

Roof   Repairing    A 

Paint. 

Street    AVork. 

Fay,   S.   J. 


Steel        R  o  1 1 1  ■  K 
Doors. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stone   Contractors. 

De    Lano    8c    Sons, 

I.    l^ 
Blanehard.    W.    W. 
Hunt,   Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 
Stone     Qnarrlea. 
Keystone    Sand  Co 
Raymond     Granite 

Co. 

TeamlnB. 

Dillon,    D. 

Eureka      Teaming 
Co. 

Holland.   J.   P. 

McClure,   H.   N. 

Monarch    Teamin 
Co. 

McLenegan,  S    I 
Terra  Gotta. 

Clark   &    Sons,   N. 

G'adding.    McBean 
&   Co. 

S  t  e  Ig  e  r        Terr* 
Cotta  Co. 
Tlllns. 

Artolith    Mfg.    Co. 
Ventilators. 

U.   S.    Metal   Prod- 
ucts   Co. 

Waterhouse    & 

Price    Co. 

White  washers. 

Relgle    &   Jamison 
Brick  ley,    P.   J. 
Wire  Works. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating^  systems,  building*  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  Cf  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  <&  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  &nd  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


Subscription  Rates 

Payable  in  advance 
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1  year    -    $3.00 

2  years    -    5.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


years  and  I 


Street  and  No. 
City 

State 


t5    Cents    Per    Copy 
$3.00    Per    Year 


Published      every      Wednesday 
Ififteoiith   Year   >'o.   lU. 


Publication    Office 
5G0  Mission   St. 


San  Francisco   CaL,   March  24,  1915. 


Telephones     DonsUia     2S71 
Donglas     2972 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  w^ith  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Suooasaors  to  JOHN  WOOD  MFC.  CO. 
21S-21  PaolfloBldo-   447-49  E.  3rd  St.    33  1 -SSS  Cypras*  <t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Tel 

ephone 

Market  1935 

Fine  and  Sanitary 

PLUMBING 

/   u 

^idlmlB^ 

^ 

> 

^ 

221 

OAK 

STREET 

Bat. 

Cough  and  Octav 

a 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Tote  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 

Phone  Oakland  7906  335  Eighth  St.,  Oakland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofine. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,    Geary     nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY    HALL,   San   Francl»c» 

Wright.    Rushford    ft    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with    f' 
Imperial 


7:    rrttt^ 


m^^^^^^^t^'^^^^ 


GERMAN    HOUSE.    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Inoorporat«d 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8&9-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addraas  ma  by  phona  at  San  Franclaco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17SS 

The  J.  Fa  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES== 

Fire    Seta,    A.n<llrons, 
Fender   Portable    Baakets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mxikear 
Raiideac*  Phone,  Oakland  4S<1 


8a»aaaa«Ba«i»«««»B«a«BaaaK^ 
■  *«maa»a»a»»a«»iaa«aa«aa»SSi 

YOUR    BREAKFAST 

how   was   It  cooked    this   morning? 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't     be     satisfied    with     the     old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all     day    whether    you    are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

make:   your   own    gas 

just  as  thousands  of  others  are  already  doing.  For 
economy  in  Lighting,  Cooking  and  Heating  as  well 
as  for  Efficiency,  Convenience,  Cleanliness  and  Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSTEIVI 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas   Plant." 

Utility  Gas   Generator  Co. 

Tel.    Douglas    2400    or    Garfield    2057. 
340  Sansome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  $2  50  per  year  and  up^vards. 
Junction  Market,  Mason  and   Turk  Stroets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


G.     RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  g'et  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  So  Cents 
For  Sale  By  All  Druggists,  ior    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALK  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Keamy   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working   automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  aixe  ol  Door;  also  projedion  of  Casing  (if  any) 
over  doer,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unliinited--Al\vays  on  tap 

Any  home  that  can 
afford  a  bath-room 
can  afford 

THE 

BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  ffirst 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J,  (\  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve''  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety   Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"rhoenlx"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornaments' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot'.s"  Deafening  and  Sheathing 
"Quilt." 

Building   Papers,   Deadening   Felts,   etc., 
of  all  kinds. 
"All-Metal"  Doors,  Windows  and  Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"   Expanded   Steel  and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"Ija  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

'»Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle  Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  Roofing. 

"Rextile"    Rubber   Shingles. 

"Diamond"  Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironito"  concrete  Hardner. 

Wood   rolling   doors   and    partitions. 

Venitian  Blinds. 

"WTiite   Hou.se"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  Cf  PRICE  CO. 

THE  LILLEY  &  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 
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Why  .San  IT'rancisco  Should  Pur- 
chase the  Property  of  the 
Spring  Valley  Water  Co,,6-7-§-3 


San  Francisco,  March  24,  1915 


Fifteenth  Year,  No  12 


Editorial  Comment 


Building-   construction    for  the   month 
of   February      throughout   the      country 

made  a  better  showing  than  it  did  last 
month.       From     80    cities    representing 

building  centers  throughout  the  coutry 
the  decrease  for  the  month  amounted 
to  14  per  cent  as  compared  with  the 
same  month  of  last  year.  Further  there 
seems  to  be  a  revival  of  building 
operations  in  the  larger  cities,  which 
seems  to  indicate  that  business  is  ad- 
justing itself  to  present  conditions.  The 

following  table  shows  the  record  for 
the  month: 

February,  February, 

1915  1914. 

Akron      $       110,260  $       198,530 

Albany     277,115  200,650 

Atlanta     471,961  335,391 

Baltimore     977,365  417,743 

Berkeley 93,600  100,200 

Birmingham      ...          136,710  216,455 

Boston     1,375,810  2,964,032 

Bridgeport      237,495  154,682 

Buffa  o     307,000  660,000 

Cedar    Rapids   ...          133,000  145,800 

Chattanooga     ...           33,110  108,925 

Chicago     4,701,500  5,097,900 

Cincinnati      499,645  316,515 

Cleveland     1,733,925  1,398.010 

Columbus     153,350  225,915 

Dallas     324.185  565,320 

Dayton     14,453  4-9,970 

Denver      165,070  206,205 

Detroit     1,307,215  3,020,850 

Duluth      89,647  156,370 

East    Orange    ...          182,607  42,678 

Bvan:5Ville     85,435  159,256 

Fort   Wayne    80,100  103,300 

Grand    Rapids    .  .         104,300  82,095 

Harrisburg      38,425  41,875 

Hartford     151,600  99,165 

Indianapolis     ....         307,750  292,469 

Kansas    City    ....         896,330  1,053,950 

Lincoln      31,560  35,675 

Little    Hock     37,095  69,084 

Lo.s    An^^eles     ....          560,697  1,455,730 

Louisville     283.220  163,800 

Manchester     40,065  51,310 

Memphis     101,735  275,455 

Milwaukee     409,056  577,148 

Minneapolis     811,495  498,005 

Montclair     65,926  48,987 

Nashville     65,705  79,885 

Newark      955,391  1.247,933 

New    Haven    674,855  291,754 

New    Orleans    .  .  .           97,323  204,794 

New   York  City..    12,159,733  8,784,931 

Manhattan     ...      5,899,930  2,761,042 

Bronx      2,657,934  1,286,311 

Brooklyn     1,868,365  3,535,465 

Queens      1,582,125  1.101,709 

Richmond     151,379  100,404 

(»akl.->nd     328,934  429,192 

Oklahoma    42,780  12,235 

Omaha     84,100  221,175 

Pa<»n<l<>na     36,531  83.035 

Patt'ison     57,217  65,378 

Peoria      51,750  66,350 

Philadelphia    ,,,,     2,574,730  1,794,905 


Pittsburgh     608,644 

I'ortland      311,740 

Uichmond      259,184 

Rochester     382,607 

■Sarraniento     ....  123,307 

.^•;ilt    Lake    City.  .  147,705 

."^an  Antonio    ....  113,595 

.San    Diego     95,990 

Sjin    Francisco    .  .  1,637,148 

San    .lose     27,418 

St.    .Joseph     18,751 

St.    Louis     701,062 

St.    Paul     797.054 

Schenectady     ....  3.825 

Scianton     42.600 

.Seattle     353.880 

Shreveport     41.576 

Sioux    City     36.150 

Spokane      21,725 

Springfield,     111...  65.900 

Stockton     33.900 

Syracuse     160.383 

Taconia     56.751 

Toledo     454,607 

Topeka     37,770 

Troy     47,445 

Utica,    N.    Y 7,975 

Washington     ....  890,833 

Wilkes   Barre    .  ..  70,125 

Worcester     104,220 


2,010,568 

605,530 

270,567 

372,957 

200,691 

112,600 

577,950 

162,098 

2,331,866 

42,278 

29.715 

908,083 

371,445 

8,680 

64.729 

553,295 

115,002 

28,875 

24,125 

28,050 

21,936 

75.915 

167,722 

606,400 

49.110 

26,966 

19,000 

884.036 

36,973 

104.820 


Total 


...$42,122,731      $45,418,991 


There  can  be  no  better  time  than  the 
present  to  enlist  the  services  of  all 
good  citizens  who  have  the  principles 
of  conservation  at  neart,  to  form  a 
strong  state  forestry  organization, 
whose  duties  will  be  looking  after  the 
interests  of  the  people  of  the  state  in 
all  matters  relating  to  forestry.  The 
present  forest  laws  are  very  unsatis- 
factory inasmuch  as  they  make  no 
provision  for  an  adequate  system  of 
forest  protection.  They  depend  upon 
a  system  of  voluntary  firewardens  who 
serve  without  pay,  and  there  is  no 
gainsaying  the  fact  that  a  system 
which  compels  a  man  to  neglect  his 
business  to  fight  fire  remote  from  his 
property  without  compensation  cannot 
be  efficient.  Therefore,  a  paid  system 
of  protection   is   necessary. 

There  is  a  measure  now  before  the 
Legislature,  Senate  Bill  No.  460,  and 
its  companion — Assembly  Bill  605, 
which  meets  all  tlie  requirements  of  a 
strong  protective  system.  Its  aim  is 
to  protect  every  industry  and  further 
the  principles  of  conservation.  By 
urging  the  senator  and  assemblymen 
from  your  district  to  support  this  bill 
much  can  be  accomplished,  and  our 
State  Forester  will  then  be  in  a  posi- 
tion to  carry  out  a  .systematic  plan  of 
protection   that  will   bring  results. 

There  is  undoubtedly  much  to  be 
done  by  California  in  protecting  her 
forests  and  streams,  and  its  realiza- 
tion depends  principally  upon  good  and 
popular  legislation.  Friends  of  con- 
servation will  support  the  above 
mentioned  bill;  others  will  not. 
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Why  Sao  Francisco  Sliould  F»opchasc  tlie  F»ropcpty  of 
ttie  Sppiog  Valley  Water  Company. 


Koport    of     Vil\iKor>     \\  jitor    Coiniiiitter 
of   tilt'    IloiirtI    of   Supervisors. 


S.in    I'raiu-isco,    Augu.-^t    10,    lyi!. 
'I'o  the   Honorable,  the  Board  of  Super- 
visors of  the  City  and  County  of  San 
Francisco. 

Gentlemen:  On  tJie  24th  day  of  Feb- 
ruary, 1913,  your  Honorable  Board 
passed  llesolution  No.'  639,  requesting- 
the  City  Engineer  to  transmit  to  you  a 
list  of  properties  belong-ing-  to  the 
Spring  Valley  Water  Company  neces- 
sary, available  and  usable  for  a  source 
of  water  supply  for  the  City  and 
County  of  San  Francisco,  which  prop- 
erties, including  a  distributing  system, 
would  be  made  an  integral  part  of  the 
.Sierra  water  supply.  Therefore  on  the 
19th  day  of  November,  1913,  the  City 
lOngineer,  pursuant  to  your  request, 
transmitted  to  your  Board  his  report, 
together  with  a  list  containing  specific 
descriptions  of  the  properties  afore- 
said. Accompanying  thl.s  report  and 
list  was  also  an  atlns  containing  maps 
delineating  said  properties.  Reference 
to  the  li.st  and  atlas,  now  on  file  in  the 
office  of  the  clerk  of  your  Honorable 
Board,    is    hereby    made. 

On  the  3lst  day  of  December,  1913, 
pursuant  to  resolution  of  your  Honor- 
able Board,  the  City  and  County  of  San 
Francisco,  through  the  City  Attorney, 
commenced  an  action  in  the  Superior 
Court  of  this  city  and  county,  to  con- 
demn said  properties.  The  action  is 
now  pending  and  is  numbered  on  the 
register  of  the  Superior  Court,  No. 
.-,3708. 

Pending  the  action  and  during  the 
course  of  preparation  for  trial  there- 
of, the  City  Engineer  and  experts  em- 
ployed by  the  city  examined  all  of  the 
pi-operties  described  in  the  complaint 
in  said  action,  for  the  purpose  of  as- 
certaining   the    value    thereof. 

While  preparing  for  the  trial  of  the 
case  the  City  Attorney  and  his  assist- 
ants entered  into  negotiations  with 
representatives  of  the  Spring  Valley 
Water  ■Company,  with  the  desire  to 
avoid,  if  possible,  the  inevitable  de- 
lays incident  to  litigation,  and  with  a 
view  of  coming  to  an  understanding 
as  to  the  amount  wnich  the  company 
would  accept  for  the  properties  sought 
to  be  condemned.  After  the  negotia- 
tions had  been  opened,  the  City  Engi- 
neer made  a  further  examination  of 
the  "Pleasanton  Lands"  in  Alameda 
County,  belonging  to  the  company, 
which  were  included  in  the  condemna- 
tion proceedings.  Tnese  lands  com- 
prise about  5,614  acres,  and  if  pur- 
chased would  be  valuable  to  city  only 
for  waters  under  thefr  surface,  which 
now  yield  the  Spring  Valley  Water 
Company  10,000,000  gallons  daily,  or 
about  one-fourth  of  the  total  daily 
supply  delivered  to  .San  l'''rancisco. 
After  careful  examination  by  the  City 
Engineer,  he  concluded,  and  so  re- 
ported to  the  Advisory  Committee,  that 
the  only  part  of  said  "Pleasanton 
Lands"  nec<  ssary  for  the  city's  pur- 
pose.s  was  that  part  south  of  County 
Koad  No.  :.'O00,  containing  6.'i1  acre.'*, 
and  certain  sti-ips  of  land  in  that  part 
of  the  tract  north  of  the  county  road, 


«  Miitaining  S6  acres,  piovided  lln  >  ay 
had  the  right  to  pump  water  from  its 
wells  to  the  extent  jf  fifteen  million 
gallons  daily,  regaraless  of  the  effect 
of  operation  of  the  v^ells  on  the  water 
plane  under  the  ad.loining  lands  re- 
tained by  the  company.  During  the 
negotiations  it  was  stipulated  by  the 
City  Attorney  and  the  representatives 
of  the  company  that  in  the  event  of 
purchase  by  the  city  of  the  properties 
mentioned,  the  city  •tvould  buy  654 
acres  of  "pleasanton  Lands"  south  of 
County  Road  No.  2000,  and  the  strips 
of  land  mentioned  in  the  tract  north 
of  the  county  road,  and  that  the  city 
should  have  the  right  to  take  waters 
to  the  extent  of  15.000,000  gallons 
daily,  or  5,000,000  gallons  more  than 
have  ever  yet  been  taken  in  one  day 
from  the  property,  without  hindrance 
or  conditions  of  any  sort,  the  company 
agreeing  on  behalf  of  itself,  its  suc- 
cessors and  assigns,  t(/  waive  all  right 
to  object  to  or  enjoin  the  taking  of 
waters  up  to  the  limit  mentioned, 
either  upon  the  ground  that  the  pump- 
ing from  the  city's  wells  to  the  extent 
of  said  limit  lowered  the  water  plane 
under  the  land  retained  by  the  .Spring 
Valley  Water  Company,  or  drained  the 
water.s  beneath  the  lands  so  retained, 
or  upon  any  other  ground  whatever. 
In  due  time  the  City  Attorney  reported 
to  your  Advisory  Water  Committee 
that  the  Water  Company  was  willing 
to  sell  to  the  city  for  the  sum  of  $34,- 
500,000  and  payments  of  capital  ex- 
penditures made  by  the  company  since 
January  1,  1913,  with  interest,  upon 
certain  terms  and  conditions  fully  set 
forth  in  letter  from  your  committee 
to  the  Spring  Valley  Water  Company, 
dated  July  27,  1914.  and  hereinafter 
leferred  to,  all  of  the  properties  de- 
.-^cribed  in  the  condemnation  proceed- 
ings, with  this  exoeption,  how^ever, 
that  the  city  should  take  on'y  654 
aci-es  of  the  "Pleasanton  Lands"  south 
of  the  County  Road  No.  2000,  and  the 
strips  of  land  hereinabove  mentioned, 
containing  86  acres  .situated  north  of 
.said  county  road.  These  strips  to  be 
selected  by  the  City  Engineer,  to  in- 
sure the  maximum  possibilities  of  the 
entire   water-bearing  region. 

On  the  15th  day  of  June,  1914,  your 
committee  and  a  majority  of  the  mem- 
bers of  the  Board  of  Supervisors  met 
in  the  office  of  the  .Mayor  and  con- 
sidered the  proposition.  At  the  meet- 
ing of  the  Advisory  Water  Committee 
was  instructed  by  those  present  to 
send  to  the  Spring  Valley  Water  Com- 
pany a  communication  requesting 
them  to  state  in  wilting  its  willing- 
ness to  accept  for  its  properties  re- 
(luired  by  the  city  the  said  sum  of 
$:!l,5(i0,(i00.00  and  sa<d  capital  expendi- 
tuies,  with  interest,  on  the  terms  and 
conditions  hereinabove  and  in  said 
letter  of  July  27.  1914,  referied  to. 
'I'hereiifter,  to-wit,  on  the  27th  day  of 
Inly,  l!»ll.  youi-  .Advisory  (  oinniittee 
signed  and  s<>nt  the  Spring  Valli'y 
W.'iter  Company  a  letter  requesting  it 
to  atate   in   writing   whether  or  not  it 


w  (s  wiiliiiL;  iti  >.||  it.-;  j)ropeities  un- 
der the  terms  and  conditions  which 
were  set  forth  in  said   letter. 

On  the  30th  day  of  July,  1914,  said 
Spring  Valley  Water  Company  an- 
swered said  letter,  and  in  its  an- 
swer stated  its  willingness  to  sell  the 
properties  under  the  terms  and  condi- 
tions set  for  in  said  letter  of  July  27, 
1914. 

The  lands  and  other  pi-operties  of- 
fered by  the  Spring  Valley  Water 
Company  to  the  city  include  every- 
thing of  value  required  by  the  city  for 
a   water   supply. 

The  city  wants   water — not  land. 

For  that  reason  your  committei 
deemed  it  advisable  to  exclude  all 
lands  not  used  or  usable  for  producing, 
conserving,  impounding,  or  trans- 
mitting   water. 

The  proposal  of  the  Spring  Valley 
^Vater  Company  involves  a  sale  to  the 
city  of  823.67  acres  of  Lake  Merced 
Rancho,  the  remainder  of  the  tract, 
embracing  1,253.69  acres  in  San  Fran- 
cisco County  and  779.07  acres  in  San 
Mateo  County,  would  be  of  no  value  to 
the  city  for  water  supply  purposes, 
and  if  purchased  by  the  city  would 
entail  a  very  heavy  additional  ex- 
pense and  would  withdraw  from  set- 
tlement a  large  area  of  land  which, 
in  the  near  future,  will  be  improved 
and  yield  an  increased  revenue  to  the 
city   in   the   way  of  taxes. 

The  Alviso  or  South  Bay  lands  are 
excluded  from  the  offer  of  the  Spring 
Valley  Water  Company,  and  contain 
.',2S3.63  acres.  These  are  marsh  lands 
and  situated  at  the  southern  extremity 
of  San  Fiancisco  Bay,  having  been 
originally  acquired  by  the  Spring  Val- 
ley Water  Company  for  the  purpose  of 
development  of  water  by  wells.  All 
plans  looking  toward  the  utilization 
of  them  have  been  abandoned  for  the 
reason  that  the  withdrawal  of  water 
from  the  area  would  seriously  affect 
the  water  supply  of  the  surrounding 
country,  including  Palo  Alto.  This  is 
shown  by  the  fact  that  the  proposal  so 
to  do  early  resulted  in  an  attack  by 
the  comnmnities  which  would  be  af- 
fected, after  which  the  development 
ceased.  In  addition  to  this  it  i.s  doubt- 
ful if  water  from  the  lands  in  such 
close  proximity  to  tidewater  can  be 
withdrawn  in  sufficient  quantity  for  a 
supply  for  San  Fsancisco  without  de- 
teriorating the  quality.  Notwithstand- 
ing the  fact  that  these  lands  are  in 
immediate  proximity  to  the  supply 
main  of  the  Spring  Valley  Water  Com- 
p.any  no  attempt  has  been  made  to 
transmit  this  water  <o  San  Francisco, 
which  is  the  best  evidence  o(  the  value 
placed  upon  them  h>-  the  Spring  Val- 
lt>y  Water  (^"ompany.  The  experts  foi- 
the  city  have  apraised  these  lands  at 
$114,040. 

The  Coyole  Creek  raiuls  contain  11, 
977.96  acres,  and  art'  not  included  in 
the  olTer  of  the  Spring  Valley  Water 
(■om|)any.  These  lands  are  tributary 
to  the  Coyote  Creek  <ind  Pajjiro  River. 
They  cover  an  underground  source  of 
supply,  all  of  which   Is  needed   to  sat- 
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isfy  the  farming'  interests  below.  These 
lands  were  bought  by  the  Spring  Val- 
ley Water  Company  many  years  ago, 
pre.«?umably  for  the  purpose  of  head- 
ing off  competition  In  this  territory 
by  the  Bay  Cities  Water  Company,  and 
any  attempted  withdrawal  of  water  by 
the  Spring  Valley  Water  Company,  or 
by  the  city  would  be  resisted  by  the 
Bay  Cities  Water  Company  on  the  one 
hand,  and  by  the  land  owners  in  the 
valley  on  the  other.  Any  attempted 
withdrawal  of  such  water  would  be 
immediately  followed  by  litigation.  A 
permanent  injunction  has  already 
been  granted  in  the  Superior  Court  of 
Santa  Clara  County  against  the  Bay- 
Cities  Water  Company,  and  said  in- 
junction against  the  withdrawal  of 
water  has  been  affirmed  by  the  Su- 
preme Court  of  this  State.  Even  if 
the  project  to  utilize  these  lands  for 
water  supply  for  San  Francisco  was 
not  clouded  with  doubt  as  to  the  right 
to  do  so,  it  would  be  indefensible  upon 
the  ground  of  expense  of  development 
and  transmission.  These  lands  have 
been  appraised  by  the  experts  for  the 
city    at    $134,469.50. 

San  Benito  Lands. — These  lands  are 
in  the  same  general  region  as  the 
lands  noted  above,  and  contain  691 
acres.  These  lands,  also,  are  not  in- 
cluded in  the  offer  made  by  the  Spring 
Velley  Water  Company.  They  lie  on 
the  other  side  of  the  ridge  from  the 
Coyote  Creek  proper  and  drain  into 
the  Pacific  Ocean.  The  same  general 
statement  applying-  to  the  Coyote 
lands  applies  to  this  property.  W^hile 
possibly  somewhat  more  valuable  for 
other  purposes  it  lacks  value  to  the 
city  of  San  Francisco  as  a  source  of 
supply  for  reason  that  the  expense  of 
development  and  transmission,  as  well 
as  the  uncertainty  of  results,  are  be- 
yond reason.  The  city  experts  have 
appraised  the  market  value  of  these 
lands    at    $72,725.00. 

All  of  the  other  tracts  of  land  re- 
tained by  the  Spring  Valley  Water 
Company  are  of  no  value  for  water 
supply  purposes  to  San  Francisco  ex- 
cept in  cei-tain  cases,  and  in  such 
tracts  the  water  rights  appurtenant  to 
the  land  are  to  be  conveyed  to  the 
city,  thus  giving  to  San  Francisco  all 
the  value  that  can  attach  to  them  as 
water   supply   lands. 

The    Operating:    Revenue    of    the    Spring 
Valley    "Water    Company. 

1st:  With  the  operating  revenues 
as  collected  by  the  Spring  Valley 
Water  Company  for  the  calendar  year 
1913; 

2nd:  With  the  works  of  the  Spring- 
Valley  Water  Company  under  the 
management  of  the  city  for  the  same 
year,  c'-'llecting  the  same  rate,  but 
operating  the  properties  offered  for 
sale   to   the  city; 

Your  committee  recommends  that 
the  city,  subject  to  the  approval  of 
the  people,  offer  to  purchase  from  the 
Spring  Valley  Water  Company  its 
properties  described  in  said  "Exhibit 
A."  hereunto  annexed,  for  the  consid- 
■  i-ation  and  upon  the  terms  and  condi- 
tions mentioned  in  .<;aid  exhibit;  that 
the  proposition  to  acquire  said  prop- 
cities  and  incur  a  bonded  indebtedness 
to  pay  for  the  same  be  submitted  to 
the  voters  at  a  date  hereafter  to  be 
determined  by  youi  Honorable  Board. 
The  following  is  a  statement  of  rea- 
sons which  have  impelled  your  Advi- 
sory   Water    CommUtee    to    make    this 


recommendation: 

Kea!«on.<(  Why  the  City  and  County  of 
San  FranoiMco  Should  I'urehase  the 
Properties  of  the  Spring  Valley 
Water    Company. 

1.  The  properties  offered  for  sale  in- 
clude all  necessary  lands,  watersheds, 
water  rights,  and  everything  else  of 
value  belonging  to  the  Spring  Valley 
W^ater  Company  required  by  the  city 
for  its  water  system,  and  are  sub- 
stantially the  same  properties  sought 
to  be  condemned  in  the  pending  con- 
dei-nnation    suit. 

2.  The  price  which  the  company  is 
willing  to  accept,  to-wit,  $34,500,000 
and  capital  expenditures  made  by  the 
company  since  January  1,  1913,  not  to 
exceed  $.595,000,  approximates  the  val- 
uation placed  upon  the  properties  by 
the  City  Engineer  and  experts  em- 
ployed by  the  city  to  ascertain  values 
for   the   purposes   of   condemnation. 

3.  The  Prosecution  of  the  condemna- 
tion suit  now  pending  may  result  in 
delay  that  will  postpone  indefinitely 
the  acquisition  of  the  properties  by 
the  city,  and  may  cause  the  city  to 
pay    a   higher    price    ultimately. 

4.  The  system  of  the  Spring  Valley 
Water  Company,  if  purchased,  will  be 
self-supporting   from    the    start. 

15.  The  purchase  and  operation  of 
the  plant  by  the  city,  and  the  neces- 
sary extension  of  the  distributing 
system,    will    not    increase    taxation. 

6.  As  the  gross  revenue  collected  by 
the  company  in  the  year  1913  from  the 
properties  offered  for  sale  amounted 
to  $3,322,048.10  (rates,  rentals,  etc., 
including  increase  over  rates  fixed  by 
ordinance),  and  as  the  city  will  cer- 
tainly derive  from  the  plant,  without 
additions  to  or  extensions  thereof,  an 
annual  net  income  in  excess  of  $2,000,- 
000,  at  present  ordinance  rates,  the 
offier  made  by  the  Spring  Valley  Water 
Company    mv.st    be    deemed    reasonable. 

7.  The  completion  of  the  Caleveras 
dam  and  reservoir,  now  in  course  of 
construction,  will  cause  an  increase  in 
the  city's  water  supply  to  the  extent 
of  at  least  50  per  cent,  and  a  corre- 
sponding increase   in   revenues. 

8.  The  increased  supply  resulting 
from  the  completion  of  the  Calaveras 
dam  and  reservoir  will  be  sufficient  to 
meet  the  demands  of  the  city  until  the 
population  exceeds  in  number  750,000, 
and  until  the  completion  of  the  Hetch 
Hetchy    system. 

9.  The  net  income  to  be  derived  from 
the  properties  after  the  completion  of 
the  Calaveras  dam  and  reservoir  and 
from  the  use  of  additional  waters  ob- 
tained from  that  source,  will  be  suf- 
ficient to  pay  interest  on  all  bonds 
issued  to  pay  the  purchase  price,  and 
interest  on  additional  bonds  required 
to  defray  the  cost  of  extending  the 
distributing  system,  and  to  provide  a 
sinking  fund  to   redeem  the  bonds. 

10.  The  unsettled  portions  of  the 
city  —  Richmond,  Sunset,  "University 
Mound,  Excelsior  Homestead,  Sunny- 
side,  Ocean  View,  Holly  Park,  and 
other  districts  now  sparsely  settled  by 
reason  of  an  inadequate  supply  or  en- 
tire absense  of  water,  will  rapidly  im- 
prove. 

11.  The  pre.sent  supply  of  water  is 
absolutely  insufficient.  Tinmediate 
steps  to  increase  the  supply  should  be 
taken.  The  Spring  ^'alley  Water  ("'om- 
pany  will  not  expend  the  capital  nec- 
essary to  increase  the  supply  or  ex- 
tend   its   mains,    and    the   city    cannot 


wait  seven  or  eight  years  for  the  com- 
pletion   of    the    Hetch    Hetchy    system. 

12.  The  reservoirs  of  the  Spring 
Valley  Water  Company  in  San  Mateo 
County,  and  its  reservoirs  and  distrib- 
uting system  in  San  Francisco,  will  be 
required  for  the  storage  and  distribu- 
tion of  water  from  Hetch  Hetchy. 

13.  The  growth  of  San  Francisco 
has  been  retarded  in  the  past  and  will, 
unlfss  the  city  acquires  and  promptly 
extends  the  present  system,  be  re- 
tarded in  the  future  by  reason  of  its 
inadequate  supply  of  water  for  domes- 
tic purposes  and  fire  protection.  At 
least  forty  percent  of  the  territory  of 
San  Francisco  is  now  unimproved,  and 
will  remain  unimproved  until  San 
Francisco  acquires  its  own  water  sup- 
ply. 

14.  Unless  the  properties  are  ac- 
quired, few  of  the  hundreds  of  thou- 
sands, perhaps  millions,  of  home  seek- 
ers who  will  come  to  California  with- 
in the  next  few  years  after  the  com- 
pletion of  the  Panama  Canal,  will 
settle  in  this  city.  Being  unable  to 
get  water  for  domestic  purposes,  they 
will  seek  homes  elsewhere. 

15.  Upon  the  completion  of  the 
completion  of  the  Hetch  Hetchy  sys- 
tem seven  or  eight  years  hence,  the 
city,  with  its  anticipated  growth,  will 
need  the  additional  supply  from  that 
soui-ce,  and  the  net  Income  thereafter 
derived  from  the  combined  systems, 
including  the  proceeds  of  sale  of  elec- 
tric power  developed  at  Hetch  Hetchy, 
will  be  sufficient  to  pay  interest  on  all 
bonds  issued  to  acquire  both  plants, 
and  to  provide  a  sinking  fund  to  re- 
deem the  bonds  at  maturity. 

16.  During  the  construction  of  the 
Hetch  Hetchy  system,  assuming  that 
construction  will  take  eight  years,  the 
interest  on  the  bonds  required  to  con- 
struct the  same  during  the  period  of 
construction  will  exceed  nine  million 
dollars.  In  addition  to  the  interest  two 
millions  must  be  paid  to  redeem  ma- 
turing bonds,  comniencing  with  the 
year  1920.  Every  dollar  paid  for  in- 
terest and  on  account  of  principal  be- 
fore completion  of  the  work  must  be 
paid  by  taxation  if  the  city  does  not 
acquire  the  propert/es  of  the  Spring 
Valley  Water  Company  in  the  mean- 
time. If,  however,  the  city  buys  the 
properties  of  the  Spring  Valley  Water 
Company,  the  surplus  over  and  above 
the  amount  required  to  pay  interest  on 
the  bonds  issued  to  make  the  purchase 
from  the  company  can  be  used  to  pay, 
or  assist  in  paying  of  interest  on  the 
Hetch    Hetchy    bonds. 

17.  The  operation  of  a  municipal 
plant  separate  and  distinct  from  that 
of  the  Spring  Valley  Waaler  Company's 
will  necessitate  an  expensive  duplica- 
tion of  a  distributing  system  by  the 
city,  rendering  it  necessary  to  tear 
up  streets  and  dig  trenches  in  the  busi- 
ness and  residential  districts,  thereby 
damaging  the  pavements,  interfering 
with  traffic,  and  causing  injury  to 
business,   persons   and   property. 

IS.  The  acquisition  of  the  distribut- 
ing system  within  the  city  and  the  im- 
pounding reservoirs  on  the  peninsula, 
and  the  rights-of-way  for  conduit 
lines  owned  by  the  Spring  Valley 
Water  Company,  will,  in  the  judgment 
of  the  City  Engineer  and  other  com- 
petent authorities,  save  the  city,  in 
the  ultimate  cost  of  the  Hetch  Hetchy 
system,  at  least  $20,000,000, 
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19.  As  practically  all  of  the  avail- 
able reservoir  sites  on  the  peninsula 
and  those  in  the  city  are  owned  by  the 
Sprinp  Valley  Water  Company,  unless 
the  city  buys  from  that  company  it 
will  be  impossible,  without  the  expen- 
diture of  a  vast  amount  of  money,  to 
secure  or  construct  reservoirs  of  ade- 
quate capacity  or  in  suitable  localities 
to  hold  the  waters  that  will  come  from 
the    Hetch    Hetchy. 

20.  Upon  the  completion  of  the 
Hetch  Hetchy  system.  unless  these 
properties  are  acquired.  San  Fran- 
cisco must  compete  with  the  Spring 
Valley  Water  Company  in  the  business 
of  selling  water.  Such  competition 
will  seriously  affect  the  value  of  the 
city's  bonds,  will,  on  account  of  the 
divided  business  reiiuce  the  expected 
revenue  of  the  city,  and  increase  tax- 
ation, by  reason  of  insufficient  Income 
to  pay  the  interest  on  the  bonds  and 
to   redeem   the   same. 

21.  All  litigation  between  the  city 
and  the  Spring  Valley  Water  Company 
will  cease,  thereby  .saving  the  city  di- 
rectly a  large  sum  of  money  and  sav- 
ing indirectly  to  the  rate  payers  the 
expenses  of  litigation  paid  by  the 
company,  which  are  usually  allowed 
by   courts   in    fixing   fates. 

22.  The  Increase  In  the  assessed  val- 
uation of  land  in  the  districts  bene- 
lited  by  the  extension  of  the  distrib- 
uting system,  will  .vield  an  additional 
tax  Income  which,  to  a  groat  extent, 
will  help  to  pay  tnterest  upon  the 
bonds. 

23.  in  the  event  of  the  purchase  by 
the  city  of  the  properties  of  the  Spring 
Valley  Water  Company,  approximately 
l,Ot'0,000  of  the  moneys  now  impound- 
ed by  reason  of  the  pending  Injunc- 
tion suits  against  the  city  will  be  re- 
turned   to   the   rate  payers. 

21.  With  the  Spring  Valley  Water 
Company's  properties  and  the  Hetch 
H6tchy  system  combined,  San  Fran- 
cisco will  own  the  best  water  system 
in  tiie  world,  and  one  sufficient  to  meet 
the  requirements  of  ihe  metropolis  of 
the   Facitic  Coast   for  all   future  time. 

August    10th,    1914. 

Respectfully     submitted, 
ADVISOIIV    WATER    COMMITTEK. 
Hy     .MATT    1.    SUI^l.lVAN,    Chairman. 


Kxhihit    "A," 

July    27,    1914. 

-Ma.vor's  uthce.   San    Francisco. 
Spring    Valley    Water   Company, 

.'^an    Francisco,    California. 
Centlemen: 

On  the  ir)th  day  of  .lune.  1914,  a 
meeting  was  held  at  the  office  of  the 
Ma.vor  of  the  City  and  County  of  San 
Francisco,  at  which  there  were  pres- 
ent a  majority  of  the  members  of  the 
Hoard  of  Supervisor.-?  of  the  City  and 
County  of  .San  Francisco.  At  this 
meeting  the  undersigned  Advisory 
Water  Committee  was  requested  to  se- 
cure from  the  Spring  Valley  Water 
Company  a  statement  as  to  whether 
or  not  It  would  accept  an  offer.  If 
made  h.v  the  City  and  County  of  San 
l-'ranclsco.  to  pui'chase  certain  of  Its 
properties  heninaftT-r  named  for  $34,- 
."lOO.omi,  upon  the  terms  .-md  conditions 
hereinafter   named: 

"The  properties  hereinabove  referred 
to  and  to  be  included  in  said  offer  of 
purchase    ai'e: 

■■(a»  All  franchises  (other  than  ef>r- 
porate  franchises),  all  licenses,  priv- 
ilege,"   and    euj'ements    connected    with 
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the  property  purchased,  or  In  con- 
nection with  the  Spring  Valley  Water 
Company's  water  business,  and  all 
seivice  connections. 

"(b)  All  supplies  and  materials  on 
hand  owned  by  the  Spring  Valley 
Water  Company;  all  vehicles  of  every 
description,  horses,  tools,  furniture  and 
fixtures  outside  of  the  directors'  and 
president's  offices;  all  maps  and  rec- 
ords relating  to  the  Water  Company's 
plant  and  system  to  be  purchased;  all 
other  similar  equipment;  and  all  other 
personal  property  appertaining  to  or 
incidental  to  the  company's  water 
business  or  used  or  held  for  use  in 
connection  with  that  business  or  the 
propert.v  taken,  expressly  excepting, 
however,  cash  and  bills  and  accounts 
receivable. 

"(c)  All  property  included  In  and 
covered  in  that  ceitain  condemnation 
proceeding  heretofore  commenced  by 
the  City  and  County  of  San  Francisco 
against  the  Spring  Valley  Water  Com- 
pany on  December  31,  1913,  and  now 
pending  in  the  Superior  Court  of  the 
State  of  California,  In  and  for  the  City 
and  County  of  San  Francisco,  except 
that 

"1st:  As  to  a  certain  tract  of  land 
included  in  said  condemnation  pro- 
ceedings and  known  as  the  Xussbaum- 
er  Tract,  situate  In  Alameda  County, 
the  city  under  its  offer,  will  take  only 
such  portion  thereof  as  may  be  de- 
termined by  City  Engineer  O'Shaugii- 
nessy  to  be  necessary  to  protect  the 
waters  in  the  creek  (lowing  through 
same. 

"2nd:  The  Spring  Valley  Water 
Company  is  to  retain  title  to  the  lands 
known  as  the  Pltasanton  I^ands  in- 
cluded In  said  condemnation  proceed- 
ings and  located  north  of  County  Road 
No.  2000  in  Alameda  County,  with  the 
exception  of  the  sa'ld  lands  located 
north  of  said  County  Road  2000  the 
City  and  County  of  San  Francisco  is 
to   secure   title   to   the   following. 

"(a)  A  strip  of  (and  200  feet  in 
width,  the  center  line  of  which  Is  the 
line  of  the  wells  of  the  Spring  Valley 
Water  Company,  known  as  the  G  line, 
said  lines  of  wells  being  the  wells 
connected  with  the  pumping  plant  of 
the  eompan.v  on  the  tract  Immediately 
to  the  north  of  said  County  Road  No. 
2000.  Said  strip,  of  which  the  center 
line  Is  the  G  line  of  wells,  shall  ex- 
tend at  each  end  100  feet  beyond  tlie 
last  well  of  the  line;  said  strip,  the 
center  line  of  which  is  the  N  line  of 
wells,  shall  extend  from  a  point  100 
feet  northerly  of  the  most  northerly 
well  of  said  line  of  wells  southerly  to 
said   County    Road   No.    2000. 

"(b)  Two  strips  of  land,  one  Hut  feet 
wide  and  the  other  .'iO  feet  wide,  one 
extending  approximately  easterly  and 
westerl.v  a<'ioss  the  entire  width  of 
the  company's  Pleasanton  r.rfinds  nortli 
of  County  Road  No.  2000,  and  the  otlier 
extending  approximately  northerly  and 
southerly  across  the  entire  width  in 
that  direction  of  the  same  lands.  The 
exact  location  »)f  these  last  mentioned 
two  strips  and  the  determination  as 
to  which  shall  be  100  feet  wide  and 
which  slmll  be  .".0  feet  wide,  shall  be 
nijide  by  City  Engineer  O'Shaughnessy. 
These  two  strips  are  to  be  located  so 
as  to  avoid  any  buildings  or  other  im- 
provements, so  far  as  the  same  can  be 
dofie  in  the  opinion  of  City  Engineer 
O'Shaughnessy  consistently  with  the 
interests    of    the    city.      The    company 
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will    have    the    right    to    remove    any; 
buildings   or    lmi)rovements   not   a   par 
of    its    water    plant    which    are    located? 
on   said   strips  as   finally   located.  < 

"3rd:  The  City  and  County  of  Sanj 
Francisco  is  to  have  and  shall  bej 
given  the  right  to  take  water  fromj 
the  Pleasanton  lands  conveyed  to  it  tol 
the  amount  of,  but  not  in  excess  of* 
1.1,000,000  gallons  during  any  one  day,' 
the  said  right  to  take  such  water  Is  to^ 
be  the  right  without  hindrance  or  con-« 
dltions  of  any  sort,  and  the  Springr| 
Valley  Water  Company,  for  and  on  be-j 
half  of  itself,  Its  successors  and  as-, 
signs,  shall  waive  any  and  all  rights-^ 
to  object  to,  or  enjoin  the  taking  ofj 
such  water  from  said  lands  so  con-^ 
veyed  to  said  City  and  County  of  Sanj 
Francisco  up  to  said  1,'), 000, 000  gallons] 
during  any  one  day,  either  upon  the; 
ground  that  the  pumping  from  saidi 
wells  up  to  said  limit  of  15,000,00  gal--. 
Ions  daily  on  the  rands  so  conveyed- 
to  the  City  and  County  of  San  Francis-* 
CO  lowers  the  subterranean  waterj 
plane  under  the  said  lands  retained! 
by  the  Spring  Valley  Water  Company. j 
or  drains  the  water  from  beneath  the? 
said  retained  lands,  or  upon  any  other! 
ground  whatsover,  whether  speciflcallyj 
enumerated  or  otherwise.  The  right 
to  take  said  water  up  to  said  amount 
of  1 0,000,000  gallon.^  daily  is  to  b 
right  and  easement  running  In  f 
of  the  land  purchased  by  the  Cit> 
County  of  San  Francisco  and  ag.i 
the  lands  retained  by  the  Spring  \ 
ley  Water  Company  The  Spring  Val-> 
ley  Water  Company  is  to  have  thej 
right  to  take  water  from  the  land  re-J 
tained  by  it  for  ■  use  on  those  lands,J 
but    not    elsewhere    or    otherwise.  i 

"The    terms   and   conditions   to   be   at-._ 
tached    to   said   offer,   if   made,   are: 

"1st:      The   company    shall   convey   to* 
the   City  and   County  a  good   and   suffl-^ 
dent   title   to   the  company's   lands   and' 
the   City   and   County   shall   assume   thel 
obligations   of    the    company    to    supply! 
water     under     the     company's     existing] 
contracts,    a    list    of    which      has      t^      " 
furnished    by    the   eompan.v    to   the    ' 
and    County.      Subject    to    provision 
paragraph      7      hereof,    the      comp.r 
properties    are    to    bn    conveyed    t<> 
City   and   County   free   and  clear  oi 
lien    of    any    mortgage,    deed    of    ti 
attachment,    judgment,    execution,    ""'- 
chanic's   lien,   or  any   other   lien,   except 

the  lien  for  taxes  for  the  current  y 

created  or  suffered  by  tlie  compan 
subject  to  which  the  company  boi 
the  property.  This  provision,  how> 
does  not  apply  to  lauds  held  under 
tion  or  lease  by  tht  company,  but,  a; 
to  such  last  mentioned  lands,  the  com 
paiiy  is  to  convey  to  the  City  ani 
County   such   title  a."  the  company  hai 

"The  term  'good  and  sufficient  titl 
herein  shall  he  interpreted  to  meai 
such  a  title  as  is  necessary  to  assur 
the  City  and  County  of  the  absolut 
right,  in  case  of  purchase,  to  taki 
hold  and  use  the  lands  purchas 
without  interference  or  hindrance,  bul 
shiill  not  be  interpreted  to  mean 
title  free  and  clear  of  trivial  defect 
and  imperfections  when  in  fact  th 
»-ompany  is  tlie  actual  and  exclusl 
ownei-  of  the  property,  or  free  am 
clear  of  rights  or  tvay  or  easemen 
appearing  of  record  which  do  not  pre 
vent  the  use  of  lands  for  water  pur 
poses.  In  e;ise  ther.  are  ;iny  lands 
to  which  a  good  and  sufficient  title, 
above   delined.   ciinnot    be   given    by   thi 
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company,  the  value  of  such  lands  shall 
be  deducted  from  the  purchase  price, 
5uch  value  to  be  determined  by  arbi- 
tration in  case  the  same  camnot  be 
agreed  upon  between  the  City  and 
County  and  the  company.  As  to  any 
such  lands  the  company  shall  be  al- 
lowed a  reasonable  time  to  procure 
title  by  legal  proceedings  or  otherwiso, 
and,  when  title  is  so  procured,  the 
land  shall  be  taken  over  by  the  City 
and  County  at  the  amount  by  which 
the  purchase  price  was  reduced  by 
reason  of  the  absence  of  such  title 
thereto.  With  reference  to  the  right 
of  way,  the  City  and  County  is  to 
take  such  title  as  the  company  ha.s 
and  is  to  perform  all  legal  and  bind- 
ing covenants  and  conditions  hereto- 
fore assumed  by  the  company  with 
reference    to   such    rights   of   way. 

"The  company  shall  convey  its  real 
property  to  the  City  and  County  by 
grant,  bargain  and  sale  deed,  subject 
to  existing  leases,  rights  of  way,  obli- 
gations of  the  company  which  are  as- 
sumed by  the  City  and  County,  and  the 
lien  for  taxes  for  the  current  fiscal 
year.  Nothin  herein  being  intended 
to  conflict  with  the  prorating  of  taxes 
as  hereinafter  provided. 

"2nd:  Wherever,  because  of  the  re- 
tention of  certain  lands  by  the  Spring 
Valley  Water  Company,  or  wherever, 
by  reason  of  the  /act  that  tlie  city 
purchases  only  portions  of  the  land 
held  by  the  Spring  Valley  Water  com- 
pany, rights  of  way  to  either  party  are 
necessary  over  the  lands  of  the  other, 
such   rights  of  way  are  to  be  given. 

".3rd:  Taxes  on  property  purchased 
by  the  city  are  to  he  prorated  as  of 
date  of  conveyance.  Lands  taken  over 
by  the  city  which  are  subject  to  Twin 
Peaks  Tunnel  Assessment  are  to  be 
taken  subject  to  such  assessment  and 
the  amount  which  the  company  has 
paid  or  shall  pay  on  account  of  such 
assessment  on  the  lands  taken  by  the 
city  shall  be  deemed  a  capital  expen- 
diture for  which  the  company  is  to  be 
reimbursed  under  the  conditions  of 
paragraph  4.  Accounts  receivable 
from  customers  and  rents  on  property 
taken  are  to  be  prorated  as  of  date  of 
conveyance. 

"4th:  The  City  and  County  of  San 
Francisco  is  to  reimburse  the  com- 
pany for  capital  expenditures  othei- 
than  investment  in  land,  rights  of  way 
or  water  rights  made  since  January  1, 
19i:5,  up  to  the  date  of  the  making  of 
any  offer  by  the  City  and  County  of 
San  Francisco,  and  the  acceptance 
thereof  by  the  Spring  Valley  Water 
Company,  with  interest  at  the  rate  of 
six  (6)  per  cent  per  annum.  The  Sprin;^' 
Valley  Water  Company  has  presented 
to  the  city  a  statement  of  its  said 
capital  expenditures  showing  the  same 
to  be  $.19.5,000.00.  It  is  understood  that 
the  city  under  this  paragraph  shall  not 
be  called  upon  to  reimburse  the 
Spring  Valley  Water  Company  for 
more  than  this  amount  together  with 
interest  thereon  and  that  the  correct- 
ness of  this  cli.im  is  to  be  passed  upon 
by  City  I-^ngineer  O'Shaughnessy  and 
a  representative  of  the  company:  and 
in  case  they  cannot  agree  by  a  third 
person   to   be   chosen   by   them. 

"5th:  The  City  and  County  of  San 
Francisco  is  to  reimburse  the  Spring 
Valley  Water  Compai<y  for  capital  ex- 
penditures from  and  after  the  date  of 
making  any  offer  by  the  City  and 
County    of   San    Francisco    and    the    ac- 


ceptance thereof  by  the  Spring  Valley 
Water  Company,  with  interest  at  the 
rate  of  six  (6)  per  cent  per  annum; 
such  capital  expenditures,  however, 
are  to  be  made  and  incurred  subject 
to  the  approval  of  the  City  Engineer, 
and  all  work  involving  capital  expen- 
ditures shall  he  done  subject  to  his 
approval. 

"6th:  .ludgment  is  to  be  entered  in 
the  rate  suits  now  pending  in  the  Dis- 
trict Court  of  the  United  States  be- 
tween the  Spring  Valley  Water  Com- 
pany and  the  City  and  County  of  San 
Francisco  in  such  a  way  as  to  provide 
that  the  company  shall  take  but  one- 
half  of  the  moneys  Impounded  therein 
■  and  that  the  balance  shall  be  returned 
to  the  rate-payers,  and  that  any  por- 
tion of  such  balance  which  cannot  be 
so  returned  to  the  rate-payers  shall 
be  turned  over  to  the  City  and  County 
of  San  Francisco;  it  Js  at  all  times  to 
be  understood,  however,  that  the  pro- 
visions of  this  paragraph  are  wholly 
conditioned  upon  and  in  consideration 
of  the  consummation  of  the  final  pur- 
chase of  the  Spiing  Valley  Water 
Company's  properties  upon  the  terms 
herein    set    forth. 

"7th:  The  city  i.s  willing  to  agree 
that  it  will,  in  case  any  bondholder  of 
the  Spring  Valley  Water  Company  re- 
fuses to  receive  payment  of  his  bond 
so  as  to  enable  the  trustees  under  the 
deed  of  trust  securing  such  bond,  to 
make  reconveyance  and  clear  the 
property  from  the  lien  of  said  bond 
issue,  take  the  property  subject  to 
.such  lien,  and  so  far  as  it  can  do  so 
without  detriment  to  itself,  retaining, 
however,  such  portion  of  the  purchase 
price  as  is  equal  to  the  par  value  plus 
the  interest  accrued  on  said  bond,  the 
owner  of  which  so  refuses  to  accept 
payment.  The  city  will  pay  to  the 
trustee  of  the  deed  of  trust,  as  a  part 
of  purchase  price,  thv«  amount  neces- 
sary to  pay  off  at  par,  with  accrued 
inteiest,  those  bonds  whose  owners  are 
willing  to  accept  such  payment. 

"8th:  Acceptance  of  the  offer  if 
made  by  the  City  and  County  shall  be 
consented  to  by  stockholders  of  the 
Spring  Valley  Water  Company  hold- 
ing of  record  at  least  two-thirds  of  its 
issued   capital    stock." 

Pursuant  to  the  t.uthority  vested  in 
it,  the  Advisory  Water  Committee  re- 
quests of  the  Spring  Valley  Water 
Company  a  statement  as  to  whether 
or  not  it  will  accept  the  above  offer  if 
made  to  it  by  the  Board  of  Supervi- 
sors of  the  City  and  County  of  San 
Fancisco.  Respectfully, 

(Signed) 

.JAMES    ROLPH,    JR., 

MATT    I.    SULLIVAN, 

ALEXAXDKR     T.     VOGELSANG, 

PERCY    V.    LONG, 

THOMAS    JENNINGS, 

Advisory    Water    Committee. 

M.     \\.    O'SHAUGHNESSY, 

City    Engineer. 


PKRtVIAX  INFORMATION  BUREAU. 


[Consul  General  William  W.  Handley, 
Callao,  Jan.  20.] 
An  office  has  been  recently  opened 
at  Callao,  called  "Oficina  de  Informa- 
tion Commeicial"  (Commeicial  Infor- 
mation Bureau),  to  furnish  to  Amer- 
ican manufacturers  and  exporters 
commercial  information  that  may  as- 
sist in  the  introduction  and  sale  of 
American    goods.      The    head      of      the 


new  bureau  has  been  connected  for 
many  years  with  the  Callao  customs 
department  and  appears  to  be  well  in- 
formed on  Peruvian  trade  conditions. 
A  circular  letter  that  the  Commer- 
cial Information  Bureau  is  sending  to 
Peruvian  merchants  and  American  ex- 
porters may  be  summarized,  in  part, 
as  follows:  Up  to  date  direct  orders 
of  American  goods  have  been  scanty, 
because  American  sellers  have  made 
little  or  no  effort  to  make  their  prod- 
ucts known  and  come  in  contact  with 
importers  in  this  country.  Our  office 
has  been  planned  to  bring  together 
American  sellers  and  Peruvian  buyers 
by  giving  information  on  imports, 
duties,  commercial  regulations,  trade- 
marks, etc.  The  dues  of  the  associa- 
tion are  $2  per  month. 
[A  copy  of  the  circular  letter  may  be 
obtained  from  the  Bureau  of  Foreign 
and  Domestic  Commerce  or  its  branch 
offices.] 


OIL    PAINT    ON    CEMENT, 


There  is  some  difficulty  in  making 
paint  adhere  to  cement,  but  if  the 
cement  is  first  washed  wjth  1  per  cent 
sulphuric  acid  (one  part  concentrated 
acid  to  100  of  water),  rinsed  and  al- 
lowed to  dry  thoroughly  the  paint  will 
find  the  surface  suitably  prepared  for 
adhesion.  Or  the  cement  may  be  cov- 
ered ivith  three  coats  of  water  glass 
(silicate  of  soda),  one  part  to  four  of 
water,  and  then  painted.  A  first  coat 
of  linseed  oil  varnish  followed  by  the 
usual   paint  is  effective. 

♦ 

EARLY    USES    OF    COPPER. 


Copper  is  not  a  metal  of  modern 
utilization.  It  was  mined  and  manu- 
factured in  prehistoric  times,  when  it 
was  utilized  as  a  material  for  the  con- 
struction of  utensils  for  domestic  use 
and  also  for  implements  of  war.  It 
has  been  generally  supposed  that  the 
use  of  copper  preceded  that  of  iron, 
but  at  present  it  is  believed  by  stu- 
dents of  the  subject  that  iron  was  first 
subjected  to  human  use.  In  many  re- 
gions, however,  where  native  copper 
appeared  at  the  surface  it  is  probable 
that  it  was  worked  before  iron  be- 
cause of  the  comparative  ease  and 
simplicity  of  obtaining  it,  which  in- 
volved no  metallurgy.  The  Indians  .>f 
the  western  United  States  were  ac- 
quainted with  copper.  Many  objects 
fashioned  from  it  have  been  found  in 
mounds.  Indications  of  early  work- 
ing of  the  Lake  Superior  copper  mines 
exist,  while  in  Tennessee  there  are  re- 
mains of  prehistoric  smelting  plants. 
Copper  was  first  mined  in  this  country 
in  Connecticut  in  17o9. 


The  charter  amendment  election 
Tuesday  shows  that  the  average  citizen 
does  not  want  to  burden  the  city  with 
any  more  taxes  than  is  necessary. 
.Some  of  the  amendments  may  have  had 
merit  and  deserved  to  have  been  passed 
but  there  were  36  of  them  and  some  of 
them  were  insufferably  long  and  the 
average  man  had  no  time  to  determine 
whethe)-  or  not  they  were  right  so  he 
voted  against  them.  While  the  vote 
was  light  it  shows  that  the  people  ex- 
ercised their  own  judgment  in  the 
matter  whether  it  was  good  bad  or  in- 
different. And  the  result  was  that  no 
particular  changes  in  the  charter  were 
made  except  those  that  were  abso- 
lutely  necessary. 
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APARTMENT  HOUSES 


SAN  FRANCISCO— Apartment  house, 
4  story  and  base,  brick  and  steel,  $25,- 
000.  Architect,  Herman  Barth,  12 
Geary  street,  S.  F.  Owner,  O.  C.  Holt, 
110  Jessie  street,  S.  F.  The  building 
will  be  located  on  the  west  side  of 
Hyde  street  south  of  Ellis,  having  a 
frontage  of  25  feet  and  a  depth  of  93 
feet.  Interior  has  been  arranged  for 
a  number  of  two,  three  and  four  room 
suites,  all  of  which  will  have  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  with  some  elm  paneLs. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  Plans  pro- 
vide for  steam  heat,  a  hot  water  sys- 
tem and  elevator  service.  Bath  rooms 
will  have  tile '  wainscot  and  composi- 
tion floors.  Marble  wainscot  will  be 
used  in  the  entrance.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cottti.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
-Materials  are  now   befng  purchased. 

OAKLAND,    CAL. — Apartment    house, 

2  story  and  base,  frame,  $10,000.  Ar- 
chitects, Hutchinson  &  McLean,  470 
13th  street,  Oakland.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  41st  street  at  the  corner  of 
Broadway,  and  has  been  designed  to 
contain  eight  apartments  of  three 
rooms  each.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hardwood 
floors.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Plans  provide  for 
steam  heat  and  hot  water  supply.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  waiting  final  action  of  tlie 
owner.  Further  mention  will  be  made 
of    this    work. 

SAN    FRANCISCO — Apartment   house, 

3  story  and  base,  frame,  $17,500.  Ar- 
chitects, Rousseau  &  Rousseau,  French 
Bank  BIdg.,  S.  F.  Owners,  Gerard  In- 
vestment Company,  110  Sutter  street. 
The  building  will  be  erected  at  the 
northwest  corner  of  Pine  and  M&son 
.sti-eets,  covering  an  area  of  23  by  52% 
feet.  There  will  be  two  stores  on  the 
first  floor  and  four  apartments  of 
three  and  four  room.'i  on  the  upper  two 
Hoors.  Interior  finish  will  be  of  pine 
and  redwood  with  hardwood  floors  in 
the  living  rooms.  Each  apartment 
will  have  wall  beds  and  private  baths. 
Hath  rooms  will  be  finished  in  tile. 
Plana  provide  for  steam  heat  and  a 
hot  water  system.  Patent  store  fronts 
will  be  used.  Exteiior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the   woik   will    be   done   by   Day   Labor. 


changes  in  the  banking  rooms  on  the 
lir.st  floor  and  in  the  basement.  Plans 
have  been  completed  and  figures  are 
now  Deing  taken.  Sub- bids  only  are 
being    considered. 


BANKS 

OAKLAND.  (?AL.— Hank  alterat'on. 
Cliis.s  A  construction.  $20,000.  Archi- 
tect, Walter  .J.  .Vlathews,  927  Broad- 
way, Oakland.  OwntTs,  Union  Savings 
Bank.      This    work      will      consist      of 


BONDS. 

STOCKTON,  |SAN  JOAQUffN  CO., 
CAU— The  First  National  Bank  of  So- 
noia  and  the  Jamestown  National 
Hank  have  purchased  a  sufficient 
amount  of  bonds  to  Insure  the  comple- 
tion of  the  State  Highway  lateral 
from  Knights  Ferry  to  Sonora,  ac- 
coi-ding  to  statements  made  by  a  local 
newspaper. 

All  told,  $100,000  has  been  raised  for 
grading  of  the  State  Highway  from  the 
.Stanislaus  County  line  to  Sonora,  and 
the  money  was  entirely  raised  by  the 
purcha.se  of  bonds  as  follows:  First 
.Xational  Bank,  $57,500,  Jamestown  Na- 
tional Bank,  $27,500,  Tuolumne  County, 
$15,000. 

.MONTEREY,  MONTEREY  CO.,  CAL. 
— The  people  of  the  city  of  Monterey 
will  vote  upon  a  question  of  issuing 
and  selling  bonds  of  $60,000  next 
month. 

The  proceeds  of  the  sale,  should  the 
election  carry,  will  be  used  in  the  im- 
provement of  streets.  The  work  will 
include  the  opening  of  Perry  and  Scott 
.streets,  widening  Jefferson,  Pacific 
and  Figueroa  streets  and  the  exten- 
sion of  Hoffman  and  Prescott  ave- 
nues in  New  Monterey;  and  establish- 
ment of  city  parks  and  the  improve- 
ment of  the  fire  department.  The  va- 
rious propositions  have  been  divided 
as  follows:  Municipal  parks,  $10,000; 
tir»'  department,  $20,000;  street  work, 
$10,000. 

SACRAMENTO,  CAL.— A  system  of 
.State-owned  and  operated  railway 
lines  along  the  State  Highways  is  now 
being  built,  under  an  $18,000,000  bond 
issue,  is  urged  by  a  resolution  sub- 
mitted in  the  Assembly  by  Shartel. 
The  resolution  asked  that  the  State 
Highway  Commission  immediately  in- 
vestigate the  cost  to  the  State  of  ac- 
quiring the  existing  intercounty  elec- 
tric railway  system  for  connecting  the 
State  system,  together  with  the  cost 
of  running  the  lines  to  various  county 
seats.  This  project  is  similar  to  that 
voted  by  the  people  in  1910,  for  the 
.state    Highways. 

RE  DON  DO,  IJOS  ANGELES  CO..  CAL. 
— The  election  held  in  Redondo  for  the 
voting  of  the  proposition  of  issuing 
bonds  in  the  sum  of  $121,000  carried 
by   a    large   majority. 

The  vote  was  759  in  favor  and  248 
agJ'inst    the    issue. 

The  proceeds  of  the  sale  of  the 
bonds  will  be  used  In  the  construction 
of   a   municipal   wharf. 

.MIA.MI,  ARIZ.— While  not  ofllcially 
announced,  it  is  understood  that  the 
proposition  to  bond  the  Live  Oak 
•School  No.  2fi,  in  the  amount  of  $75,- 
(iiM>,   has  carried. 

The  proceeds  of  the  sale  of  the 
bonds  win  be  used  In  the  construction 


of  a  school   building  for  the  district. 

DEER  LODGE,  MONT.— A  petition 
has  been  filed  with  the  County  Clerk 
requesting  that  the  question  of  a  bond 
issue  for  the  purpose  of  building  a 
new  high  school  building  be  sub- 
mitted at  the  time  of  the  regular 
school  election  on  April  3rd.  The  pe- 
tition calls  for  an  issue  of  $50,000  and 
will  run  20  years  and  bear  5  per  cent 
interest. 

TACOMA,  WASH.  .—  Reduced  from 
$4,000,000  to  $1,500,000  bonds,  on  mo- 
tion of  Davis,  the  Capitol  Commission 
bill  passed  the  House.  Debts  of  almost 
$1,200,000  will  be  met  and  the  re- 
mainder used  for  completing  the  Tem- 
ple of  Justice  and  purchasing  addi- 
tional land  for  the  prospective  capitol 
group. 

LOS  ANGELES,  CAL. — The  Board  of 
Supervisors  has  accepted  the  proposal 
of  R.  H.  Moulton  for  bonds  of  the  I<os 
Angeles  City  High  School  District  of 
the    aggregate    par    value   of    $6,000. 

LANCASTER,  LOS  ANGELES  CO., 
CAL. — At  a  bond  election  recently  held 
bonds  in  the  sum  of  $5,000  were  voted 
which  will  insure  the  completion  of 
the  new  $20,000  grammar  school  build- 
ingr. 

POCATELLO,  IDAHO.  —  Bonds  of 
$70,000  have  been  voted  for  the  re- 
modeling of  a  high  school  building  re- 
cently destroyed  by  fire. 

ALBUQUERQUE,  NEW  MEXICO — A 
school  election  will  be  held  on  April  6th 
for  the  purpose  of  electing  five  directors 
and  the  question  of  issuing  bonds  of 
$18,000  for  the  erection  of  a  high 
school    building. 

WILLOWBROOK  SCHOOL  DIS- 
TRICT, LOS  ANGELES  CO..  CAL.— An 
election  will  be  held  on  April  2nd  to 
vote  bonds  of  $5,000  for  the  erection  of 
a  new  school  building  for  Willowbrook 
School    District. 

EL  CENTRO,  IMPERIAL  CO.,  AL.— 
Notice  has  been  given  that  the  Heber 
School  District,  Imperial  County,  will 
hold  an  election  on  April  2nd  to  vote 
bonds  in  the  sum  of  $65,000  for  mak- 
ing alterations  and  additions  to  the 
present    school    buildings. 

Further  information  in  regard  to  the 
election  may  be  had  from  E.  A.  Ding- 
man,  a  member  of  the  Board  of  Trus- 
tees. 

PETALUMA,  SONOMA  CO..  CAL.— 
Two  bids  received  from  N.  W.  Halsey 
and  E.  H.  Rollins  &  Sons  of  San  Fran- 
cisco for  the  purchase  of  the  Wash- 
ington street  bonds  have  been  rejected 
by   the   City   Council. 

HANFORD,  KINGS  CO.,  CAL.— The 
Kings  County  Good  Roads  Association 
is  engaged  in  an  active  campaign  for 
the  coming  bond  election  carrying 
$672,500,  and  also  the  plan  to  boost 
the  Valley-to-Coast  Highway  bill  no.v 
pending  in  the  I.iegislature.  Indorse- 
ments have  been  secured  from  all  the 
commercial  and  civic  organizations  in 
Kings  County  as  well  as  in  Fresno 
County. 

YAKIMA,  WASH.  —  The  State  of 
Washington  has  purchased  the   |12,000 


^\'o(lnos(?lay.     Atarch     24,     1913. 


BUILDING    AND   ENGINEERING   NEWS 


11 


worth  of  5  per  cent  bonds  of  School 
District  No.  94.  The  proceeds  of  the 
sale  will  be  used  in  the  construction 
of  a  school   building'  for   the   district. 

MILTON,  ORE. — A  special  bond  elec- 
tion has  been  called  for  March  30th  to 
vote  on  the  proposition  of  bonding' 
School  District  No.  31  for  $18,000.  The 
proceeds  of  the  sale  will  be  used  to 
add  four  rooms  with  a  basement  to  the 
Freewater  school  building'  and  to 
build  a  new  four-rooin  brick  or  con- 
crete structure  in  the  south  end  of  the 
district. 

CUCAMONGA,  SAN  BERNARDINO 
CO.,  CAL. — At  a  mass  meeting  held 
by  the  Central  School  District  it  was 
decided  to  call  a  special  bond  election 
to  vote  $20,000  with  which  to  build  a 
new    school. 

The  election  will  probably  bo  called 
within   thirty   days. 

SATICOY,  VENTURA  CO.,  CAI..— A 
special  election  to  vote  bonds  in  the 
sum  of  $18,000  will  be  called  at  once 
by  the  Board  of  School  Trustees.  The 
funds  will  be  to  rebuild  the  school 
building  which  was  recently  destroyed 
by  fire  and  for  the  erection  of  a  new 
building  in  the    lower    pai't  of  the    town. 

DONG  BEACH,  LOS  ANGELES  CO., 
CAL. — A  mass  meeting  has  been  called 
to  discuss  the  proposition  of  holding 
a  special  election  to  vote  bonds  in  the 
sum  of  $5.1,000  for  the  construction  of  a 
municipal  general  and  emergency  hos- 
pital. 

NILAND,  I.MPERIAL  CO.,  CAL.— The 
city  of  Niland  has  voted  bonds  in  the 
sum  of  $15,000  for  the  erection  of  a 
school  building. 

VISALIA,  TULARE  CO.,  CAL— Bonds 
in  the  sum  of  $4,000  for  the  erection 
of  a  school  building  have  been  voted 
in  the  Highway  School  District  west 
of   Visalia. 

CHINO,  SAN  BERNARDINO  CO., 
OAL. — The  Board  of  Trustees  has 
called  a  special  election  to  vote  bonds 
in  the  sum  of  $50,000  for  the  construc- 
tion of  a  municipal  sewer  system  in 
accordance  with  plans  and  specifica- 
tions prepared  by  Engineers  Olmsted 
&  Gillilen,  Hollingaworth  Bldg.,  Los 
Angeles. 

An  election  will  also  be  called  by 
the  trustees  for  the  purpose  of  voting 
bonds  in  the  sum  of  $50,000  to  be  used 
in  the  construction  of  roads  to  con- 
nect with  the  good  roads  system  being 
constructed   by   the  county. 

.SAN  FERNANDO.  LOS  ANGELES 
CO.,  CAL. — The  special  election  held 
to  vote  bonds  of  $65,000  for  the  pur- 
chase of  the  present  water  system  and 
making  extensions,  failed  to  carry.  It 
is  thought  another  election  will  be 
held. 

VISALIA.  TULARE  CO.,  CAL.— The 
Board  of  Supervisors  of  Tulare  Coun- 
ty has  authorized  the  purchase  of 
$4  75,000  of  State  Highway  bonds  to 
finance  the  completion  of  the  State 
Highway  work  in  this  county. 

VENTURA,  VENTURA  CO.,  CAL.— 
The  Board  of  Supervisors  has  author- 
ized the  purchase  of  $250,000  of  State 
Highway  bonds  to  finance  the  com- 
pletion of  the  State  Highway  through 
this   county. 

m.SHOP,  INYO  CO.,  CAL.— The  Board 
of  Supervisors  has  authorized  the  pur- 
chase of  $100,000  of  State  Highway 
bonds  to  finance  the  completion  of  the 
State    Highway    throughout    the  county. 

SAN  DIEGO,  SAN  DIEGO  CO.,  CAL. 
— The    Board    of    Supervisors    has    au- 


thorized the  purchase  of  $250,000  of 
State  Highway  bonds  to  finance  the 
to    the    Imperial    County    line. 

VLSALIA,  TULARE  CO.,  CAL. — By 
accepting  the  bid  of  Byrn  &  McDonnel 
of  $451,843.75  for  the  State  Highway 
bonds  assigned  to  Tulare  County  the 
Board  of  Supervisors  took  what  is  be- 
lieved to  be  the  last  necessary  step  in 
the  matter  of  the  State  Highway  bond 
purchase. 

LIVERMORE,  ALAMEDA  CO.,  CAL. 
— By  a  vote  of  430  to  180,  the  proposi- 
tion to  bond  Livermore  for  $50,000  for 
street  paving  purposes  was  carried.  As 
the  Pacific  Gas  and  Electric  Company 
is  laying  mains  in  the  district  to  be 
paved,  the  work  will  not  be  ordered 
immediately. 

SANTA  PAULA,  VENTURA  CO.,  CAL. 
— At  a  recent  meeting  held  by  those 
interested  in  school  affairs,  a  resolu- 
tion was  adopted  favoring  the  calling 
of  a  bond  election  fo  $18,000  for  the 
purpose  of  building  two  new  school 
houses. 

W.  H.  Duval,  Mrs.  John  Nebby  and 
J.  M.  Sharp  have  been  appointed  to 
act  as  the  Board  of  Trustees  in  the 
matter. 

DOUGLAS,  ARIZ.— At  a  recent  meet- 
ing of  the  Board  of  Trustee  for 
city  schools,  the  matter  of  selling 
school  bonds  in  the  sum  of  $90,000, 
and  which  were  voted  last  year,  was 
discussed,  and  it  is  expected  that  as  a 
result  the  bonds  will  be  placed  on  the 
market    in    the    near   future. 

The  bonds  when  sold  will  be  used 
in  the  construction  of  a  new  school 
building. 

EL  PASO,  TEX. — The  City  Council 
has  passed  an  ordinance  calling  for  a 
special  election  to  vote  bonds  in  the 
tion  of  school  buildings  and  improve- 
ments. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


SAN  FRANCISCO  —  Bridge  ap- 
proaches, reinforced  concrete.  Cost 
not  stated.  Engineer,  City  Engineer, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco.  The 
Board  of  Public  Works  will  shortly 
call  for  bids  on  the  construction  of 
the  approaches  to  the  Third  street 
bridge.  This  work  will  put  the  bridge 
in   shape   to   carry   heavier   traffic. 

FORT  MASON,  CAL.— Driving  creo- 
soted  piles.  Cost  not  stated.  Engi- 
neer, Constructing  Quartermaster's 
Office,  Fort  Mason.  Owners,  United 
States  Government.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids  will  be  opened  on  March  29th.  An 
official  proposal  appears  in  another 
colume  of  this  issue. 

NAPA,  NAPA  CO.,  CAL.  —  Stone 
highway  bridge.  Cost  not  stated.  En- 
gineer, County  Surveyor,  Napa.  Own- 
ers, Napa  County.  Plans  have  been 
completed  for  a  stone  highway  bridge 
to  be  erected  over  Huichica  Creek  in 
Road  District  No.  13.  Bids  will  be 
opened  on  April  14'th.  Plans  and  speci- 
fications can  be  secured  from  the 
County    Surveyor. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Bridges,  2,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, San  Rafael.  Owners,  Marin 
County.  These  two  bridges  will  be 
erected  on  the  road  from  San  Rafael 
to  Olema.  Plans  can  be  secured  from 
the  County  Clerk  at  San  Rafael.  Bids 
are  now  being  taken  and  will  be  open- 


ed by  the  Board  of  Supervisors  on 
April    Gth. 

I'J^ACERVILLB,  EL  DORADO  CO., 
CATj.  —  Furnishing  reinforcing  steel 
and  cement.  Cost  not  stated.  Engi- 
neer, City  Engineer,  Placerville.  Own- 
er.';, City  of  Placerville.  City  Clerk  C. 
H.  Weatherwax  has  issued  the  follow- 
ing call  for  bids:     54  rods,  26  feet  long, 

1  inch  in  diameter;  54  rods,  20  feet 
long,  l^  inch  in  diameter;  300  feet, 
any  lengths,  %  inch  In  diameter.  All 
of  twisted  steel  for  bridge  work.  Also 
eleven  tons  of  cement,  good  quality. 
Bids   must  be   in   not   later   than   March 

2  2nd. 

RED  BLUFF,  TEHAMA  CO.,  CAL. — 
Bridge.  Cost  not  stated.  Engineer, 
County  Surveyor  Lunning,  Red  Bluff. 
Owners,  Tehama  County.  County  Sur- 
veyor Lunning  appeared  before  the 
Board  of  Supervisors  in  reference  to 
bridging  the  sand  slough  with  sugges- 
tions as  to  what  sort  of  a  bridge 
should  be  constructed.  Lunning  fa- 
vors steel  cylinders  filled  with  con- 
crete for  the  structure,  with  a  floor 
practically  as  used  in  the  construction 
of  highways.  Lunning  was  instructed 
by  the  Board  to  prepare  plans  for 
such  a  bridge  and  an  estimate  of  the 
cost.  Plans  will  be  prepared  for  the 
thiee  sloughs,  making  a  bridge  of 
about  3,300  feet.  All  but  about  600 
feet  of  this  will  be  required  on  the 
main  slough.  The  cost  will  probably 
reach    $120,000. 

COLUSA,  COLUSA  CO.,  CAL — Bridge, 
reinforced  concrete.  Cost  not  stated. 
Engineer,  County  Surveyor,  Colusa. 
Owners,  Colusa  County.  Plans  have 
been  completed  and  figures  are  now 
being  taken  for  constructing  a  rein- 
forced concrete  bridge  across  the 
slough  between  Maxwell  and  Colusa. 
The  county  will  furnish  the  cement. 
Plans  can  be  secured  from  the  County 
Surveyor  at  Colusa.  Bids  will  be 
opened   on  April   6th. 

SEATTLE,  WASH.— Sea  wall,  rein- 
forced concrete,  $200,000.  Engineer, 
City  Engineer  A.  H.  Dimmock,  Seattle. 
Owners,  City  of  Seattle.  Plans  have 
been  completed  by  the  City  Engineer- 
ing Department  for  tne  construction  of 
the  concrete  sea  wall  along  the  west- 
ern side  of  Railroad  avenue,  between 
Yesler  Way  and  Madison  street.  The 
structure  will  be  1,258  feet  long  and 
average  a  height  of  about.  20  feet.  It 
will  be  21^  feet  wide  at  the  top  and  12 
feet  wide  at  the  bottom.  The  work  in 
this  contract  will  also  call  for  the  fill- 
ing of  the  entire  street  between  these 
point.';,  a  distance  of  60  feet  and  pav- 
ing same  at  a  total  cost  of  about  $200,- 
000.  Bids  on  this  work  will  soon  be 
called  for.  A  railing  will  extend  the 
full  length  of  the  Improvement,  com- 
posed of  21^  inch  galvanized  iron  and 
No.   S   wire,   3-inch   mesh. 

Contracts    Awarded. 

PORTLAND,  ORE.  —  Timber  dock, 
$17,5  75.  Engineer,  G.  B.  Hegardt, 
Worcester  Bldg.,  Portland.  Owners, 
City  of  Portland.  Contractors,  Bray- 
ton  Engineering  Co.,  Pittock  Bldg., 
Portland.      Contract    price,    $17,575. 


COURT    HOUSES. 


RICHMOND,  CONTRA  COSTA  CO., 
CAL— City  Hall,  2  story  and  base,  re- 
inforced concrete  and  brick,  $17,500. 
.Architect,  James  T.  Narbett,  Berry 
Bldg.,  Richmond.  Owner,  George  L. 
Wall.     The  building  will  be  erected  on 
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the  Wall  property  and  .  .1  be  leased 
to  the  city.  The  design  is  in  the  clas- 
sic style.  The  building  will  be  prac- 
tically fireproof.  There  will  be  offices 
for  all  of  the  city  officials  and  a  large 
council  room.  Interior  finish  will  be 
of  pine  with  some  hardwood,  marble 
and  tile  wainscot.  There  will  be  steam 
heat  and  an  oil  burning  system.  Plans 
provide  for  special  fireproof  vaults. 
Kxterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

CtR.'XKTS  P.\SS,  ore. — Court  house, 
2  story  and  base,  reinforced  concrete, 
$100,000.  Architect,  E.  E.  M"cClaren, 
Lumber  Exchange  Bldg.,  Portland. 
Owners,  County  of  Josephine.  The 
building  will  be  a  fireproof  structure, 
covei-ing  an  area  of  137  by  70  feet,  and 
has  been  desiK:ned  in  the  classic  style. 
The  first  and  main  lloor  will  contain  a 
number  of  county  offices  together  with 
the  county  court  chambers.  Each  of- 
fice will  have  vault  equipment.  The 
second  floor  will  be  arranged  for  of- 
fices for  the  various  county  of- 
ficials and  circuit  court  chambers.  The 
basement  will  contain  the  heating  ap- 
paratus and  county  jail.  Interior  will 
be  finished  in  pine  and  hardwood  with 
some  metal  trim.  Plans  provide  for 
steam  heat,  a  hot  tvater  system  and 
vacuum  cleaning  system.  Consider- 
able ornamental  plaster,  marble  and 
tile  wainscot  will  be  used.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  ornamental  terra  cotta. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Hids  will  close  on  April 
1st.  Separate  figu^^rt  are  being  taken, 
for  the  heating,  plumTiing  and  plaster 
work. 


FACTORIES    AND    WAREHOUSES. 


SAN  FRANCISCO — Factory,  2  story 
and  base,  frame,  $10,000.  Architect 
Charles  C.  Frye,  20  Montgomery  street, 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  in  the  Potrero 
District  and  will  cover  an  area  of  50 
by  100  feet.  There  will  be  a  cement 
floor.  No  interior  finish  is  specified. 
The  exterioi-  of  the  building  will  be 
covered  with  rustic.  Corrugated  iron 
roof  will  be  used.  Included  in  the 
work  is  a  fifty  hor.se-power,  low-pres- 
sure steam  boiler.  Plans  are  being 
prepared. 

OAKLAND,  CAL.  —  Warehouse,  1 
story,  steel  and  reinforced  concrete. 
Cost  not  stated.  Engineer,  Harbor  En- 
gineer Robert  Hennsingsen,  City  Hall, 
Oakland.  Owners,  City  of  Oakland. 
The  building  will  be  erected  on  the 
quay  wall  between  Grove  and  Jeffer- 
son streets,  covering  an  area  of  90  by 
400  feet.  There  wfll  be  a  complete 
steel  frame  with  roof  and  exterior 
walls  of  corrugated  asbestos  sheets. 
No  interior  trim  will  be  used.  Metal 
window  sash  and  fr«imos  are  specified. 
Plans  for  the  foundation  work  are 
complete  and  bids  are  being  taken. 
Figures  will  close  on  March  26th. 
IMans  for  the  structural  steel  and 
other  portions  of  the  work  will  be  out 
within  a  week  or  ten  days.  Further 
nuntion  will   be  made  of  the  work. 

OAKLAND,  CAL.  --  Warehouse  and 
factory,  -1  story  and  base,  reinforced 
concrete,  $200,000.  Architect,  Louis  P. 
Ilobart,  Crocker  Bldg.,  S.  F.  Owners, 
Shredded  Wheat  Biscuit  Company. 
The  building  will  be  erected  on  Poplar 


street,  covering  an  area  of  200  by  100 
feet.  Construction  will  be  fireproof 
throughout,  with  reinforced  concrete 
walls,  floors  and  roof  slabs.  Interior 
will  be  finished  in  pine.  A  large 
amount  of  special  machinery  will  be 
installed  which  is  not  included  in  the 
general  contract.  Exterior  of  the 
building  will  be  faced  with  cement 
pla.ster.  There  will  be  a  gravity  con- 
veying system  and  two  elevators, 
steam  heat  and  a  hot  water  supply. 
-Metal  window  sash  and  frames  are 
specified.  Plans  are  complete  and  now 
out  for  figures.  Bids  are  being  taken 
both   as  a  whole  and   segrepated. 

S.A.CRAMENTO,  CAL. — Oil  storage 
tanks  and  warehouse,  steel  and  frame 
consti-uction,  $15,000.  Engineei-'s  name 
not  given.  Owners,  Shell  Oil  Co.  of 
California,  S.  F.  This  work  will  con- 
sist of  the  construction  of  a  pumping 
station,  oil  storage  tanks  and  a  ware- 
house. The  buildings  will  be  erected 
in  the  Thomas  Otis  Tract  on  the 
Upper  Sacramento  Road.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 


FIKE  HOUSES  AND  JAILS. 


ALBANY,  ALAMEDA  CO.,  CAL.— 
Fire  house,  2  story  and  base,  frame, 
$1,000.  Architect,  not  given.  Owner, 
Town  of  Albany.  The  building  will 
be  erected  at  the  corner  of  Washing- 
ton and  San  Pablo  streets  and  has 
been  designed  for  two  pieces  of  appa- 
latus  on  the  first  floor  and  living  quar- 
ters for  the  men  on  the  second  floor. 
Interior  will  be  finished  in  pine  and 
redwood.  There  will  be  a  central  heat- 
ing system.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  on 
metai  lath.  Plans  are  complete  and 
figures  are  now  berng  taken.  Plans 
and  specifications  can  be  secured  from 
the   City   Clerk. 


FLATS. 

SAN  FRANCISCO — Flats,  3  story  and 
base,  frame,  $5,975.  Architect,  none. 
Owners,  Andrew  and  Clorinda  Cuneo, 
1723  Stockton  street,  S.  F.  The  build- 
ing will  be  erected  on  the  south  side 
of  Union  street  east  of  Larkin,  and 
has  been  designed  to  contain  three 
modern  flats  of  five  and  six  rooms 
each.  The  basement  will  be  used  for 
a  garage.  Interior  finish  will  be  of 
pine  and  redwood  with  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Tile  wainscot  will  be  used 
in  bath  rooms  and  kitchens.  Entrance 
vestibule  will  have  marble  wainscot. 
Mosaic  steps  and  risers  are  specified. 
Exterior  of  the  building  will  be  faced 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  ure  complete  and 
in  the  hands  of  th*.  owners  who  will 
do  the  work  by  Day  Labor.  .Materials 
are  now   being  purchased. 

SAN  tntANCISCO— Flats.  2  story  and 
base,  frame,  $8,000.  Architect,  W.  G. 
Hind,  46  Kearny  street,  S.  F.  Owner's 
nanje  withheld.  The  building  will  be 
erected  on  lyombard  street  near  Jones 
and  has  been  designed  for  two  large 
residential  flats.  Interior  will  be  fin- 
ished in  pine  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  Are 
places  with  tile  or  brick  mantels,  fur- 
nace heat  and  hot  water  system.  Bath 
rooms    will    be    finished    In    tile.      BJxte- 


rior  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath, 
l^lans  are  complete  and  figures  are 
now   being  taken. 

OAKLAND,  CAL.— Flats,  2  story  and 
base,  frame,  $4,000.  Architect,  W.  A. 
Savage,  5920  California  street,  S.  F. 
Owner,  Rudolph  Orth.  The  building 
will  be  erected  on  the  south  side  of 
Yosemite  street  near  Piedmont  ave- 
nue, and  has  been  designed  to  contain 
four  small  flats  of  four  rooms  each. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Wall 
beds  will  be  used.  Exterior  of  the 
building  will  be  covered  with  cement 
plastei-  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
-Materials  are   now   being  purchased. 


GARAGES 

SAN  FRANCISCO— Garage,  2  story 
and  base,  brick  and  steel,  $25,000.  Ar- 
chitect, T.  Patterson  Ross,  310  Califor- 
nia street,  S.  F.  Owners,  Shields  Es- 
tate Co.  The  building  will  be  erected 
on  the  south  side  of  Bush  street  west 
of  Montgomery  and  will  cover  an  area 
of  70  by  137 V^  feet.  There  will  be  two 
stores  besides  the  garage  on  the  first 
floor.  The  garage  portion  of  the  build- 
ing has  been  designed  for  storage 
space,  machine  shop  and  repair  room, 
and  will  occupy  a  portion  of  the  first 
and  all  of  the  second  fioor.  There  will 
be  a  steel  frame  and  steel  roof  trusses. 
Interior  will  be  finished  in  pine.  Spe- 
cial gasoline  storage  tanks  are  speci- 
fied. -Metal  window  sash  and  frames 
will  be  used.  Exterior  of  the  building 
will  be  covered  witn  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and,  figures  have  been  taken. 
The   bids  are   now   under  advisement. 

Contracts  Awarded. 

OAKLAND,  CAL.^<5arage,  1  story 
and  base,  brick,  $3,780.  Architect, 
none.  Owners,  City  of  Oakland.  Con- 
tractor,   A.    P.  Spence.      Contract   price, 

$:!,780. 


GOVERNMENT  WORK  &  SUPPLIES. 


IMpe   for   Pumping  Plant. 

The  following  bids  were  opened  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Sunnyside,  Wash.,  for  furnish- 
ing 20-inch  and  ]S-inch  w.  s.  pipe  for 
.•-^nipes    Mountain   pumping  plant: 

Bid  1.  Valley  Construction  Co., 
North    Yakima,  Wash. 

2.  Byrne-Turner  Co.,  Bellingham, 
Wash. 

3.  George   P.    Wright,   Tacoma,   Wash. 

4.  Pacific  Coast  Pipe  Co.,  Seattle. 
Wash. 

.').  Washington  Pipe  &  Foundry  Co., 
Tacoma,  Wash. 

6.  Washington  Pipe  &  Foundry  Co., 
alternate   proposition. 

7.  I'acific  Tank  &  Pipe  Co.,  Port- 
land, Ore. 

5.  Portland  Wood  Pipe  Co.,  Port- 
land, Ore. 

9.  Portland  Wood  Pipe  Co.,  alter- 
nate   proposition. 

10.  Portland  Wood  Pipe  Co.,  alter- 
nate   proposition. 

11.  Red  Wood  Mfg.  Co.,  San  Fran- 
cisco, Cal. 

Schedule   No.    1. 
Item    1.    28    wood    stave    pipes,    com- 
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plete  in  place,  4,31.")  feet,  except  bands 
and  painting — Bid  1,  5Sc;  3,  .loc;  5, 
41.5c;    7,    47c;    11,    78.9c. 

Item  2.  %-inch  steel  bands  with 
shoes  for  20-inch  pipe,  13,250  bands — 
Bid  1,  23c;  3,  20c;  5,  17.5c;  7,  15.L'c;  11, 
14.5c. 

Item  3.  IS-inch  wood  stave  pipe, 
complete,  except  bands,  1,100  feet — Bid 
1.   51c;    3,   50c;   5,   40c:   7,   36.5c;    11.   71.5c. 

Item  4.  %-inch  steel  bands  with 
shoes,  etc.,  for  18-inch  pipe,  1,531 
bands— Bid  1,  21c;  3,  19c;  5,  19c;  7, 
14.6c;    11,    13.8c. 

Item  5.  Saddles  or  tees  connecting 
4-inch  pipe — Bid  1,  $15.50;  3,  $25;  -5, 
$15;    7,    $12;    11,    $6. 

Item  6.  Saddles  or  tees  connecting' 
G-inch  wood  stave  pipe — Bid  1,  $17.50; 
3,   $50;   5,   $1'5;    7,   $15;    11,   $6. 

Item  7.  Painting:  321  squares — Bid 
I,   $1;   3,   65c;   5.  60c;  7,  $1.35. 

Total  schedule  1 — Bid  1,  $6,835.21;  S, 
6,197.79;  5,  $5,107.97;  7,  $5,166.43;  11, 
$6,352.46. 

Schedule    1-A. 

Item  1-A.  1,885  feet  20-inch  pipe  for 
50-foot  head— Bid  1,  73c;  3,  77c;  7, 
64.4c;    11,    7S.9c. 

Item  2-A.  Do,  for  75-foot  head,  690 
feet — Bid  1,  76c;  3,  80c;  7,  70.9c;  11, 
91.2c. 

Item    3 -A. 
head— Bid    1, 
93.7c. 

Item  4-A.  Do,  for  125-foot  head,  440 
feet— Bid  1,  91c;  3,  97c;  7,  8>5c;  11,  $1.- 
015. 

Do,   for   150-foot  head,  590 
96c;    3,    $1.02;    7,    92.2c;    11, 
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Berkeley,  Cal.,  Lierhting;  FIxtares. 

The  contract  for  installing  lighting 
fixtures  in  the  U.  S.  post  office  at  Berk- 
eley, Cal.,  has  been  awarded  to  Ickel- 
heimer  Bros.  Co.,  San  Francisco,  Cal., 
at   $2,000;   time   to  complete  August   15. 


510    feet    do, 
S6c;    3,    S3c; 


for    100-foot 
7,    76.6c;    11, 


for    175-foot  head, 220 
$1.12;    7,   96.7c;    11, 


pipe    for    50-foot 
1,    66c;    3,    72c;    7, 


to   20 -inch    wood 
-Bid    1,    $15.50:    3, 


-Bid    1,    $4,320.35: 
$4,823.90. 


this 


Item  5-A. 
feet— Bid  1, 
$1.75. 

Item    6 -A.      Do, 
feet— Hid    1,   $1.06; 
$1,122. 

Item  7-A.  18-lnch 
head,  1,100  feet — Bid 
56.5c;    11,    73.3c. 

Item    8-A.      Saddles   or    tees   connect- 
ing  4-inch    w.    s.    pipe 
stave   pipe,   3   .saddles- 
$25;    7,    $12:    11,    $25. 

Total    schedule    1-A- 

3,  $4,598.35:     7,    $3,893.59;     11, 

Schedule    1-B. 

Items     and       quantities     under 
schedule   same   as  schedule   1-A. 

Item  1-B — Bid  1,  5Sc:  2,  47c:  4,  50.- 
75c;    5,    57.25c:   6,   50c:    7,    47.7c:    8,    72.5c; 

9,  56c:   10,   50.3c:   11,   54%c. 

Item  2-B— Bid  1,  61c;  2.  55.5c;  4, 
58.5c;  5,  64.25c:  6,  56.5c;  7,  53.4c:  8, 
78.5c:    9,    63c:    10.    57.8c;    11,    66%c. 

Item  3-B— Bid  1,  71c;  2,  70c;  4, 
5,  72c:  6,  total,  $367.20;  7,  58.5c;  8 
5c:   9,   70c;    10,   63.9c;   11,   69%c. 

Item    4-B— Bid    1,    76c;    2,    86c:    4, 
5,    79.25c;    6,    total,    $348.70;    7.    65.9c:    8, 
91.5c:   9,   77c:    10,   72c:   11,   77%c. 

Item  5-B — Bid  1.  82c:  2,  74c:  4,  82.- 
5c:    5,    87c:    7,    72.2c;    8,    79.5c;    9,    83.3c; 

10,  79c;    11.   83%c. 

Item  6-B — Bid  1,  91c;  2,  98c:  4,  89.- 
5c:  5.  96.5c:  6,  total,  $212.30;  7,  76.2c; 
S.    $1.03:    9,    89.2c;    10,    $85.7c;    11,    87%c. 

Item  7-B — Bid  1,  51c:  2,  42.5c:  4.  42,- 
5c:  5,  52.25c:  6,  45c:  7,  41.4c:  8,  65c:  9, 
44c:    10,    44c:    11,    49c. 

Item  S-B— Bid  1,  $15:  2,  $6:  4,  $7.25: 
5,  $12.75:  6,  total,  $38.25:  7,  $12:  8, 
$13.35;    9,    $13.35;    11,    $22. 

Item  9-B — Bid  1.  $13.50;  2,  $6;  4,  $7; 
5,  $12.75;  6,  total.  $25.50;  7,  $15;  8.  $14; 
9,   $14:    11,   $18. 

Total    schedule    1-B— Bid    2,    $3,253.20; 

4,  $3,197.29:     5,     $3,585.09;     6,     $3,31'5.20; 
7,    $2,956.50;    s.    $4,307,23;    9,    $3,409.20; 

11,  $3,492,41. 


66c; 
84.- 


78c; 


lOleetrieal   Apparatus, 

The  following  bid.s  were  opened  at 
the  office  of  the  U.  S.  Reclamtion  Serv- 
ice, Los  Angeles,  Car.,  for  furnishing 
electrical  apparatus  for  Elephant- 
Butte    dam: 

General  Electric  Co.,  Schenectady,  N. 
Y.,  item  1,  $1,140.  at  Ft.  Wayne,  Ind., 
30  days:  ,  $560,  Schenectady,  30  days, 
accepted. 

Allis-Chalmers  Mfg.  Co.,  Los  Ange- 
les, Cal.,  $1,700,  at  Milwaukee,  45  days; 
2,    $645.   at   Milwaukee,    45   days. 

NN'estinghouse  Electric  and  Mfg.  Co., 
Tios  Angeles.  Cal.,  Item  1,  $1,840,  at 
Kast  Mttsburgh:  2,  $650,  at  East  Pitts- 
burgh,   20    days. 


Bronce    Slide    Gates. 

The  following  bids  were  opened  by 
the  U.  S.  Reclamation  Service,  Los  An- 
geles, Cal.,  for  furnl.shing  bronze  slide 
gates.    Salt    River    project,    Ariz.: 

Pelton  Water  Wheel  Co.,  San  Fran- 
cisco, Cal.,  $6,660:  at  San  Francisco 
April    i;>:    accepted. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal.,   $6,950;    Los   Angeles,   March    30. 

Fulton  Engine  Works,  San  Fran- 
cisco, Cal.,  $6,957;  Ix)s  Angeles,  March 
7. 

.Joshua  Hendv  Iron  Works,  San 
Francisco,  Cal.,  $8,212;  Sunnyslde,  Cal., 
>Varch    .3. 


I.O!<     AiiKOlcM,    Cal.,    Pumping;    Unit. 

The  following  bids  were  opened  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Los  Angeles,  Cal.,  for  direct- 
connected  pumping  unit  for  Minidoka 
project: 

Smith-Boothe-Usher  Los  Angeles, 
Cal..  $896:  at  Battle  Creek,  Mich.,  25 
days;    accepted. 

Krogh  Mfg.  C,  San  Francisco,  Cal., 
$1,035:    San    Francisco,    Cal.;    30   days. 

Henry  R.  Worthington,  Harrison,  N. 
,T.,   $1,096:    Harrison,   N.    J.,   30   days. 

The  Pelton  Water  W^heel  Co.,  San 
Francisco.  Cal.,  $1,100;  San  Francisco, 
Cal..   30  days. 

Fairbanks-Morse  Co.,  Los  Angeles, 
Cal.,  $1,100;  East  Berkeley,  Cal.,  20 
days. 

Byron-.Tackson  Iron  "U'^oiks,  Los  An- 
geles, Cal.,  $1,151:  West  Berkeley,  Cal., 
20   days. 

C.  F.  Braun  &  Co.,  San  Francisco, 
Cal.,    $1,129:    Xewburg,    N.    T.,    40    days. 

Hill-Tripp  Pump  Co.,  Anderson,  Ind., 
$1,200:    Anderson,    Ind.,    50   day.s. 

Harron,  Rickard  &  McCone,  Los  An- 
geles, Cal.,  $1,237.15;  Baldwinsville,  N. 
Y.,   28  days. 

Manistee  Iron  Works  Co.,  Manistee, 
Mich.,    $1,500:   Manistee,   Mich.,   40  "days. 

De  Laval  Steam  Turbine  Co.,  San 
Francisco,  Cal..  $1,830:  Trenton,  N.  J., 
60  days. 


Krolaniiition      Service,      Tre.ssure      Pipe. 

.^bstrict  of  proposals  for  pressure 
pipe  and  penstock  manifolds  and  roof 
truss  and  trolley  beam,  Yakima  proj- 
ect, U.  S.  Reclamation  Service,  opened 
at  Los  Angeles,  Cal.: 

Fulton  Engine  Works,  Los  Angeles, 
Cal.,  item  1,  $449:  delivery  T^s  Ange- 
)ea,  21  days;  weight.  5,700  lbs;  flccept- 
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ed:  item  2,  $99;  delivery  Los  Angeles, 
15   days:   weight,    1,700   lbs. 

Lacy  ^Ifg.  Co..  Los  Angeles,  Cal., 
item  1,  $465;  delivery  Los  Angeles,  30 
days;    weight,   6,700   lbs. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal.,  item  1,  $570;  Los  Angeles,  14 
days:  weight  6,800  lbs:  item  2.  $90: 
Los  Angeles,   14   days:  weight,   1,800  lbs. 

Seattle  Construction  and  Dry  Dock 
Co.,  Seattle,  Wash.,  item  1.  $587;  de- 
livery Seattle,  Wash.,  45  days;  weight, 
6,500  lbs:  item  2,  $85:  delivery  Seattle, 
Wash.,   6   days;   weight,    1,600   lbs. 

The  Pelton  Water  Wheel  Co.,  San 
Francisco,  Cal.,  item  i,  $815;  delivery 
South  San  Francisco,  40  days;  weight 
S.OOO    lbs. 

Northwest  Steel  Co.,  Portland,  Ore., 
item  2,  $74;  delivery  Portland,  Ore., 
."i    days;    weight,    1,700    lbs;    accepted. 

Western  Pipe  and  Steel  Co.  of  Cal- 
ifornia, Los  Angeles,  Cal.,  item  1,  $471; 
delivery,  Richmond,  Cal.,  20  days; 
weight,  6,970  lbs;  item  2,  $115;  deliv- 
ery Richmond,  Cal.,  20  days;  weight, 
1,725    lbs. 


BulldinK,    Fort    AVinncld    .Scott. 

The  following  awards  have  been 
made  for  the  construction  of  com- 
manding officer's  quarters  at  Fort 
Win  Held  Scott.  Cal:  J.  Collins,  San 
Francisco,  Cal.,  construction,  $12,675: 
less  for  certain  items,  $3,350;  total  as 
awarded,  $9,125.  Wm.  P.  Scott,  San 
Francisco,  Cal.,  plumbing,  $1,139;  less 
for  alternate  1,  item  16,  $185;  total, 
$954;  heating,  $620;  less  for  item  17, 
$10:  total  $610.  H.  L.  Peterson,  San 
Francisco,  Cal.,  electric  wiring,  $334, 
E.  A.  Mantell,  San  Francisco,  Cal., 
electric  fixtures,  $190.  Make  of  plumb- 
ing fixtures  not  specified. 


Kxcavation  and   Concrete. 

The  Ueclamation  Service  is  asking 
for  proposals  for  construction  involv- 
ing about  8,000  yards  of  canal  excava- 
tion and  1,350  yards  of  reinforced  con- 
crete. The  work  is  located  near  Pay- 
son  City,  Utah,  on  the  San  Pedro,  Los 
Angeles  and  Salt  Lake  R.  R.,  and  the 
Denver  and  Rio  Grande  R.  R.  Bids  will 
be  opened  at  the  office  of  the  U.  S. 
Reclamation  Service  in  Provo,  Utah, 
on    April    S. 


Hydraulic    Apparatus. 

The  following  bids  were  received  at 
the  office  of  the  U.  S.  Reclamation 
Service.  Los  Angeles,  Cal.,  for  hydraul- 
ic   apparatus,    Rio    Giande    project: 

Trump  Mfg.  Co.,  Springfield,  Ohio, 
$1,990;  at  Springfield,  SO  days;  accept- 
ed. 

S.  Morgan  Smith,  York,  Pa.,  $2,130: 
at    York,    60   days. 

Pelton  Water  Wheel  Co.,  San  Fran- 
cisco., Cal.,  $2,725:  at  San  Francisco. 
60    days. 


HALLS   AND   SOCIETY   BUILDINGS. 


HAYWARD.  ALAMEDA  CO.,  CAL.— 
Lodge  hall  alterations,  frame  con- 
struction, $4,000.  Architect,  C. 
Schwartz,  Maple  Court,  Hayward. 
•Owners,  Eden  Parlor  Native  Sons.  The 
work  will  consist  of  alterations  to  the 
entiance  and  front  portion  of  the  Na- 
tive Sons'  Hall.  The  work  will  require 
some  ornamental  plaster,  tile  wain- 
scot and  carpentry  i\ork.  Plans  are 
complete  and  awaiting  the  action  of 
the  committee. 
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WASHIXr.TOX,  YOXjO  CO.,  CATj.— 
City  hall  i-epair.s,  frame  construction. 
Cost  not  stated.  Architect's  name  not 
g-iven.  Owners.  Town  of  "Washington. 
Plans  aie  now  out  for  figures  for 
minor  repair.s  to  the  city  hall  in  the 
town  of  Wa.shingto!!.  The  exact  na- 
ture of  this  work  i.s  not  known.  Fur- 
ther particulars  together  with  plans 
and  specifications  can  be  had  from  the 
Town  Clerk.  Bids  will  be  opened  on 
April    5th    at    10   a.   m. 

KI^AMATH  FAI>LS,  ORE.  —  I.odge 
hall,  2  story  and  base,  brick  and  re- 
inforced concrete,  $50,000.  Architects, 
Houghtaling  &  l>ougan,  Henry  BIdg., 
Portland.  Owners,  Klamath  Falls 
Elks'  Hall  Association.  The  building 
will  cover  an  area  of  SO  by  120  feet 
and  has  been  designed  in  the  classic 
style.  The  main  floor  will  contain  a 
laige  lounging  room,  billiard  hall, 
reading  and  writing  rooms,  ladies' 
parlor  and  reception  hall  and  a  cafe. 
The  second  flooi-  will  be  arranged  for 
a  banquet  room,  lodge  rooms  and  anto 
rooms.  Basement  will  be  arranged 
for  a  gymnasium,  including  swimming 
pool,  locker  rooms  and  a  heating 
plant.  Interior  finish  will  be  of  pine 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  steam  heat,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are  now  being  taken.  Bid.';  will  be 
opened   on    April    l.st. 


HOSPITALS 


Y'OUNTVILLE,  XAPA  CO.,  CAL. — 
Hospital.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  State  Ar- 
chitect George  B.  McDougall,  Sacra- 
mento. Owners,  State  of  California. 
Bids  opened  for  the  construction  of 
this  work  show  contractors  Louis  Ce- 
reghino  &  Son  of  San  Francisco  low  at 
$13,21(t.  This  amount  is  within  the  ap- 
propriation. They  will  probably  be 
awarded  the  contract.  A  complete  list 
of  the  bidders  for  this  work  will  be 
found  under  the  heading  of  Marin. 
Contra  Costa  and  Sonoma  Counties  in 
this  issue. 


HOTELS. 

SAN  FRANCISCO— Hotel.  3  story 
and  base,  brick  and  steel,  $23,000.  Ar- 
chitects. O.ser  Bros..  Ki.'i  Post  street.  S. 
K.  Owners.  Morris  and  Max  Levy.  The 
building  will  be  erected  at  the  north- 
east corner  of  4th  and  Natoma  streets, 
and  has  been  designed  to  contain  two 
stores  on  the  first  floor  besides  the 
hotel  lobby.  tipper  floors  will  con- 
tain a  number  of  single  rooms  and 
public  baths.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be 
patent  store  fronts.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
Baths  will  have  tile  ft'ainscot  and  com- 
position fioors.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  term  cotta.  Plans  are  complete 
and    figures    are    being    taken. 

POST  OFFICES 


ernment.  The  following  firms  have 
applied  to  the  Supervising  Architect 
for  plans  and  specifications  on  the 
Pendelton.  Ore.,  post  ofBce:  Bedford 
Stone  Club.  Bedford,  Ind.;  Erickson  ft 
Larson,  Seattle,  Wash.:  James  3.  Win- 
ters, 605  Couch  Bdg.,  Portland,  Ore 
E.  I).  Loch  &  Sons,  34  F  street.  Sa't 
Lake  City,  Utah;  Palmberg  &  Mattson, 
S29  Commercial  street,  Astoria,  Ore.; 
.1.  H.  Wiese,  City  National  Bank  Bldg.. 
Omaha.  Neb.:  J.  L.  Murphy  &  Sons. 
3138  North  Ferdinand  street.  Tacoma. 
Wash.;  H.  E.  Doehring.  568  Maple 
street,  Portland,  Ore.;  Welch  Bros.  & 
Hannaman,  15th  and  Jefferson  streets. 
Oakland,  Cal.;  Olson  &  Johnson,  Mis- 
soula, .Mont.:  J.  B.  Sweatt.  406  Rookery 
Bldg..  Spokane.  Wash.:  Sound  Con- 
struction and  Engineering  Co..  Seattle. 
Wash.;  Bailey-Marsh  Co.,  Metropolitan 
l.iire  Bldg..  Minneapolis,  Minn.;  Eugene 
Schuler,  Pasadena,  Cal.;  Dieter- Wen- 
zel  Construction  Co.,  Wichita.  Kans.; 
John  Almeter.  62€  7th  street,  Portland. 
Ore.;  The  Brennan  Construction  Co., 
District  National  Bank  Bidg.,  Wash- 
ington. D.  C;  W.  D.  Lovell,  1415  8th 
street,  SE.  Minneapolis.  Minn.;  The 
Conners  Bros.'  Co..  64  W.  88th  street. 
New  York  City;  King  Lumber  Co.. 
Charlottsville,  Va. ;  George  A.  Whlt- 
meyer  &  Sons,  2759  Grant  avenue, 
Ogden,  Utah;  George  W.  Stiles  Con- 
struction Co..  Rookery  Bldg.,  Chicago, 
111. 


RESIDENCES. 


PION'DIOl.TOX,  DUE. — Post  office.  2 
story  and  hns«^  (^Inss  A  construction. 
<'ost  not  stated.  Architect.  Supervising 
.Architect  Oscnr  Wenderoth.  Wa.shlng- 
ton,  D.  C.     Owners,  United  States  Gov- 


SAN  FRANCISCO — Residence,2  story 
and  base,  frame,  6,000.  Architect, 
none.  Owner,  Conservative  Building 
and  Investment  Co.,  200  Phelan  Bldg., 
S.  F.  The  dwelling  will  be  erected  on 
the  west  side  of  14th  avenue,  north  of 
Clement,  and  has  been  designed  for  a 
seven-room  house  with  two  baths  and 
sleeping  porch.  A  separate  garage 
will  also  be  erected  on  the  property. 
Interior  finish  will  be  of  pine  and  red- 
wood and  some  hardwood  veneer  and 
white  enamel  in  the  bedrooms.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  Open 
liio  places.  Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  have  tile 
lloors  and  wainscot.  Plans  provide  for 
a  hot  water  circulating  system  and 
vacuum  cleaning.  Exterior  of  the 
dwelling  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  In  the  hands 
of  the  owner  who  will  do  the  work  by 
1  >ay    Labor. 

S.AN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner.  E.  A.  Schkade.  240  20th 
avenue.  The  dwelling  is  to  be  erected 
on  the  east  side  of  19th  avenue,  south 
of  Califoi-jiia  street,  and  has  been  de- 
signed for  a  six-room  dwelling  with 
bath  and  sleeping  porch.  The  base- 
ment will  be  occupied  by  a  garage 
The  finish  will  be  of  pine  with  elm 
paneling  in  the  dining  room.  Hard- 
wood lloors  will  he  used  in  the  living 
room,  dining  room  and  reception  hall. 
I'lans  piovide  for  furnace  heat  and 
open  lire  places.  .\n  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wain.«.cot  and  floor.  Ex- 
terloi-  of  the  dwelling  will  be  covered 
with  remi-nt  plaster  on  metal  lath. 
Plans  lire  complete  rtnd  in  the  hands 
of  the  owner  wlio  will  do  the  work  by 
Day    Labor. 


SAN  FRANCISCO  —  Residence,  1% 
story  and  base,  frame,  2,000.  Archi- 
tect, none.  Owner,  P.  F.  Person,  4447 
23rd  street.  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  Castro 
street,  south  of  29th.  and  is  designed 
for  a  five-room  house  with  bath.  In- 
terior will  be  flnishtd  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
There  will  be  an  open  fire  place  and 
biick  or  tile  mahtt-f.  An  automatic 
water  heater  will  be  Installed.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  iCxterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
I^abor.  Materials  are  now  being  pui- 
chased. 

SAN  FRANCISCO— Residence,  1  story 
and  base,  frame,  2,000.  Architect, 
none.  Owner,  John  !.■.  Cliff,  463  Gu- 
eriero  street,  S.  F.  The  dwelling  will 
be  erected  at  the  southwest  corner  of 
Newton  and  Morse  sti-eets,  and  has 
been  designed  for  a  five-room  house 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Some  hardwood 
lloors  will  be  used.  There  will  be  a 
large  open  ore  place  in  the  living 
room.  .Mantel  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  batb 
room  and  kitchen.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  In  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  a^e  now  being  pur- 
chased. 

S.V.X  FRANCISCO— Residence,  1  story 
and  base.  $2,500.  Architect.  E.  E. 
Young.  251  Kearny  etreet,  S.  F.  Own- 
er. Thomas  Scoble,  363  14th  avenue, 
.'^.  F.  The  dwelling  will  be  erected  on 
the  w'est  side  of  44th  avenue,  south  of 
Balboa  street.  Interioi-  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
hall.  There  will  be  an  open  fire  place 
in  the  living  room  with  a  tile  or  brick 
mantel.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purchased. 

S.\N  FRANCISCO— Residence.  2  story 
and  base.  frame,  $4,000.  Architect 
H.  C.  Baumann,  Chronicle  Bldg.,  S.  F. 
Owner,  E.  A.  Janssen,  521  Hearst 
Bldg..  .S.  F.  This  is  one  of  five  dwell- 
ings which  will  be  erected  in  Lincoln 
-Manor.  This  house  has  been  designed 
to  contain  seven  rooms,  bath  two 
toilets  and  sleeping  porch.  .A  separ- 
ate garage  will  also  be  erected  on  the 
pi-operty.  Interior  of  the  dwelling 
will  be  finished  in  pine  and  hardwood, 
with  white  enamel  In  the  bed  rooms. 
Hardwood  lloors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
lurnace  heat  and  open  fire  places. 
-Mantels  will  be  of  tile  or  brick.  Tile 
iloor  and  wainscot  will  be  used  In  the 
bath  room.  .\  hot  water  system  is 
provided  for,  also  vacuum  cleaner. 
lOxterior  of  the  dwelling  will  be  cov- 
iTfd  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands    of    the    owner   wjio    will   do    the 
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work     by     Day     Labor.       Materials     are 
now    being:   purchased. 

SAN  FKANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  P.  Nelson,  30  Presidio 
Terrace,  S.  F.  The  dwelling:  will  be 
erected  on  the  east  side  of  29th  ave- 
nue, south  of  Lincoln  Way,  and  has 
been  desig:ned  for  a  five-room  house 
with  bath.  Interior  tinish  will  be  of 
pine  and  redwood  throug-hout.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  an  open  fire 
place  and  brick  or  die  mantel.  Tile 
wainscot  and  composition  floor  will  be 
used  in  the  bath  room.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who    will    do    the   work    by    Day   Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $6,000.  Architect, 
Chaiies  J.  Rousseau,  46  Kearny  street, 
S.  F.  Owner,  John  Little.  The  dwell- 
ing- will  be  erected  on  the  west  side 
of  1  Ith  avenue,  between  Anza  and  Bal- 
boa streets,  and  has  been  designed  to 
runtain  seven  rooms,  one  bath  and 
two  toilets.  The  basement  will  be  ar- 
langed  for  a  garage.  Interior  finish 
will  be  of  pine  and  redwood,  with  the 
main  floor.-;  finished  in  blue  gum. 
Upper  floor  will  be  finished  with  white 
enamel.  Hardwood  floors  will  be  used 
throughout.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile.  Bath  rooms  will  have 
tile  wainscot  and  floors,  and  will  be 
finished  with  high  grade  plumbing  fix- 
tui-es.  Exterior  of  the  dwelling  has 
been  designed  in  the  French  Renais- 
sance style  and  will  be  covered  with 
'  ement  plaster  on  metal  lath.  Plans 
are  being  prepared  and  when  complete 
the   work   will   be   done   by   Day   Labor. 

PAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect,  W. 
H.  Rhodes.  3372  16th  street,  S.  F. 
Owner.  D.  J.  Clancy,  2884  Folsom 
street,  ^S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  23rd  ave- 
nue, north  of  Anza  and  has  been  de- 
signed to  contain  six  rooms  and  sleep- 
ing porch.  Interior  will  be  of  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  open  fire  places, 
and  tile  or  brick  mantels.  Bath  rooms 
will  be  finished  in  tile.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  ^vill  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now   being   taken   by    the   architect. 

OAKLAND,  CAL. — Residence,  1  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  Thomas  J.  Oakes.  6029 
Hillegass  avenue,  Oakland.  The  dwell- 
ing will  be  erected  on  the  east  side  of 
Beaumont,  south  of  38th  street,  and 
has  been  designed  to  contain  six 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  will  bo  of  pine  and  red- 
wood with  some  hardwood.  White 
enamel  will  be  used  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  open 
lire  places  and  tile  or  brick  mantels. 
Hath  room  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  coment  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  >vho  will  do 
the  work  by  Day  Labor. 


PIEDMONT  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas,  Fist  National  Bank  Bldg., 
Berkeley.  Owner,  G.  Ross.  The 
dwelling  has  been  '^designed  for  a 
handsome  city  lesidenee  and  will  be 
erected  in  Nova  Piedmont.  Interior 
finish  will  be  of  pine,  -redwood,  hard- 
wood veneer  and  whtte  enamel.  Hard- 
wood floors  will  be  used  throughout. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  ^tantels  will  be  of 
tile  or  brick.  Tile  wainscot  and  floors 
will  be  used  in  the  bath  rooms.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  c«;meht  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   now   being   taken. 

OAKLAND,  CAL.— Residences,  12.  1 
story  and  base,  frame.  $2. .500  to  $3,500 
each.  Architect,  none.  Owner.  C.  M. 
MacGregor,  470  13th  street.  Oakland. 
These  dwellings  will  be  erected  on 
Millbury  near  Everett  street,  and  will 
contain  from  five  to  six  rooms  w^ith 
bath  each.  InterioF  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  In 
the  living  rooms  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Tile  wainscot  will 
be  used  in  the  bath  rooms  and  kitch- 
ens. Automatic  water  heaters  will  be 
installed  in  the  more  expensive  houses. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  rustic  and 
shingles.  Plans  are  complete  and  In 
the  hands  of  the  owner  who  will  do 
the    work    by    Day    Labor. 

OAKLAND.  CAL. — Residence.  2  story 
and  base.  $3,500.  Architect.  Uni- 
versal Drafting  Bureau.  1844  5th  ave- 
nue. Oakland.  Owner.  R.  A.  McWlll- 
iams.  The  dwelling  will  be  erected 
on  Fourth  avenue,  between  20th  and 
21st  streets,  and  ha.s  been  designed 
for  a  seven-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood  with  some  hard- 
wood veneer  and  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  rcom,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tie  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now  being  completed  and  work  will 
be  done   by   Day   Labor. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $6. .TOO.  Architect, 
Charles  W.  McCall.  Central  Bank 
Bldg.,  Oakland.  Owners,  Wickham 
Haven,  Inc.  The  dwelling-  has  been 
designed  for  an  eight-room  house  with 
two  baths  and  sleeping  porch  and  a 
separate  garage,  and  will  be  erected 
on  Mandana  Boulevrrd.  Interior  of 
the  dwelling  will  be  finished  in  pine 
and  redwood  with  some  hardwood  ve- 
neer, and  white  enamel.  Hardwood 
floors  will  be  used  In  the  living  room 
and  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Plans 
provide  for  an  automatic  water  heater. 
Exterior  of  both  dwelling  and  garage 
will    be    covered    with    cement    plaster 

on  metal  lath,     Plans  are  now  ready 


for    figures   and    bids   will    be    taken    by 
the    architect. 

O.AKLAND.  CAL. — Residence.  2  story 
and  base,  frame,  $6,000.  Architects, 
Hutchinson  &  .Mclean.  470  13th  street. 
Owner's  name  withheld.  The  dwelling 
will  be  erected  in  East  Piedmont 
Heights,  and  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood  with  white  en- 
amel in  the  bed  rooms.  Plans  provide 
foi-  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  There  will  be  an  automatic 
water  heater.  Separate  garage  will 
be  erected  in  the  rear  of  the  property. 
Exterior  of  the  dwelling  and  garage 
will  be  covered  with  cement  plaster  on 
metal  lath.  A  clay  tile  roof  will  be 
used  on  the  dwelling.  Plans  are  be- 
ing   prepared. 

OAKLAND,  CAL. — Residence.  2  story 
and  base.  frame.  $4,000.  Architect. 
Chai  les  W.  McCall.  Central  Bank  Bldg.. 
Oakland.  Owner.  K.  C.  Paul.  The 
dwelling  has  been  designed  for  a 
seven-room  house  and  will  be  erected 
on  lakeside  avenue.  Interior  finish 
will  be  of  pine  and  redwood,  with 
some  elm  panels  and  white  enamel  In 
the  bed  rooms.  Hardwood  floors  will 
be  used  In  the  living  room,  dining 
room  and  reception  hall.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
ai-e   now   being  taken. 

FRESNO.  FRESNO  CO..  CAL.— Resi- 
dence. 1  story  and  base,  frame.  $1,500. 
Architect,  none.  Owner,  John  Gamber. 
1343  C  street.  Fresno.  The  dwelling 
has  been  designed  for  a  five-room 
house  with  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will 
be  an  open  fire  place  in  the  living 
room.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in- 
the  hands  of  the  owner,  and  the  work 
will   he  done  by  Day  Labor. 

SAN  .lOSE.  SANTA  CLARA  CO..  CAU 
— Residences,  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  none.  Own- 
ers as  follows.  The  following-  Day 
Labor  jobs  are  repqrted  as  about  to  be 
started  in  San  Jose:  J.  A.  Wagner. 
320  North  16th  street.  1  story  and  base, 
frame.  $2,000.  E.  D.  Wells,  17th  street 
near  Empire,  1  story,  five-room,  frame. 
$2,000.  Edward  Wofford.  16  North 
Second  street.  1  story  five-room,  frame. 
$1,500.  J.  Guardino,  424  North  21st 
street.  1  story,  frame,  five  rooms.  $1,- 
450.  S.  D'Amico,  1325  Vine  street,  1 
story,  frame,  five  rooms,  $1,000.  Plans 
arf  in  the  hands  of  the  owners  and 
materials  are  now  being  purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  Joseph  Tognetti,  781 
Stevenson  street,  S.  F.  The  dwelling 
has  been  designed  for  a  five- room 
house  with  bath  and  will  be  erected 
on  the  west  side  of  Anza  street  near 
24th  avenue.  Interior  finish  will  be  oi 
pine  and  redwood  throughout.  Some 
hardwood  floors  wiil  be  used.  There 
will  be  an  open  fire  <f>)ace  and  tile  or 
brick  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room.  Basement  has 
been  designed  for  a  private  garage. 
Exterior  of  the  dwelling  will  be  cov- 
ered  With   cement   plaster     on     metal 
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lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  I^abor. 

BERKBLEV,  AT>AMEDA  CO..  CAL.— 
FleHldencen,  3,  1  utory  and  bane,  frame, 
$2,000  each.  Architect,  none.  Owner, 
J.  P.  .Silva,  1732  7th  f-treet,  Berkeley. 
These  dwellings  will  be  erected  on 
property  at  the  corner  of  Ashby  and 
Sacramento  streets  »fnd  each  house  has 
been  designed  to  contain  five  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Hay  I..abor. 

SAN  JOSE,  SANTA  CLARA  CO..  CAL. 
— Residences.  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  none. 
Owner.e  as  follow.  The  following:  Day 
I..abor  jobs  are  reported  a.«  about  to 
be  started  In  San  .To.ee:  Northradge 
Bors,  .  Sth  and  Virginia  .streets,  five- 
room  dwelling.  |2.00n,  and  Philip  Pat- 
nude,  875  South  11th  street,  San  Jose, 
five-room  cottage,  $1,000.  Materials 
are    being   purcha.sed. 

FRE<?NO.  FTIEPNO  CO.,  CAL. — Cot- 
tage. 1  story  and  base,  frame,  |1,500. 
Architect,  none.  Owner.  J.  C.  Morris. 
Fresno.  The  dwelling  will  contain 
five  rooms  and  bath.  Interior  will  be 
finished  in  pine  and  redwood.  There 
will  be  an  open  fire  place  and  tile  man- 
tel. Bath  room  will  have  tile  ■wain- 
scot. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plan.«  are  complete 
and  in  the  hands  of  the  owner  who 
will   do  the  work   by  Day  Labor. 

SACRAMENTO.  CAL.— Residence,  1 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner.  James  Lyons.  514 
P  street,  Sacramento.  The  dwelling 
will  be  erected  on  Ridge  street  and 
has  been  designed  to  contain  five 
rooms  and  bath.  Interior  will  be  fin- 
ished In  pine  throughout.  There  will 
be  .some  oak  floor.=.  Plans  provide  for 
an  open  fire  place  in  the  living  room. 
Mantel  will  be  of  tile.  Tile  wainscot 
will  be  u.«ed  in  the  bath  room.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day   Laoor. 

Contraeta  Award<>d. 

.SAN  KR.\NCISCO--R«^sidence,  2  story 
and  ba.'^e.  frame.  $6,.i0''i.  Architect. 
Henry  Shermund,  Mills  Bldg.,  S.  F. 
Owner,  Solomon  Bibo.  Contractor.  F. 
H.  Boring.  San  Mateo  City,  general 
construction  only.  Contract  price, 
$6,300. 


SEWERS.  STRFET  WORK  *  WATER 
SYSTE3IS. 

R.\X  FRANCISCO — Street  improve- 
ment. Cost  not  stated.  Engineer, 
City  Engineer.  San  Francisco.  Own- 
ers, City  and  Count.v  of  .San  Francis- 
co. The  bid  submitted  by  Jas.  Mono- 
han  for  the  improvement  of  22nd 
street  from  Potrero  avenue  to  Vermont 
street  has  been  rejected  by  the  Board 
of  Public   Works. 

MODESTO.  .<5T.\NISI>.\r.'5  CO..  C.VL. 
— Earth  fills.  Cost  not  .stated.  Engi- 
neer, Herman.  Modesto.  Owner.s.  Mo- 
desto Irrigation  District.  Plans  and 
specifications  for  the  construction  of 
two  earth   fills,  seven  miles  of  the  La 
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Orange  dam,  are  now  being  prepared 
by  Chief  Engineer  Hermann,  and  will 
be  presented  to  the  directors  of  the 
district  at  their  next  meeting  for  their 
approval.  The  two  fills  are  each  ap- 
proximately 60  feet  high.  Secretary 
C.  «.  Abbott  Hearst  Bldg.,  .S.  F..  state."? 
that  it  will  require  from  six  to  eight 
months  to  complete  a  fill  of  this  na- 
ture. Further  infomiation  will  be 
given  of  this  work  on  the  approval  of 
the    plans. 

UNf/SAT,  TI.'LARE  CO..  CAL.— 
.Street  paving.  Cost  not  stated.  En- 
gineer. City  Engineer.  Lindsay.  Own- 
ers. City  of  Lind.«ay.  The  City  Council 
ha."  adopted  a  resolution  of  intention 
ordering  the  paving  of  Sweet  Briar 
avenue.  Bids  on  this  work  will  be 
called  for  as  soon  as  all  necessary  re- 
quif enents  ha^e   been   ordered. 

SAN  .rOSE.  SANTA  <rLARA  CO..  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  San  Jose.  Own- 
hrn,  City  of  i5an  Jose.  Plans  and  speci- 
fications have  been  adopted  for  consid- 
erable street  paving  to  be  done  in  thi.s 
city.  The  streets  to  be  paved  are  St. 
John  street  from  Seventh  to  Thir- 
teenth. Eighth  street  from  .<^nta  Clara 
to  St.  John.  Eleventh  from  San  .Anto- 
nio to  ^\'i11iam.  Twelfth  from  .Santa 
Clara  to  Julian.  Julian  from  Guada- 
lupe Creek  to  .Autumn,  and  San  .Anto- 
nio from  iSeventh  to  Fourteenth.  Bids 
on. this  work  will  be  called  for  imme- 
diately. 

SAUSALITO.  ilARIN  OO..  CAT.. — 
.Street  improvement,  paving,  pipes  and 
crossings.  Cost  not  stated.  Engineer, 
City  Engineer.  Sausalito.  Owners 
City  of  Sausalito.  Plans  and  specifi- 
cations have  been  completed  for  con- 
siderable additional  pavement  in  Sau- 
salito and  figures  are  now  being  taken 
for  the  work.  Bids  will  be  opened  on 
March  29th  at  S  p.  m.  Plans  and 
specifications  can  be  secured  from  the 
City  Clerk. 

PETALLM.A.  SONOMA  CO..  CAT^ — 
.'Sewer  work.  Cost  not  stated.  Engi- 
neer. City  Engineer.  Petaluma.  Own- 
ers. City  of  Petaluma.  The  City  En- 
f  incer  has  been  instructed  by  the  City 
Council  to  prepare  plans  and  specifi- 
cations for  the  construction  of  a  six- 
inch  sewer  along  the  center  line  of- 
I.aurel  avenue,  from  B  to  D  streets. 
Bids  will  probably  be  ordered  at  the 
next  TieeMng  of  the  Council  when  the 
plans    will    be    approved. 

.S.ANTA  ROSA.  SONOM.\  CO..  C.\I^ — 
Macad.im  street  pavement.  Cost  not 
stated.  Engineer.  City  Engineer.  !>anta 
Rosa.  Owners.  City  of  Santa  Rosa. 
The  City  Engineer  has  been  instructed 
to  prepare  plans  and  specifications  for 
the  improvement  of  Brown  street  from 
the  south  line  of  >fill  to  the  north  line 
of  Bennett,  with  waterbound  macadam. 
Rid.«  will  be  called  for  on  the  comple- 
tion  and   approval   of  the  pl&ns. 

PETALT'MA.  .«sONOMA  CO..  CALu — 
."^treet  improvement.  Cost  not  stated. 
Engineer.  City  Engineer.  Pet.nlunia. 
Owner.s.  City  of  Petaluma.  A  resolution 
that  Kent  street,  from  Howard  to 
Walnut,  be  improved,  has  been  adopted 
by  the  City  Council,  .\fter  the  neces- 
sar.v  requlienients  have  been  com- 
plitd  with  bids  on  this  work  will  be 
called. 

r:=:TALr.MA.   sonoma     ro..  cal. — 

.>*treel  Improvement.  Cost  not  stated. 
Engineer,  Cit.v  Engineer.  Petaluma. 
Owners.  City  of  Petaluma.  The  City 
Engineer  has  been  directed  to  prepare 


W»  inetidar.     Mar'  | 

plans    and    specifications    for    the 
proveroent    of      Hooper     street,      f- 
Washington  northerly  to  Bridge  street^ 
On   the   approval   of  the  plans    bids 
this   work   will   be  called   for. 

NAPA,     NAPA     CO..     CAL.  —  Sewer 

*"-^-    '~' '■■'•      ••-:- '^.er.  City 

''-'■  >t  Xapa. 

^  —      .    :rie     pro- 

posed   storm      sewer      in      York    street, 
opened    by    the    City   Council    at      their 
last  meeting,  are  as  follows:  The  T>un- 
cansen-Harrelsen    Co..    $14,145:    Schuy- 
ler   &    Edwards.    $19.49<>:    Bnmbam    A] 
Co..    %1Z.rj'<!\:    'U    B.    Withers.    $14,2M: 
Teichert.   $14,000:     Jacobs^n-Bade     Co,) 
$14.<.5».«5:    Church      Sc      Clark,    $;4.:4«:J 
Leech  A  De  Camp.  $10.)»4:  Frank  Gag- ^ 
gero.    $11,424;    John      H.    May.      $».»>- 
Harden-Smith   Co..   $10,349.     It  mas  de- 
cided   that    all    bids    exceeding    $11.'<4« 
be   rejected   and   thos*   onder   that   «■!»!• 
be  taken    under  -  r.u     The   < 

tract    will     be  at    the 

m—  ''-  •   '  •■   '>-• 

CO.,    CAL.— 
t-  'ost   not  stat- 

ed.      Engineer,    County    Surveyor,    San 
RafaeL     Owners.  Marin  County.     Plans 
have    been    completed    and    figures    are 
now    being    taken    for    improving    the 
county    road    between   San    Rafael    and 
Olema,    a   distance      of      3.1      miles,    by 
grading    and    the    construction    of    r- 
rap  pavement-      Bid*  for  the  work 
now    being   taken    and    wi"    b-    -,r 
on   .April   «th.     Plans   and 
can  be  secured  from  the  • 
at  San   Rafael. 

WINTERS.  TOLO  OO,  C.W^ — S*"l 
tank.  $3,000.  Engineer.  City  ::  - 
Winters  Owners.  City  ot 
At  a  recent  meeting  of  the  Tow  r.  Ir  .-- 
tees  and  undestanding  was  reached  to 
have  .t  new  100,000-galIon  tank  added 
to  the  city  water  s>-stem.  the  oM 
wooden  tank  with  a  capacity  of  50, ''•O'' 
gallons  having  become  inadequatr. 
The  nc-w  tank  will  be  of  the  rouni 
bottom  steel  construction  type,  ar.d 
will  be  supported  on  a  h^ivy  steel 
frame.  The  tank  and  tower  will  co.-t 
in  the  neighborhood  of  $.^.00'*. 

.STOCKTON.       S.\X      JOAQON       «"   • 
CAL.   —   State      Highway   construe: 
$U'0.00-'>.       Engineer.      State      High 
Engineer.    Forum      Bldg.,    Sacram- ■ 
Owners.  State  of  California-     Word 
ceived  from  this  city  makes  known  :    ■- 
fact     that    sufficient    bonds    have    ber-n 
sold    to    insure    the    completion    of    the 
State    Highway    Lateral    from    Knigrhts 
Ferry.    Stanislaus    County,     to     Sonora. 
Tuolumne    County.      All    told.    $!•«.•«• 
has    been    raised    for    grading    of    the 
State    Highway    from     the    Stanislaus 
County    line    to    Sonora.      Bids    on    this 
work  -Jvill  soon  be  called. 

C*atrac(s  Awaric4. 

OROVILLE.  BtTTE  CO..  CALi.— 
Street  paving.  $50,574. C5.  Engineer. 
City  Engineer.  Oro\  ille.  Owner*.  City 
of  Oroville.  Contractors.  Clark  * 
Henery.  Sacramento  f~i->ntrart  price, 
$3«,»74.C3. 


SCHOOLS. 

STOCKTON.  S.\N  JOAUIN  CO,  CALi. 
— School,  1  story  and  base,  frame  and 
plaster.  $25,000.  .Archltect-«s  Stone 
Wright,  24  .<outb  California  street. 
Stockton.  Owners,  City  of  Stockton. 
The  building  will  be  erected  on  prop- 
erty hounded  by  Jefferson.  Ander^ion. 
Lincoln   and    Harrison   streets  and   h< 
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'A'edntsday,     March      24,      191  o. 
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jj!^le^ssined  according  ^^t^ 


SAN    FRANCISCO. 


KKSIDENCE  —  2  story  and  base, 
frame.  |6,ooo.  San  Krancisco.  Archi- 
tect, none.  OAvner,  Conservative  Build- 
ing and  Investment  Co.,  200  Phelan 
Bldg.,  S.  F.  The  dwelling-  will  be 
erected  on  the  west  side  of  14th  ave- 
nue north  of  Clement,  and  has  been 
de.sig-ned  for  a  seven-room  house  with 
two  baths  and  sleeping-  porch.  A  sep- 
arate garag-e  -will  also  be  erected  on 
the  property.  Interior  finJsh  will  be 
of  pine  and  redwood  and  some  hard- 
wood veneer,  with  white  enamel  In 
the  bedrooms.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantel.^  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Plans  provide  for  a  hot  water 
circulating  system  and  vacuum  clean- 
ing. PJxterior  of  the  dwelling  and 
garage  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who   will   do  the  wok  by   Day   Labor. 

RESIDEXCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  E.  A.  Schkade,  240 
20th  avenue.  The  dwelling  will  be 
erected  on  the  east  side  of  19th  ave- 
nue south  of  California  street,  and  has 
been  designed  for  a  six-room  dwelling 
with  bath  and  sleeping  porch.  The 
basement  will  be  occupied  as  a  ga- 
rage. The  flni.sh  will  be  of  pine  with 
elm  panels  in  the  dining  room.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wainscot  and  floor.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

RES1I)E:NCE  —  IVfe  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Air.  Person,  4447 
23rd  street,  S.  F.  The>  dwelling  will  be 
erected  on  the  west  side  of  Castro 
street,  south  of  29th,  and  is  designed 
for  a  live- room  hou.se  with  bath.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
There  will  be  an  open  fire  place  and 
brick  or  tile  mantel.  An  automatic 
water  heater  will  be  installed.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
I^abor.  Materials  are  now  being  pur- 
chased. 

UESIDENCE  —  1  story  and  base, 
frame,  $2,(H)0.  San  Francisco.  Archi- 
tect, none.  Owner,  John  L.  Cliff,  463 
(Juerrero  street,  S.  F.  The  dwelling 
will    be    erected    at    the    southwest   cor- 


ner of  Xcwton  and  -Moi.-^i-  .-^li  ccl.-^,  and 
has  been  designed  for  a  five-room 
house  with  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will 
be  a  large  open  fire  place  in  the  living 
room.  Mantel  will  toe  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor.  Materials  are  now  be- 
ing   purchased. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, E.  E.  Young,  251  Kearny  street, 
S.  F.  Owner,  Thomas  Scoble,  363  14th 
avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  44th  ave- 
nue, south  of  Balboa  street.  Interior 
will  be  finished  in  pine  and  redwood, 
with  some  white  enamel.  The  house 
has  been  designed  to  contain  six  rooms 
and  bath.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  an 
open  fire  place  in  the  living  room  with 
a  tile  or  brick  mantel.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  ,  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, H.  C.  Baumann,  Chronicle  Bldg., 
S.  F.  Owner,  E.  A.  Janssen,  521  Hearst 
Bldg.,  S.  F.  This  is  one  of  five  dwell- 
ings which  will  be  erected  in  Lincoln 
Manor.  This  house  has  been  designed 
to  contain  seven  rooms,  bath,  two 
toilets  and  sleeping  porch.  A  separate 
garage  will  also  be  erected  on  the 
property.  Interior  of  the  dwelling 
will  be  finished  in  pine  and  hardwood, 
with  white  enamel  in  the  bed  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  floor  and  wainscot 
will  be  used  in  the  bath  room.  A  hot 
water  system  is  provided  for,  also 
vacuum  cleaning.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  V.  The  dwelling  will 
be  erected  on  the  east  side  of  29th 
avenue  south  of  Lincoln  Way,  and  has 
been  designed  for  a  five-room  house 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood  throughout.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  an  open 
tire  place  and  brick  or  tile  mantel. 
Tile  wainscot  and  composition  floor 
will    be  used    in  the  bath  loom.    Exterior 


111  llic  hou.se  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect, Charles  J.  Rousseau,  46  Kearny 
street,  S.  F.  Owner,  John  Little.  The 
dwelling  will  be  erected  on  the  west 
side  of  11th  avenue,  between  Anza  and 
Balboa  streets,  and  has  been  designed 
to  contain  seven  rooms,  one  bath  and 
two  toilets.  The  basement  will  be  ar- 
ranged for  a  garage.  Interior  finish 
will  be  of  pine  and  redwood  with  the 
main  floor  finished  in  blue  gum  and 
upper  floor  finished  in  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  Bath  room  will  have  tile 
wainscot  and  floor  and  will  be  finished 
with  high  grade  plumbing  fixtures. 
Exterior  of  the  dwelling  has  been  de- 
signed in  the  French  Renaissance 
style  and  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  when  completed  the 
work  will   be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, W.  H.  Rhodes.  3372  16th  street,  S. 
F.  Owner,  D.  J.  Clancy,  2884  Folsom 
street,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  23rd  ave- 
nue, north  of  Anza,  and  has  been  de- 
signed to  contain  six  rooms  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  d  figures 
are   now   being  taken   by   the  architect. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $25,000.  San 
Francisco.  Architect,  Herman  Barth, 
12  Geary  street,  S.  F.  Owner,  O.  C. 
Holt,  110  Jessie  street,  S.  F.  The  build- 
ing will  be  erected  on  the  west  side  of 
Hyde  street  south  of  Ellis,  having  a 
frontage  of  25  feet  and  a  depth  of  93 
feet.  Interior  has  been  arranged  for 
a  nuniber  of  two,  three  and  four  room 
suites,  all  of  which  will  have  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  with  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Plans  provide  for 
steam  heat,  a  hot  water  system  and 
elevator  service.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Marble  wainscot  will  be  used  in  the 
entrance.  The  exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  terra  cotta.  Plans  are  complete 
and  in  the  hands  uf  the  owner  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials are   now   being  purchased. 

FACTtlRY — 2  story  and  base,  frame, 
$10,000.        San      Francisco.        Architect, 
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BRODE   IRON   WORKS 

Established  1886 — Incorporated  1913 
Tel.    Kearny    2464. 

Fabricators  and  Contractirs  if  Structural  Steil  and  Ornamental  Iron  Work 

Offioa  A  W*rks:  3  1  -37  Hawtharna  St.,  bat.  Howard  &  Falsam  Sis.,    San  Francisca,  Cal. 


Charles  C.  Frye,  20  Montgomery  .street, 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  in  the  Potrero 
District  and  will  cover  an  area  of  50 
by  110  feet.  There  will  be  a  cement 
floor.  No  interior  finish  is  specified. 
The  exterior  of  the  building  will  be 
covered  with  ru.stic.  Corrugated  iron 
roof  will  be  used.  Included  in  the 
work  is  a  fifty-horsepower,  low-pres- 
.sure  steam  boiler.  Plans  are  being 
pr-epared. 

FLATS — 3  story  and  base,  frame, 
$.'),i)7.5.  San  Francisco.  Architect,  none. 
Owners,  Andrew  and  Clorinda  Cuneo, 
ITl'.-?  Stockton  street,  S.  F.  The  build- 
ing will  be  erected  on  the  south  side 
of  Union  street  ea.st  of  Larkin  and 
has  been  designed  to  contain  three 
modern  flats  of  five  and  six  rooms 
» ach.  The  basement  will  be  used  for 
a  garage.  Interior  finish  will  be  of 
pine  and  redwood  wfth  some  elm  pan- 
el.s.  Hardwood  floors  will  be  u.?ed  in 
the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Tile  wainscot  will  be 
used  in  the  bath  rooms  and  kitchens. 
Entrance  vestibule  will  have  marble 
wainscot.  Mosaic  steps  and  risers  are 
.specified.  Exterior  of  the  building  will 
be  faced  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials are  now  being  purchased. 

GARAGE — 2  story  and  base,  brick 
and  steel,  $25,000.  San  Francisco.  Ar- 
chitect, T.  Paterson  Ross,  310  Califor- 
nia street,  S.  F.  Owners,  Shields  Es- 
tate Co.  The  building  will  be  erected 
on  the  south  side  of  Bush  street  west 
of  Montgomery,  and  will  cover  an  area 
of  TO  by  1371/2  feet.  There  will  be  two 
stores  besides  the  garage  on  the  first 
floor.  The  garage  portion  of  the  build- 
ing has  been  designed  for  storage 
space,  machine  shop  «ind  repair  rooms, 
and  will  jccupy  a  portion  of  the  first 
and  all  or' the  second  floor.  There  will 
be  a  steel  frame  and  steel  roof  trusses. 
Interior  will  be  finished  in  pine.  Spe- 
cial gasoline  storage  tanks  are  speci- 
fied. Metal  window  sash  and  frames 
will  be  used.  Exterior  of  the  building 
will  be  covered  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  figures  nave  been  taken. 
The  bids  are  now   under  advisement. 

HOTEL — 3  story  and  base,  brick 
and  steel,  $2."), 000.  San  Francisco.  Ar- 
chitects, Oser  Bros.,  163  Post  street,  S. 
F.  Owners,  Morris  and  Max  Levy.  The 
building  will  be  erected  at  the  north- 
east corner  of  4th'  and  Natoma  streets, 
and  has  been  designed  to  contain  two 
stores  on  the  first  floor  besides  the 
hotel  lobby.  Upper  floors  will  contain 
a  number  of  single  rooms  and  public 
baths.  Interior  finish  will  be  of  pine 
and  redwood.  There  will  be  patent 
.store  fronts.  Plans  provide  for  stoam 
licat  and  hot  water  system.  Baths  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  figures 
are   being   taken. 


APARTMENT  HOUSE — 3  story  and 
base,  frame,  $17,500.  San  Francisco. 
Architects,  Rousseau  &  Rousseau, 
French  Bank  Bldg.,  S.  F.  Owners,  Ge- 
rard Investment  Company,  110  Sutter 
street.  The  building  will  be  erected  at 
the  northwest  corner  of  Pine  and  Ma- 
son streets,  covering  an  area  of  23  by 
.'>2V^  feet.  There  will  be  two  stores  on 
the  first  floor  and  fuur  apartments  of 
three  and  four  room.-;  on  the  upper  two 
floors.  Interior  finish  will  be  of  pine 
and  redwood  with  hardwood  floors  in 
the  living  rooms.  Each  apartment  will 
have  wall  beds  and  private  baths.  Bath 
rooms  will  be  finished  in  tile.  Plans 
provide  for  steain  heat  and  a  hot  water 
system.  Patent  store  fronts  will  be 
used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

STORES— 10,  1  story,  steel  and  cor- 
rugated iron.  Cost  not  stated.  San 
Francisco.  Architects.  O'Brien  Bros., 
24  0  ilontgomery  street,  S.  F.  Owners, 
Omen  Oil  Company.  These  buildings 
have  been  designed  for  supply  stations 
and  will  be  erected  at  various  parts  of 
this  city.  There  will  be  a  complete 
steel  frame  with  exterior  covered  with 
corrugated  iron.  A  cement  floor  will 
be  used.  Plans  are  now  being  pre- 
pared. 

FLATS — 2  story  and  base,  frame, 
$8,000.  San  Francisco.  Architect,  W. 
G.  Hind,  46  Kearny  street,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Lombard  street  near 
Jones  and  has  been  designed  for  two 
large  residential  flats.  Interior  will 
be  finished  in  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  open 
fire  places  with  tile  or  brick  mantels, 
furnace  heat  and  a  hot  water  system. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   now   being  taken. 

BRIDGE  APPROACHES— Reinforced 
concrete.  Cost  not  stated.  San  Fan- 
cisco.  Engineer,  City  Engineer,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  The 
Board  of  Public  Works  will  shortly 
call  for  bids  on  the  construction  of  the 
approaches  to  the  Third  street  bridge. 
This  work  will  put  the  bridge  in  shape 
to  carry  heavier   traffic. 

DRIVING  CREOSOTED  PILES — Cost 
not  stated.  Fort  Mason,  Cal.  Engi- 
neer, Constructing  Quartermaster's  Of- 
fice, Fort  Mason.  Owners,  United  States 
Government.  Plans  are  complete  and 
figures  are  being  taken.  Bids  will  be 
opened  on  March  29th.  An  official  pro- 
posal appears  in  another  column  of 
this    issue. 

STREET  IMPROVEMENT  —  Cost  not 
stated.  San  Francisco.  Engineer,  City 
Engineer,  San  Francisco.  Owners,  City 
of  San  Francisco.  The  bid  submitted 
by  Jas.  Monohan  for  the  improvement 
of  22nd  street  from  Potrero  avenue  to 
Vermont  street  has  been  rejected  by 
the  Board  of  Public  Works. 


Nearest  to 
Everything 


POWELL  ST.       ATOTARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


European  Plan  Rates  $  1 .50  up. 


Management. 


Chester  W.  Kelley 


RIOSIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  Joseph  Tognetti, 
781  Stevenson  street,  S.  P.  The  dwell- 
ing has  been  designed  for  a  five-room 
house  with  bath  and  will  be  erected 
on  the  west  side  of  Anza  street  near 
24th  avenue.  Interior  finish  will  be  of 
pine  and  redwood  throughout.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room.  Basement  has 
been  designed  for  a'  private  garage. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be  done  by   Day  Labor. 

Contracts  Awarded. 

RE.SIDENCE  —  2  story  and  base, 
frame,  $6,500.  San  Francisco.  Archi- 
tect, Henry  Shermund,  Mills  Bldg.,  S. 
F.  Owner,  Solomon  Bibo.  Contractor, 
F.  H.  Boring,  San  Mateo  City,  general 
construction  only.  Contract  price, 
$fi,.'iOil. 


City  Bids  Opened 

Genoral     Constrnetlon     of     The     Pntlio- 

loK'ical       AVnrd     at     Snn       Franci.MOO 

Ilo.spital    Attracts   Many    Bidders. 


An  extraordinary  session  of  the 
Board  of  Public  Works  closed  at  five 
o'clock  Friday.  At  this  meeting  bids 
were  opened  for  the  general  construc- 
tion of  the  Pathological  ward  and  ga- 
rage building  at  the  San  Francisco 
Hospital,  C.  L.  Wold  bbing  low  at  $63.- 
960;  plumbing  on  the  same  with  F.  W. 
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Snook  Co.  low  at  $r>,SOS;  lionthiR  on 
tho  sanio  with  Soott  Co.  low  at  $:i,995; 
I'lootrli-  work  with  Hntto  KnKliu>erlng 
low  at  12, fill:  hanlwnro  with  tli«'  Pa- 
cific Hnrdwjiio  and  Stool  Co.  low  at 
$1,380,  and  iialntlnn:  with  Imt  ono  bid 
In  that  of  T.  U.  Klssol  for  $2.7r.O.  Hlds 
wore  also  rocohod  at  the  samo  mooting- 
for  oonstructliiR  tho  Ucnch  Torntlnal 
IjOop  of  the  Mvinlclp.il  I'allroads  and 
for  the  ornaniontal  Iron  work  on  the 
City    Hall. 

A  conu'lclc  llsl  of  the  M.ls  rcclvod 
follow- 

(ioiifriil     (  oiiMi  riiolliiii,     I'lK  lioloitloill 
W  II  nl. 

1).    (),    Cluucli    Co $72. '."lit 

O.    Monaon    «8,700 

Clinton    KlroprooflnK  Co 66,900 

a.     N.     Hcrnron     „ 78,972 

II.    S.    Williams    72,84r> 

•lamos    K    Mcl^niKhlln    ...» 69.464 

.1.    .1..    Leonard    67,9r>0 

W.    n.    Hondorson    71,9K0 

\'\    Kolnndl    64.357 

I'.    1,.    Wold    &   Co 63,960 

K.    Oloor   67,920 

A.    Kohn    69,090 

PliiinliliiK,    I*iiUiolitKlenl    Wnril. 

V.  \V.  Snook  .M-  Co.,  (a)  $r..S!)S:  (b) 
$324:   (c>   $3r.7. 

{Illloy-Schmldt  Co.,  (a>  $S.990:  (b) 
$,S.,-.00;    (ct    $S.(>.'.0. 

Kobt.  nalzlcl.  Jr.,  (a)  $ti,;t97;  (b) 
$fi,fir.7:  (c>   $r..r.oo. 

vScoll  Co.,  (t\)  |7,0;t3;  (b>  $fi,79S:  (c) 
$6,793. 

WIttman-I.yman  Co.,  (a>  $('..811;  (b) 
$(;..".Sfi;     (c>     $6.444. 

Klornan  »vt  O'nrlon.  (a)  $fi,29fi;  (b) 
$.■..•>!•»•.;    (c1    $.'>,94fi. 

U.  l^awson,  (a)  $6,200:  (b)  $5,890;  (c) 
$-.,833. 

A.  I.ottlch,  (a)  |6,44r.;  (b>  $6,101;  (c) 
$5,906. 

.T.  R.  OMara.  (a)  $6,500;  (b)  $6,200: 
(c)    $6,100. 

A.  Coloman,  (at  $7,440;  (b>  $7,060; 
(0)    $7,000. 

Tumor  Co.,  (a)  $6,620;  (bl  $6,250; 
(c)    $6,200. 

Hfii<lnK    on    l*n4hnIoKlcnI    AVnrd. 

Uobort     n.ilzlol,    .Ir $5,687 

Siobort    Co 4.998 

Scott    Co 8.5'J'!' 

WUtnian-Iiym«n    Co *.924 

Klornan    *    O'Brien    _ B.B37 

.T.    K.    OMara    B.244 

Atlas    lloatlnp:    ,^    Vonlllatlnjr    Co..    4,427 
Klectrlonl      Work.     rnllioloKlcnl      Wnrd. 
Hntto    Kn^lnoorlnK    and    Kloctrlc    Co., 
(a)    $2,611;    (b)    $1,950. 

C.    B   Konny.    (n)    $2,698:    (b)    $2,310. 

H.   S.   Tittle.    (a>    $3,447:    (b>    $2,880. 

Tumor    Co..    (a)    $7,190;    (b>    $6,790 

l*nln4lnK    I'ntholORlrnl    Wnrd. 

T,     K      Kissol $2,750 

llnril>vnrc.     Patholoitlpwl     >V«rd. 

.\,      W.      riko $1,450 

I'acltlc    Hardware    .^-    Stool    Co    1,380 
llonrh    TcrnilnnI    Loop 

T.     11.     Mullen     $1,924.00 

K.     NuRont      4.268.00 

F.    Uolandl     2.990.00 

1\     Hrodorlok  2.78R.00 

Contra   Costa   Oonstr.    Co...    2.829.66 

Katon  &    Smith 2.370.00 

R     U.     KItchle 2.500.00 

Ornnnipntnl  Iron  anil  nronar.  City  Hall 
S.utornis    Co    uO    »nS,sr,S:    (b)    $115.- 
000;   ict   $1"3.S6S;  unit,    (n)   $118,000;   (bl 
|13r>.46S. 

C.  .T.  Hlllard  Co.  (a)  $167,800;  (b) 
$l60.5f>0:  (cl  $183,460;  unit.  (a>  $'.815; 
(b)    $7,800. 

Hlnkos  Wln.slow  Co.  (a)  $184,750;  (bl 
$132,600;  (c>  $135, SOO;  unit.  (A)  IS.SSO; 
(b)    $7,200. 


lUil.llINt;    .\ND   RNOINKKUINO    MOWS 

ItudRoar-Morlo  Co.  (a)  $98,000;  (b) 
$SS.000;  (c)  $101,000;  unit,  (a)  $1,950; 
tb)    $5.S50. 

California  Art  Motal  &  Wlro  Co.  (a) 
$105,000;  (b)  $l09.:i00;  (c)  $109,800; 
unit,    (a)    $1,240;    (b)    $6,640. 

Mon.iroh  Iron  Works  (a)  $114,900; 
(b)  lo.s.s  $2,000  (c)  add  $1,000;  unit  (a) 
$2,000;     (b)     $6,600. 

I'aclllo  KolllnK  Mill  Co.  (a)  $110,663; 
(b)  $108.1fi3;  (c)  $112,163;  unit,  (a) 
$1.0(1(1;    (b)    $7,500. 


\\'edn»'8cia> .     March     :34.      '915. 

Complotod    and    accepted 1000 

4   BionthH   after 4  50 

TOTAL  CX)ST.  $2450 
Mond,  none.  I..lmlt,  60  days.  Forfeit, 
nono.      I'laJis  and   specifications   fllod. 


ttnWilng  Contracts  Annrded. 
San  Francisco 


No. 

S21 
.S22 
823 
824 
8  25 
826 
S27 
328 
829 
S30 
831 

83  2 
833 

53  I 
835 
836 
837 
838 
839 
840 
S41 
8  4  2 

54  3 

84  1 

54  5 
84  6 
84  7 
848 
849 
850 
851 
S  .'i  2 
S53 

55  4 
855 
85(> 
S57 
858 
.S59 
SfiO 
8(51 
S  (1 2 
863 
864 
8  (.5 
866 
867 
868 
8fi9 
870 
871 
S72 
S73 
874 
S75 
876 
877 
878 
S79 
SSO 
881 
882 
S83 
884 
885 
886 
887 
8S8 
S89 
890 
891 
892 
893 


Ovrner.  Contractor 

♦ 

I'orta      Almar 

1'    r   I    I-) Symon 

Same     McLoran 

Schrador     Klahn 

lllchollou     l>onovan 

Nyman     Nyman 

Union    Iron    i)wnor 

(^ostollo     McnonouRh 

Nolson      Nelson 

.lan.s.son      lansson 

.lans.son      lansson 

.Mont  roull      Montroull 

S    V    Hrumliold 

.Mol>on«ld     Coburn 

i'raonior     l'«>torson 

Younp     Morphy 

Allrod      Allrod 

Schkado     Schkadc 

Kdward      Currle 

Torson     Person 

Conservative     Owner 

lUirns     nurns 

Lublin      Schofskl 

Kosklnen      Kosklnon 

CWtr     Cliff 

Torres     BrockaRe 

Umbsen     Fennell 

Kublman     Kuhlman 

HIlllnKton      lUlllnRton 

Harris      Flaherty 

Samo     Haub 

Boeckmann     Moore 

Same     Same 

Randolph      Fletcher 

IVan     Pacific     Kx 

Sale     Ilamlll 

Pease     Beck 

Same      Hooper 

Boss      Brunswick 

Holt      Holt 

Borotta     Beretta 

Smith    Fisher 

Cuneo      Cuneo 

Huoter      .McMullIn 

Bovore      Rovero 

.lohns     Johns 

Burke     Cleese 

Blbo     Borlnfr 

ScrlvanI     Perlnl 

Pel7.     Pfla 

BacchI      Sarlnl 

Union     Healy 

ToRnettl     ToRUottl 

Schram      MacKlllop 

Omen     Omen 

Shields     Coburn 

Same     Forbes 

Same      Peterson 

Same     ^'"^'"/.V.'I 

Same    Pac   RoUinR    Mill 

Same     ^P^^S?*" 

Ludemann     Relte 

Oobest      Dobest 

Oolmoly     Francosconl 

Klec.  Supply  ^'•"l';*'" 

Mac  Leod  \\  alien 

Smith  Smith 

I  ^ssard  ,f  ■'',''^' 

Butler Butler 

Oooltz  .Ooolta 

Costello  derrick 

Alexander  Alexander 

Khrnian  Barrett 


Amt. 

24  50 

18250 

14419 

8950 

1869 

1100 

3200 

1800 

2500 

4  000 

4  000 

1400 

6894 

5208 

6773 

11500 

1950 

2900 

400 

2000 

6000 

500 

500 

400 

2000 

400 

500 

600 

4  50 

9190 

1585 

3000 

3000 

6400 

2560 

2750 

5421 

67  7 

4  50 

25000 

400 

400 

5975 

900 

500 

1500 

2830 

6388 

1600 

450 

4  50 

60000 

2000 

1565 

400 

8100 

l!t8>5 

967 

3395 

4150 

2485 

68000 

800 

500 

400 

400 

1700 

2400 

4000 

14  00 

2900 

2000 

73  4  5 


ALTKBATIONS 

(Sjn      S    FULIX^N.   bet.   OouRh   and   Oc- 
tavla;      No.    413    Fulton.        Alterations 
and   additions  to  two-story   and  base 
ment    frame   buildlnR'. 


i>wner 


Architect 


«'ontraetor 
Fllod   Mar. 


Amabile   Porta.   429    Fulton. 

.San    Francisco.' 
.  .C.       Fantonl.    916       Kearny. 

San   Fran«-lsco. 
.  .Oiacomo  Almar. 
15.  "15.     Hated  Mar.  9,  '16. 


C.UANI)   STANH.    KTC. 

(822)      KXPOSITION     SITE.       All    work 
for     construction      of    buildlnRs     and 
Rrand  stand  for  101  Ranch  Concession 
Owner Panama-  Pacific         Interna- 
tional   lOxposition    Co.,    Ex- 
position   Site,    S.    F. 
Architect  .  .  .  None. 

Contractor .  ..Symon   Bros.  Wrecking  Co. 
1679   .Market,  San  Francisco 
Filed  Mar.  15,  "15.     Dated  Feb.  12,  *16. 

.■\»    work    proRresses 75% 

Usual    :'..'.    days 25% 

TOTAL  COST,  $18,250 
Hond,  $10,000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  25  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


•CLITBHOUSE 
(823)       EXPOSITION    SITE.       All     work 

for  enlisted   men's  clubhouse. 
Owner Panama-Pacifid      Interna- 
tional   Exposition    Co.,    Ex- 
position Site.,  S.  F. 
Ar<hltect  .  .  .Chas.    E.    Richardson,    Ser- 
vice   BldR..    S.    F. 
Contractor.  .McLeran         &         Peterson, 

Sharon  Bldg.,  S.  F. 
Filed  Mar.   15,  '15,     Dated  Feb.  10.  '15. 

.\s    work    proRresses |      75% 

Usual    35    days 25% 

TOTAL  COST.  $14,419 
Bond,  $8000.  Sureties,  A.  II.  Olannlnl 
and  AuRolo  FerroRplano.  Limit.  45 
days.  Forfeit.  $50.  Plans  and  speci- 
fications  filed. 


FRAME   FLATS 

(824)  S  WALLER  60  E  Shrader  E  25x 
S  100.  All  work  for  three-story 
frame    flats. 

Owne The   Schrader   Est.   Co..    1138 

Guerrero.    S.    F. 

Architect  ...A.   Klahn. 

Contractor.  .  .\.   Klahn   &   Son,    27   Clien- 
ery,    San    Francisco. 

Filed  Mar.   15.  '16.     Dated  Jan.   27,  '15. 

Frame    up    $1675 

Brown    coated     1675 

White    coated     1675 

Completed   and   accepted 1675 

Usual    35    days 2250 

TOTAL  COST,    $8950 

Bond,   none.      Lhnit.    100   days.     Forfeit. 

$1(1.      Plans   and   specifications    filed. 


TAINT  INC,   HOTEL 

(825)  SE  VAN  NESS  AVE  &  GEARY. 
Clean    and    paint    Hotel    Richelieu. 

i>wner Richelieu   Invst.  Co. 

Enerlneer  ..  .Heller       &       Wilson,       Me- 
chanics'  Tnst.    BldR..   S.   F. 
Contractor.  .  Xincont      .1.    Dotuivan.      729 

.MIniui,   ^an   Francisco. 
Filed  Mar.  15,  '16.     Dated  Mar.  — ,  '15. 

5    days    after   acceptance $1401.76 

Usual    35    days 467.25 

TOTAL  COST.  $1869.00 
Bond.  none.  Limit,  without  delay. 
Forfeit,  none.     Spocincatlons  only  filed. 

FRAME  DW  FILLING 

(826)  S  MANGEIiS  125  SE  Hamburg. 
t>ne  and  one-half-story  and  base- 
ment   frame   dwellinR. 

I'wner C      Nyman,      151      Randall, 

San    Francisco. 
.\rchttect  .  .  .  None. 
Day's  work.  COST,   $1100 


Frame   up  and   roof  on. 


.11000 


WATER   TANK    AND  TOWER 

(827)      HLOCK      460,    Potrero     Dlitrlot. 


"VVednenday,     March      24.      Hi  I.' 

Steel    frame    water    tank    and    tower. 

Owner L'nlon    Iron    Work«,    I'rem. 

Architect  ..  .Allen    KamHay,    PreinlHes. 
/>ay'H    work.  COST,    |32P0 


IK  A. MB    DWKLLIXG 

<HZfi)      a  COTTKH  4-,()  W   MlHHion.      ()ne 

and      one-half-fitory      and      baH<-rnent 

frame   dwelling-, 

Owner C'ostcilo    &   McDonouKl^i,    93 

College   Ave.,   S.    F. 
.Architect  .  .  .None. 
iMy'H  work.  CO.ST,  |I800 


FKAMB    UWF.UUISa 

(X29)      E    TWBNTY-MNTH    AVE    17.5   S 

{..Ineoln    Way.      Two-«tory    and    batie- 

m»;nt    frame    dwellfng. 

Own»-r F.  :sel«on,  XO  Pre«ldlo  Ter.' 

race.    San    FranclHco. 
Architect  .  .  .None. 
lJay'«  work.  CO.ST,  $^&00 


FRAME    DWBJyLINC 

'X?,0)  F.  THIKTY-BlOUTfl  AVE  120  N 
Ocsary.  Two-«tory  and  ij-iH<:rri<;nt 
frame    dwelling. 

fawner K.    A.    .TanKKen,    521    U<-,'i.r«t 

Bldg.,   San    FranclHco. 
Architect  ...  H.    C.    Baumann,    Chronicle 

Bldg.,    San    FranclHCO. 
Day'H  work.  COST,    $1000 


FKAMB    DWP:LLIN0 

(S31)  12  THIKTY-BIGHni  AVE  90  N 
Geary.  Two-Htory  and  bajternent 
Jrame   dwelling. 

Owner B.    A.    Janefien,    o21    Hear«t 

Bldg.,    San    Francl«co. 
Architect  ..  .H.    C.    Baumann,    Chronicle 

Bldg.,    San    Francisco. 
Day'«  work.  COST,   14000 


FRAME    DWELLING 
<fiZ2)     N    ARMT    50    W    Florida.      One- 
Htory  and  basement  frame  dwelling. 

Owner P.    W.    Montroull,    270    An- 

dover.   San   Francisco. 
Architect  .    .None. 
Day's  work.  COST,    $1400 


ELECTRIC   SIGN 

(fiZZ  COR.  POWET^L  A.VD  .MARKET. 
Install  and  erect  an  electric  sign  on 
roof  of  .James  Flood  Building. 

Owner .Southern  Pacific  Co.,  Flood 

Bldg.,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .\Vm.    C.    Erumfleld,    18    7th, 
San  Francisco. 

Filed  Mar.   IC,  '15.     Dated  Mar.  4,  '15. 

On   J  5th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,    $5894 

Bond,    $3000.        Surety,      Massachusettfl 

Bonding    &     Insurance    Co.       Limit,     20 

days.        Forfeit,      none.        Specifications 

only  filed. 


FRAME    FLATS 

<SZ4)  E  BRYANT  118  N  21st  N  25xE 
100.  All  work  for  two-story  and 
basement    frame    flat«. 

Owner S.    M.   McDonald,   2209    Bry- 
ant,  San    Francisco. 

Architect  .. -C.       O.       Clausen,       Hearst 
Bldg.,    San    Francisco. 

Contractor.  .Charles  Coburn. 

Filed  Mar.  1«,  '15.     Dated  Mar.  15,  '15. 

Frame    up    $1308 

Brown    coated    1 308 

Completed    and    accepted 1308 

Usual     35    days 1308 

TOTAL   COST,    $.^208 

Bond,    none.      Limit,    75   days.      Forfeit, 

none.     Plans  and  specfficatlons  filed. 


BUILDCG    AXD    EXGlNEERl.VG    \EW8 

APART.MBNTS 

(HSr,)  K  HYlJR  102-6  S  Turk  E  137-6x 
H  35.  Excavation,  concrete  and  iron 
work  i'or  three-story  and  basement 
reinforced   concrete  apartments. 

Owner O.  A.  Craemer,  I^js  Gatos. 

Architect  ...  Wm.    Koenig,    750    Parnas- 
sus  Ave.,   San    Francisco. 

Engineer  ..  ..I.   P.  Christensen. 

Contractor.  ,H.      Ij.    Petersen,      62    Post, 
San   Francisco. 

Filed  -Mar.  16,  '15.     Dated  .Mar.  16,  '15. 

Ready   for   2nd  floor  joists $1690 

Iteady   for   3rd    floor  joists 1600 

Completed   and    accepted 1789 

Usual    35    days 1694 

TOTAL  COST,   $6773 

Bond,    $3387.      Surety,   The   Aetna   Acci- 
dent   &    Liability    Co.      Limit,    40    days. 

Forfeit,    $5.      Plans    and      specifications 

filed. 


FRA.MB  APART.MENTS 
<836)  W  BRODERICK  100  S  Jackson 
S  27-8 '/ixW  112-6  W  A  544.  All 
work  except  electrfc  fixtures  for  3- 
story  and  basement  frame  apart- 
ments. 

f>wner Edith      Roney    Young      and 

-Margaret     M.     Roney,     2211 
Broderick,  S.   F. 

Architect 1.      F.    Dunn,      Monadnock 

Bldg.,   Han    Francisco. 
Contractor.  .W.    H.    Morphy,    2312    Clay, 

San   Francisco. 
Filed  Mar.  1«,  '15.     Dated  Mar.  15,  '15. 

Frame     up     $2156 

Brown    coated     2156 

•Standing    finished     2156 

Completed   and   accepted 2157 

UNsual    33  .days 2875 

TOTAL  COST,  $11,500 
Bond,  $5750.  Sureties,  Frederick  W. 
Snook  and  Jas.  Cantley.  Limit,  120 
days  after  Mar.  6.  Forfeit,  $10.  Plans 
and   specifications   filed. 


FRAME    DWELLING 

^837)      a    fXJBAN    30    W    Wanda.      One 

and    one-half-story      and      basement 

frame  dwelling. 

Owner C.  S.  Allred,   150  Onondago 

Ave.,    San    Francisco. 
Architect  . .  .None, 
l^ay's    work.  COST,    $1950 


FRAME   DWET^LING 

f838>      E     Nl.VETBE.VTH       AVE       50    8 

Calii'ornla.     Two-story  and  baisement 

frame  dwelling. 

f>wner B.     A.     Schkade,     240     20th 

Ave.,   San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $2900 


FRAME   GARAGE 

(83&>     S    GREEN    82    W    Baker.      One- 
story   frame   garage. 
Owner .7.    P.    Edwards,    1001    Flat- 
iron   Bldg.,  S.   F. 
Architect  . .  .None. 

Contractor.  .Robt.    Currie,    San    Mateo. 

COST,    $400 


FRAME  DWELLING 

(HHi)      W    CA.STRTj    126-6   H   29th.      One 

and     one-half-story     and      basement 

frame   dwelling. 

Owner T.     M.     Person,     4447     23rd, 

San    Francisco. 
Architect  . .  .None. 
Day'»   work.  COST,   $2000 


FRAME    DWELLING 

f841;      W     FOURTEENTH    AVE     25     N 

Clement.       Two-story  and     basement 

frame  dwelling. 


Owner Conservative  Bldg.  &.  in- 
vestment Co.,  200  Pheian 
Bldg.,  .San   Francisco. 

Architect  .  .  .None. 

Oay'rt  work.  COST,  $6000 

AODITION 

Oi)2>      NO.    115    HOFFMAN    AVE.      Add 
three  rooms  to  dwelling. 

Owner J.    T.    Burns,    Premises, 

Architect  . .  .None. 

I>ay's  work.  COST,  $500 


J-HA.VIE    WAREHrjUSB 
(^f.U      NO.    50    liAILWAY    AVE.      One- 
HiDty    frame    warehouse. 

Owner S.    Lubfin,   3575    17th,   S.    F. 

Architect  . .  .None. 

''onlractor.  .David    .Schefski,    22    Arleta 
Ave.,   San    Francisco. 

CO.ST,    $500 


ADDITION 

f84l)      Nrj.    112   K.NOX.      Add   to  dwig. 

Owner C,    Kosklnen,    Premises. 

Architect  . .  .None. 

Day's    work.  CO.ST,    $400 


I' 1 1 A .\1  E    D W BLLI NG 

0!15>      8W    NEWTON      120      SB    Morse. 
One-story  and    baxement   frame  dwlg 

Owner John  L  Cliff,  463  Guerrero, 

San   Francisco, 
.irchlt'jct  ..    None. 
I>ay's  work.  COST,  $2000 


ALTERATIONS 

iHii;,      NO.   2238   POST.      Alter  dwelling. 

Owner F.   I.,a  Torres,   3237   Mission 

San    Francfsco. 
Architect  . .  .None. 

Contractor.  .Brockage,   Foley   &   Green, 
1326    Natoma,    S.    F. 

COST,    $400 


UNDERPIN 

<847;      NO.       1618       POLK.  Underpin 

apartments. 
Owner G.    H.    Ombsen,    20    Mont- 
gomery,   San   Francisco. 
\rchltect  .  .  .None. 

Contractor.  ..las.     Fenneil,     180    Jessie, 
San   Francisco. 

COST,   $500 


FRAME   STORE 

'848;      8W    CASTRO      AND      TWENTV- 

third.      One-story    frame   store. 
Owner B.  H.  Kuhlmann,  618  Doug- 
lass, San   Francisco. 
Architect  . .  .None. 
Oay'x    wdrk.  COST,    $600 


ALTERATIONS 

(Hi'J)     CLIFF    HOUSE.         Alter      photo 
gallery. 

Owner J.    K.    Billington,    499    11th 

Ave.,   San    Francisco. 
Architect  . ,  .None. 
Day's  work.  C'^.fST,   tl.'^O 


FRAJklB  FLATS 

<850;  S  BRAODWAY  1,^7-6  W  Hyde 
W  43-10x«  87-«.  All  work  except 
plumbing,  wiring,  painting  and  wall 
bed«  for  two-story  and  basement 
frame  flats. 

Owner Joe    Harris    Company,     225 

Bmbarcadero,  S.   F. 

Architect  ..  .Sylvain    Schnaittacher,    233 
Post,  San   Francisco. 

Contractor.  .Flaherty    &   Ogle,    110   Jes- 
sie, San  Francisco. 

Filed  Mar.   17,  '15.     Dated  Mar,   IJ,  '15. 
Frame   up  and   roof  boards  on.. $2297 

Br  own   coated    2297 

Completed  and  accepted 2297 


')•) 


BUILDIXC    AND   ENGINEERING    NEWS 


Wi  (Intsday,     .March 


1915. 


Lo..al    oj   du.^ -l^'J-i 

TOTAL  COST,  $9190 
Bond,  $4595.  Suret>,  The  Aetna  Acci- 
dent &  Liability  Co  Limit,  110  days. 
Forfeit,  $10.  Plans  and  snecifications 
filed. 


(851)  PLU.MBJXG,  SEWERING  AND 
gas   fitting  Oil  above. 

Contractor .  .Geo.    P.    Haub,    1996    Union, 

San  Francisco. 
Filed  Mar.  17,  '15.     Dated  Mar.  11,  '15. 

Roughing     in     completed $500 

Completed   and   accepted 688 

I'sual    35    days 3fl7 

TOTAL  COST,  $1585 
Rond,  $793.  Surety,  Fidelity  &  De- 
po.«it  Co.  of  Maryland.  Limit,  as  fast 
as  required.  Forfeit,  $10.  Plans  and 
specifications    filed. 

FRAME    RESIDENCE 

(852)  E  THIRD  AVE  204  N  Fulton  EJ 
120xN  25.  All  work  for  two-story 
and  basement  frame   residence. 

Owner Clara     M.    Boeckmann,      32 

Montgomery,  S.  F. 
Architect  ..  .Ci.    E.    McCrea,    Oakland. 
Contra'-tor .  .C.      M.    Moore    and      G.      E. 
Watson.    212    Sharon    Bldg., 
San   Francisco. 
Filed  Mar.  17,  'lo.     Dated  Mar.  10.  '15. 
Rough   frame  up  and  enclosed.  .  .$750 

Rough    plastering    done 750 

C;ompleted   and    accepted 750 

I'.'^ual    i't   da.vs 750 

TOTAL  COST,  $2000 
Hond,  none  Limit,  90  days.  Forfeit, 
none.      Plan.'!  and   specifications   filed. 

FRAME    RESIDENCE 

(.S53)  E,  THIRD  AVE  179  N  Fulton  E 
t20xN  25.  All  Work  for  two-story 
and   basement  frame   residence. 

Owner Clara     M.     Boeckmann,     32 

Montgomery,   S.   F. 

Architect  ••    G.    E.    McCrea,    Oakland. 

Contractor.  .C.   M.   Moore  &  G.   E.   Wat- 
son. 212  Sharon  Bldg.,  S.  F. 

Filed  Mar.  17.  "15.     Dated  Mar.  10.  '15. 

Frame    up    and    enclosed $750 

Rough    coat   plaster   on 750 

Completed    and    accepted 750 

Usual    35    days 750 

TOTAL  COST.    $SO0O 

Hond.    none.      Limit,    90    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


I'U.A.ME    FLATS 

<.S54)      E  SIXTEENTH  AVE  100  N  Bal- 
boa   N    2.".jtE    I27-G.      All   work    for    "- 
story    and    basement    frame    ftats. 
Owner. ....  .Samuel  L.,   B.   W.  and  Ella 

B.    Randolph,    Union    Trust 
Co.,  San   Franciscow 
.Architect  .- .Chas.    C.     Frye,    20     Mont- 
gomery, San  F^-ancisco. 
Contractor .  .Jai?.    P.    Fletcher,    110    Jes- 
sie, San  Francisco. 
Filed  Mar.  17,  '15.     Dated  Mar.  15,  '13. 

Framie    ui^    $1000 

HrowB    coated    1000 

Standing    fini.sh    on 1000 

Completed    and    accepted 1050 

I'sual     35    days 1350 

TOTAL  COST.  $5400 
Bond.  $5400.  Suret.v,  Massachusel  f  s 
Bonding  &  Insurance  Co.  Limit,  9'i 
days.  Forfeit,  $5.  Plan.s  and  speci- 
fications  filed. 


.■SPRINKLER    SYSTEM 

(.S55)  SW  EDDY  AND  HYDE  W  137-G 
xS  137-6.  Tanks,  sprinkler  heads, 
water  supply,  alarm,  steamer  box 
and   painting  for  complete  automatic 


bpiinkltr  system   tor  one-story   Class 
"C"  building. 

Owner W.       E.    Dean,       905       Kohl 

Bldg.,  San  Francisco. 
.Architect  ...Cunningham  &  Politeo,  1st 

National  Bank  Bldg.,  S.  F. 
Contractor .  .Pacific    Fire    Extinguisher 
Co.,    507   Montgomery,   S.    F. 
Filed  Mar.  17,  '15.     Dated  Mar.  10.  '15. 
On    1st  and   15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST.  $2550 
Bond,  $1275.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  20  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


FRAME    RESIDBNCEf 

(856)  E  EIGHTEENTH  AVE  175  S 
Geary  S  25xE  120.  All  work  except 
gas  and  electric  fixtures  for  two- 
story  frame  residence. 

Owner W.    H.   Sale. 

Architect  .  .  .None. 

Contractor.  .Thos.  Hamill,  268  25th  Ave 
San    Francisco. 

Filed   Mar.   17,  '15.     Dated  Mar.   S,  '15. 
Rough   frame   up  and   roof  on.  $687.50 

Brown   coated    687.50 

Completed    and    accepted 687.50 

Usual    35    days 687.50 

TOTAL    COST,    $2750.00 

Bond,    none.      Ijimit.    70    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


BRICK   AND  FRAME  FLATS 
(857)      E    BARTLETT    190    S    21st    S    25x 
E  90.     All  work  except  plumbing,  gas 
fitting   and    sewering   for    three-story 
bi  ick  and  frame  flats. 
Owner Walter  R.   Pease,   310  Cali- 
fornia,   San    Francisco. 
.Architect  ..  .T.       Paterson       Ross,       310 

California.   San    Francisco. 
Contractor.  .John    E.    Beck,    110    Jessie, 

San    Francisco. 
Filed  Mar.   17,  '15.     Dated  Mar.   8,  '15. 

2nd  story  joists  in  place $1000 

Roof    on     1000 

Brown    coated 1000 

Completed   and   accepted 1061 

Usual   So   days 1360 

TOTAL  COST,  $5421 
Bond,  $2800.  Suretie.s.  P.  P.  Quinn  and 
John  Flaherty.  Limit.  90  days  from 
filing.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

(S58)    PLU.MBING.    GAS    FITTING    AND 
sewering  on   above. 

Contractor.  .F.     E.    Hooper.     3606    20th. 
San   Francisco. 

Filed  Mar.    17.  '15.     Dated  Mar.   8.  '15. 

Roughed    in    $250 

Completed  and  accepted 252 

Usual    25    days.'. 175 

TOTAL  COST.   $677.50 

Bond.     $339.       Sureties.    Chas.    Selinger 

and    Chas.    H.    Linn.      Limit,    as    fast    as 

possible.       Forfeit,     none.       Plans     and 

specifications   filed. 


ALTERATIONS 

(S.-,9)      NO.   145   EDDY.     Alter  store. 

Owner Martin    F.    Ross,    Premises. 

Architect  .  .  .None. 

Contractor ..  Brunswick,    Baike,    Collen- 
der  Co..    IS    "'•h,   S.   F. 

COST,   $450 


BRICK    TKNK.\1K.\TS 

(860)      W    HYDE    100-6    S    Ellis.      Four- 
story  and   basement  brick  tenements. 

Owner O.  C.   Holt.   110  Jessie,  S.  F. 

Architect  ..  .Herman    Barth.    12    Geary, 

.''an    Francisco. 
Day's    work.  COST,    $25000 


ALTERATIONS 

(S61)      NO.     4315        TWENTY-FOURTH. 
Minor  alterations  «nd  repairs. 

Owner Vincent   Beretta,   4100   24th. 

."^an   Francisco. 
-Architect  .  .  .None. 
Days     work.  COST,     $400 


ALTERATIONS 


MARKET.       Alter     in- 


(862)      NO. 
terior. 

Owner C.   Smith,   Premises. 

-Architect  .  .  .None. 

Contractor .  .M.  Fisher,  105  Montgomery 
San    Francisco. 

COST,   $400 


FRAME  FLATS 

(863)      S  UNION   45-6   E  Larkin.     Three 
story  ar;d  basement  frame  (3)   nat-s. 

Owner \ndr»w   &  Clorinda  Cuneo, 

1723   .Stockton,   S.   F. 
-Architect  .  .  .None. 
Day's   work.  COST,    $.-)975 


ALTERATIONS 

(865)      NO.    477    OAK.      Alter    flats. 

Owner Mary   C.    Hueter.    Care    Ar- 

chitecet. 

Architect  ..  .O.     R.     Thayer.     20     .Mont- 
gomery.   San    Francisco. 

Contractor.  .  .McMuUin-von  Voorhles. 

110    Jesaie,    S.    F. 

COST.   $900 

FRA.ME    DWELLING 

(865)      S   GREENWICH    125    W    Steiner. 
One-s.tory  and  basement  frame  d»vlg. 
Owner Alex    Revere,    2335    Green- 
wich,  San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $500 


FRAME    DWELLING 

(866)      NO.   946  PLYMOUTH.     One-story 
and  ba.'-ement  frame  dwelling. 

Owner H.  John.*,   1903  Baker.  S.  P. 

Architect  .  .  .None. 

Day's  work.  COST.   $1500 


FRAME    RESIDENCE 

(S67)  E  TWENTY-NINTH  AVE  150  N 
Anza  N  25xE  120.  All  work  for  two- 
story   frame   residence   and   garage. 

Owner Thos.    F.    Burke,    1270    Fell, 

San    Francisco. 

-Architect  .  .  -None. 

Contractor.  .George  F.  Cleese,   524    !!7th 
Ave.,  San  Francisco. 

Filed  Mar.  IS.  '15.     Dated  .Mar.  18,  '15. 

Frame    up     $707.50 

Brwon    coated     707.50 

Completed    and    accepted 707.50 

Usual    35    days 707.50 

TOTAL  COST,  $2830.00 

Bond.    none.      Limit.    90    days.      Forfeit, 

none.      Plans    and   specifications    filed. 


FRAME    RESIDENCE 

(SCS)  E  TWENTIETH  AVE  246  S 
I^ake  K  120xS  26.  All  work  except 
plumbing,  painting,  heating,  light 
fixtures,  and  shades  for  two-story, 
attic  and  basement  frame  residence. 

Owner Solomon     Bibo.     312    Maple. 

San    Francisco. 

-Architect  ...  Henry       Shermund,       Mills 
Bldg.,    San    Francisco. 

Contractor .  .F.    H.    Boring,    San    Mateo, 
California. 

Filed  Mar.  IS,  '15.     Dated  Mar.  15.  '15. 
Rough     frame     completed ...  .$1197.75 
Rough     plastering    completed    1197.75 
Finish    coat    plaster    on    and    mill 

work   delivered   on  Job 1197.75 

Compli'ted    and    accepted 1197.75 


Wednesday,     March      24,      191- 


BUIi  DIXG    AND    ENGINEERING    NEWS 


Usual    35    days 1597.00 

TOTAL  COST,  $6388.00 
Bond.  $3195.  Surety,  American  Surety 
Co.  Limit,  90  days  from  filing.  For- 
feit, $10.     Plans  and  specifications  filed. 


FRA.MK    DWELLING 

(869)      E      BERLIN       175    N       Wayland 
One-stcry  and  basement  frame  dwlg. 

Owner Frank   Scrivani,    419    Berlin 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Mario    A.    Perini,    500    Ber- 
lin,   San   Francisco. 

COST,    $1600 


ALTERATIONS 

(870)      NO.    70    CENTRAL    AVE.      Alter 
dwelling-. 

Owner Henry    Pelz,    Premi.ses. 

Architect  .  .  .None. 

Day's   work.  COST.    $450 


ALTERATIONS 

(871)      NOS.     2544-2546       GREENWICH. 

Alter   garage. 
Owner Ray    Bacchi,    2221       Green- 
wich,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .A.      Sarlnl.      32      Moultrie, 
San   Francisco. 

COST,    $450 


TRESTLES 

(872)      TWENTIETH    AND    MICHIGAN. 
Construct   trestles   for  ship   crane. 

Owner Union   Iron   Works,   Prem. 

Architect  . .  .None. 

Contractor.  .Healy  Tibbitts  Co.,   9   Main 
San    Francisco. 

COST,   $60,000 


FRAME  DWELLING 

(873)      N  ANZA  107-6  W  24th  Ave.  Two 
story   and    basement   frame   dwelling. 
Owner Jos.    Tognetti,    781    Steven- 
son, San  Francisco. 
Architect  ..  .Plans    by   owner. 
Day's   work.  COST,    $2000 


-ALTERATIONS 

(874)      W    NINETEENTH    AVE     175    N 
Anza.     Alter  and  add  to  dwelling. 

Owner H.     A.    '^chram,     467     19th 

Ave..  San  Francisco. 
Architect  .  .  .None. 

Contractor.  .A.    W.   MacKillop.    579    39th 
Ave.,    San   Francisco. 

COST,    $1565 


STEEL  STATION 

(875)  NE  GREAT  HIGHWAY  AND 
Irving.      One-story    steel    station. 

Owner Omen    Oil    Co..    Larkin    and 

Golden   Gate   Ave.,   S.    F. 

Architect  ..  .O'Brien  Bros.,  240  Mont- 
gomery,   San    Franci-sco. 

Day's  work.  COST,   $400 


BRICK    GARAGE 

(876)  S  BUSH  137-6  W  Montgomery 
W  70xS  137-6.  Lumber,  labor,  car- 
penter, mill,  glass,  glazing,  -stairs, 
marble,  tiling,  rough  and  finish  hard- 
ware, galvanized  iron,  tin,  roofing, 
plastering,  painting  and  electric  work 
for  two-story  brick  garage. 

Owner Shiels   Estate   Co.,    68   Post, 

San   Francisco. 

Architect  ...T.  Paterson  Ross,  310  Cal- 
ifornia,  San   Francisco. 

Contractor .  .Ira  W.  Coburn,  180  Jessie, 
San   Francrsco. 

Filed   Mar.    19,   '15.     Dated   Mar.    17,   '15. 

2nd   story  joists   in   place $3000 

Completed   and   accepted 305O 


Usual     3o    days 2050 

TOTAL  COST,  $8100 
Bind,  $4050.  Sureties,  T.  P.  S.  Brown 
and  John  W.  Hatch.  Limit,  60  days 
after  notification.  Forfeit,  $25.  Plans 
and  specifications  filed. 


(877)      EXCAVATION   AND   CONCRETE 

on   above. 
Contractor.  .Richard   J.   H.   Forbes,  Mo- 

nadnock    Bldg.,    S.   F. 
Filed  Mar.   19,  '15.   Dated   Mar.   17,  "15. 
1st  and   15th  of  each  month....      75% 

Usual    35    days.    25% $296.25 

TOTAL  COST,  $1985.00 
Bond,  $993.  Sureties,  John  Cassaretto 
and  R.  Dewar.  Limit,  60  days  from 
filing.  Forfeit,  $25.  Plans  and  specifi- 
cations   filed. 


(S78)      PLUMBING,    GASFITTING    AND 
sewering    on    above. 

Contractor S.      Petersen      &      Son, 

2337  Fillmore,  S.  F. 

Fied    Mar.    19,   '15.   Dated   Mar.    17,   '15. 

Roughed    in     $400 

Completed    and    accepted 317 

Usual     35    days 250 

TOTAL  COST.    $967 

Bond.    $4  84.      Sureties,    H.    P.    Peterson 

and    Albert    E.    Kern.      Limit,    fast    as 

possible.       Forfeit,     $25.  Plans     and 

specifications   filed. 


(879)      BRICK    WORK    ON    ABOVE. 
Contractor.  .H.    H.    Larsen    &     Bro.,     62 

Post,    San    Francisco. 
Filed   Mar.   19,  '15.   Dated  Mar.   17,  '15. 
1st  and  15th  of  each  month....      75% 

Usual    35    days,    25% $848.75 

TOTAL  COST,  $3395.00 
Bond,  $1700.  Surety,  Maryland  Casu- 
alty Co.  Limit,  14  days  after  notifi- 
cation. Forfeit,  $25.  Plans  and  speci- 
fications   filed. 


(880)      STEEL        AND        CAST         IRON 

work  and  erecting  of  same,  anchors, 

bond    iron,    pipe      casings,    and      post 

caps   on   above. 

Contractor.  .Pacific     Rolling     Mill     Co., 

Sharon  Bldg.,  S.  F. 
Filed   Mar.    19,   '15.      Dated   Mar.    17,   '15. 

Steel    erected    $1000 

2nd    story    erected 1000 

Completed   and   accepted 1100 

Usual     35    days. 1050 

TOTAL  COST,  $4150 
Bond,  $2100.  Sureties.  H.  F.  Hedrick 
and  A.  D.  Coutts.  Limit,  45  days  from 
filing.  Forfeit,  $25.  Plan.s  .and  speci- 
fications   filed. 


(881)      DIRECT     COINNECrrED     ELEC- 

tric  elevator  on  above. 
Contractor.  .Spencer    Elevator    Co.,    128 

Beale,    San    FYancisco. 
Filed  Mar.   19,  '15.   Dated  Mar.   17,  '15. 

Elevator    !in     operation 75% 

Usual    35    days,    25%    $621.25 

TOTAL  COST,  $2485.00 
Bond,  $1243.  Surety,  Maryland  Casu- 
alty Co.  Limit,  30  days  after  notifica- 
tion. Forfeit,  $25.  Plans  and  specifi- 
cations   filed. 


CLASS    -C"    APARTAIENTS 
(882)      N  O'FARRELL  74    W   Larkin   W 
63-6xN   120.      All   work   for  four-story 
reinforced    concrete    frame   Class    "C" 
apartments. 

Owner Hermine      Ludemann      and 

Marie      Schumacher,       1081 
Park  Ave.,  Alameda. 
Architect  ..  .William       Wilde,       Albany 
Block,    Oakland. 


Contractor.  .J.      B.    Reite,    110      Jessie, 

San  Francisco. 
Filed   -Mar.    19,   '15.      Dated    Mar.    17,   '15. 

-As    work    progresses 75% 

U.sual    ?,r,    days 25% 

TOT.AL  COST,  $58,000 
Bond,  none.  Limit,  iOO  days  from  re- 
cording. Forfeit,  none.  Plans  and 
.specifications   filed. 


FRAME    DWELLING 

(S83)      E   MADRID   50   N   Avalon.      One- 
story  and  basement  frame  dwelling. 

(^)\vner Henry   Dobest,    189    Madrid, 

San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.    $r,O0 


ALTERATIONS 

(884,      S  LO-MBARD   114-6   E   Divisadero 
Alter  dwelling. 

Owner C.    H.    Delmoly,    Premises. 

-Architect  .  .  .None. 

Contractor.  .D.   Franr.-esconi,    151    Pixley 
San  Francisco. 

COST,   $500 

ALTERATIONS 

(885)      NO.    520      M-ARKET.      Alter      in- 
terior of  store. 

Owner Electric    Supply    &    Repair 

Co.,    Premises. 
•Architect  .  .  .None. 

Contractor.  .J.   F.   Nielsen,    2350    Bryant, 
San  Francisco. 

COST,    $400 

INSTALL    WINDOWS 

(SS6)      NO.     1938      GREAT      HIGHWAY. 
Install    8    windows. 

Owner Jas.    Mac    Leod,    1958    Lyon, 

San  Francisco. 
Architect  .  -  .None. 

Contractor.  .A.   M.   Wallen.   251   Kearny. 
San    Francisco. 

COST.   $400 


FRAME    DWELLING 

(887)  W  CURTIS  73  15-100  N  Holph. 
One  and  one-halr-story  and  base- 
ment   frame    dwelling. 

Owner Martin    Smith.    114    Girard, 

San   Francisco. 
Architect  ..  .O.    Evans,       2567      Mission, 

San   Frahcisco. 
Day'-s    work.  COST,     $1700 


FRAME     DWELLING 

(888)  E  PRAGUE  97  N  Naylor  (Crock- 
er Tract).  One-story  and  basement 
frame   dwelling. 

Owner J.     Lessard,     222     Raymond 

Ave.,    San    Francisco. 
-Architect  .  .  .None. 

Contiactor.  .T.    H.   Parry,   222   Raymond 
Ave.,    San    Francisco. 

COST,    $2400 


BRICK   GARAGE. 

(889)      S    GROVE    1G2-6    W    Divisadero. 
One-story   brick  private  garage. 

Owner J.      J.    Buffer,      ISO      Jessie, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $4000 


FRA.ME    DWELLING 

(890)      W    DAR.VIOUTH    150    S    Woolsey. 
One-story  and   basement  frame  dwlg. 

Owner Harry     Gooltz,     1692     Post, 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $1400 


24 


!j!.\(J  and  i:nginekuiX(;  nI'^vs 


WidiUMlay.     March      24.      1915. 


FKAMK    i>\\  t:L,L.lN(.; 

(S»l)       \V      .SIXTEENTH      AVE      200      N 

Balboa.      Two-story      and      basement 

frame    dwelling. 
Owner Costello  &  Ferrick,  93  Col- 
lege Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,     ?2900 


FRAME     DWELLING 

(892)  N  SEVILLE  X64.539  E  Naples 
Crocker-Amazon  Tract).  Two-story 
and  basement  frame  dwelling. 

Owner Jos.    P.    Alexander. 

Architect  ..  .Oliver  Evans,  2567-A  Mis- 
sion,  San   Francisco. 

May'.s   work.  COST,    $2000 


BRICK    RESIDENCE 

(S93)  —  BROADWAY  276-9  W  Baker. 
Excavation,  grading,  foundation,  re- 
taining walls,  concrete  and  cement 
woi-k  for  three-story  and  basement 
brick    icsidence. 

Owner Sidney.    M.    Ehrman,      2400 

Steiner,   San   Francisco. 
-Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Contractor .  .Barrett      &       Hilp,    Sharon 

Bldg.,    San    Francisco. 
I'iled  Mar.  20,  '15.     Dated  Mar.  19,  '15. 

On    15th    of   each    month 75% 

Usual    35    days 25% 

lOTAL  COST,  $7345 
liond,  $3745.  Surety,  Pacific  Casualty 
Co.  Limit,  May  1,  j915.  Fofeil,  none. 
I'lans   nnc!    specifications   filed. 


CKSSATION    OF    I.AIIOK. 


Mar.  19,  1915— W  NOE  125  N  18th 
2.'>xl25.  Emma  Munro  to  J  -M  Bailey 
Work    cea.'itHl    Feb.    1,    1911 


INCOKPORATIOXS 

Owen  Registered  Hog  and  Cattle  As- 
sociation. General  live  stock  business. 
Capital  Stock,  $250,000;  250,000  .shares 
at  $1  each;  amount  sub.scribed,  $3. 
Place  of  business,  San  Francisco.  Di- 
lectors — C.  H.  Owen,  C.  Lubbe  and  V. 
n.  Gundy,  1   share  each. 

"Miriam  Mining  Company."  General 
minin-.?  and  milling.  Capital  Stock, 
$100,000  ;100,000  shares  at  $i  each; 
amount  subscribed,  $3.  Place  of  busi- 
ness, San  Francisco.  Directors — C.  M. 
Ilelshaw,  W.  D.  Bannister,  C.  C.  Gross, 
1    share  each. 


MITKK    «)F    XOX-RESPONSIBIMTy. 


.Mar.  17,  1915— E  EIGHTEE^'TH  AVE 
225  S  Geary  S  50xE  120.  Gustave 
.Moeller  as  to  improvements  on 
leased    property     

Mar.     It),     1915— NOS.       145     AND       147 
"lOddy,   bet.   .Mason  >-nd  Taylor.     Gus^ 
and    Adolph    K    llaishall    as    to    im- 
provements   on    leased    property... 

.Mar.  15,  1915 — NVV  STOCKTON  AND 
O'Farrell  N  137-fix \V137-6.  Hyman 
Bros  Co  as  to  improvements  on 
leased     property      

.Mar.  2(1,  1915— BLK  BDEI)  BY  VAN 
Nesj  Ave,  Bay,  Tolk  and  Francisco. 
Star  Investment  Co,  cpn,  Hobart 
Estate  Co.  and  United  Railroads  of 
•  S.  F.  as  to  improvements  on  leased 
property     

LEASES 


lar.   10,    Itfij — 'S   KDDY  137-6   E   Mason 

E    68-9    S    145    m    or    1  to    Market   SW 

S5   m  or  1   N   194-1  V&.  Anna  R  and   D 
D    Oliphant,    Tr's    David    D    Oliphant, 

.li-.   to  James   Hansen.  June   21,   1919. 

$2988.90    month,    etc.,  and    option    to 
ren^'w. 


COMPLETION    NOTICES. 


San  Francisco 


M.ir.  HI.  1915— NO.  1402  MARKET. 
('■rjiiid  Central  Investment  Co  to 
.l<ilm   S    Hand.      2   years.      $600. 


Mar.  13,  1915 — X  POST  50  W  Larkin 
—  50  N  120  E  50  S  120.  J  H  Keefe 
to  James  F  Smith Mar.  3,  1915 

.Mar.  13.  1915— SE  PINE  AND  JONES 
37-6  on  Jones  and  S7-6  on  Pine. 
Theo  E  Rulfs  to  Wm  Heidenreich. 
March     11,     1915 

Mar.  13,  1915 — LOT  25  BLK  138 
O'Neill  &  Haley  Tct.  Nathan  Levy 
to   Michael   Eiberger .  .  .  .  Mar.    11,   1915 

Mar.  13,  1915— N  JASPER  PLACE 
93-1  »^  X  Green  and  lot  adj  on  E  of 
Jasper  Place  115-4  »4  N  Green. 
Felice  Toriggino  to  G  Martinelli, 
Dec  5,  1914;  Joseph  Farrora  &  Co, 
Mar.    9,    1915;   A  Curran..Mar.    6,    1915 

Mar.  13,  1915^  LOMBARD  99-6  W 
Powell  W  3SxS  137-6.  Hugh  Mc- 
Kevitt  to  whom  it  may  concern.. 
March    12,    1915 

Mar.  15,  1 91  5— EXPOSITION'  SITE. 
The  Republic  of  France  to  Lind- 
gren    Co Mar.    15,    1915 

-Mar.  15,  1915— SE  CHENERY  A2^D 
30th  S  28-6  by  uniform  depth  of 
50  feet.  The  Schrader  Estate  Co 
to   A    Klahn   &   Son Mar.    12,    1915 

-Mar.  15,  1915— XE  THIRD  100  SE 
Bryant  SE  47-GxXE  76.  S  F  In- 
vestment Corpn  to  Chas  Kern  Co 
and   Jas    H   Pinkerton .  .  .  .  Mar.   6,   1915 

Mar.  15.  1915— E  SIXTEENTH  AVE 
275  S  Anza  S  75xE  127-6.  S  M  or 
Stephen  M  Beede  co  James  Welsh 
Feb.    26,    1915 

Mar.  15,  1915— NW  BUSH  &  GOUGH 
30  on  Gough  and  110  on  Bush. 
Rebecca  C  TucUer  to  Ira  W  Coburn 
Mar.^h     10     1915, 

Mar.  16,  1915— E  TWENTY-FIFTH 
Ave  225  N  Anza  X  25xE  120.  Frank 
Lapham   to   R  E  Lapham.Mar.   15,   "15 

Mar.  16,  1915— XW  TONQUIN  AND 
Scott  W  SOxN  350.  Panama-Facific 
International  Exposition  Co  to 
Duncanson-Harrelson   Co. Mar.    15,   'IZ 

Mar.  16,  1915— SE  COLERIDGE  200 
NE  Virginia  Ave  NE  25xSE  70  Lot 
176  Gift  Map  3.  Hannie  I  Connolly 
to  whom  it  may  concern. Mar  15,  1915 

Mar.  16,  1915— NE  SIXTEENTH  AND 
Capp  N  90xE  150.  S  F  Labor 
Council       Hall    Ass'n    to      Newsom- 

Wold-Kohn    Co Mar.    9,    1915 

Mar.  16,  1915— EXPOSITION  SITE. 
California   Concessions   Co   to   E    W 

-McConnell    (Dreadnaught)    

March    13,    11915 

Mar.     16,     1915— EXPOSITION      SITE. 

California   Concessions   Co   to   E   W 

McConnell    (Creation) .  .Mar.    13,    1915 

Mar.     IG,     1 915— EXPOSITION       SITE. 

Cardinell-Vincent  to   L  A    Hinson.. 

March    6,    1915 

.Mar.  17,  1915— SE  GREENWICH  AND 
Hyde    S    6S-9xE    100.  Greenwich 

Realty   Co  to  W   G   Gilmore 

March    15,    1915 

Mar.  17.  1915— E  THIRD  AVE  154  N 
Fulton  N  25xE  120.  Leon  E  Pres- 
cott.  Agent,  to  H  E  and  T  W  .Mac- 
Arthur Mar.    11.    1915 

Mar.  17,  1 915— EXPOSITION'  SITE. 
I'anama- Pacific  International  Ex- 
position Co  to  McLeran  &   Peterson 


March     16,     1915 

.Mar.  17,  1915- NW  POLK  AND  CALI- 
fornia  W  56-3  N  87-6  W  25  N  25  E 
.si-3  S  112-6.  The  Bradbury  Est 
Investment  Co  and  Mary  M  Brad- 
bury to  H  Maundrell,  Mar.  16; 
.\lusto  .Sons-Keenan  Co,  Mar.  10; 
Marshall  &  Stearns  Co,  Mar.  13; 
California    Plate    &    Window    Glass 

Co Mar.    12,    1915 

.Mar.  17,  1915— DRIVING  PILES  AT 
Pier  34   on   E   East  opp  junction  of 

5  Beale  and   E   Brannan.     Western 
Pacific  Railway  Co  to  Hyde  Harjes 

6  Co Mar.     16,    1915 

Mar.    17,    1915 — LOT    11    BLK    3    Fairs 

Sub   Holly   Park    Tract.      George   H 
Anderson  to  X  F  Xilsson.Mar.   16,  '15 

Mar.  17,  1915— W  PARIS  125  N 
Geneva  Ave  N  25x100.  Fred  Buehn 
to   W   F  Dulfer Mar.   4.   191& 

Mar.  17,  1915— W  CO.VI.MONWEALTH 
225  X  Geary  X  40xW  120.  Edwin 
S  Xewman  to  Thomas  Elam  & 
Son Mar.    12,    1915 

.Vtar.  18,  1915— COMG.  AT  PT  Dis- 
tant SW  128.70  measured  along 
said  line  from  XV.'  corner  Blk  33 
West  End  Map  Xo.  1  th  XW  at  r  a 
to  Delano  Ave  78  SW  25  to  divid- 
ing line  bet  Lots  2  and  3  in  said  Blk 
33  SE  along  said  dividing  line  7S 
Si:  25  ptn  I.K>t  2  Blk  33  West  End- 
Map  Xo.  1.  -A  R  Larsan  or  I^arson 
to  whom   it  may  concern. Mar.   18,  '15 

Mar.  18,  191,5— W  POWELL  69-3  X 
Union  X  34-3xW  137-6.  G  B  Celle 
and  P  Sanguinetti  to  F  C  Amoroso 
Mar.     IS,     1915 

Mar.  18,  1915— E  EIGHTEENTH  AVE 
200  X  Balboa  X  25xE  120.  Morris 
Fox   to   Schwarz   &   Fox.... ,   1915 

-Mar.  18,  1915— E  VALEXCIA  130  N 
26th  X   65xE  117-6.  Charles  Warren 

Welch   Estate  Co  to  S  B  Kress 

March    16,    19IS 

-Mar.  18.  1915^SE  MARKET  100-0% 
NE  Seventh  XE  50-0%  SE  165  SW 
50-0%  XW  165.  James  D  I'helan 
to  Pacific  Fire  Extinguisher  Co.. 
March    12,    1915 

.Mar.  19,  1915— EXPOSITION'  SITE. 
General   Electric  Co  to  Dunnavant- 

Houghton-Van    Sanf,    Inc 

March     10,     1915- 

Mar.  19.  1915— NW  CALIFORNIA  & 
Pierce  N  265-2V4  W  206-3  S  265-2Vi, 
E  206-3.  K  D  Winship  to  Brandt 
&    Stevens Mar.    9,    1915 

Mar.  19,  1915— SW  COTTER  425  NW 
Mission  NW  25xSW  100.  Michael 
McDonough  and  Lawrence  CosteH,o 
to  whom  it  may  concern. Mar.   19,  "15 

-Mar.  19,  1915— E  LEXIXGTON  125  S 
Howard.  M  J  Hynes  to  Geo  D 
Gilmour Mar.    11,    1915. 

.Mar.  19,  1915— LOT  S  BLK  19,  Crock- 
er-Amazon Tract.  H  Dieckmann  to 
J    M    Burns Mar.    19,    1915 

.Mar.     19,     1915 S     JACKSON     65     E 

Front   E   39-SxS   60.      May   B   Angus 
to  whom   it  may  concern.  Mar.   IS,  '15. 

Mar.  19.  1915— N  TWENTY-FOURTH 
55  W  Shotwell  W  3SxN  90.  Wil- 
liam Sicotte  to  Wm  C  Hamerton 
&    Son Mar.    18,    1915 

.Mar.  19,  1915— N  lURK  171-10^  E 
Taylor  E  34-4  %xN  137-6.  Zeller- 
bach-Levison  Co  to  The  Gas  & 
Elec  Appliance  Co,  Phillip  A  Bell 
and  Christian  T  Jacobsen  as  Bill 
&    Jacobsen .Mar.    9,    1915 

.Mar.  19,  1915— EXPOSITIOX  SITE. 
(Race  Track  Grand  Stand  No.  3). 
Panama- Pacific  International  Ex- 
position Co  to  McSheehy  Bros... 
March    17,    1915 


Wed'ie.'^'iay,     March     24,     1915. 

Mar.  19,  1915— B  LANGTON  125  S 
Howard.  M  J  Hynes  to  Geo  D  Qil- 
moui- Mar.    11,    1915 

Mar.  20,  1915— S  CLAY  85  E  Franklin 
E  39-3  S  127-8%  W  37-3  N  27-814 
W  2  N  100.  Mrs  S  Morris  to  John 
E    Beck Mar.    13,    1915 

:.lar.  20.  1915— EXPOSITION  SITE. 
The  Netherlands  Pavilion-Panama- 
Pacilic  International  Exposition  Co. 
to  .Judson  McFell  and  F  W  Watts 
and    McFell   Elec   Co Mar.    19.    1915 

Mar.  20,  1915— EXPOSITION  SITE. 
Nippon    Kyosan    Kaisha    to    Dunna- 

vant-Koughton-Van    Sant,    Inc 

March    15.    1915 

Mar.  20,  1915— N  IRVING  70  E  Bth 
Ave  E  oOxN  100.  Eugene  P  Bgan 
to  A  J  De  Rutte Mar.    13,   1915 

Mar.  20,  191b — W  TWENTIETH  AVE 
275  S  Geary  S  25xW  120.  Alfred 
Johnson  to  whom  it  may  concern 
'. March    20,    1915 

•Vlar.  20.  1915- N  CLEMENT,  bet.  7th 
and  8th  Aves;  No.  622  Clement.  Leo 
Ulum  to  John  V  Stiefel.Mar.    15,   1915 

Mar.  :0,  1915— N  TWENTIETH  25  B 
Collingwood  25x75.  John  H  and 
Caroline  F  Palmer  to  Mc  Causland 
Bros Mar.    17,    1915 

Mar.  20,  1915— SE  CITY  HALL  AVE 
73-11/2  NE  Larkin  &E  100  NE  50  NW 
86.75  W  22.671  SW  SI. 604;  S  Grove 
22.G72  E  from  SE  City  Hall  Ave 
SE  86.75  NE  25  NW  C8.743  W  30.81. 
H  W  and  C  H  Westphal,  Otto  F 
Westphal,  Edie  W  Gonzales  and  E 
W  Westphal  to  Gustave  Anderson 
.  .  .March    12.    1915 

Alar.  20,  1915— SW  BAKER  &  LOM- 
bcird  30-G  on  Lombard  by  S7-6  on 
Uakcr.     Fred  Petcison  to  Alex  Mac- 

Killop     Mar.    20.    1915 

♦ 

LIENS   FILED 

SAN    FRANCISCO    COUNTY. 


.Mar.    12,   1915— E  TWELFTH  AVE  250 

5  Cabrillo  S  25xE  120.  Friedman 
Bros  vs  A  Hanley  cind  W  A  Savage 
$44.50 

Mar.  12,  1915— NE  GENEVA  AVE  & 
Huron  100  m  or  1  on  Geneva  Ave 
and  30  on  Huron,  No.  32  Huron, 
.lohn   Cerda  vs  Louis  Battaini.  .  $37.50 

-Mar.  13.  1915— EXPOSITION  SITE. 
Richard    Lynch    vs    Wm    Schwingen 

6  Co,  Lange  &  Bergstrom,  Supt  of 
Consti-.  of  Pennsylvania  Bldg  and 
I'aiiaina-Pacific  International  Ex- 
position   Co $191.70 

Mar.  13,  1915— EXPOSITION  SITE. 
The  Hill  Bros  Co  vs  Young's  Res- 
taurant Co  and  Panama-Pacific  In- 
ternational   Exposition    Co.  ..  .$385.50 

-Mar.  15,  1915 — LOT  25  BLK  138 
O'Neill  &  Haley  Tract.  J  M  En- 
yeart  vs  Nathan  Levy  and  Michael 
Eiberger     $100 

.Mar.  16,  1915— E  SHOTWELL  95  N 
20th  N  34xE  122-6.  Thomas  W 
Morgan  vs  Alfred  nnd  Julia  L  Pen- 
zel    $32 

•Mar,  16,  191.5— E  TWENTY-FIRST 
Ave  281  N  California  N  25xE  120. 
Daniel  H  Rhode.^  vs  Emma  L 
Frederique     $91.20 

Mar.  17,  1915 — S  BUSH  93-9  W  Lyon 
W  33-21/4  S  85-9%  W  51-5i^  S  25  E 
51-51/^  S  26-8%  E,  33-21/^  N  1.37-6. 
John  Quadt  vs  Sophia  Daggett  and 
.lames    F   Neall $415.57 

.Mar.  17,  1  91 5— EXPOSITION  SITE. 
The  Hill  Bros  Co  vs  Young's  lles- 
tauiant  Co  and  Panama-Pacific  In- 
tiMnational     Exposition    Co..    .$385.50 

.Mar.     17,     1915— E       TWENTY-FIRST 
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Ave  281  N  California  N  25xE  12  0. 
C  D  Lieb  (as  Eagle  Electric  Co) 
vs   Emma  L  Frederique $122. 5!j 

Mar.  17,  1915— B  TWENTY-FIRST 
Ave  281  N  California  N  25xE  120. 
Geo  W  Peek  vs  K  ,L  Frederique 
and    W    A    Savage $13.50 

-Mar.  18,  1915-^E  TWENTY-FIRST 
Ave  281  N  California  N  25xE  120. 
Olson-Mahony  Lumber  Co,  $800.63; 
George  Ryan,  $V07.16  vs  W  A 
Savage   and    Emma  L  Frederique.. 

-Mai'.  18,  1915— EXPOSITION  SITE. 
William  Matthews,  $139;  William 
.Matthews,  $340  vs  J  W  Young  Res- 
taurant Co  and  Panama-Pacific  In- 
ternational    Exposition     Co 

-Mar.  18,  1915— E  TWENTY- FIRST 
Ave  281  N  California  N  25xE  120. 
Akard  Door  Opeiier  Co  vs  E  L 
Frederique    and    W    A    Savage.  ..  .$20 

Mar.  19,  1915— N  CALIFORNIA  137-6 
E  Leavenworth  E  50xN  137-6.  I  R 
Kissel  vs  Isadore  C  and  Martin  J 
Heller,  extrs  Estate  Jane  Lewis, 
dec'd,  Isadore  C  Heller,  Martin  J 
Heller,  Oscar  Lewis,  Michael  and 
Annie  Heller,  Gussie  Bennett  (nee 
Heller),  Lily  Barron  (nee  Heller) 
$217.75 

-Alar.  19,  1915— E  TWENTY-FIRST 
Ave  281  N  California  N  25xE  120. 
Thomas  Skelly,  $466.50;  C  Carnevali 
Marble  &  Mosaic  Co,  $80;  E  Ander- 
son, $100:  Atlas  Heating  &  Venti- 
lating Co,  $180  vs  Emma  L  Fre- 
derique andW  A  Savage 

Mar.  19,  1915— E  TWENTY-FIRST 
Ave  281  N  California  N  25xE  120. 
The  Cobbledick-Kitjbe  Glass  Co  vs 
Emma  L  Frederitfue  and  W  A 
Savage     $43.44 

Mar.  20,  1915— E  TWENTY-FIRST 
Ave  281  N  California  N  25xE  120. 
Fiiedman  Bros  vs  W  A  Savage  and 
Emma    L   Frederique $161.35 

Mar.  20,  1915— N  O'FARRELL  74  W 
Larkin  W  63-6xN  120  (to  correct  68 
liens  237,  Recorded  Jan.  23,  1915.) 
J  S  Guerin  &  Co  vs  Maria  Schma- 
fher,  H  W  Ludemann,  Hermine 
Ludemann,  Richard  Sinnott  and  A 
Sundberg     $335.50 

-Mar.  20,  1915 — N  ELLIS  87-6  B  Mason 
E  50xN  137-6.  Edward  L  Soule 
(as  Edvvard  L  Soule  Co)  vs  Her- 
bert C  Matthews,  Matthews  &  Ran- 
dolph   and   A   O   Stewart $280.20 

.Mar.  20,  1915 — N  ELLIS  87-6  E  Mason 
K  50xN  137-6.  Herbert  C  Matthews 
vs  A  O  Stewart,  M  Brandt  and  W  J 
Stevens  I (as  Brandt  &  Stevens) . .$876 

-Vlar.  20,  1915 — N  ELLIS  87-6  E  Mason 
E  50  m  or  1  by  N  137-6.  Trussed 
Concrete  Steel  Co  vs  A  O  Stewart, 
Brandt  &  Stevens,  Matthews  & 
Randolph    &    H    C    Matthews .  $1338.06 

.Mar.  19,  1915— E  TWENTY-FIRST 
Ave  2S1  N  California  N25xE  120. 
Daniel  W  Moriarty  vs  Emma  L 
Frederique     $117. o5 

Mar.  20,  1915— E  TWENTY-FIRST 
Ave  281  N  California  N  25xB  120. 
Walter  Thompson  vs  Emma  L 
Frederique     $182.20 

.Mar.  20,  1915— E  lAVENTV-THIKD 
Ave  281  N  California  N  25xE  120. 
(as  recorded).  S  I  Volz  vs  W  A 
Savage  and  Emma  L  Frederique.  . 
$44 

♦- 

The  value  of  all  the  gold  produced  in 
the  United  Htates  from  1792  to  January 
1,  1914,  is  estimated  by  the  United 
States  geological  survey  at  $3,549,799,- 
100:  the  v.TJue  of  the  silver  at  $1,709,- 
.".17,600. 
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S.4N     FK.INCISCO     COUNTY. 

•Mar.  19,  1915— SW  TWENTY-SIXTH 
80  W  from  pt  formed  by  inter- 
section of  S  26th  and  W  Diamond 
30xS  114.  M  W  Farrell  to  C  O 
Empey     Arding     

OAKLAND  AND  ALAMEDA  C(»UNTV. 

BANK  .ALTlOKATfON— Class  A  con- 
struction, $20,000.  Oakland,  Cal.  Ar- 
chitect, Walter  J.  Mathews,  927  Bioad- 
way,  Oakland.  Owners,  Union  Savings 
Hank.  This  woik  will  consist  of 
changes  in  the  banking  rooms  on  tti<; 
first  floor  and  in  the  basement.  Plans 
have  been  completed  and  figures  are 
now  being  taken.  Sub-bids  only  are 
being   considered. 

RESIDENCE  —  1  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Ownei-,  Thomas  J.  Oakes, 
6029  Hillegass  avenue,  Oakland.  The 
flwelling  will  be  erected  on  the  east 
side  of  Beaumont  south  of  38th  street, 
and  has  been  designed  to  contain  six 
rooms,  bath  and  sleeping  poich.  In- 
teiior  finish  will  be  of  pine  and  red- 
wood with  some  nardwood  veneer. 
^Vhite  enamel  will  be  used  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  principal  roo.ms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heatei-  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do   the   work   by   Day   I.,abor. 

RESIDENCE  —  2  .-itory  and  base, 
frame.  Cost  not  stated.  Piedmont, 
Alameda  Co.,  Cal.  Achitect,  John 
Hudson  Thomas,  First  National  Bank 
Bldg.,  Berkeley.  Owner,  G.  Ross.  The 
dwelling  has  been  designed  for  a 
handsome  city  residence  and  will  be 
elected  in  Nova  Piedmont.  Interior 
finish  will  be  of  pine,  redwood,  hard- 
wood veneer  and  white  enamel.  Hard- 
wood floors  will  be  used  throughout. 
I'lans  provide  for  furnace  heat  and 
open  fire  places.  .Mantels  will  be  of 
tile  or  brick.  Tile  wainscot  and  floor-s 
will  be  used  in  the  bath  rooms.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
nu'tal  lath.  Plans  are  coinplete  and 
figures   are   now    being   taken. 

RKSIDENCE'S — 12,  1  story  and  base, 
frame,  $2,500  to  $3,500  each.  Oakland, 
Cal.  Aichitect,  none.  Owner,  C.  M. 
.MacGregor,  470  13th  street.  These 
dwellings  will  be  erected  on  Millbury 
near  Everett  street,  and  will  contain 
from  five  to  six  rooms  with  bath  each. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
room  and  dining  room.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in 
the  bath  I'ooms  and  kitchens.  Auto- 
matic water  heaters  will  be  installed 
in  the  more  expensive  houses.  Exte- 
riors of  the  buildings  will  be  covered 
with  cement  plaster  on  metal  lath 
r\istic  and  shingles.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  woi-k  by  Day  T^abor. 
liKSIDENCE  —  2  .'tory  and  base. 
("ost,  $:!,500.  Oakland,  Cal.  -Architect, 
Universal  Drafting  Bureau.  1844  5th 
avenue,    Oakland.       owner,    R.    A.    Mc- 
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Williams.  The  dwelling  will  be  erect- 
ed on  4th  avenue,  between  20th  and 
21st  streets,  and  has  been  designed 
for  a  seven-room  house  with  bath  and 
sleeping  poi-ch.  Interior  finish  will  be 
of  pine  and  redwood  with  some  hard- 
W(><)d  veneer  and  white  enamel  in  the 
bed  rooms.  Hardw>>od  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water  heat- 
ei  will  be  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  completed  and  the  work  will  be 
done    by    Day    Labor. 

UBSIDEXCE  —  2  story  and  base, 
frame,  $6, .500.  Oakland,  Cal.  Archi- 
tect, Charles  W.  .McCall,  Central  Bank 
Bldg.,  Oakland.  Owner,  Wickham 
Havens,  Inc.  The  dwelling  has  been 
designed  for  an  eight-room  house  with 
two  baths  and  sleepfng  porch  and  will 
be  erected  on  Mandana  Boulevard.  A 
separate  garage  will  be  erected  on  the 
property.  Interior  of  the  dwelling 
will  be  finished  in  pine  and  redwood 
with  some  hardwood  veneer  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
s<ot  will  be  used  in  the  bath  room  and 
kitchen.  Plans  provide  for  an  auto- 
matic water  heater.  Both  dwelling 
and  garage  will  be  covered  with  ce- 
ment plaster  on  met.-il  lath.  Plans  are 
now  ready  for  figures  and  bids  will  be 
taken    by    the   architect. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,000.  Oaktand,  Cal.  Archi- 
tects, Hutchinson  &  MacLean.  470 
l.^th  street.  Oaklantr.  Owner's  name 
withheld.  The  dwelling  will  be  erect- 
ed in  East  Piedmont  Heights  and  has 
been  designed  for  an  eight-room 
house  with  two  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  white  enamel  in  the 
bed  rooms.  Plans  piovide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  or  brick.  Tile  wainscot  will 
be  used  in  the  bath  room.  There  will 
be  an  automatic  water  heater.  A  sep- 
arate garage  will  be  erected  in  the 
rear  of  the  property.  Exterior  of  the 
dwelling  and  the  g.-xrage  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  A  clay  tile  roof  will  be  used  on 
the  dwelling.  Plans  are  being  pre- 
pared. 

UE.><1DKNCK  —  2  story  and  base, 
frame,  $1,000.  Oakland.  Cal.  Archi- 
tect, Charles  \V.  .\IcCall.  Central  Bank 
Bldg.,  cnklaiul.  Owner.  K.  C.  Paul. 
Th<>  dw«'lllng  h;  s  bei'U  designed  for 
n  seven-room  house  and  will  he  erect- 
I'd  on  Lakeside  avenue,     |nt<ijor  tjnlch 


will  be  of  pine  and  redwood,  with  some 
elm  panels  and  whfte  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  An  automatic 
watei-  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
v,-iih  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now    being    taken. 

APAKTMENT  HOUSE— 2  story  and 
base,  frame,  $10,000.  Oakland,  Cal. 
.Xrchitects,  Hutchinson  &  Macl..ean,  470 
l.'Uh  street,  Oakland.  Owners  name 
withheld.  The  building  will  be  erect- 
ed on  41st  street  at  the  corner  of 
Broadway,  and  has  been  designed  to 
contain  eight  apartments  of  three 
rooms  each.  Interior  finish  will  be  of 
pine  and  redwood  and  some  hardwood 
floors.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Plans  provide  for 
steam  heat  and  hot  water  supply.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
I'lans  are  waiting  final  action  of  the 
owner.  Further  mention  will  be  made 
of   this    work. 

FIRE  HOl'SE — 2  story  and  base, 
frame.  $4,000.  Albany,  Alameda  Co., 
Cal.  Architect  not  given.  Owner, 
Town  of  Albany.  The  building  will  be 
erected  at  the  corner  of  Washington 
and  San  Pablo  streets  and  has  been 
designed  for  two  pieces  of  apparatus 
on  the  first  floor  and  living  quarters 
for  the  crew  on  the  second  floor.  In- 
terior will  be  flnisiied  in  pine  and 
redwood.  There  will  be  a  central 
heating  system.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  now  being  taken.  Plans 
and  specifications  can  be  secured  from 
the  City  Clerk. 

W.AREHOUSE — 1  utory.  steel  and  re- 
inforced concrete.  Cost  not  stated. 
Oakland,  Cal.  Engineer.  Harbor  Engi- 
neer Robert  Hennslngsen.  City  Hall, 
Oakland.  Owners.  City  of  Oakland. 
The  building  will  be  erected  on  the 
qiiay  wall  between  Grove  and  .lefterson 
streets,  covering  an  area  of  90  by  400 
feet.  There  will  b«  a  complete  steel 
frame  with  roof  and  exterior  walls  of 
corrugated  asbestos  sheets.  No  inte- 
rior trim  will  be  u.^ed.  Metal  window 
sash  and  frames  ai  e  specified.  Plans 
for  the  foundation  work  are  complete 
and  bids  are  beinff  taken.  Figures 
will  close  on  .March  26th.  Plans  for 
the  structural  steel  and  other  portions 
of  the  work  will  be  out  within  a  week 
or  ten  days.  Further  mention  will  be 
made   of   the    work. 

WAREHorSK  AND  FACTORY  —  4 
4  story  and  base,  reinforced  concrete. 
$20.0(10.  f)jikland.  Cal.  Architect.  Ia)u1s 
P.  Hobart.  Crixkii  I'.ldg..  S.  F.  Own- 
I'ls.  Pliioddcd  Whent  Blprult  Company, 


The  building  will  be  erected  on  Poplar 
street,  covering  an  area  of  200  by  100 
feet.  Construction  will  be  fireproof 
throughout,  with  reinforced  concrete 
walls,  floors  and  roof  slabs.  Interior 
will  be  finished  in  pine.  A  large 
amount  of  special  machinery  will  be 
in.stalled  which  is  not  included  in  the 
general  contract.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  There  will  be  a  gravity  con- 
veying system  and  two  elevators, 
steam  heat  and  a  hot  water  supply. 
Metal  window  sash  and  frames  are 
specified.  Plans  are  complete  and  now 
out  for  figures.  Bids  aie  being  taken 
both   as  a   whole  and  segregated. 

OFFICE  ALTERATIONS  —  Class  A 
building,  $8,000.  Oakland,  Cal.  Ar- 
chitect, ^Hamilton  Murdock,  425  Kearny 
street,  S.  F.  Owners,  Realty  S>'ndi- 
cate,  1444  Broadway,  Oakland.  This 
work  will  consist  of  the  rearrange- 
ment of  the  interior  paititions  on  two 
of  the  floois  of  the  building.  Work 
will  necessitate  new  plastering,  plumb- 
ing, electric  work  and  interior  trim. 
Some  hardwoods  will  be  used.  Plans 
are  complete  and  figures  have  been 
taken.  A  contract  will  be  awarded  in 
a   few  days. 

FLATS — 2  story  and  base,  frame, 
$4,000.  Oakland,  Cal.  Architect,  W.  A 
Savage,  5920  California  street,  S,  F. 
Owner,  Rudolph  Orth.  The  building 
will  be  erected  on  the  south  side  of 
Yosemite  street  ne»r  Piedmont  ave- 
nue, and  has  been  designed  to  contain 
four  small  flats  of  four  rooms  each. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  \v\\l 
be  used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Wall 
beds  will  be  used.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  I^abor. 
Materials  are   now   being  purchased. 

RESI)ENC1'>; — 3.  1  story  and  base, 
frame.  $2,000  each.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  none.  Owner,  J.  P. 
Silva,  1732  7th  street,  Berkeley.  These 
dwellings  will  be  erected  on  property 
at  the  corner  of  Ashby  and  Sacramen- 
to streets,  and  each  house  has  been 
designed  to  contain  five  rooms  and 
bath.  Interiors  will  be  finished  In  pine 
and  redwood.  Some  hardwood  floors 
will  be  used.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
wainscot  will  be  used  In  the  bath 
rooms.  Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
l^abor. 

Contracts  Awarded. 

GARAGE — 1  story  and  base,  brick, 
$3,7S0.  Oakland,  Cal.  Architect,  none. 
Owners,  City  of  Oakland.  Contractor, 
.\.    P.   Spence.     Contract   price,   $3,780. 

LODGE  HALL  AI-TERATIONS  — 
Frame  construction,  $4,000.  Hayward, 
.Mameda  Co..  Cal.  Architect,  C. 
Srhwartz.  .Maple  Court.  Hayward. 
Owners,  l-'den  Parlor  Native  Sons.  The 
work  will  consist  of  alterations  to  the 
entrance  and  fiont  portion  of  the  Na- 
tive Sons  Hall.  The  work  will  require 
some  ornamental  plaster,  tile  wainscot 
and  carpentry  woiK.  Plans  are  com- 
plete .■iiid  awaiting  the  action  of  the 
rommlttee. 
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Award  Contract  For 
Municipal  Garage. 


V.     'r.     Spenoe     Awarded     Contract     For 
ConNtrurtinK:     One     Story     Brick 
3lunlcipnl  (iariiKc  For  Oakland. 


Bids  were  received  on  March  17th 
by  the  Oakland  City  Council  for  con- 
structing: a  one-story  brick  garage  in 
the  rear  of  the  new  City  Hall.  The 
contract  has  been  awarded  to  A.  T. 
Spence  on  his  bid  of  $3,780.  Follow- 
ing is  a  complete  list  of  the  bids  re- 
ceived: 

Municipal    Garage. 

Arthur    Heydenaber     $4,700.00 

Pletter     &     Wilund 3,821.00 

C.  J.    Allen 4,185.00 

A.    T.    Spence 3,780.00 

Porter    Bros 4,225.00 

Powell    Bros.    Constr.    Co...    3,821.50 
Larkin    &    Steele 4,545.00 

D.  M.    Ktter    4,198.00 

J.    N.    Smith .- 4,395.00 


BuildJng  Contracts   Airarded. 
Oakland. 

No.  Owner.                     Contractor  Amt. 

420  Kolen     Kolen  .1500 

421  Carlson      Johnson  1800 

422  Tudhope     Tudhope  2360 

4  23      Sec   Investors Gushe  2630 

424  .Johnson     Hammerberg  1570 

425  Prese    Grosse  4325 

426  MacGregor     Owner  2500 

427  Same     Same  2500 

428  Same     Same  2500 

429  Same     Same  2500 

430  Lee     Pearce  1300 

431  Ehrenpfordt         ...Bruecker  700 

432  Smith     Smith  1800 

433  Westlake     Westlake  400 

434  Oakes     Oakes  3000 

435  Brown     .    Arlett  20000 

440  Blackman     Taylor  1000 

441  Bell     Stewart  2500 

443  McArthur     McArthur  2000 

444  Same     Same  2000 

445  Coleman     Rogers  1000 

446  Okd    Yacht    ....Owner  400 

447  Frese      Grosse  4000 

448  Same     Same  350 

449  De    Cassia    Gunn  3000 

450  Fogg     Larmer  6500 

451  Robertson     Haley  15000 

452  O'Connell     Strum  3748 

453  Harrold     Doell  1309 

455     Blake     Abrahamson  2972 

457  Glantz Glantz  1600 

458  Collins      Collans  2500 

459  Gustafson      Gustafson  2500 

460  Hewitt      Gruener  5000 

461  Janssen     Hartwig  3000 

465      Stubbe      Stubbe  4500 

471  Cords     Cords  1500 

472  Picard     McNabb  3000 

473  Green     ...Taylor  3500 

474  Swalley     Swalley  5000 

475  .Johnson     Johnson  1000 

476  Johnson      Johnson  1800 


DWELLING 

(420)  W    BRUCE   33%    S  E-32nd,   Oak- 
land.      One     and     one-half-story     five- 
room  dwelling. 

Owner O.  C.   Kolen,   2853   Vallecito 

Place,  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $1500 

DWELLING 

(421)  E  ADELINE      200   N  57th,     Oak- 
land.     One-story    5-room   dwelling. 

Owner Ed.  Carlson,   1820  Fairview 

Oakland. 
Architect  .  .  .None. 
Contractor.  .W.    Johnson,    322S    Adeline, 

Oakland. 

COST,    $1800 


DWELLING 

(422)      SW  FORTY-SECOND  AND 

Manila   Ave.,   Oakland.      One-story    6- 
room   dwelling. 

Owner George     V.     Tudhope,     4108 

Emerald,  Oakland. 
.\ichitect  .  .  .None. 
Day's    work.  COST.    $2360 


PLUMBING 

(423)  B  ALICE  430  S  19th,  Oakland. 
Plumbing  for  four-story  and  base- 
ment brick  apartm<;nts. 

Owner Security    Investors    Realty 

Co.   by  J.   Meyer,   Agent. 

Architect  .  .  .  None. 

Contractor.  .Gushe      &        Picard,       2012 
Ijorena,    Berkeley. 

Filed  Mar.  15,  '15.     Dated  Mar.  12,  '15. 

After  1  0  days  work $100 

After  6  more  days  work 100 

After  6  more  days  work 100 

After  6  more  days  work .100 

Roughing    in    completed 

Usual    35    day.s Balance 

TOTAL    COST,    $2630 

Bond,    $1315.      Sureties,    Edward    Som- 

marstrom    and    Jaca    E.    Many.      Limit, 

foi-feit,  plans  and   specifications,   none. 
NOTE: — Owner  pays   for  materials. 


Architect  . 
Contractoi 


DWELLING 

(424)  S  FIFTIETH  50  W  Manila  Ave., 
being  W  35  Lot  6  Blk  "F"  J.  W. 
Crawford  Tract,  Oakland.  All  work 
for    one-story    5-room    dwelling. 

Owner Maurice     L.     Johnson,     1519 

Alice,  Oakland. 
,  .None. 

.Albert    Hammerberg     3228 
Adeline,   Berkeley. 
Filed   Mar.   15,  '15.      Dated   Mar.   8,  '15. 

Brown    coated     $570 

Interior   carpenter   wk   completed   500 

Completed     500 

lOTAL  COST.  $1570 
Bond,  none.  Limit.  60  days  after  March 
10.  Forfeit.  $5.  Plans  and  specifica- 
tions,  none. 


DWELLING  AND  GaRAGE 

(425)  LOT  91  Map  Piedmont-by-the- 
Lake,  Oakland.  All  work  for  one- 
story   5-room  dwelling  and  garage. 

Owner Carl    J.    Frese.    Oakland. 

Architect  .  .  .None. 

Contractor.  .P.    J.    Grosse.    3070    Cham- 
pion. Oakland. 

Filed  Mar.  15,  '15.     Dated  Mar.  15,  '15. 

Frame    up    14 

Plastered     Vt 

Completed     14 

Usual   35   days V4, 

TOTAL   COST,    $4325 

Bond.   none.     Limit.   60  days  after   Mar. 

17.      Forfeit,    plans    and      specifications. 

none. 


DWELLING 

(426)  N  E-THIRTY-EIGHTH  90  E 
Everett,  Oakland.  Two-story  five- 
room   dwelling. 

Owner C.   M.   MacGregor,   470   13th, 

Oakland. 

-Architect  .  .  .None. 

Day's   work.  COST,   $2500 


DWELLING 

(427)  N  E-THIRTY-EIGHTH  140  E 
Everett,  Oakland.  Two-story  five- 
room   dwelling. 

Owner C.   M.  MacGregor,   470   iBth, 

Oakland, 

Architect  .  .  .None, 

Day's   work,  COST,   $2500 


r>  WELLING 

((2S^  NE  E-THIRTY-EIGHTH  AND 
Everett,  Oakland.  Two-story  five- 
room   dwelling. 

Owner C.   M.   MacGregor,    470    13th. 

Oakland. 

.Architect  . .  .None. 

Day's   work.  COST.   $2500 


DWELLING 

(129)  N  E-THIRTY-EIGHTH  50  E 
Everett.  '  Oakland.  Two-story  five- 
room   dwelling. 

Owner .C.   M.   MacGregor.   470   13th, 

Oakland. 

.\rchitect  ...None. 

Day's   work.  COST.   $2500 


DWELLING 

(130)  W  BARGAIN  200  S  Allendale 
Ave..  Oakland.  Oyie-story  4 -room 
dwelling. 

(Jwner Rebecca      Lee.      2636      38th 

Ave..    Oakland. 
Architect  .  .  .None. 

Contractor. .J.     C.     Pearce,     6932     Lock- 
wood,    Oakland. 

COST,    $1300 


GARAGE 

(431)      S   THIRD    75    W    Harrison,    Oak- 
land.    Garage. 

Owner F.     Ephrenfordt,     97C     18th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .J.     H.     Bruecker,     1326     E- 
12th,    Oakland. 

COST,    $700 


DWELLING 

(432)  N  BROOKDALE  100  E  Court- 
land  Ave..  Oakland.  One-story  six- 
room  dwelling. 

Owner O.  G.  Smith.  4402  Brook- 
dale   Ave..   Oakland. 

-Architect  ...None. 

Day's  work.  COST,   $1800 


ALTERATIONS 

(433)      NO.    811    ELEVENTH,      Oakland. 
.Alteiations. 

Owner B.   F.    Westlake,   Premises. 

•Architect  .  .  .None. 

Day'.s    work.  COST,   $400 


DWELLING 

(434)      E    BEAUMONT  160    N      E-38th, 

Oakland.     One-story  six-room  dwlg. 

Owner Thos.   J.   Oakes,   6029   Hille- 

gass   Ave.,  Oakland. 
Architect  ...None. 

Day's    work.  COST.    $3000 


BRICK    STORES 

(435.)  iNE  TWENTY-THIRD  AND 
Broadway,  Oakland.  One-story  brick 
stores. 

Owner Albert    J.    Brown,    582    13th. 

Oakland. 
Architect  . .  .None. 

Contractor.  .Arthur      Arlett.    240      59th. 
Oakland. 

COST.  $20,000 


DWELLING 

(440)  N      HOPKINS    140    E      Maybelle. 
Oakland.      One-story    4-room    dwlg. 

Owner Blackman  Wadsworth  Rlty 

Co.,   4241    E-14th,   Oakland. 

.\rchitect  . .  .None. 

Contractor.  .W.    C.      Taylor,    1901      69th 
Ave.,   Oakland 

COST,    $1000 

DWELLING 

(441)  E    SHAFTER    AVE    140    S    42nd, 
Oakland.     One-,story  five-room  dwlg, 
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Owner Glenn    R.    Bell,    8    Fairvlew 

Ave.,  Oakland. 
Architect  .  .  .None. 
Contractor.  .B.    A.      Stewart,    616      41st, 

Oakland.  COST,  |2oQ0 


DWELLING 

(4-13)      S    FIFTIETH       191     W       Lawton 

Ave.,    Oakland.        One-story      5-room 

dwelling'. 

Owner Chas.    McArlhur,    382    50th, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   J20&0 


DWELLING 

(4-14)      S    FIFTIETH       155    W      Lawton 
Ave.,    Oakland.        One-.stoiy      3-room 
,   dwelling- 
Owner Cha.s.    Mc.\ithur,    ;!S2    5Dth, 

Oakland. 
.\rchitect  .  .  .None. 
Day's   work.  COST,    $2000 

ADDITION 

(445)      NO.    (ill     \Vi:.ST,    Oakland.       Ad- 
dition. 

Owner E.  Coleman,   Premises. 

.\rchitect  .  .  .None. 

Contractor.  .Chas.     Itosers,     54  26     Boyd 
Ave.,   Oakland. 

COST,    JIOOO 


ClA'li   HOUSE 

(446)      FOOT        NINETEENTH       AVE., 
Oakland.     Club  house. 

Owner Oakland    yacht  Club,   Preni 

Architect  .  .  .None. 

Day's  work.  COST,  $400 


DWELLING 

(447)  N  WICKSON  50  W  Rand  Ave., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner Carl   Frese,   709  Rand   Ave., 

Oakland. 
Architect  .  .  .None. 

Contractor .  .P.    J.    Gros.se,    3070    Cham- 
pion,  Oakland 

COST,  $4000 


GARAGE 

(448)      N    WICKSON    50    W    Rand    Ave., 
Oakland.      Garage. 

Owner Carl   Frese,   709   Rand  Ave., 

Oakland. 
.\rchitect  .  .  .None. 

Contractor.  .P.    J.    Grosse,    3070    Cham- 
pion,  Oakland 

COST,   $350 


DWELLING 

(449)      S     SIXTY-SIXTH     opp.     Deakin, 
Oakland.     Two-story   8-room  dwlg. 

Owner W.    C.    De   Cassia. 

.\rchitect  .  .  .None. 

Contractor.  ..J.    F.    Oiinn,    839    Isabella, 
Oakland. 

COST,   $3000 


DWELLING 

(450)  S  SANTA  RAY  100  E  Paloma 
Ave.,  Oakland.  Two-story  10-room 
dwelling. 

Owner Wni.    W.      Fogg,    774      13tli, 

Oakland. 
Architect  ..  .Clay      N.    Burrell.      .\lbany 

Block.   Oakland. 
Contra'Mc-r  .  .  Edw.     Ijirmer.       Boulevard 

Wav,    Oakland. 

COST,    fG500 

KRA.MIO   STORE   AND   BAKERY 

(451)  S  TWENTY  FIFTH  200  W 
Broadway,  Oakland.  Two-.story 
Ironie  ,x(()re  and  bftker.v, 


Owner Robertson    &     Losh,     Cape 

Ann    Bakery,   Oakland. 

Architect  .  .  .None. 

Contractor.  .Geo.   H.   S.   Haley,   470   13th, 
Oakland. 

COST,    $15,000 

FRAME  APART.MENTS  AND  FLATS 
(452)  NW  PX)RTY-F1RST  &  MONT- 
gomery  being  Lots  53  and  54  of  Re- 
sub  Blks  10  and  11  Howe  Tract  and 
ptn  Lots  1  and  25  Blk  "A"  Map  No.  1, 
Highland  Terrace,  Oakland.  Plumb- 
ing, tinning,  galvanizezd  iron  work, 
sewer  work,  etc.,  for  two-story  frame 
apartments  and  two-story  frame 
flats. 

Owner D.  F.  O'Connell,  4243  How^e 

Oakland. 
Architect  ..  .F.     D.     Voorhees,     Central 

Bank    Bldg.,    Oakland. 
Contractor.  .C.  L.  Sturm,  407  12th,  Okd. 
Filed  Mar.  17,  '15.     Dated  Feb.  10,  '15. 

1st   day    of   each    month 75% 

Usual     35     days 25% 

TOTAL   COST,    $3748 
Bond,    $2000.      Sureties,    R.    W.    Kinney 
and      Cyrus    Abbott.         Limit,      forfeit, 
none.      Plans   and   specifications   filed. 
NOTE: — 1st    report    Feb.    2,    No.    160. 


Contractor.  .Collins       L.ioi>.,     5J5       51st, 
Oakland. 

COST,   $2500 


HEATING  SYSTEM 

(453)  SW  MANDANA  BLVD  AND 
Ashmount  Ave.,  Oakland.  Heating 
system  for  two-story  and  basement 
frame    dwelling. 

Owner H.    W.    and    Madeline    Clay 

Harrold,   666  Vernon,  Okd. 

Architect  ..  .Sidney   B.   Newsom,  S.  F. 

Contractor.  .Carl    Doell,    467    21st   Okd. 

Filed  Mar.  17,  '15.     Dated  Mar.  10,  "15. 

Rough    piping    in \i 

Entire    system    installed '^ 

oil    days    after    completion Vt 

(iO   days   after  completion V4 

TOTAL   COST,    $1309 

Bond,  $660.     Sureties,  R.  W.  Kinney  and 

CJ.  A.  Scott.     Limit,  as  soon  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 


FRAME    DWELLING 

(455)  SW  TERRACE  &  FREDERICK 
S  45.59  W  107.43  N  33.78  E  1'08.84, 
Oakland.  All  work  except  plumb- 
ing, tinning,  galvanized  iron  work, 
sewers,  electric  fixtures,  finish  hard- 
ware, painting  and  window  shades 
for  two-story  and  basement  frame 
dwelling. 

Owner Wm.    H.    Blake,    Oakland. 

Architect  .  .  .  F.     I>.     Voorhees,     Central 
Bank    Bldg.,    Oakland. 

Contractor.  .H.       R.     Abrahamson.       41 
Ijaurel    Ave.,    Oakland. 

Filed  Mar.   17.  '15.     Dated  Mar.  16,  '15. 

1st    day   of   each    month 75%, 

Usual     35     days 25% 

TOTAL   COST,    $2972 

Bond.  $1500.     Surety,  G.   Hackey.  Limit. 

70     days.       Forfeit,     none.       Plans     and 

specifications    filed. 


DWELI..ING 

(457)      N  QIIIGLEY   i80   W   High.   Oak- 
land.     One-story    5-room    dwelling. 

Owner C.     W.     Glantz.     6300     44th 

-Ave..     Oakland. 
.\rchltect  .  .  .None. 
D.iy's    work.  COST.    $1600 


OWIOLLING 

(  i:.S)       E     P.\l:i<      BLVD     75     S     E-37th, 
o.'ikland.     One-story   6-room  dwelling 

own.M Toe      T.    Collins,      825    51f>t. 

<  )akland. 
Arcliitect  . .  .None, 


DWELLING 

(459)      N       TWENTY-NINTH       180       W 

Walsworth,    (Jakland.       One-story    5- 

room  dwelling. 

Owner Alfred        Gustafson,        2654 

Harrison,    Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $25)0 


DWELLING 

(460)  N  WALLA  VISTA  150  W  Lake 
Shore,  Oakland.  Two-story  and  8- 
room    dwelling. 

Owner R.  S.  Hewitt,  Thomas  Bldg 

Oakland. 
Aichitect  .  .  .None. 
Contractor.  .N.      M.      Gruener,     Thomas 

Bldg..    Oakland. 

COST,   $5000 

DWELLING 

(461)  NE  FIFTIETH  AVE  &  FOOT- 
hill  Blvd..  Oakland.  One-story  six- 
room    dwelling. 

Owner Arthur      D.    .lanssen,      1612 

45th    Ave.,    Oakland. 

Architect  .  .  .None. 

Contractor.  .Carl     Hartwig.     1601     '51st 
Ave.,  Oakland. 

COST,   $3000 


DWELLING 

(465)  W  GRAND  AVE  130  N  Sunny- 
slope.  Oakland.  Tw^o-story  8-room 
dwelling. 

Owner R.    E.    Stubbe.    1209    E-19th. 

Oakland. 

Architect  .  .  .None. 

Days   work.  COST,    $4500 

DWELLING 

(471)  E  THIRTY-THIRD  AVE  100  N 
Farnum.  Oakland.  One-story  4-room 
dwelling. 

Owner E.     Cords.     1481     34th    Ave., 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 

DWELLING 

(472)  :S  HARDY  UO  W  Miles  Ave., 
Oakland.      One-story    5-room    dwlg. 

Owner W.  H.  Picard,  213S  Tele- 
graph  Ave.,  Oakland. 

Architect  .  .  .None. 

Contractor ..  McNabb  <<.-  King,  San  Le- 
andro.  COST,    $3000 


DWELLING 

(473)  N  SANTA  RAY  AVE  SO  W 
Paloma,  Oakland.  Two-story  7-room 
dwelling. 

Owner N.   L  Green,  Security   Bank 

Bldg.,   Oakland. 
-Architect  .  .  .None. 

Contractor.  .Guy      Taylor,      423      Wals- 
worth   Ave.,    Oakland. 

COST,    $3500 


DWELLING 

(474)      E     LAKE     SHORE    AVE     100    N 

Rosal    Ave.,    Oakland.    Two-story    7- 

room  dwelling. 

Owner H.   M.   Swalley,   710   Walker 

Ave.,   Oakland. 
.\rohitect  .  .  .None. 
Day's  work.  COST,   $5000 


DWELLING 

(475)      E  ABBEY  200  N  Suter,  Oakland. 
One-story    4-room    dwelling. 

Owner Hans  Johnson,  332S  Abbey, 

(Oakland, 
.Xrchiti'ct  .  .  .  None, 
Day's    work,  COST,    $1000 


Wednesday.     March     24,     191."i 

DWELLING 

(476)      W^     MANILA     AVE     155     N     41st, 
Oakland.      One-story    5-room    dwlg. 

Owner Edw.  A.  Johnson,  1445  Lar- 

kin,  San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $1800 


No. 

418 
419 
4'56 
462 
463 
464 
466 
467 
468 
469 
470 


Bnildingr  Contracts   Airarded. 
Berkeley. 

Owner  Contractor 

Underwood     Owner 

Sjoholm     Lucas 

Williams     Livingston 

Union    Inv     Owner 

Whithaker     Anderson 

Durst     Muller 

Walsworth     .  .  .  .  Walsworth 

Same     Same 

Cheney     Pinkerton 

Same     Same 

Jones     Johanson 


Aint. 

1500 

GOO 

1500 

S50 

2  200 

7  500 

1250 

1250 

400 

400 

2375 


DWELLING 

(4  IS)      N   CARLTON  7  60   E   Mabel,    Ber- 
keley.     One-story  5-room    dwelling. 

Owner C.      E.  Underwood,       1309 

Carlton,  Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 


DWELLING 

(419)  W  PIEDMONT  147.65  N  Dwight 
AVay,  Berkeley.  Two-story  5-room 
dwelling. 

Owner Mrs.  Sjoholm. 

Architect  .  .  .None. 

Contractor.  .G.   Lucas,    38   Shafter    Ave., 
Oakland. 

COST,   $f.00 


DWELLINC:. 

(456)      E   GRANT      30    N   Oregon,      Ber- 
keley.     One-story    5-room    dwelling. 
Owner Mrs.    E.    A.    Williams,    Ore- 
gon near  McGee,  Berkeley. 
Architect  .  .  .None. 

Contractor.  .W.    Livingston,    2918    Ellis, 
Berkeley. 

COST,   $1500 


BRICK   STORES 

(462)  W  SAN  PABLO  AVE  210  S 
Dwight  Way,  Berkeley.  One-story 
brick  stores. 

Owner Union  Investment  Co.,  2516 

San   Pablo  Ave.,   Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,     $850 

DWELLING 

(463)  E  DOHR  115  S  Ward,  Berkeley. 
One-story    5-room   dwelling. 

Owner A.    Whithaker,    2733    Dohr, 

Berkeley. 
Architect  .  .  .None. 
Contractor.  .L.    W.    Anderson,    821    16th, 

Berkeley. 

COST.   $2200 


CLASS    "C"    STORES 

(464)      SE    HARMON    AND      ADELINE, 

Berkeley.'  One-story  Class   "C"   stores 

Owner J.    H.      Durst,    Hotel      Clay, 

Oakland. 
Architect  ..  .Clay      N.    Burrell,      Albany 

Block,   Oakland. 
Contractor.  .P.    A.    Muller,    2811    Grove, 

Oakland. 

COST,    $7500 


BL'ILDl.XC    A.XU    EXGIXEERING    NEW 

Owner .Mrs.    R.   E.   Walworth,    1908 

Grant,    Berkeley. 
.Architect  .  .  .None. 
Contractor.  .S.       L       Walworth,      ;i837 

Hearst    Ave.,    Berkeley. 

COST,   $1250 


DWELLING 

(467)  SW  GRANT  AND  HEARST,  Ber- 
keley. One  and  one-half-story  flve- 
room  dwelling. 

Owner Mrs.   R.   E.   Walworth,    1908 

Grant,    Berkeley. 
jVrchitect  .  .  .None. 
Contractor.  .S.       L.       Walworth,       1837 

Hearst    Ave.,    Berkeley. 

COST,   $1250 

ALTERATIONS 

(468)  B  HENRY  53  S  Berryman,  Ber- 
keley.     Alterations. 

Owner Warren     Cheney  Co.,     2133 

Center,  Berkeley. 
-Architect  .  .  .None. 
Contractor. .J.       A.       Pinkerton,        1931 

Berryman,     Berkeley. 

COST,    $400 

ALTERATIONS 

(469)  E  HENRY  110  S  Berryman,  Ber- 
keley.     Alterations. 

Owner Warren     Cheney  Co.,     2133 

Center,  Berkeley. 
Architect  .  .  .None. 
Contractor.  .J.       A.       Pinkerton,        1931 

Berryman,     Berkeley. 

COST,    $400 

DWELLING 

(470)  W  LE  ROY  AVE  105  N  Virginia 
Berkeley.  All  work  for  five-room 
dwelling. 

Owner Jane    Kinghorn    Jones. 

Architect  .  .  .None. 

Contractor.  .Gustaf  Johanson,  1811  Rose 
Berkeley. 

Filed  Mar.  18.  '15.     Dated  Feb.  20.  '15. 

Frame    up    -j^ 

Brown    coated    14 

Completed y^ 

Usual    35   days..... 14 

TOTAL  COST,  $2375 

Bond,    none.      Limit,    TO    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

♦ 

Alameda. 

436  Bissell       Schwartz  3290 

437  Vim    Motion    Owner  400 

438  Rundstrom     .  .  .  .Rundstrom  1600 

439  Roth      Roth  2000 

442  Noble     Noble  1800 

4o4  Koerber     Powell  1150 


FRAME    DWELLING 

(436)  MORTON,  bet.  Santa  Clara  and 
Central  Aves.  (as  given  in  specifica- 
tions), Alameda.  One-story  frame 
dwelling. 

Owner L.   H.   Bissell,    1432    Morton, 

Alameda. 

Architect  .  .  .None. 

Contractor.  .C.    S.    Schwartz,    31    Maple 
Court,  Hayward. 

Filed  Mar.  16,  "15.     Dated  Mar.  15,  '15. 

Frame    up    14 

Plastered      ^^ 

Completed   and   accepted Vt, 

Usual    35   days 14 

TOTAL  COST,   $3290 

Bond,       none.       Limit,     forfeit,       none. 

Plans   and   apecifications   filed. 


29 


Owner Vim   Motion   Picture,   Prem. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


DWELLING 

(43S)  NO.  448  LINCOLN  AVE.,  Ala- 
meda. One  and  one-half-story  seven 
room   dwelling. 

Owner A.   Rundstrom,   Premises. 

Architect  . .  .None. 

Day'.s  work.  COST,  $1600 


nWRLUNG 

(l."!;!)      NO.       1720       PEARL.       Alameda. 
One-story    5-room    dwelling 

Owner Conrad    Roth,    2111    Pacific 

Ave,    Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


DWELLING 

(442)  NO.  1641  BROADWAY,  Alameda 
One-story    5-room   dwelling. 

Owner Geo.  H.  Noble,  2220  Central 

Ave.,   Alameda. 
Architect  .  .  .Nonne. 
Days    work.  COST,    $1800 

FRAME  SHED 

(454)  SE  SANTA  CLARA  AVE  AND 
Oak  200  E  said  pt  S  50  from  point  of 
beg  W  oOxS  4I-6V2.  Alameda.  All 
work   for   one-story    frame    shed. 

Owner August      H.    W.      Koerber, 

2314  Santa  Clara  Ave.,  Ala. 
Architect  . .  .None. 
Contractor.  .Powell    Bros.    Constr.    Co., 

2708   Harrison   Ave.,   Ala. 
Filed  Mar.  17,  '15,     Dated  Mar.   17,  '15. 

Frame    up    $575.00 

Completed     287.50 

Usual    35    days 287.50 

TOTAL  COST,  $1150.00 
Bond,  $575.  Sureties,  Hugh  C.  Gal- 
lagher and  D.  M.  Etter.  Limit,  30  days. 
Forfeit,  $2.50.  Plans  and  specifications 
filed.  1 
♦ 

COMPLETION  NOTICES. 

ALAMBDA  COUNTY 


DWELLING 

(466)  W  GRANT  40  S  Hearst,  Ber- 
keley. One  and  one-half-story  five- 
room  dwelling. 


ALTERATION 

(437)      NO.    1931    WEBSTER,    Alameda. 
Alterations. 


Mar.  13,  1915 — SW  EIGHTH  &  WEB- 
ster  75x75,  Okd.  Gee  Sam  Kee  et 
al  to  Fred  Petersen,  Mar.  1,  1915; 
John    Sparpo ..Mar.    1,    1915 

Mar.  15,  1915— SE  SANTA  CI^ARA 
Ave  and  Broadway  41.6x502;  No. 
2600  Santa  Clara  Ave.,  Aya.  Al  J 
Franck  to  whom  it  may  concern.. 
Feb.    11,    1915 

Mar.  15,  1915 — E  MANILA  AVE  40  S 
Clifton  being  Lot  27  Blk  "J"  Ver- 
non Park  Tract,  Okd.  J  J  Bruning 
to   L   G   Geary Mar.    12,    1915 

Mar.  16,  1915— LOT  25  BLK  "B"  Map 
No.  2,  San  Pablo  Park,  Bkly.  T  F 
Eastman  to  T.  G  Geary.. Mar.  13,  1915 

Mar.  16,  1915— PTN  LOTS  165  &  166 
Map  Piedmont- by-the-Lake,  Okd. 
J  A  Munro  to  A  Peterson  and  J  H 
Anderson Mar.     8,     1915 

Mar.  17.  1915— NF  GRAND  AVE  AND 
Park  View  Terrace,  being  Lots  11 
and  12  Blk  17,  Map  Highland  Sbdvn 
Adams'  Point  Pply.  Okd.  The 
Park  Gate  Apartments  by  Chas  E 
Lange  to  C  E  Lan^e Oct.  1,  1914 

Mar.  18,  1915— NE  HARBOR  VIEW 
Ave,  bet  Patterson  &  Brown  Aves 
being  Lot  42  and  15  Lot  41  Blk  6. 
Key  Route  Heights,  Okd.  Carl 
Walstrom  to  whom  it  may  concern 
Mar.     13,     1915 

Mar.  19,  1915— SAN  JUAN  AV,  Thous- 
and Oaks,  Bkly.     Wm  J  Cooper  to 


.-oil 

Mar.     16.     1915 


LIENS  FILED. 


AL.\MEDA    COUNTY. 


.Mar.  13,  1915— N  WARD  180  W  Ells- 
worth W  40  N  134-6  S  134-6  (as  re- 
corded). Bkly.  F  R  Peake  Co  vs 
Celia   A   White $91.10 

Mar.  15.  1915--SW  NINETEENTH 
368.87  NW  4th  Ave  SE  105  SW  125.79 
SW  27.79  NW  79.38  NE  147.9,  Okd. 
Geo  H  Tay  Co  vs  Mary  C  Renaud 
and   Henry  T   Maddern $329.62 

Mar.  17.  1915— LOT  12  BLK  14  Map 
Town  of  Livermore,  Livermore.  R 
N  Mason  &  Co  vs  Court  Livermore 
No.  77,  Foresters  of  America  and 
Morrell    &    Walters $93.25 

Mar.  17,  1915— LOT  i2  BLK  14  Map 
Town  of  Livermore.  Livermore.  In- 
laid Floor  Co  vs  Court  Livermore 
No.  77.  Foresters  of  America  and 
C    H    Rasmussen    $78.54 

Mar.  17.  1915— LOT  12  BLK  14  Map 
Town  of  Livermore.  Livermore.  W 
A  Flummer  Mfg  Co  vs  Court  Liver- 
more No.  77,  Foresters  of  America 
and   C   H   Rasmussen $138 

Mar.  18,  1915— NE  FIFTEENTH  AND 
Broadway  124x100.  Okd.  Corbett  & 
Bayliss  vs  Jas  Crichton,  John  Yule 
East  Bay  Title  Co,  A  S  MacDougall 
and    A    P   Holland $88.72 

.Mar.  19.  1915— LOT  1  BLK  10  Map 
Matthews  Tract,  Bkly.  J  W  Rule 
vs   Andrew    Peterson    $24.90 

.Mar.  19.  1915— LOT  12  BLK  14  Map 
Town  of  Livermore,  Livermore.  F 
C  and  H  W  Lassen  (Lassen  Bros) 
$567.60;  Robert  Howden,  $126  vs 
Court  Livermore  No.  77,  Foresters 
of  America  of  Granc  Court  of  Cali- 
fornia, Archer  M  Bowley,  F  A  Las- 
sen, M  S  Warden  and  John  J  Cal- 
laghan.  Trustees  and  C  H  Rasmus- 
sen      


RELE.VSE  OF  LIENS 


ALAMEDA    COUNTY. 


bUlLDl.VG    A.\D    E.NGlKEKRl.VG    KEWS 

^-..la  e.a.a  Co.,  C^i.  AicuUecl,  none. 
Owners  as  follow^f."  The  following 
Day  Labor  jobs  are  reported  as  about 
to  be  started  in  San  Jose:  J.  A.  \\  ag- 
ner,  320  North  16th  street.  1  story  and 
base,  frame,  $2,000.  E.  D.  Wells,  17th 
.street  near  Empire,  1  story,  five-room 
frame,  $2,000.  Edward  Wolford,  16 
North  ^jtcond  street,  1  story,  five-room 
frame.  $1,500.  J.  Guardino.  424  North 
21st  street.  1  story,  frame,  five  rooms, 
$1,450.  S.  D'Amico.  1325  Vine  street,  1 
story,  frame,  five  rooms,  $1,000.  Plans 
are  in  the  hands  of  the  owners  and 
materials  are  now   being  purchased. 

STREET  PAVING  —  Cost  not  stated, 
rfan  Jose,  Santa  Clara  Co.,  Cal.  Engi- 
neer, City  Engineer,  San  Jose.  Own- 
ers, City  of  San  Jose.  Plans  and  speci- 
fications have  been  adopted  for  con- 
.siderable  street  paving  to  be  done  in 
this  city.  The  streeis  to  be  paved  are 
St.  John  street  from  Seventh  to  Thir- 
teenth, Eighth  street  from  Santa  Clara 
to  St.  John,  Eleventh  from  San  Anto- 
nio to  William,  Twelfth  from  Santa 
Clara  to  Julian,  Julian  from  Guada- 
lupe Creek  to  Autumn,  and  San  Anto- 
nio from  Seventh  to  Fourteenth.  Bids 
on  this  work  will  be  called  for  imme- 
diately. 

RESIDENCES  —  1  story  and  base, 
frame.  Cost  not  stated.  San  Jose. 
Santa  Clara  Co..  Cal.  Architect,  none. 
Owner.s  as  follow:  The  following  Day 
Labor  jobs  are  reported  as  about  to 
be  started  in  San  Jose:  Northradge 
Bors.  Sth  and  Virginia  streets,  five- 
room  dwelling,  $2,000,  and  Phillip  Pat- 
nude,  875  South  11th  street,  San  Jose, 
five-room  cottage,  $1,000.  ^^aterials 
are    being    purchased. 


.Mar.  15,  1915— NE  THIRTEENTH  & 
Jackson  E  130  N  100  E  20  N  20  W 
150  S  120,  Okd.  The  Glafke  Co  to 
Peralta  Apartment  Co,  Henry  T 
.Atkinson,  John  Doe.  John  Doe 
Silva,  Richard  Roe  and  Mary 
Black    '850 

.Mar.  16.  1915— LOT  107  Map  Amended 
.Map  Rhoda  Tract.  Okd.  E  H  Wlt- 
torff,  $102.50;  Powell  Bros  Constr 
Co.  $82.15;  Zenith  .Mill  &  Lumber 
Co,  $471.39  to  A  Hebel 

Mar.  16,  191.5— LOTS  22  AND  23  BLK 
"O"  Fruitvale  Blvd  Tract.  Okd. 
S^inset  Lumber  Co,  $46.99;  Melrose 
Lumber  &  Supply  Co.  $304.91  to 
Henry    Coxon     

Mar.  16.  1915— LOT  162  Wickham 
Havens  .Map  Piedmont-by-the-Lake 
Piedmont.  Pacific  Hardware  & 
Steel  Co.  $71.65;  W  P  Fuller  &  Co. 
$310;  Sunset  Lumber  Co.  $64.87; 
Tri  City  Window  Shade  Manufac- 
tory. $48;  W  T  B..nd.  $42.50;  J  W 
Realy.  $165;  E  L  Walter.  $85;  Call- 
K.rnla  Metal  Works.  $60  to  Irving 
.MIchelsen    and    J    A    Rrunje 

SAN  JOSE  AND  THE  SANTA  tLABA 
VALLEY. 


Wcdnttfday.      M.ir.h      .'i,      l9l.*. 

Ci;TTAGE 

FOURTEENTH  bet.  Empire  and  Wash- 
ington Sts.,  San  Jose.  Four-room 
cottage. 

Owner Phil    Patnude,      875    S-llth 

St..  San  Jose. 

.Architect  .  .  .None. 

Day's    work.  COST,    $1900 


BUILDING   CONTRACTS 

SANTA   CLARA  COUNTY. 

STORES 

VINE  AND  SAN  FEftNANDO  STS.,  San 
Jose.     Stores. 

Owner Mellet   &   Chabre. 

Architect  ..  .L.    Lenzen.       110    S-Second 

St.,   San    Jose. 

Contractor.  .R.  E.  Poter.«on,  722  S-Fifth 

St.,   San   Jose. 

COST,  $3143 

COTTAGE   AP.ARTMENTS 
NO.    185    S-NINTH   ST.,   San   Jose.      Cot- 
tage apartments. 
Owner F.   R.   Husted,   9th   and   San 

Antonio,    San   Jose. 
.Architect  .  .    T.  Wolf,  1st  National  Bank 

Bldg.,    San    Jose. 
Contractor.  .W.    O.   .Miller,    471    E-Julian 

St.,    San    Jose. 

COST,    $2000 


COTTAGE 

NE  EIGHTH  AND  VIRGINIA  STS.,  San 
Jose.     Five-room  cottage. 

Owner Nortradgo   Bros. 

.Architect  .  .  .None. 

Day's   work.  COST,   $2000 


COTTAGE 

SAN  SALV.ADOR,  bet.  10th  nd  11th  Sts., 
San  Jose.     Four- room  cottage. 

Owner Fred    Stewart. 

-Architect  .  .  .None. 

Contractor.  .C.    S.    Rhea,    74    E-San    An- 
tonio St.,  San  Jose. 

COST,  $1800 


IM:sidK.\CE  —  !•     Btory     and     base, 
frame.      Cost    not      .stated.      San      Jose. 


COTTAGE 

NW   TE-\TH    AND    WASHINGTON    STS.. 

San   Jose.      Six-room   cottage. 
Owner C.    M.    Bennetts.    39    .Magno- 
lia  .Ave.,    San    Jose. 
Architect  .  .  .None. 

("ontractor.  .C.    M.    Thomas,    G92    N-San 
Pedro  St.,   San   Jose. 

COST,    $2000 


BUNGALOW 

THIRD   AND   MARTHA  STS.,   San   Jos2. 
Five-room    bungalow. 

Owner Aug.   Piehn.    107   Colfax  St. 

San    Jose. 
-Architect  . .  .None. 
Day's    work.  COST,    $750 


SUN  ROOM 

FIFTH    AND    JULIA.N    STS.,    San    Jose. 
Sun  room. 

Owner Misses     .Morrison,     NE     5tb 

and   E-Julian,   San   Jose. 
-Architect  .  .  .None. 

Contractor.  .J.  H.   Miller,   1041   S-Second 
St.,   San   Jose. 

COST.   $650 


ADDITION 

N-FOURTH  near  St.  John  St..  San  Jose 
-Addition    to    store    house. 

Owner W.    E.    Allen,       2nd    S      of 

Santa   Clara,   San   Jose. 
-Architect  .  .  .None. 

Contractor.  .S.  G.   Peiton.   445   S-3rd  St., 
San    Jose.  COST,    $481 


ALTERATIONS 

NO.   129  SAN  TBRES.A      ST.,   San     Jose. 
Alterations. 

Owner F.    Savio,    44    N-River    St., 

San  Jose. 
-Architect  .  .  .None. 
Day's   work.  COST,   $400 


LOT  30  WALNUT  PARK,  Walnut  Creek 
Masonry,  carpentr.v.  mill  work,  elec- 
trical work,  plumbing,  etc..  for  two- 
story   dwelling. 

fawner Dr.    Malcolm    Goddard.    135 

Stockton,    San    Francisco. 
-Architect  ..  .Julia    Morgan.    Merchants' 

Exchange   Bldg..   S.  F. 
Contractor. .Jacob    House.    1818    Hearst 

Ave.,   Berkeley. 
Filed  .Mar.  15.  '15.     Dated  Mar.  15.  *15. 

2nd   story   floor   laid $712.50 

Plastering    completed    712.50 

Completed    and    accepted 712.30 

Usual    35    days 712.50 

TOTAL  (X>ST,  $2850.00 
Bond,  none.  Limit.  «5  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME  DWELLING 

LOTS     12     AND     13     BLK     51.     City     of 
Richmond.     .All  work  for  frame  dwig. 

Owner Harry    E.    .Aine.    IS      Idaho 

Ave..    Richmond. 

-Architect  .  .  .None. 

Contractor.  .J.   -A.   Fagerstrom. 

I'iled    Mar.    9.   "15.      Dated    Mar.    8.   '15. 

Frame    erected     $525 

1st   coat    plaster   on 525 

Building    completed     525 

Usual    35    days 525 

TOTAL    COST.    $2100 

Bond.     $1050.       Sureties.     E.     .M.     Tildon 


Wednesday,     Marcli     2-1,     1915. 

and    Axel    Wetterberg:.      Limit,    forfeit, 
none.      Plans   and   specifications   filed. 


COTTAGE 

HOLLYWOOD  near  Second  St.,  San  Jose 
Six- room  cottage. 

Owner J.    A.    Wagner,    320    N-16th, 

San   Jose. 
Architect  . .  .None. 
Day's  work.  COST,   $2000 


UL'ILDIXG    AND    EXG!NEEH[NG    NEWS 

COTTAGE 

|NW     FIFTEEN'TH    '&     WASHINGTON, 
'San   Jose.      Six-room   cottage. 

Owner J.     A.     Weldon,     639     Willis 

Sa.,    San    Jose. 
Architect  .  .  .None. 
Day's   work.  COST,    $2250 


COTTAGE 

SEVENTEENTH,       bet.       Julian       and 

Washington     Sts.,     San    Jose.       Pive- 

room  cottage. 

Owner E.       D.    Wells,    17th      near 

Empire,  San  Jose. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


COTTAGE 

TWENTY-FOURTH    AND    BARNS    STS., 
San  Jose.     Five-room  cottage. 

Owner Ed.    Wolford,    16    N-Second 

St.,  San  Jose. 
Architect  . .  .None. 
Day's  work.  COST,   $1930 


COTTAGE 

N-THIRTEENTH   near  Mission   St..   San 
Jose.      Five-room    cottage. 

Owner J.  Guardino.  424  N-21st  St., 

San   Jo.se. 
Architect  . .  .None. 
Day's   work.  COST,    $14'50 

COTTAGE 

NO.    1325    VINE    ST.,    San    Jose.      Five- 
room  cottage. 

Owner S.    D'Amico,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $1000 


ALTERATIONS 

PIERCE      AND    ORCHARD      STS.,    San 

Jose.      Alterations. 
Owner G.     Di   Paoli,   552     Orchard 

St.,  San  Jose. 
Architect  . .  .None. 
Contractor .  .A.    McCord,    75    George    St., 

San  Jose.  COST,  $750 


ALTERATIONS 

NO.    338    W-SAN    SALVADOR    ST.,    San 
Jose.      Alterations. 

Owner Mrs.    R.    Duelchman,    Prem. 

Architect  .  .  .None. 
Contractor.  .F.    Reisenbeck. 

COST,    $740 


BUNGALOW 

VIRGINIA  AND  STATE   STS.,   San  Jose 
Four- room    bungalow. 

Owner Frank   Landucci,    831    State 

St.,   San  Jose. 
Architect  .  .  .None. 

Contractor.  .John      Giaottl,    233      W-St. 
James  St.,  San  Jose. 

COST,   $500 


ALTERATIONS 

NO.    345    N-THIRD   ST.,   San    Jose.      Al- 
terations. 

Owner P.    L.    Fehren,    Premises. 

Architect  .  .  .-None. 

Contractor.  .W.     R.    Latta,   432      N-llth 
St.,   San  Jose. 

COST,   $480 


DWELLING 

NINTH     AND     MARGARET     STS.,     San 
Jose.      Five-room    dwelling. 

Owner J.    L.    Haskins,    1149    Park 

Ave.,  San  Jo.se. 
Architect  .  .  .None. 
Day's  work.  COST,   $2500 


ALTERATIONS 

NO.   137   S-FIRST   ST.,   San   Jose.     Altef 
front. 

Owner The   Martin   Estate. 

Architect  .  .  .None. 

Contractor.  .Shottenhamer    Bros.,    Mar- 
ket and  Viola  Ave.,   S.  J. 

COST,   $1000 


ALTERATIONS 

NO.    1186    PLUM    ST.,    San    Jose.      Alter 
and  repair. 

Owner L.    A.    Gepiane,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $450 


ALTERATIONS 

NINTH   AND  SAN    ANTONIO   STS.,    San 
Jose.      Alterations. 

Owner Mrs.    Cottenger,    417    E-San 

Antonio,  San  Jose. 
Architect  .  .  .None. 

Contractor.  .H.  C.  Zingheim,  148  N-lOth 
St.,   San   Jose. 

COST,    $400 


BUILDING  CONTRACTS. 


SAN  MATEO  COUNTY. 


MARBLE  WORK 

HILLSBORO,  San  Mateo.  Marble  work 
for  ball  room  and  lounge  for  addi- 
tion to  residence. 

Owner Mrs.       Wm.       H.      Crocker, 

Hillsboro. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Contractor.  .The     American     Marble     & 
Mosaic      Co,,    25      Columbia 
Square,   San   Francisco. 
Filed  Mar.   17,  '15.     Dated  Feb.   24,  '15. 

As    work     proceeds 75% 

Usual    35    days 25% 

TOTAL  COST,  $9300 
Bond,  $4650.  Surety,  The  American 
Marble  &  Mosaic  Co.  Limit,  May  15. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING,  GARAGE,  ETC. 

LOTS  11  AND  12  BLK  "B,"  Hay  ward 
Park,  San  Mateo.  All  work  for  two- 
story  frame  dwelling  and  one-story 
garage  and  fence. 

Owner Mrs.   Bertha  A.   Smoot,   San 

Mateo. 

Architect  .  .  .Thos.     M.     Edwards,     Bank 
Bldg.,    Burlingame. 

Contractor .  .Charles        H.        Hutchings, 
San    Mateo. 

Filed  Mar.  18,  '15.     Dated  Mar.  10,  '15. 
Concrete    foundations    and    frame 

completed     $973 

Window    sashs    in    place 973 

Completed    and    accepted 973 

Usua    35    days 976 

TOTAL   COST,    $3895 

Bond,    $1950.      Sureties,    Wm.    Kettewell 

and    Walter    Sealy.        Limit,    90      days. 

Forfeit.     $5.       Plans    and    specifications 

filed. 


ALTERATIONS 

I^TS  4  AND  9  BLK  6,  Town  of  San 
Mateo.  Additions  and  alterations  to 
two-story    brick    club    building. 

Owner The  Elks'  Club  of  San  Ma- 
teo, —  B  St..  San  Mateo. 


3i 

Architect  ..  .Will    H.    Toepke.    46    Kear- 
ny,   San    Francisco. 

Contractor .  .W.   S.   Leadley,   San   Mateo. 

Filed    Mar.    3,    '15.      Dated    Mar.    1,    '15. 

Partitions    set,     etc .$2061 

Plastering     (outside)     completed   2063 

Standing  finish   all   up,  etc 2061 

When    completed     2061 

U.sual    35   days 2749 

TOTAL  Cost,  $10,995 

Bond,  $5500.  Sureties,  Eliza  A.  Hopper 
E.  O.  Hessler  ana  Charles  Hopper. 
Limit,  forfeit,  none.  Plans  and  speci- 
fications  filed. 

♦ 

COMPLETION   NOTICES 

SAN   MATEO   COUNTY. 


RECORDED 


ACCEPTED 


:\Iar.  6,  1915— LOT  27  BLK  3,  East 
San  Mateo.  J  H  McCormick  to 
Croop    &    Keegan Mar.    4,    1915 

Mar.  6,  1915 — LOT  4  In  Embarcadero 
Sbdvn,  Redwood  City.  Pacific  Gas 
&  Electric  Co  to  R  D  Word  &  Co 
Feb.     27,     1915 

Mar.  12,  1915— LOT  2  SEC  2  of  Plot 
"G,"  Home  of  Peace  Cemetery,  San 
Mateo.     Amelia  Getz,  Extx  Maurice 

Getz,    dec'd   to   V   Lagomarsino 

Feb.    4,    1915 

•Mar.  12,  1915— LOT  31  BLK  6  Map  of 
Crocker  Estate  Tract  Sub  No.  1. 
J  F  Boulbard  to  whom  it  may  con- 
cern  Mar.     2,     1915 

^ 

RELEASE    OF    LIENS 

SAN     MATEO     COUNTY. 


RECORDED  AMOUNT 

Mar.  6,  1915— VALPARAISO  AVE, 
Ptn  Lot  4  of  Valparaiso  Park  Tct 
In  Las  Pulgas  Rancho.  Pope  & 
Talbot  to  Academy  of  the  Sacred 
Heart  and  C  A   Ingerson $5113.58 

Mar.  6,  1915— PTN  LOT  4  of  Valpa- 
raiso Park  Tract  in  Las  Pulgas 
Rancho.  Pacific  Mfg  Co  to  Academy 
of  the  Sacred  Heart  and  C  A  In- 
gerson     $4806.95 

Mar.       6,     1915 — WOODSIDE.  Dow 

Turner  to  Jefferson  J  Graves.  $271.40 

Mar.  5,  1915 — LOTS  8  AND  9  BLK  E 
Pair  Oaks  Acres.  Frank  Herrman 
to   M   H  Schord   and   H  J   Ross.... $4.0 

Mar.  5,  1915 — GRAND  AVE,  South 
San  Francisco.  Hauptman  Lumber 
Co  to  Thos  H  Day's  Sons  and  South 
San  Francisco  Land  &  Improve- 
ment   Co    $244.35 


RELEASE  OF  LIENS. 

SAN   MATEO   COUNTY. 


RECORDED  AMOUNT 

Mar.  11,  1915— LOT  3  BLK  103  South 
San  Francisco.  Bates,  Borland  & 
Ayler    to    W    D    C    and    M    E    Shade 

$194.07 

Mar.  10,  1915— WOODSIDE.  Dow 
Turner  to  Jefferson  J  Graves,  W  & 
J    Sloan    &    Co    and    P    H    Patterson 

$271.40 

♦ 

MARIN,     CONIRA     COSTA     AND 
SONOMA  COUNTIES. 


CITY  HALI^2  story  and  base,  rein- 
forced concrete  and  brick,  $17,500. 
Richmond,  Contra  Cosda  Co.,  Cal.  Ar- 
chitect, James  T.  Narbett,  Berry  Bldg., 
Richmond.  Owner,  George  L.  Wall. 
The    building    will    be    erected    on    the 
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UeK 


I  .   S.   I'at.  OllU-e 
The  Panels  that   are 
as  good  as  they  are 
famous. 


Wybro  Panels   make 
pleased  customers. 

WVBRO  PAXELS  make  pleased  cus- 
tomer.s.  Its  users  have  never  register- 
ed complaints  of  any  kind  becau.sc 
their   quality    is    fuultleMs. 

Whenever  you  require  real  SERVICK 
I'ANRLS — the  kind  which  always  look 
well  and  retain  their  smooth  and  even 
finish    with    ape,    then    there    is    but   one 


pannl   to  iisp — tht 


rnnous  WYHHO  kind. 


White  Bpotticps 


5th  and  Brannan  Streets 


San  Francisco 


Wall  propcrl.N  and  will  b«j  ka.sid  to 
the  city.  The  desig-n  is  in  the  classic 
style.  The  building  will  be  practically 
lireproof.  There  will  be  offices  for  all 
of  the  city  officials  and  a  large  council 
room.  Interior  fini.sh  will  be  of  pine 
with  some  hardwood,  marble  and  tile 
wainscot.  There  will  be  steam  heat 
and  an  oil  burning  system.  Plans  pro- 
vide for  special  fireproof  vaults.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  tiio  work  will  be  done  by 
Day    Labor. 

IKuSPITAI., — 2  story  and  base,  frame, 
f'ost  not  stated.  Yountville,  Napa  Co., 
Cal.  Architect.  State  Architect  George 
H.  McI>ougall,  Sacramento.  Owners, 
State  of  California.  Hids  opened  for 
the  construction  of  this  work  show 
contractoj-s  {jouis  Ceregino  &  Son  of 
San  Franci.sco  low  at  $13, 240.  This 
amount  is  within  the  appropriation. 
They  will  probably  be  awarded  the 
contract.  A  complete  list  of  the  bid- 
ders for  this  woik  will  be  found  under 
the  heading  of  Marin,  Contra  Costa 
and   Sonoma  Counties   in   this   issue. 

STONE  HIGHWAY  BRIDGE— Cost 
not  stated.  Napa,  Napa  Co.,  Cal.  En- 
gineer, County  .Surveyor,  Napa.  Own- 
ers, Napa  County.  Plans  have  been 
completed  for  a  stone  highway  bridge 
to  be  erected  over  Huichica  Creek  in 
Iload  District  No.  13.  Bids  will  be 
opened  on  April  14tl..  Plans  and  speci- 
fications can  be  secured  from  the 
County    Surveyor. 

BRIDGES  —  2  rv,  in  forced  concrete. 
t;ost  not  stated.  San  Rafael,  Marin  Co., 
Cal.  lOngineer,  County  .Surveyor,  San 
K.iracl.      (i\\nii.«,    -Marin    Conntv.    Those 


ivso  bridt;e.s  will  be  eitttod  <jn  the  load 
from  San  Rafael  to  Olema.  Plans  can 
be  secured  irom  the  County  Clerk  at 
San  Rafael.  Bids  are  now  beins 
taken  and  will  be  opened  by  the  Board 
of -Supervisors  on   April   6th. 

STREET  IMPROVEMENT,  PAVING, 
PIPES  AND  CROSSINGS.  Cost  not 
stated.  Sausalito,  Marin  Co.,  Cal.  En- 
gineer, City  Engineer,  Sausalito.  Own- 
ers, City  of  Sausalito.  Plans  and  speci- 
fications have  been  completed  for  con- 
siderable additional  paving  in  Sausa- 
lito and  figures  are  now  being  taken 
for  tiie  work.  Bids  will  be  opened  on 
March  29th  at  S  p.  m.  Plans  and  speci- 
fications can  be  secured  from  the  City 
Clerk. 

SEWER  WORK — Cost  not  stated. 
Petaluma,  Sonoma  Co.,  Cal.  Engineer, 
City  Engineer,  Petaluma.  Owners, 
City  of  Petaluma.  The  City  Engineer 
has  been  instructed  by  the  City  Coun- 
cil to  prepare  plans  and  specifications 
for  the  construction  of  a  six-inch  sew- 
er along  the  center  line  of  Laurel  ave- 
nue, from  B  to  1)  streets.  Bids  will 
probably  be  ordered  at  the  next  meet- 
ing of  the  Council,  when  the  plans  will 
be  approved. 

MACADAM  STRPJET  PAVEMENT  — 
Cost  not  stated.  Santa  Rosa,  Sonoma 
Co.,  Cal.  Engineer,  City  Engineer, 
Santa  Rosa.  Owners,  City  of  Santa 
Rosa.  The  City  Engineer  has  been  in- 
structed to  prepare  plans  and  specifi- 
cations for  the  improvement  of  Brown 
street  from  the  south  line  of  Mill  to 
the  north  line  of  Bennett,  with  water- 
bound  macadam.  Bids  will  be  callel 
foi'  on  the  completicm  and  approval  of 
plaiL-^. 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williains 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

JTelephone  Sutter   4622 

61b'  Phalan  Building,        San  Francisc 


STREET  IMPROVEMENT— Cost  not 
stated.  Petaluma,  Sonoma  Co.,  Cal. 
Engineer,  City  Engineer,  I'etalunia. 
Owners,  City  of  Petaluma.  A  resolu- 
tion that  Kent  street,  from  Howard 
to  ^\■alnut,  be  improved'  has  been 
adopted  by  the  City  Council.  After 
the  necessary  requirements  have  been 
complied  with  bids  on  the  work  will 
be    called. 

STREET  IMPROVEMENT— Cost  not 
stated.  Petaluma,  Sonoma  Co.,  Cal. 
Engineer,  City  Engineer,  Petaluma. 
Owners,  City  of  Petaluma.  The  City 
Engineer  has  been  directed  to  prepare 
plans  and  specifications  for  the  im- 
provement of  Hooper  street  from 
Washington  noitherly  to  Bridge  street. 
On  the  approval  of  the  plans  b'ds  on 
this  work  will   be  called  for. 

SEWER  WORK — Cost  not  stated. 
Napa,  Napa  Co..  Cal.  Engineer,  City 
Engineer,  Napa.  Owners,  City  of  Napa. 
Hids  for  the  construction  of  the  pro- 
posed storm  sewer  in  York  street, 
opened  by  the  City  Council  at  their 
last  meeting,  are  as  follows:  The  Dun- 
cansen-Harrelson  Co.,  $14,145;  Schuy- 
ler &  Edwards,  $10,490;  Burnham  & 
Co.,  |l3,r)00;  L.  B.  Withers.  $14,200:  A. 
Teichert,  $14,000;  Jacobsen-Bade  Co., 
$14,659.65;  Church  &  Clark,  $14,240; 
Leech  &  De  Camp,  $10,994;  Frank  Gag- 
gero,  $11,424;  John  H.May,  $9,999; 
llarden-Smith  Co.,  $10,349.  It  was  de- 
cided that  all  bids  exceeding  $11,000 
he  i-ejected  and  those  under  that  sum 
be  taken  under  advisement.  The  con- 
tract will  be  awarded  at  the  next 
meeting  of  the  Council. 

ROAD  IMPROVEMENT.  ETC.— Cost 
not  stated.  San  Rafael,  Marin  Co.,  Cal. 
lOnu  inecr,     ("<)niit>      .^in'vo\ or.     .San     Ra - 
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Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBLIO  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without    removing    the    wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around    the   pulleys,    thereby   using   both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wirt>  formed  in  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily;  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  he  covered  with  cloth-sti'ips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the  clotln's  out  of  the  pins  as 
they  are  held  in  a  spi'ing  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 
NO    SPRIIVG.S    TO    PRESS    OR    SQl'EK/.E  THIS    OUTFIT    CONSISTS    Or 

the  clothe.s   in   or  out.     .lust  slip  clothes   in   slot  Sanitary,     Stronghold.     Clothes      Pins, 

nil    down.      WILL    hold    the    daintiest    fabrics    or  Clothes   Line    Pullevs   and    1    Pair   Line 

aviest  blanket.     i:t40  MitiMlon    St.    Phone  Mkt.  4008.  Price,   |Ci.0O   per    Se 
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3    DOXEN 

3      Continuous 
Splicers. 


Wednesday.     Maroh     24,     1915. 


BUILDING    AND    ENGINEERING   NEWS 


fael.  Owners,  Marin  County.  Plan.s 
have  been  completed  and  ti^uies  are 
now  being-  taken  for  improving  the 
county  road  between  San  Kafael  and 
Olema,  a  dl.stance  of  5.1  miles,  by 
grading  and  construction  of  rip-rap 
pavement.  Bids  for  the  work  are  now 
being  taken  and  will  be  opened  on 
April  .6th.  Plans  and  specifications  can 
be  secured  from  the  County  clerk  at 
San   Rafael. 


Figures  Taken  For 
Job  At  Yountville. 

LoiiLs  OroKliino  &  Son  Will  Be   Award- 
ed    (oiitrjift     l^^or     State     AVork     at 
Veterans'    Home    at    Yountville. 


(By  S'pecial  Wire.) 
SACRAMENTO,  CAL..,  Maich  17th, 
1913. — Bids  were  opened  by  the  State 
Hoard  of  Control  tor  constructing  a 
combination  hall  and  amusement  build- 
ing at  the  Veterans'  Home  at  Vount- 
ville,  Napa  County.  The  lowe-st  bid 
was  received  from  Louis  Cereghino  & 
Son  of  San  Francisco  at  $13,210.  Bids 
were  referred  to  the  State  Architect. 
It  is  understood  that  the  low  figure  is 
within  the  amount  available  for  the 
work.  Following  is  a  complete  list  of 
the    bids    received: 

Hall    and    Library    Ituilding. 

Louis    Cereghino    &   Son $13  240 

George  AV.  Martin  &  Son....    13,318 

P.    J.    Cole 13,332 

B.     C.    Tarver 14,000 

Le.^^ter    H.    Stock... 14,388 

C.eorge  W.    Boxton   &   Son...    14,440 

Alta    Planing    Mill 11.491 

K.    W.    Doughty 14,980 

W.    L..    Grass 15,221 

1 ).  O.  Church  Co 15,356 

Coleman    &    Coleman 15,585 

Harvey    A.    Klyce •••    ^  5,770 

Pringie,    Dunn    &    Co 15,775 

Bert    T.    Owsley 1 5.800 

U.    S.    K.    MacMillen 15,976 

Walter     Sorensen 16,280 

\V.    B.    Thornalley 17,388 

Ward     &     Goodwin 21,000 

John    J.    Leonard 22,000 

Bids  opened  on  :March  16th  lor  con- 
structing a  modern  rural  school  build- 
ing containing  one  i  oom  at  the  Chico 
Normal  School  showed  E.  D.  Sharp  of 
Chico  low  for  the  work  at  $3,56o.  He 
will    be    awarded    the    work. 


BUILDING    CONTRACTS 

MARIN    COUNTY. 


FRiiSNO,     MODESTO,     STANISLAUS 
AND  CENTRAL JULIFORNIA 

COTTAGE — 1  story  and  base,  frame, 
$1  500  Fresno,  Fresno  Co.,  Cal.  Ar- 
chitect, none.  Owner,  J.  C.  Morris. 
Fresno.  The  dwelling  will  contain 
five  rooms  and  bath.  Interior  will  be 
finished  in  pine  and  redwood.  There 
win  be  an  open  flrr;  place  and  tile 
mantel.'  Bath  room  will  have  tile 
wainscot.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  1  fitory  and  base, 
frame,  $1,500.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  John  Gamber, 
15.13  C  street,  Fresno.  The  dwelling 
has  been  designed  for  a  five-room  house 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Some  hardwood 
fioors  will  be  used.  There  will  be  an 
open  fire  place  in  the  living  room.  The 
exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

STORE'S — 1  story  and  base,  frame, 
$5,000.  Fiesno,  Fresno  Co.,  Cal.  Ar- 
chitect's name  not  given.  Owner,  John 
L  Boyd.  The  building  has  been  de- 
.signed  to  contain  -three  small  stores. 
Interior  Hni.sh  will  be  of  pine  through- 
out. Patent  store  fronts  and  plate 
glass  display  windows  will  be  used. 
Exterior  Of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

EARTH  FILLS  —  Cost  not  stated. 
Modesto.  Stanislaus  Co.,  Cal.  Engineer, 
Herman,  Modesto.  Owners,  Modesto 
Irrigation  District.  Plans  and  .speci- 
fications for  the  construction  of  two 
earth  fills,  seven  miles  of  the  La 
Grange  dam,  are  now  being  prepared 
by  Chief  Engineer  Herman,  and  will 
be  presented  to  the  directors  of  the 
district  at  their  next  meeting  for  then- 
approval.  The  two  fills  are  each  ap- 
proximately sixty  feet  high.  Secre- 
tary C.  S.  Abbott,  Hearst  Bldg.,  S.  F., 
states  that  it  will  require  ^-om  six  to 
eight  months  to  complete  a  fill  of  this 
■  nature.  Further  information  will  be 
given  of  this  work  on  the  approval  of 
the    plans. 

STREET  PAVING — Cost  not  stated. 
Lindsav,  Tulare  Co.,  Cal.  Engineer, 
City  Engineer,  Lindsay.  Owners,  City 
of  Lindsay.  The  City  Council  has 
adopted  a  resolution  of  intention  or- 
dering the  paving  of  Sweet  Briar  ave- 
nue. Bids  on  this  work  will  be  called 
for  as  soon  as  all  necessary  require- 
ments have   been  ordered. 
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Contractor.  .G.    Romano,    Fresno. 

COST,  $'000 


DWELLING 

LOTS    27    AND      28    HLK      42    Arlington 
Heights,   Fresno.      Dwelling. 

Owner C.    V.    Smith,    1371    De    Mar 

St.,   Fresno. 
Architect  .  .  .None. 
Day's   work.  .  COST,   $10ii() 

RESIDENCE    AND    GARAGE 
LOTS    27     AND    28     BLK     1.    Van    Ness 
Park,    Fresno.       AV.     work    for    one- 
story   frame  residence   and   garage 
Owner.  ..... Herbert    Levy.    1761    K    St., 

Fresno. 
Architect  ...Glass  &   Butner,    1441   I  St.. 

Fresno. 
Contractor.  .J.     P.     Williams    and     McR. 
De     Viese,     2406     Mariposa 
St.,    Fresno. 
Filed   Mar.    8,   '15.      Dated    Mar.    8,  ^15. 

Roof    on     $738.7.^ 

Interior    plaster    finished 738.75 

Completion      738. 7o 

Usual    35    days 738.75 

TOTAL  COST,  $2955.00 
Bond,  $1500.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING 

LOTS    47    AND      4  8,    Irvington      Add'n., 
Fresno.      Dwelling. 

Owner G.     O.     Morse,     1353    G    St., 

Fresno. 
Architect  .  .  .None. 

Contractor.  .J.    D.    Yarnell,    2327    White 
St.,    Fresno. 

COST,    $1550 

DWELLING 

LOTS   3   AND   4   BLK    1,   Fresno.      Dwig. 

Owner John    Gamber,    1543    C    St., 

Fresno. 

Architect  .  .  .None. 

Day's   work.  COST,    $1500 

DWELLING 

LOT     19    E     5     FEET    LOT     20     BLK     11. 
Fresno   Heights.      Dwelling. 

C)wner J.   C.    Morris. 

Architect  .  .  .None. 

Dav's    work.  COST,    $1000 


LOTS  6   AND   7   BLK   TO,   Fresno.   Stores. 

Owner John   L.    Boyd. 

Architect  .  .  .None. 

Day's    work.  COST,    $4  700 

KKMODEL  AWNING 

LOTS    17    TO    21    BLK    17,    Fresno.      Re- 
model  awning. 

Owner Annie  L.   Wallace. 

Architect  .  .  .None. 

Contractor.  .Burnett    Iron    Works,    1311 
Mono    Ave.,    Fresno. 

COST,   $820 


BUNGALOW 

SAN  RAFAEL.     All  work   for  five-room 
bungalov^^ 

Owner William    Epstein. 

Architect  .  .  .None. 

C:ontractor.  .William    Van    Nest. 

Filed  Mar.   17,  '15.     Dated  Mar.   5,  '15.^ 

Frame    up    *5'^ 

When   plastered    552 

When    completed    552 

Usual    35   days 552 

TOTAL  COST,  $2208 
Bond,  $1150.  Sureties,  G.  A.  Albertin 
and  G.  A.  Shields.  Limit,  70  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


BUILDING   CONTRACTS 

FREI^NO   COUNTY. 


VOTICE    OF    NON-UIABILITV. 


DWELLING    AND   GARAGE 
LOT      27    BLK    21    Alta      Vista      Tract. 
Fresno.     Dwelling  and   garage. 

Owner O.    D.    Atkins.    743    Weldon 

St.,   Fresno. 
Architect         None. 
Day's   work.  COST,    $2600 


DWIOLLING 

NO.    239    DIANA    ST.,    Fresno.      DwIg. 

Owner P.  Cafardi. 

Architect  .  •  .None, 


FRESNO   COUNTY. 

.Mar.  6,  1915— LOT  21  BLK  2,  Sunny- 
.side  Gardens.  Milton  M  Dearing 
as  to  improvements  on  leased 
property      

# 

(OMPLETION    NOTICES 

FKE.SNO    COUNTY. 

KECOPDED  ACCEPTED 

\|.,,.    ;,_    ii)i.-,_[,OTS    IT   TO   21    BLK    S2. 
i.-resno.      Frank    H    Ball   and    Estate 
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Eleanor      J    Ball,    dec'd      to    P      E 

Heisel   and   W    H   Ackerman 

Feb.     6,     1915 

Mar.  10,  191.-)— SE  V*  OF  SW  M  of 
Sec  12-15-21,  Fresno.  Magnolia 
School  District  to  whom  it  may 
concern Mar.    5,    1915 

♦ 

LIENS  FILED. 

FRESNO     COUNTY. 

RECORDED  AMOUNT 

Mar.  6,  1915— LOTS  17  TO  21  BL.K  82, 
Fresno.  M  E  Summers  vs  Eleanor 
J    and    Frank   H    Ball %Z1 

Mar.  4,  1915— LOTS  17  TO  21  BL.K  82, 
Fresno.  T  H  Curry  vs  Eleanor  J 
and    Frank    H    Ball $300 

.Mar.  10,  191.-)— IjOTS  17  TO  21  BI.K 
S2,  Fre.sno.  Henry  Ward  vs  Eleanor 
.1    and    Frank    H    Ball |39 

.Mar.  It),  l!)l.j— LOTS  II  TO  16  BL.K  64, 
I'^resno.  W  R  Holms  vs  Pease, 
Bundy    &    Taylor    $12 

♦ 

?iOTICE    OF    NON-LIABILiTY. 


FRESNO   COL'NTV. 


-Mar.  16,  1915 — LOTS  8  AND  9  BLK  1 
Olivette  Park,  Fresno.  H  A  Pratt 
and  F  A  Roman  as  to  improvements 
on    leased   property 


SACRAMENTO,      STOCKTON      AND 
NORTHERN   CALIFORNIA. 


(MTV  MALL  REPAiaS— Frame  con- 
struction. Cost  not  .stated.  Washing- 
ton, Yolo  Co.,  Cal.  Architect's  name 
not  given.  Owners,  Town  of  Washing- 
ton. Plans  are  now  out  for  figures  for 
minor  repairs  to  the  city  hall  in  the 
town  of  Washington.  The  exact  nature 
of  this  work  is  nof  known.  Further 
particulars  together  with  plans  and 
specifications  can  be  had  from  the 
Town  Cleik.  Bids  will  be  opened  on 
April    .Tth    at    10   a.    m. 

SCHOOIv — 1  story  and  base,  frame 
and  plaster,  $25,000.  Stockton,  San 
.l()ac4Uin  Co.,  Cal.  Architects,  Stone  & 
Wrigrht,  24  South  California  street, 
Stockton.  Owners,  City  of  Stockton. 
The  building  will  be  erected  on  prop- 
erty bounded  by  .Jefferson,  Anderson, 
Lincoln  and  Harrison  streets,  and  has 
been  designed  for  a  six-room  school 
with  a  large  assembly  hall.  Interior 
will  be  finished  in  pine  throughout 
with  maple  floors  in  the  class  rooms. 
There  will  be  steam  heat  with  an  oil 
burning  system,  program  clocks  and 
vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing prepared  and  bids  will  be  called 
for  at  an  early  date.  Further  mention 
will    be  made  of  the   work. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Colusa,  Colusa  Co..  Cal. 
Engineer.  County  Surveyor,  Colusa 
Owners,  Colusa  County.  Plans  have 
been  completed  and  figures  are  now 
being  taken  for  con.structing  a  rein- 
forced concrete  bridge  across  the 
slough  between  .Mfixwoll  and  Colusa. 
The  county  will  furnish  the  cement, 
l^lans  can  be  secured  from  the  County 
Surveyor  at  ("olusn.  Bid.x  will  be 
ojiened    on    April    (ith 

FF H.\' I .-•  1 1 1 .\'(  J  U K I N I'l  > I !( •  I  .\( ;  STK EL 
AM)  CEMENT  -  Cost  not  stated, 
i'l.ici  iviPc,  i;i  Dorado  Co.,  Cal.  Engi- 
neer,   City    ICngineer,    Plaeerville.    Own- 

!■?'.  City  of  I'lMcervllU',     City  Clerk  C. 


BUILDING    AND    ENGINEERING    NEWS 

H.  Weatherwax  has  Issued  the  follow- 
ing call  for  bids:  54  rods,  26  feet  long, 
1  inch  in  diameter;  54  rods,  20  feet 
long,  1/^  inch  in  diameter;  300  feet,  any 
lengths,  ^4  inch  in  diameter.  All  of 
twisted  steel  for  bridge  work.  Also 
eleven  tens  of  cement,  good  Quality. 
Bids  must  be  in  not  later  than  March 
22nd. 

BRIDGE— Cost  not  stated.  Red  Bluff, 
Tehama  Co.,  Cal.  Engineer.  County 
Surveyor  I.,unning,  Rt-a  Bluff.  Owners, 
Tehama  County.  County  Surveyor  Lun- 
ning  appeared  before  the  Board  of  Su- 
pervisors in  reference  to  bridging  the 
sand  slough  with  suggestions  as  to 
what  sort  of  a  bridge  should  be  con- 
structed. Lunning  favors  steel  cylin- 
ders filled  with  conr lele  for  the  struc- 
ture, with  a  floor  of  practically  the 
same  as  ufed  in  the  construction  of 
highways.  Lunning  was  instructed  by 
the  Board  to  prepare  plans  for  such  a 
biidge  and  an  estiniate  of  the  cost. 
Plans  will  be  prepared  for  the  three 
sloyghs,  making  a  bridge  of  about 
3,300  feet.  All  but  about  600  feet  of 
this  will  be  required  on  the  main 
slough.  The  cost  will  probably  reach 
$120,000. 

STEEL  TANK  —  $5,000.  Winters, 
Yolo  Co.,  Cal.  Engineer,  City  Engi- 
neer, Winters.  Owners,  City  of  Win- 
ters. At  a  recent  meeting  of  the  Town 
Trustees  an  understanding  was 
reached  to  have  a  new  100,000-gallon 
tank  added  to  the  city  water  system, 
the  old  wooden  tank  with  a  capacity 
of  50,000  gallons  having  become  inad- 
equate. The  new  tank  will  be  of  the 
round  bottom  steel  construction  type, 
and  will  be  supported  on  a  heavy  steel 
frame.  The  tank  and  tower  will  cost 
in    the    neighborhood    of    $5,000. 

STATE  HIGHWAY  CONSTRUCTION 
— $100,000.  Stockton,  San  Joaquin  Co., 
Cal.  Engineer,  State  Highway  Engi- 
neer, Forum  Bldg..  Sacramento.  Own- 
ers, State  of  California.  Word  received 
from  this  city  makes  known  the  fact 
that  suflScient  bonds  have  been  sold 
to  insure  the  completion  of  the  State 
Highway  lateral  from  Knights  Ferry, 
Stanislaus  County,  to  Sonora.  Tuol- 
umne County.  All  told.  $100,000  has 
been  raised  for  grading  of  the  State 
Highway  from  the  Stanislaus  County 
line   to  Sonora. 

OIL  STORAGE  TANKS  AND  WARE- 
HOUSE— Steel  and  frame  construction, 
$15,000.  Sacramento.  Cal.  Engineer's 
name  not  given.  Owners,  Shell  Oil  Co. 
of  California.  This  work  will  consist 
of  the  construction  of  a  pumping  sta- 
tion, oil  storage  tanks  and  a  ware- 
house. Tbs  buildings  will  be  erected 
in  the  Tbomas  Oatis  Tract  on  the 
Upper  Sacramento  Road.  Plans  are 
complete  and  the  work  will  be  done  by 
Day   I.iabor. 

RESIDENCE  —  1  story  and  base, 
frame.  $2,000.  Sacramento.  Cal.  Ar- 
chitect, none.  Owner.  James  Lyons. 
514  P  street,  Sacramento.  The  dwell- 
ing will  be  erected  on  Ridge  street, 
and  has  been  designed  to  contain  five 
looms  and  bath.  Interior  will  be  fin- 
ished in  pine  throughout.  There  will 
be  some  oak  lloors.  Plans  pi-ovide  for 
and  open  fire  place  in  the  living  room. 
.Mantel  will  be  of  tile.  Tile  wainscot 
will  he  used  in  the  bath  room.  Exte- 
rior of  the  house  will  be  covered  wltlt 
ru.><tie  and  cement  )>laster  on  metal 
lath.  Plans  are  <'omplete  iiiul  in  the 
hnnds  of  the  owner  who  will  do  the 
^\ol•k    by    Day   Labor, 


xVednesday.     March      24,     1915. 

Contracts    Awarded. 

.STREET  PAVING— $:!(!. ;tT4. 65.  Oro- 
ville.  Butte  Co.,  Cal.  Engineer.  City 
Engineer.  Oroville.  Owners,  City  of 
Oroville.  Contractors,  Clark  &  Henery, 
Sacramento.      Contract  price,    $30,974.65. 


BUILDING   CONTRACTS 


SACR.\MENTO    COUNTY. 


PUMP    HOUSE,    ETC. 

UPPER    STOCKTON    ROAD    on    ptn    of 

acreage    of    Thos.    Oats,    Sacramento. 

Pump      house,      warehouse,      storage 

tank,    etc. 

Owner Shell      Co.      of     California, 

Inc..    343    Sansome.   S.   F. 
Architect  .  .  .None. 
Day's    work.  COST.    $15,000 

RESIDENCE 

NO.  2216  T  ST.,  on  W  %  Ix)t  3,  T.  U, 
22nd  and  23rd,  Sacramento.  Two- 
story    6 -room    residence. 

Owner Freeman       H.       Bloodgood, 

1400  H  St..  Sacramento. 
Architect  . .  .None. 

Contractor.  .W.    P.    Cippa.    314    21st    St., 
Sacramento. 

COST.   $3500 

Ri:SlDENCE 

NO.  2315  SIXTEENTH,  on  S  >/i  of  Lot  1 
W.  X.  16th  &  17th  Sts..  Sacramento. 
Five- room    residence. 

Owner D.    T.    Nyrop.    1610    W    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .J.    J.    Jennings,    719    J    St., 
Sacramento. 

COST,    $1500 


DWELLING 

UIDGE  ST.,  on  Lot  277  Wright  &  Kim- 
brough  Tract  14,  Sacramento.  One- 
story   4 -room  and   bath   frame  dwlg. 

Owner James     Lyons,     514     P    St., 

Sacramento. 

Architect  .  .  .None. 

Day's   work.  COST,    $2000 


DWELLING 

W    V4    OF   LOT    3,   X,    Y,    17th    and    ISth, 

Sacramento.     One  story  5-room  dwlg. 

Owner A.    J.     Makle,     1722    X    St.. 

Sacramento. 
Architect  .  .  .None. 
Conti;actor . . F.  A.  Holdner,  52;»^   M  St., 

Sacramento, 
lulled  -Mar.  15,  "15.     Dated  Mar.  12,  '15. 

COST,    $1850 


PLUMBING    AND   SHEET    MLTAL 
LOT    10    BLK    7    of    Yosemlte    Terrace. 

Stockton.     Plumbing  and  sheet  metal 

work   for   frame   building. 

Owner George      Sievers,      330      E- 

Poplar   St.,    Stockton. 
Architect  ...Joseph    Losekann,    79    San 

Joaquin    Bldg.,    Stockton. 
Contractor.  .E.      A.    Whale,      327-29    E- 
Filed  Mar.   9,  '15.     Dated   Feb.  23,  "15. 

Work    roughed    in $120 

When    work    completed 136 

TOTAL  COST,  $256 
Bond,  $128.  Sureties,  Edward  Hughes 
and  R.  E.  Wilhort.  Limit,  70  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE: — This  job  was  reported  under 
name  of  Kay  Friedberger. 

IMtAME    DWELLING 

TWENTY-FIKST     ST.     ROAD     on     I,ot 
6826      Hlilcrept      Park,     Sacramento. 


Wednesday.     March     24,     1915. 
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One-story    five-room   and   bath    frame 
dwelling:. 

mvner Geo.    B.    Henry,    1604    K   St.. 

Sacramento. 
Architect  .  .  .None. 

I'ontractor.  .W.  B.  Phipps,  4015  Cypress 
Ave.,    Sacramento. 

COST,    $2000 


Contractor.  .C.     Carto(n,     1'215     5th     St., 
Sacramento. 

COST,    $500 


DWELLING 

NO.  2020  X  ST.,  on  E  i^  of  N  1/2  of  Lot 
3  X,  Y,  20th  and  21st,  Sacramento. 
One-story  five-room  and  basement 
frame  dwelling:. 

Owner Robertson-Govan    Co.,    1025 

8th,    Sacramento. 
Architect  .  .  .iNone.  <■    - 

Contractor.  .Robert   Powell   &   Co.,    2811 
T    St.,    Sacrameneo. 

COST,    $L'000 


DWELLING 

NO.  2024  X  ST.,  on  W  1/2  of  N  1/2  Lot  4, 
X,  Y,  20th  and  21st,  Sacramento. 
One-story  five-room  and  basement 
frame  dwelling-. 

Owner Robertsun-Govan    Co.,    1025 

Sth,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .Robert   Powell   &   Co.,   2811 
T    St.,    Sacrameneo. 

COST,    $2000 


DWELLING 

NO.  2016  X  ST.,  on  W  »^  of  N  V2  Lot  3 
X,  Y,  20th  and  21st,  Sacramento. 
One-story  five-room  and  basement 
frame  dwelling-. 

Owner Robertson-Govan    Co.,    1025 

Sth,    Sacramento. 
Architect  .  .  .None. 

Contractor .  .Robert    Powell    &   Co.,    2811 
T   St.,    Sacrameneo. 

COST,    $2000 


DWELLING 

NO.  2012  X  ST.,  on  E  V2  of  N  V2  Lot  2 
X,  Y,  20th  and  21st,  Sacramento. 
One-story  five-room  and  basement 
dwelling-. 

Owner Robertson-Govan    Co.,    1025 

Sth,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .Robert    Powell    &   Co.,    2811 
T  St.,  Sacramento. 

COST,   $2000 


UESIDEiNCE 

NO.  1716  X  ST..  on  AV  Va  Lot  3,  X,  Y. 
17th  and  ISth,  Sacramento.  One-story 
5-room  residence. 

Owner. H.     A.     Makle,     1722    X    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .F.     A.     Holdener,     522J^     M 
St.,   Sacramento. 

COST,   $1850 


ALTERATIONS 

NO.  325  M  ST.,  on  W  20  feet  of  S  110 
feet  Lot  5.  L,  M,  3rd  and  4th,  Sac- 
ramento. Raise  dwelling  and  build 
one-story   frame  addition  in  front. 

(iwner Jules    .lunqua,    1238    D    St., 

Sacramerto. 
Ai  chitect  .  .  .  None. 

Contractor.  .Chas.      A.   Vanina,      2022    M 
St.,   Sacramento. 

COST,    $000 


FRAME   SHED 

K   AND   WOLFE   AVE,   on   N   80   feet   of 

Lots   13  and   14,   Arcadia,  Sacramento. 

One-story  frame  .shed. 

Owner C.    M.    Schmidt,    1721    p    St., 

Sacramento, 
Architect  .  .  .None. 


ALTERATIONS 

NO.  1230  P  ST.,  on  E  1/2  of  Lot  4,  P,  Q, 
loth  and  14th,  Sacramento.  Alter 
and   remodel  residence. 

Owner Mrs.  L.   G.   Siller,   Premises. 

Architect  .  .  .None. 

Contractor..    Siller   Bros,    1614    13th   St., 
Sacramento. 

COST,   $1700 


LIENS    FILED 


SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 

Mar.  11,  1915 — LOT  1,  K,  L,  9th  and 
10th  (mis-described  in  record), 
Sacramento.     C  J  Greenwalt  vs  C  J 

Mathews    et    al $1013 

Mar.  18,  1915— LOT  1,  K,  L,  9th  and 
10th  Sts.,  Sacramento.  C  J  Green- 
wait   vs    C   J    Mathews    et   al....$1013 


COMPLETION   NOTICES 


SAN   JOAQUIN    COUNTY. 

RECORDED  ACCEPTED 

Mar.  16,  1915 — ON  STOCKTON  HIGH 
School  site  bounded  by  Vine,  Cali- 
fornia. North  and  San  Joaquin  Sts, 
Stockton.  ■  High  School  Board  of 
Education    to    Chirhart      &    Nystedt 

March     11,     1915 

Mar.  16,  1915^0N  LINCOLN  SCHOOL 
site  bounded  by  Washington.  Ophir 
and  Market  Sts.,  Stockton.  Stock- 
ton Board  of  Education  to  Chir- 
hart   &    Nystedt Mar.    11,    1915 


PORTLAND  AND  OREGON 


COURT  HOUSE— 2  story  and  base, 
reinforced  concrete,  $100,000.  Grants 
Pass,  Ore.  Architect,  E.  E.  McClaren, 
Lumber  Exchange  Bldg.,  Portland. 
Owner,  County  of  Josephine.  The 
building  will  be  a  /iieproof  structure, 
covering  an  area  of  i37  by  70  feet,  and 
has  been  designed  in  the  classic  style. 
The  main  floor  will  contain  a  number 
of  county  offices  together  with  the 
county  court  chambers.  Each  office 
will  have  vault  equipment.  The  sec- 
ond floor  will  be  arranged  for  offices 
and  for  the  various  county  ofl3clals  and 
circuit  court  chambers.  The  base- 
ment will  contain  the  heating  appa- 
ratus and  county  Jail.  Interior  will 
be  finished  in  pine  and  hardwood  with 
some  metal  tiim.  Plans  provide  for 
steam  heat,  a  hot  water  system  and 
vacuum  cleaning  system.  Considera- 
ble ornamental  plaster,  marble  and  tile 
wainscot  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  ornamental  terra  cotta. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  close  on  April  1st. 
Separate  figures  are  being  taken  for 
the  heating,  plumbing  and  plaster 
work. 

LODGE  HALL— 2  story  and  base, 
brick  and  reinforced  concrete,  $50,000. 
Klamath        Falls,        Ore.  Architects, 

Houghtaling  &  Dougan,  Henry  Bldg., 
Portland.  Owners,  Klamath  Falls 
!'^iks"  Hall  Association.  The  building 
will  cover  an  area  of  80  by  120  feet, 
and  has  been  designed  in  the  classic 
style.  The  inain  floor  will  contain  a 
large  lounging  room,  billiard  hall, 
reading  and  writing  rooms,  ladies'  par- 
lor and  reception  harl  and  a  cafe.     The 


second  floor  will  be  arranged  for  a 
banquet  room,  lodge  rooms  and  ante 
rooms.  Basement  will  be  arranged  for 
a  gymnasium,  including-  swimming 
pool,  locker  rooms  and  a  heating  plant. 
Inteiior  finish  will  oe  of  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  steam  heat,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  figures  are  now  be- 
ing taken.  Bids  will  be  opened  on 
April   1st. 

POST  OFFICE— 2  story  and  base. 
("lass  A  construction.  Cost  not  stated. 
Pendelton,  Ore.  Architect,  Supervising 
Architect  Oscar  Wenderoth,  Washing- 
ton. D.  C.  Owners.  United  States  Gov- 
ei-nment.  The  following  firms  have 
applied  to  the  Supervising  Architect 
for  plans  and  specifications  on  the 
Pendelton,  Ore.,  post  office:  Bedford 
Stone  Club,  Bedford,  Ind.;  Erickson  & 
I..arson,  Seattle,  Wash.;  James  S.  Win- 
ters, 605  Couch  Bdg.,  Portland,  Ore.: 
E.  D.  Loch  &  Sons.  34  P  street.  Salt 
Lake  City,  Utah;  Palmberg  &  Mattson 
S29  Commercial  street,  Astoria,  Ore.; 
.1.  H.  Wiese,  City  National  Bank  Bldg.. 
Omaha,  Neb.;  J.  L.  Murphy  &  Sons, 
3138  North  'Ferdinand  street,  Tacoma, 
Wash.;  H.  E.  Doehring,  568  Maple 
street,  Portland,  Ore.;  W^elch  Bros.  & 
Hannaman,  15th  and  Jefferson  streets, 
Oakland,  Cal.:  Olson  &  Johnsbn,  Mis- 
soula, Mont.;  J.  B.  Sweatt,  408  Rookery 
Bldg..  Spokane.  Wash.;  Sound  Con- 
struction and  Engineering  Co.,  Seattle, 
Wash.;  Bailey- Marsh  Co.,  Metropolitan 
i^ife  Bldg.,  Minneapolis,  Minn.;  Eugene 
Schuler.  Pasadena,  Cal.;  Dieter-Wen- 
zel  Construction  Co.,  Wichita,  Kans. ; 
John  Almeter,  626  7th  street,  Portland, 
Ore.;  The  Brennan  Construction  Co., 
District  National  Bank  Bidg.,  Wash- 
ington, D.  C;  W.  D.  Lovell,  1415  Sth 
street,  SE.  Minneapolis,  Minn.;  The 
Conners  Bros.'  Co.,  64  W.  88th  street. 
New  York  City;  King  Lumber  Co., 
Charlottsville,  Va.;  George  A.  Whit- 
meyer  &  Sons,  2759  Grant  avenue, 
Ogden,  Utah;  George  W.  Stiles  Con- 
struction Co..  Rookery  Bldg..  Chicago, 
111. 

Contracts  A-yarded. 

.SCHOOL — 2  .story  and  base,  frame. 
$17,990.  Gresham.  Ore.  Architect, 
Ernest  Kroner,  Worcester  Bldg.,  Port- 
land, Ore.  Owners,  City  of  Gresham. 
Contractor,  J.  H.  Tiilman,  Chamber  of 
Commerce  Bldg.,  Portland.  Contract 
pi-ice,    $17,990. 

TIMBER  DOCK— $17,575.  Portland. 
Ore.  Engineer,  G.  B.  Hegardt.  Worces- 
ter Bldg..  Portland.  Owners.  City  of 
Poitland.  Contractors,  Bray  ton  Engi- 
neering Co.,  Pittock  Bldg.,  Poitland. 
Contract    price,    $17,57."). 


SEATTLE  AND  WASHINGTON 

SEA  WALL  —  Reinforced  concrete, 
$200,000.  Seattle,  Wash.  Engineer, 
City  Engineer  A.  H.  Dimmock,  Seattle. 
Owners,  City  of  Seattle.  Plans  have 
been  completed  by  the  City  Engineer- 
ing Department  for  the  construction 
of  a  concrete  sea  wall  along  the  west- 
ern side  of  Railroad  avenue,  between 
Yesler  Way  and  Madison  street.  The 
structure  will  be  I.25S  feet  long  and 
average  a  height  of  about  20  feet.  It 
will  be  214  feet  wide  at  the  top  and  12 
feet  wide  at  the  bottom.  The  work 
in   this  contract   will   also  call   for  the 
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SACRAMENTO 

Chico.Oroville,  Marysville,  Woodland 

Dixon  and  other  Sacramento 

Valley  Points. 

Reduced  Round  Trip  Rates  Every  Day  Of 

The  Fair. 

Transcontinental  Scrip  Books  Honored. 

Fast  Freight  Service. 

TICKET    OFFICES 

Key  Route  Ferry  in  S.  F..  Sutter  2ioa. 
40th  &  Shafter  Ave.  in  Oak..  Pied.  870. 
3rd  &  1  Streets  in  Sacrament"  Main  261. 


ER   65   YEARS' 
EXPERIENCE 


Trade  Marks 

DCSIGNS 
COPYBIGHTS  Ac. 
AnTOne  sending  a  oltcl '  »i  r^;tl/.c-.<rr:;illon  mny 
qnlckly  iisceriaiii  oi:r  o;  nn.M  free  wlietlier  an 

Uoi?8  Strictly 'onllitcifi;   I.  i'nilOljOOK  onPateutB 
eent  free.  oMost  atrency  for  soourinB  patents. 

r.iieiits  taken   tlironi/li   .Muiin  &  Co.  receive 
tpffini  notice,  wii  liout  chnrL'O,  lu  the 


Scientific  J!:t5crlcan. 

(■,,{., II, ,11  <if  ;     •■  •      '       ■'•      '         ■■  '!•      '  '■'  ■•"■  *  '  ■* 
yoar:  (,,ur  mot..., !.  -    ..;:-!  by  all  rowsclcalor-. 

Rr"  ch  cn.coro  If  St.,  V.'a^hlucton,  D.  C. 


tilling  of  the  entire  street  between 
these  points,  a  distance  of  60  feet  and 
paving:  .same  at  a  total  cost  of  about 
JL'00,000.  Hids  on  this  \vorl<  will  soon 
be  called  for.  A  railing  will  extend 
the  full  length  of  the  improvement, 
composed  of  2"^  inch  galvanized  iron 
pipe  and   No.  8   wire,   3-inch   mesh. 


SOME    SAI.T. 


all     foreigners    who    come    to     the    ex- 
position  to  talte  part  in  it  and   live  on 
the  grounds,  one  of  Dr.  Pearce's  duties 
will   be  to  vaccinate  all  of  the  dwellers 
in   the   native   villages   on   the   Zone. 


The  volume  of  the  saline  matter  in 
the  ocean  is  somewhat  more  titan 
265,956,133,600.000  cubic  feet,  accord- 
ing to  the  United  States  Geological 
Survey,  or  enough  to  cover  the  entire 
surface  of  the  ITnited  States,  exclud- 
ing   Alaska.    S.44S    feet   deep. 


NOVEIi    I  SE    FOR    At  TO. 


A  Cleveland  woodworker  has  mount- 
ed a  work  bench  on  wheels  and  tows 
it  behind  his  automobile,  using  the 
power  of  the  auto  to  drive  a  band  saw 
and   other   tools. 


.\  thorough  sanitary  supervision  of 
the  Kxpnsition  grounds  is  to  be  m.nin- 
tained  tlnoiiKhout  the  .year  by  IJr.  C.  C. 
Pearce  of  the  V.  S.  Piiblic  Health  .'Ser- 
vice who  h.is  been  Assigmd  from  the 
service  to  the  post  of  Sanitary  Super- 
intendent.     In    addition    to    examining 


A    BILMOIV   DOLLARS. 


■'I  wonder  if  we  realize  when  we 
talk  of  a  billion  dollars  what  an  enor- 
mous sum  of  money  it  means.  We  all 
know  how  rapidly  an  expert  counter 
of  coin  will  manipulate  them.  You 
tan  scarcely  follow  the  motion  of  his 
fingers  as  he  shifts  the  coins  from  one 
pile  to  another  and  counts  them.  The 
treasury  experts  will  count  4,000  silver 
dollars  in  an  hour  and  keep  it  up  all 
day   long,  but  that  is  their  limit. 

"Working  eight  hours  a  day,  then,  an 
expert  counter  of  coins  will  count  32.- 
('00  silver  dollars  in  a  day,  but  how 
long  will  it  take  him  at  that  rate  to 
count  a  million  dollars?  Thirty-one 
days.  Hut  that  is  only  the  beginning 
of  the  measurements  of  great  figures, 
lor  if  this  same  man  w-ere  to  go  on 
counting  silver  dollars  at  the  same  rate 
of  speed  for  ten  years  he  w^ould  find 
that  he  had  counted  100,000,000  of 
theiTi  and  that  to  count  a  billion  dollars 
would  re<iuire  102  years  of  steady  work 
at  the  rate  of  eight  hours  a  day  during 
every  working  day  of  every  one  of  the 
102  years." — O.  P.  Austin,  Former 
Chief  of  the   Bureau   of  Statistics. 
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CL    P. 


M''right,  Chas 
•Honorary  Mem. 
Architectural  Tron 
■Works. 

Erode  Iron  Works 
Eureka      Wire      &, 

Iron  Works 
Hillard    &    Co..    C 

J. 
Kell    Iron    Works 
Leutholdt    &Co..  M 
Monarch  Iron 

Works 
Michel   &  Pfeffer 
Sartorius   Co. 
P  a  1  a  1 1  n  a     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
Tlalston  Iron 

Work? 
Vulcan    Iron    Wks, 
Western  Iron  Wks 
West    Coast    Wire 

&  Iron   Works 
Arch.    Sheet    Metal 

AVorkn. 
S.  F.  Metal    Stamp- 

Ine  &  Corr.  Co 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta. 
Calif.  Pottery  Co. 
Carnegie    Brick    &. 

Pottery    Co. 
Clark    &    Sons.    N. 
Diamond    Brick  Co 
Oladdlng      '      Mc- 

B^&n  Oo. 


McNear       B  r  1  c,k' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 

Art  Ceilings. 

Berger  Mfg.  Co. 

Art  Gla«a. 

Grosslicht  &  Dln- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic       Piaster 

Decorations. 

Benkman,    Ed.     G. 
Bttnner    Tlioodore 
Larson.  O.   F. 
Lipp  &  Co..  L  P. 
Co. 

Asbestos  Materials 

Johns  -  Manville 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asphalt  &  Bitum- 
inous  Paving. 

Coyle,    Jcs.   A. 

Nugent,    Robinson 

Attorneys. 

Aitken   &   Aitken 
Perkins^   Geo.   R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray   Co. 
Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.  C. 
Bollenu 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns    -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 

Aetna  Life  Ins.  Co 

Brown,  Carl  G. 

Costello    &    Cutler 

Glass,    Samuel 

Guyett  &  Co..  R. 
G. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Hughes.   Chas.   T. 

Kohlberg,   A.  M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schweinhard,  G. 
W. 

Webster  Co..  Per- 
cy  V. 

Brick    Contractors 
Anderson    St    Rai- 

ney 
Alexander,    R^t 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin.  Jean 
Drake,  H.  L. 
Finnila,  M.  A. 
Gilbertsen,  L. 
Hogberg    &    Lud- 

wig 
John.  F.  A. 
Koldenstrodt.   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg.    .John 
Whitney  &  Davles 

Brick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

KeufCel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial   News. 

Daily  P  a  c  1  fl  c 
Builder 

Building  Materials 

Alsen's       Portland 

Cement  Co. 
Baker    &     Hamil- 
ton 
Bay   Develop.   Co. 
Berger  Mfg.   Co. 
Cal.   Brick  Co. 
Cal.     Bldg.     Mate- 
rial  Co. 
Cal.    Pottery     Co., 

Inc. 
City    Supply    Co. 
Carnegie    Brick    & 

and    Company. 
Cow'll    Lime     and 

Cement  Co.,   H. 
Diamond    Brick  Co 
Dwan   Co.,    J.   E. 
Palls    Mfg.    Co. 
Fuller    &    Co.,W.P. 
Gladding      -      Mc- 

Bean   Co. 
Gross    Co..    Felix 
Ouerin  &  Co..  J.  S. 
Ho  lie  way       E  x  p.. 
Metal    Lath    Co. 
Holmes       Distrib- 
uting Co. 
Johns    -    Manville 

Co.,    H.    W. 
Jorgensen  &  Co.,C 
Klnnear    Mfg.    Co. 
Lennon  Co.,  J.  E. 
Levy,    Robt.   S. 
Mapes,  Sanford  N. 
Meyer,   Adolph 
Pac.    Bldg.    Mate- 
rials   Co. 
Pac.    Portland    Ce- 
ment Co. 
Parafflne  Paint  Co 
Parrott   &   Co. 
kRoman    Co.,    C. 
Ryan,    George 
S.    F.       Lime    Co. 
.'9hannon,   M.   T. 
.Simon-Fout    Brick 

Co. 
Standard   Portland 

Cement  Co. 
Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 
St  oner.    O.    W. 
Waterhoutfe  & 

Price  Co. 
Western    Asbestos 

Magnesia   Co. 
Western    Builders' 

Supply   Co. 
Western    Develop- 
ment   Syndicate. 
Western     Lime     & 

Cement  Co. 
Whittier  -  Coburn 

Co. 
Woods      &      Hud- 
dart 


Card  Kile  co. 

Architects'    Card 
File   Co. 

Cement    Dealers. 

Alsen's      Portland 

Cement    Co. 
City    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  b. 
Lennon    Co..    J.    E. 
Lilley  ^   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes,    H.    J. 

Clay  Products. 

Cal  Brick  C®. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
tors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett  &   Hilp 
Bluxome   &   Co. 
Camp   &   Carrillon 
Chase,    S.    A. 
Coyle,    Jos.   A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edmlnster  Bros. 
Foster   Co.,   W. 
Gneccov   M.   H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley.    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
.Moroncelll,    John 
Nllson  &  Arras 
New     Bra     Marble 

&   Concrete   Co. 
Nugent,    Robinson 
Rasimussen.    A. 
Rlbonl,   Henry 
Schlosser,    Max 
Schmidt   &   Son,   J. 
3undberg,  A. 
Spargo,    John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman.  L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,    E.  R 

Road   Machy.   Co 
Lansing  Co. 
Ijivermore        Co.. 

Norman    B. 

Contractors' 

E^qulpment. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

I./anslng   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     Works. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln   &   Roberts. 
Crown     Cornice 

Works 
Cronan. 
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£llt*   Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Habernla    Sheet 

Metal    Works 
Hughes.   H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teirial    Co. 

Cassarretto.     John 

City   Supply    Co. 

McMullln.    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co..  E.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Proofing. 

Brlckley,    p.    j. 
Coyle,    Jos.    A. 
Fox,   John   L. 
Keene  Co.,R.  E.  G. 
Religle    &     Jamel- 

son 
Taylor.   L.   A- 
Whittier  -  Coburn 

Company. 

Door    Opener    ana 
Closer. 

Rlschmuller.    Geo. 
laectrlo    irixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 


Electric  Wiring  A 
EQuipment. 

American  Elect 
Eng.    Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Kirsten,   W.   H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
helm    Eleo.    Co. 

Peters,    Gus.   J. 

Rex  Electric  Con- 
struction  Co. 

Ridley,    a.    EL    B 

Rochdale    Elec. Co 

Schlmetschek.    M. 

Turner    Co.,     The 

VItt   Elec.    Co. 

Weldenthal  -  Gos- 
llner    Elec.    Cn. 

Welcl    Electric  Co. 

Elevator   Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Dmon   Eleva- 
tor Co. 

Bstlmatar. 

Dillon,   K. 
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MorBer,    E.    J. 
Peterson,   P.   O. 
Prlddle.    Arthur 
Walker.     J.     M. 
Church 

Floors,      Compotil- 

tlOB. 

ArtoUth    Mfs.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co.,    J.    E. 
Plbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott    &  Peterson 

Pleora,    Hardweed 

H«.rdwood   lut.   Co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing Co. 

GalTaalaed        Iron. 

Baker     ft     Hamil- 
ton 
Berger    Mfg.     Co. 
Gae  Flxtare. 

Day    Co.,    Thomas 

Gae    Heatlns    Sye- 
tema. 

|R«ator  System 
Gas     Heating  Co 

Oaaoliae   Tanka   A 
Pvinpa. 

Brown.  F.  R. 
Blalsdell   Mchy.Co. 

Glaaa     A     Glaclne. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

Qrosallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlMlon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
"Window  Glass 
Co. 

■chwar»  *  Gott- 
lieb 

Oiwddns. 

Branlck.    J.    P. 

garlln  Brok 
a<»«.retto,    John 
DeTlncenzl    &    Co., 

L. 
Dillon        Teaming 

Federal      Transfer 

Co. 
Glorgl   Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
Hu\t   Co..    B.    M. 
Lemnor»   C«.,    J.    E. 
LefFler,    Fred 
UoQltncihey  & 

Hon  oh  an 
Montague  Co.,  P. 
O'Day  Co..  Dan  1 
O'Donnell.  Philip 
Powera.  Chas.  J. 
■Ibley    Grading    & 

Teaming    Co. 
Btar  Con.  Co. 
Wright    rr      J.    H 

Uf«vite      CnrblDK. 

Graham        Granite 

Co. 
Lead    Granite    Co.. 

P*clflr  Granite  Co 
Tronoff,  .Tohn 

OraTel, 

Bar    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Casaaretto,       John 

City  Supply  Co. 

Itandnrd  Crushed 
Rock   Co. 

Star  Contracting 
Company 

■tone  Co..  E.  B.  A 
A.    L. 

Hardw«*d       Deal- 

Inlaid    Floor    Co. 
Hardwood        Inte- 
rior  Co 
Dnion  Floor  Co. 


Wood  Lumber  Co., 

E.  K. 

Hd'vrare,    Dealera^ 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Heatluc  Jk.  Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,     Herman 
Looney   Co.,   J. 
Mangrum    &   Otter 
Snook       &      Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

Houae  Movera  A 
Rataera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.&T. 

Holating      Engi- 
neer. 

Le   Clair,  S.   D. 

Inlaid     Floora. 

Hardwood  Inte- 
rior  Co. 

Inaaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Inteirlocklnjg:  Tile 
Blocka. 

California       Denl- 
son   Block   Co. 
Iron   FoundJTF. 

Stelger      ft      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  &  Hamil- 
ton 

Daweon   ft   Noyea 

Judson    Mfg.    Co. 

Pacinc  Coast  Steel 
Company. 

Truss€Ki  Concrete 
Steel    Company* 

Woods  &  Huadart 

Iron   Worka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     "Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell    Iron    Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.   Iron   Works 
Sartorlus   Co. 
^hraeder's       Iron 

Worka 
Stelger      &      Kerr 

Stove     &     Foun- 
dry  Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  .*t  e  r  n      Iron 

Works 

Jolat     Hansora     A 
Pomt     Oapa. 

Falls    Mfg.    Co. 

'ac.  BIdg.  Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhou?=e  & 

Price    Co. 

Western  ©Idir*. 
Supply    Co. 

I.athera,  Wood  A 
Metal. 

Balzke.     Robt. 

Edw.Trds,    C.    H. 

Hayden,    Fred 

Kaiser,   Joa. 

McABee.   K.   T. 

Raymond.   Wm.   H. 

Snell,   Ralph   L>. 


tilKhtlnsr    FLxtnrea 

Day   Co.,   Thomas 
Mohillte  Co. 

Mme      A      Piaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.ime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.  E. 

H^aciflc  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealera. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  Rod- 

wood    Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggJns  Lum'beir 
Co..  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley,   — 

Ol.son  -  Mahony 
Lumber    Co. 

F^eterson,   B.  T. 

Pope  &  Talbot 

Uelnhart  Mill  & 
Lumber  Co. 

Ryan,    Georyo 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

g.   F.  Lumber  Co. 

Schouten  ft  Co.,  J. 
W. 

.Sunset  Lumber  Co. 

Tierman*  Beronlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros. ft  Co. 

Wood  Lumber  Co., 
E    K 

Wright,     Jr.,    Wm. 

Magneslte     Floor.< 
las. 

A.rtollth     Mfg.    Co. 

Bender    R.ftP.    Co. 

Dwan    ft    Co..    J.  B. 

FIbrestone  ft 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Ooodmanson.    A.  K 

MaBott  &  Peter- 
son 

Watsonite    Co. 

Mantels,     Tiles     A 
Gratra 

General       Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   ft    Otter 
Peerless    Agencies 

Co. 

Marble  and  Monalc 
Work. 

General      Building 

Work   Co. 
Gneccw.    M.    H. 
GrassI   &  Co..   P. 
Mission       Concrete 

/('   Mosaic   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New      Era     Marble 

*•  Con  Crete    Co 
Teltz,    Francis   B. 
Tomapnlnl    ft    Co., 

G. 
Vermont       Marble 

Co 

Metnl    l.nth. 

Atlantic  Fire- 
proofing  Co. 

Berrer   Mfg.    Co. 

Holfoway  M«t*l 
Lath    Company. 


Waterhouse  & 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &;    Corn    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  PabUc. 

Duncan,    A.    M. 

Olla    and    Greaaea. 

Standard  Oil  Co. 
Union    Oil    Co. 

Ornamental     Plaa- 
terlng. 

Benkman,     Ed.     G 

Binner,    Theodore 
Larson,   O.   F. 
IJlpp  ft  Co.,  J.  F 

Palntera   and   De* 
orators. 

Baker  Co.,    W.   T. 
Bell,  Wm.  J. 
Bernstein,    Wm. 
Blum,    Louis 
Brown,  J.  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlin,  J.  J. 
Copnlck,   T.   W. 
Dahl.   T.   H. 
Donovan,    V.    J. 
Hansen.     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller.    L. 
Miller,    J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L.   J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
Rudorman.   I. 
Simon   Neilson    Co. 
Smith.  J.  S. 
Sovlg.    C.    B. 
Trost,  C.    R. 
Walk,    Mayer 
Wagner,  Fred 
Wagner   Bros. 
Zelinsky,   R. 

Palnta,   Olla   Vam- 
lahea,  BMe. 

Clfc.rk   ft   Dickson 
Cohn   &   Co.,    Mar- 
lon  D. 
Fuller   Co.,   W.    P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Paraftlne  Paint  Co 
Pratt   ft   Lambert 
"Unhlttier  -   Coburn 
Co. 

Pa-teBt     Cblmneya. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughe-'.    H.    J. 

Pile      Drlvlnsr. 

Lamburth,    C.     E. 

Paving    Brick. 

Cal   Brick   Co. 


Planing   Mills. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Ca.l.    Planing    Mil'.. 
Emanuel,    L,    ftE. 

(Inc.) 
Empire        Planing 

Mill 
Hart    ft     Burmels- 

ter 
Hermani.     A. 
Herring's  Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main     St.     Pinning 
Pretnus        Planing 

Mill 
Reinhart     Lumber 

ft  Filaning  Mill 
Ryan.    Ooorgo 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  ft  Lum- 
ber   Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  ft  Co. 

Western  Planing 
Mill 

Veyhle    ft    Collins 

Plaaterera. 

Bosch.    Herman 
Bradleyft  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   &    Will- 
iams 
Connel   Co.,    J.    E. 
Daly.  J.  H. 
Duthle,    Chas. 
Gllmour.    W.   Q. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,   Al. 
MacGruer    &    Co. 
Mellon,    Thos. 
Mod  lea,  S. 
Mo(wat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner,   James  A. 
Plumbing  and  Gaa 
Fitting. 

Band,  S.   W. 
Bernard.  Geo.  F. 
Dunn,   Neil   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.   E. 
Klernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Qus 
MoLeod.    J.    J. 
Penkerton.    J.    H. 
Skelly.   Thomos 
Snook       ft      Co.. 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   ft  Oo.,W. 

Plambera   Sappllea 

Kinney  Co.,  R.  W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co., 

H. 
Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radlatora. 

American  Radia- 
tor Co. 

Railway   Materlnia 

Orensteln  -  Ar- 
thur  Koppel   Co. 

Rigging. 

Lamburth.    C.    E. 

Roolng,  Grarel  A 
Compoaitlon.) 

Bender  Roofing  & 
Paving   Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co. 

Lewis,   W.   S. 

Malott    ftPeterson 

Ra^held       Roofing 

Samuel   Co..   H.    D. 
Watsonite   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kooflng     (Slate     A 
Tlle.> 

Graham.   R.   Q. 
IClatt,    R.    J. 
White.     KA      A. 
Flbreotone    ft 
Rod  fins  Co. 


Roofing    Materials. 

Johns    -    Manvllle 

Co..  H.   W. 
Paratline  Paint  Co 
Waterhouse  ft 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler  -  Coburn 

Ca 

Sand,   Gravel,   Etc. 

timy  Develop.   Co. 

Oal.  Building  Ma- 
Materlal    Co. 

McMuUIn   Bros. 

Stone  Co..  B.  B.  ft 
A.    L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Ctautea. 

Bill   &   Jacobsen 
Sand  Blasting. 

McDermott.    W. 

Sheet    Metal    Wks. 

Amsler  Sheet 
Metal   Works 

Appman  Cornice 
Works 

Atlas  Heating  ft 
Ventilating  Wks 

Capitol  Sheet 
Metal   Works 

Comyns  ft  Nygren 

Cronan,  Wm. 

Crown  Cornice 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Cornice 
Works 

G.  ft  M.  Sheet 
Metal    Works. 

Gullfoy        Cornice 

Hlbernla  Shoot 
Metal    Works 

Hughes.   H.   J. 

Ideal  Cornice  Wks 

Korell  ft  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  ft  Co. 

S.  F.  Metal  Stam- 
ing   ft    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Western  Furnace 
ft  Cornioo  Co. 

Sidewalk       Lights. 

Jackson   Co.,    P.  H. 
Dwan  ft  Co..  J.  H. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Bulldera. 

Bishop   ft    Peralno 
Boiler,  John 
Jacobsen.   J. 
Porter,  W.  F. 
Stewart.  J.   K. 

Stationery. 

Foster  ft  Short 
Wright.   J.    H. 

steel    Bars. 
Baker     &     Hamil- 
ton 
Dawson   ft   Noyes 
Woods      ft      Hud- 
dart. 

Pacific  Coast 
Steel    Co. 

iSoule    Co. 

Steel    Erector. 

Scheuer,    Pred    C. 

Pioneer     Con.    Co. 

Williams        Con- 
struction   Co. 
store  Fronts 

Kawneer   Mfg.   Co 

U.  S.  Metal  Prod- 
ucts   Co. 

Structural         Steel 
Contract  ora. 

Central    Iron    Wks 

Dyer   Bros. 

Judson    Mfg.    Co. 

Pacific  Structural 
Iron   Works 

Pac.    Rolling  Mills 

Schraeder's  Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

Stovea. 

Mangrum     ft  Ottor 

Stelger   A   Kon 
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StntcturmJ        Steel 
CoBtmctora. 

Erode   Iron    Wks. 
■Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         Francisco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Surveyor". 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Ghas  E 

Teaming    &    Grad- 

Branlck.  J.  P. 
Bianchinl,   Q. 


Federal  Transfer 
&  Draylng  Co. 

Carlln     iBros. 

Devencenzl  &  Co., 
L. 

Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draying   Co. 
Harbor        View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.  E. 
Lefner,   Fred 
MoGllnchey  & 

Monohari 
Montague    Co.,   P. 
ODay  Co..   D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

TlUns. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  Sc  Otte» 
Peerless  Agenclw 
Co. 

Vacuiiiii     <  '■ 
Bill    &    Jac>h-    • 
Hughson    &    Mer- 

ton    Co. 
Schaer   Bros. 
Stevens    Co. .Frank 

A. 


Hyde    Henry    C. 
United     Elec    Co. 

Wall    UedM. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water   V/orks. 

Wliitewashlngf 
Brickley.    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

Watcriirooflng; 
Coyle,    Jos.    A. 
Wlndofv    Cleanlus. 
American    Window 

Cleanins    Co. 

WlndOTvs.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS   AND   DIRECTOPuS. 
^resident,    H.    Maundrell.  Financial  Btcretary,   S.    A.    D.    Schenck. 

Vice-President.    E.   J.    Brandon.  Asa  t  Secretary,   W.   J.   Carberry. 

Treasurer,   C.   W.    Withlngton.  Doorkeeper,    B.    R.    Wolcott. 

Secretary,   R.   J.  H.   Forbes. 


H.    Maundrell 

B.  J.  Bran.don 

C.  W.    Withlngton 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.   Chlsholm 
Robert  Dewar 
Alexander    Mennle 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


BIEMBEBS. 


Arcbltectural   Iron 
W^orks 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central   Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kell   Iron   Works 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wo'.ks. 
Hillard,   C.   J.   Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'»hoenlx    Iron  Wks 
'talston  Iron  Wks 
Lorenz  Schaffer  & 

Oo. 
icnrader  Trr» 

Works. 
St.     Francis     Orn. 

Iron    Works 
Itelger      &      /Cerr 

Stove    *     /Toun- 

dTy    Co. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Withlngton.  C.  W. 


Art  Olaaa. 

Tngerson  &  Glaser 
Co. 


Blacknmlth. 

Paul   Klelber 
Bonds. 

Costello,  J.  T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  A  Deposit 
Co.   of  Maryland 

Gain,  M.   A. 

Guyett&Co.,    R.    G. 

Hlllman    &  Son.J.H 

Jones,    Edward   M. 

Lawton,   A.   F. 

Lloyd    &    Spengler 

MecMeans,    H.    V. 

Pacinc  Coast  Sas- 
ualty    Co. 

Perley,   A.  E. 

Smith,   Leo   J. 

Un\l.ted  States 
Metal  Broducts 
Co. 

United  States 
Fidelity  an^ 
Guaranty   Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    &, 

Pottery   Co 
Carquinez  Brick  A 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BulldluK    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Oo. 

J.  B.  Lennon. 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterialCo 

Waterhouse  S: 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealer* 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard.  Jr.,  J.  L 

Mever,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

."Standard  Portland 
Cpmpnt  Co. 

Clay   Prodncta. 

Cal  Brick  Co. 
^tanqutat.  Sdward 


Concrete. 

Chase,    Silas    A. 

Camp   &  Carillon. 

Duncanson,  Har- 
relson  Co. 

Forbes,    R.    J.    H. 

Foster  &  A'ogt. 

Goodman  Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard.  J.  J. 

Lynch,   A. 

Pasqualotti.   J. 

Petersen,   H.  L. 

Sartorlo.    Charles 

Staiiqiii.-l,     Victor 

Zimmerman,  L.  M. 

Concrete      Reln- 
forceniftnt. 

Pacific     Building 
Material  Co. 

Contractors   A 
Builders. 

Allen,   A1.3X.    M. 

Anderson,   W.   W. 

Arthur,  L. 

Boring,    F.    H. 

Born  &  Son,  S.  A. 

Brady,  C.   A. 

Braunton  Bros. 

Burdick,    V/'m.    A. 

Caldwell   &    Co. 

Cameron  &  Diss- 
ton. 

Cavanaugh,  Thos. 
A. 

Chlsholm,     R.     A. 

Cobby,   J.   W. 

Coburn,  I.  W.,  Inc. 

Concannoii.    W.    N. 

Conrad,    H. 

Creghino  &  Son, 
Lewis 

Davis  &  Son.  T.  F. 

Dewar.  R.  &  Son. 

Elam.  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,   R. 

Fischer,    Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,    Frank. 

Gardiser,    Florent. 

Greig,   Robt. 

Hansbrough    Bros 

Healey  -  Tibbits 
Con    Co. 

Hlnson.  L    A. 

Holm   <^'   Son. 

Howkins,   A. 

Tngerson.   C.   A. 

Jacks,  H. 

Jones,    Paul 

Jones.    W.    G. 

Kent.   S.   H. 

Knowles  Aj-  Reich- 
ley. 

Lelter.  E.  T  (ft 
Sons. 

Lynch,  M.  C 


Masow  &  Morrison 

Mathews    Con,    Co. 

Mathies,  H.   C. 

McBain,  J. 

McKllllcan.  R  and 
W'm. 

Miller.  Adam. 

Moller,    R.    W. 

Morey,  H.   B.1&  Son 

Owsley,  B.  T. 

Penny.  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence.   A.   T. 

Stockholm  &  .\1- 
lyn. 

Terrlll.   G.   C. 

Vezlna.  L.   N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corulce  Works. 

Amsler,   C.    S. 
Berger   Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan.   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
.Vppmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 

ConfractInK 
leather. 

Haydeu,    Fred 
Lynch.   Richard 
Snell   &   Dennis 

Curbing,      Granite. 

McLenegan,    S.     B. 

Damp   Proofers. 

Brickley.    P.    J. 
Reigle    &    Jamison 

Door   Openers. 

Rischmuller    Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal WorkB. 


Central        Electric 

Co. 
City   Electric    Co. 
De   Lew,   M.   A. 
Decker  Electric  Co 
Globe  Elec.   Co. 
Levy    Elec.    Co. 
Ellevators. 
Ofis    Elevator    Co. 
Van    Emon    Eleva- 

tor    Co. 

F^bre. 

S.  P.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.   L.    A. 

U.   S.   Metal  Prod- 
ucts  Co. 
Floor  Sandlns 

ir  ar  d  wood      In- 
terior   Co. 
Inlaid   Floor   Co. 
Pacific    Floor 

Sanding   Co. 
GrlU    Work. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius   Co. 
Withlngton,  C.   W. 
Gen.      Contractors. 
Andrus,    R.    C. 
Brigham,    H.    B. 
Brockhage,  Foley 

&   Green 
Caldwell   &  Co. 
Cereghlno    &   Son, 

Louis 
Currle  &  Currle 
Dempnlak    Bros. 
Farquharson.    D.  B 
Fluth,  J. 

Frasier   &   Fresler 
Graham.    D.    E. 
Griffith.    Wm. 
Hannah.    J.    D. 
'Tannah    &   Co.  J.S. 
Hayes.   W.   W. 
Jackson.    A. 
Kuykendall.    J.    O. 
Mallpy,   Edward. 
Matth^ies.     Henry 
.Mulcahy,    James 
Peacock.     John 
Schnebly,     Host- 

trawser    &    Ped- 

grift 
Glass   and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen.   I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller.  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland.   J.    P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

GradInK    A    Team- 
ing. 

Dillon.    D. 

Eureka  Teaming 
Oo. 

Fay,   S.   J. 

Greenwalt,    C.    J. 

McClure.   H.   N. 

Wilhelm.   A.  H. 

Wilkie  Co.,   A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.    B. 
Granite. 

Bradbury,    Thos. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt,  A.  T. 

Raymond  Granite 
Co. 

Hardfvare. 

J^alwer  &  Hamilton 
Joost  Bros. 
Kruse.  J.  H. 
Lorenz,      Sdhffaen' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     liight. 
Pacific      Gas     and 

Electric     Co. 

HeattnK    Jk    Venti 
lating. 

Burnham  Plumb- 
ing &  Heatlny. 
Inc. 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
&  Co. 

House    MoTlnc    A 
Raisins. 

Blume  Confjr  Oo. 
Pearson.    IG.    K. 
Sullivan.    D.    J.&T 
Inlaid   Floor*. 

Hardwood       Inte- 
rior  Co 
Inlaid    Floor    C: 
Paclflc     Floor 
Sanding  Co. 

Iron   Works. 

Lorenz,      QcOiffaw 

&  Co. 
MichaelB    ft    Pf«f. 

fer 
Won  a.  r  c  h      Iron 

Works. 

^^^,'.?,°  ^     Rollln* 

Mill    Co. 
Pacific    Struc.  Iro» 

Works. 
Joist     Hangers     « 

Post  Cars. 
Kortick  -  Paiia 

Mfg  Co. 
Lilley   &   Thurston 

Co. 
Lorenz  Schaffer  & 

Western    Bulld«r»' 

Supply   Co. 
Kavrneer     System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lilley   &   Thurston 

Co. 
Light    and    Povre* 

City   Electric    Co. 
Pac.    Gas    &    BUc- 

trlc   Co. 
t'ime,    Cement,  Ets 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  it 
Cement  Co. 

Lennon.    Jas.    E 

Nephi    Pla.ster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Bulldlnc 
Material    Co. 

Western  Lime  A 
Cement    Co, 

Xjomber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy.  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  I<umber 
Co. 

Heuptman  Lum- 
ber   Co. 

Hooper  J  umber 
Co. 

Kruse,  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nlo 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson    Brog.A  C©. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

TTOOd.) 

Dieckmann    &    Co. 
Howard.    E.     A.    & 

Niehaus.   Ed.    V.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,      Rlckard 

*  MeCone. 
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Manona    it  flnlidera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     RaJ 

ney. 
Ar'ett.    A. 
Beok.    A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brigham,    H.    B. 
Butcher.    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &Son 
Campbell     Bros. 
Carr.     T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale.    M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbtolns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog-bergr     &     Lud- 

wig 
I^arsen,    H.    H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,    J.    W. 
Murray     &     Mow 

bray. 
Mulcahv    Bros. 
Nasrel.   W.   L.. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlnprose,     R.&Son 
Scott,    W.    S. 
Walker,    P.    J. 
Watscn,    Sage 
Watson.    Sidney 
Wliltney  &  Davles 
Wilson.    James    A. 
Wygant,    J.    H. 

Mnrble. 
American      Marble 

&  Mosaic   Co. 
Columbia      Marble 

Co. 
.^rassl.     Peter.    Co. 
Hunt,    Andrew   T. 


BUILDING    AND    ENGINEERING   NEWS 


Mai  no,  F.  L.   &  Co. 
Musto   &   Sons,  Jos 
Keenan  Co. 
Vermont       M2.rble 
Co. 

Mantela,    Tllea 
Gratis. 

Glnsberg&Co.,  S. 

Holloway  Ex- 

panded Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mangrum   &   Otter 

Montague    &Co.,W 

Peerless    Aisencles 

M«tal  I^urrlns  A 
l^nthlng. 

Holloway  Ex- 
panded   Mtl    Co. 

Lynch,    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVIndow 
Works. 

Dwan.  J.  E. 

U.   S.   Metal   Prod- 
ucts   Co. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic   Co. 

Malno,  F.  L.  &  Co. 
Offle«  Fixture*. 

Bateman,    Wm. 

Forbes   &    Son, A.J. 

Fink  &  Schlndler 
Co. 

Slmmen.    John 

Ornamental 
Plasterer* 

liiiiiuT,  Theo. 
Larson,  O.  F. 
Woods,  J.  P. 

Painters. 
Daniels.    Gus    V. 
Donovan,    V.   J. 
Eraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 


Maundrell,    H. 

Spark,    J.    H.    , 

Neal.  L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.   J.   E. 

Paints,     Oils.     Ktc. 

Bass     -     H  e  u  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss,    P.   N. 
Maundrell,    H. 
Pacific    Refining  & 

Roofing 
Parafflne    Paint  Co 
Whlttier   -  Coburn 

Co 

Patent      Cblmneys. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 

Pavlns  Brick. 

Cal  Brick  Co. 
PlanInK   Mills. 

Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.   Mllllnff   Co. 

Elking'ton       & 

Hucke 
Herring    Mill(Inc) 
Kendall,  A. 
Kruse,    J.    H. 
Lorden  Mill  Co.,  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      t 

Lumber    Co. 
Pacific   Mfg.   Co. 
Reinhart      Lumber 

&    Planing     Mill 

Co. 
Reilly,  P.  F. 
Santa     C'ara     Mill 

&  Lumber  Co. 
San     Matfco     Plan- 
ing   Mill. 
Searle    &    Hayman 


Plasterers. 

Blnner,    Theo. 

Bradley   &   ReJlly 

Carrick,    M.    H. 

Chalmers,  '  H.  A. 
(Inc.) 

Clark,  D.   Ro<ss. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,   J.    E. 

Fay,    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
Caffery. 

Eraser,   Simon 

Gregg   &   Clute 

Gllmour,    Wm.   Q. 

Jacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,   A. 

Lyden   &   Bickel 

MacGruer    &     Co. 

Mennle,    Alex. 

MeCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,   James   T. 

Plaster     o*     Paris. 

NephI    Plaster   Co. 

PlnmblnK  &  Gas 
FittiuK. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  Co.,   The 

Real  Estate. 

Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Cc- 


Rlscers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crushed  Tttw^. 

HeaJy-Tibbitts 

Constr.   Co. 
Holland,   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflns     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  4^ 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     Jonn 

Irlealy-Tihbitta 
Constr.    Co. 

Holland,   J.    f. 

Sanitary   KloorlnK. 

Artolith     Mfg.     Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 

Stewart,   J.  K. 

Roof   Repairing:   A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel        R  o  1 11  ■  K 
Doors. 

Paciflc     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts   Co. 

Stone   Contractors. 

De    Lano    St    Sons, 

I.    U 
Blanchard,    W.    W. 
Hunt,   Andrew  T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 
Stone     Quarries. 
Keystone    Sand  Co 
Raymond    Granite 

Co. 

Teaming. 

Dillon,    D. 

Eureka      Teaming 
Co. 

Holland,  J.   P. 

McClure,   H.   N. 

Monarch    Teamln 
Co. 

McLenegan,  S-  I 
Terra  Cotta. 

Clark   &   Sons,   N. 

G'adding,    McBean 
&   Co. 

Stelger       Terra 
Cotta  Co. 
Tlllns. 

Artolith    Mfg.    Co. 
Ventilattira. 

U.   S.   Metal   Prod- 
ucts   Co. 

Waterhouse    A 

Price    Co. 

Whlteirashers. 

Reigle   &    Jamison 
Brickley,    P.    J. 
Wire  Works. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

3p  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building!  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  Cf  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  amd  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 
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Subscription  Rates 

F'ayable  in  advance 


1  year    - 

$3.00 

2  years 

-   5.00 

5  years  - 

10.00 

Send  me  the  Building  and  Enji^ineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


.  years  and  I 


Street  ind  No. 

City 

State 


15    Cents    Per    Copy 
$3.00    Per    Year 


Published     every     Wednesday 
Kiftoenth  Year  No.  13. 


Publication    Office 
560   Mission   St. 


San  Francisco   Gal.,   March  ol,  1915. 


Telephones     Doaslaa     2S71 
Do«g:Ias     2S72 


Simplex  Windo>vs 

are  reversible 

made  in  wood  and  metal 

have    no  Aveights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 


BUILDING  AND  ENGINEERING  NEWS 


Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ot  America 

SueoaMors  to  JOHN  WOOD  MFC.  CO. 
2t8>21  PaolfloBldg.    447-49  E.  3rd  St.   331 -33»  Oyprass  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fine  and  Sanitary 
PLUMBING 


PLUMBER 


221  OAK  STREET 


Bat.  Cough  and  Ociavia 


SAN  FRANCISCO,  CAL. 


Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  \ou  or 


[this  happen 
your  clients 


Install  a  Dellamore  Auto  r^Se  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 

Phone  Oakland  7906  335  Eighth  St.,  Oakland,  Calif. 


BUILDING    AND   ENGINEERING    NEWS 


Benj.   G.    McDoug-all,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  eMt  cement  walli  waterproofed  with  Imperial  Water  Proofint. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  »tone  work 

of  street  fronts 


METCALF     HOTEL.     Geary     nr    Taylor. 
Righetti   &   Headman.   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY    HALL.    San    FrancUce 

Wright.    Rushford    Sc    Cahlll.    Architect! 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments- 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAXD 
C.    W.    Dickey,    Architect- 

SeTenty-fire  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 

Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  for 

preserving  and  to  prerent  discoloration 


A   Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING    Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 


nriLDixr,  and  exgixeerixg  xews 


JAMES  CAHILL  &  CO. 


Incorporated 


DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 


IVIanuIacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8&0-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  me  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


F*r»one    Oakland    17S8 

The  J.  F.  KeUy  Company 

MANTELS,   GRATES 
=^AND  TILES= 

Fire    Sets,    A.n<llrona, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Maaacer 
Reiidenc*  Phone,  Oakland  4ttl 


■  5»aam*a»a»»s»»<i««sss»s»BmJ^j#fl^Jfc^l 


YOUR    BREAKFAST 

how   was   It  cooked   this   mornlnKT 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't    be    satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all     day    whether    you    are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

make:     YOUR     OAVIV     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  A.E:R0  gas  SYSXElVf 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  In  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility  Gas  Generator  Co. 

Tcl.    Douglas    2400    or    Garfield    2»57. 
340  Saiisome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  alw^ays  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phones:  Markol  3950,     Piedmont  2633 

3442  19th  Street  San  Francisco 
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Catarrh  canj!  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suKer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you^vonder  ^vhen  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  emd  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guareintee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALE  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hind,  without  change 

In  ordering,  give  aize  ol  Door;  also  projedion  of  Casing  (if  any) 
ever  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parta  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford   a    bath-room 


can  afford 


THE 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 


13th  and  Clay  Sts. 


Oakland 


237  Powel  St. 

San  Francisco 


fiC 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

TOXEMENT" 


Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering"and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  March  31,  1915 


Fifteenth  Year,   No  13 


Devoted  to  the  Architectural,  Engi- 
neering-, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 


ISSUED    EVERY    WEDNESDAY 

L.   A.   IiARSEN, 

Publisher   and    Proprietor. 

SAN   FRANCISCO    OFFICE 

560  Mission    Street. 
Telephone — Douglas     2372. 

OAKLAND    OFFICE 
1011   Franklin   St.,     Builders'   Exchange. 

Telephone    Oakland,    790 

Advertisi/ie:  Rates   on   application.    If 

enquirers  will  send  copy  of  matter  and 

state  space  required,  close   figures  will 

be    given. 

Subscription  Rates — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Editorial  Comment 


A  new  publication  has  been  launch- 
ed in  San  Francisco,  called  The  Com- 
mon People.  It  gives  its  place  of  pub- 
lication as  36  Kearny  street,  and  the 
editor  is  Spencer  Higgins.  What  par- 
ticular class  of  The  Common  People  it 
stands  for  is  hard  to  determine  unless 
it  be  that  particular  class  that  make 
their  livin;?  at  the  north  end  of  Kearny 
street.  Its  political  idols  are  Milton 
Schmitt  and  Gavin  McNab  and  every- 
body knov/s  that  they  are  always  out 
for  the  common  people.  Certainly  if 
this  breed  of  the  "common  people" 
rule  in  San  Francisco  there  will  be  the 
commonest  kind  of  a  rule,  about  like 
New    York   under   its   Tammany   regime. 


The  Examiner  publishes  a  big  edi- 
torial about  government  ownership  of 
telephone  lines  and  cites  as  the  effect 
of  monopoly  the  fact  that  the  govern- 
ment investigations  in  New  York 
demonstrate  that  the  company  makes 
more  than  14  per  cent  on  watered 
capital.  Among  other  things  it  cites 
the  fact  that  the  company  that  manu- 
factures the  instruments  rents  them 
to  the  operating  company  at  an  annual 
rental  of  $2.00  per  year  while  the  in- 
strument itself  costs  but  $3.00  to 
supply.  But  why  cite  conditions  in 
New  York?  Do  not  the  same  condi- 
tions prevail  here?  Do  we  not  pay 
higher  prices  for  service  here  than 
anywhere  else  and  does  not  the  com- 
pany come  before  the  Supervisors 
regularly    for   an    increase    in    rates.? 

The  same  company  operates  here 
that  operates  everywhere  else.  The 
manufactt  ring  company  rents  its 
instruments  in  just  the  same  way. 
That  is  why  the  Home  Automatic 
phone  plant  was  dismantled.  That  is 
why  we  pay  the  price  we  do  and  get 
the  service  that  we  have.  The  Ex- 
aminer says  nothing  of  conditions  here. 

There  is  a  great  hullabaloo  about 
the  non-partisan  bill  that  is  now  up 
before         the         Legislature.  Milton 

Schmitt  i.s  the  leader  in  the  lower 
house  against  the  measure.  The 
Chronicle,  the  new  publication  above 
named.  The  Common  People,  and  all 
the  bosses  who  are  so  zealous  about 
the  welfare  of  the  average  citizen  are 
so  hotly  opposed  to  the  measure.  These 
people  in  one  breath  howl  to  high 
heaven  about  the  political  machine 
that  .lohnson  has  built, — the  next  they 
raise  heaven  and  earth  to  oppose  a 
measure  that  makes  partisan  rule  in 
state  affairs  out  of  the  question  The 
fact  is  that  this  measure  seeks  to  take 
away  the  stalking  horse  by  which  the 
bosses  deceive  the  people.  When  It 
comes  down  to  seeking  efllciency  In 
government  and  the  boss  must  come 
opt  In  the  open  his  job  is  gone.     They 


know  this  and  that  is  why  they  are 
all  opposed  to  the  Governor  who  is  his 
own  boss  and  stands  on  his  own  plat- 
form  and   his   own   record. 


There  is  some  discussion  in  news- 
papers and  technical  journals  over  the 
lessons  that  the  present  war  has 
taught  in  the  matter  of  our  coast  de- 
fense. The  bombardment  of  the  forts 
at  the  straits  of  the  Dardanelles,  for 
instance,  has  shown  that  the  large 
guns  carried  by  the  modern  dread- 
naughts  far  outrange  the  guns  of  the 
forts.  The  Queen  Elizabeth,  for  in- 
stance, has  reduced  the  big  guns  of 
•some  of  the  forts  across  the  peninsula 
firing  over  a  hill  some  hundreds  of 
feet  in  height.  These  guns  mounted 
on  the  dreadnaughts  of  foreign  nations 
have  a  caliber  of  15  inches  and  a 
range  of  from  12  to  15  miles.  Our 
coast  defense  guns  range  from  12  to 
14  inches  and  their  range  is  con- 
siderably less.  So  that  in  the  event 
of  war  with  a  moder;i  military  power 
their  ships  carrying  the  big  guns 
could  anchor  hull  down  out  of  range 
and  drop  shells  into  our  forts  and  even 
the    concealed    mortar    batteries. 

This  is  something  to  be  considered 
by  the  men  in  authority  in  our  army 
and  navy,  and  particularly  by  Con- 
gress. For  this  world  war  has  taught 
us  the  lesson  also  that  peace  agree- 
ments count  for'  nothing  and  that  so 
long  as  we  have  military  nations  it  is 
incumbent  upon  us  all  to  be  able  to 
defend   ourselves. 


IIEAHIVG    HARDSHIP. 

Really  what  the  world  needs  seems 
to  be  poverty,  misfortune  and  hard- 
ship. Reports  from  Paris  are  that 
during  the  six  months  of  war,  infant 
mortality  has  been  21  per  cent  less 
than  during  the  corresponding  six 
months  of  last  year  Parisian  women 
have  had  to  eat  sensible  food,  wear 
sensible  clothes,  do  sensible  work  and 
stay  at  home.  In  grief,  poverty  and 
privation  they  have  brought  forth 
children,  and  these  children  have,  by 
actual  statistics.  shown  a  better 
chance  of  life  than  all  their  predeces- 
sors born  to  happier  times  Husbands 
have  been  away  at  the  front,  but  also 
husbands  have  not  come  home  drunk 
or    wasted    scanty    family    earnings. 

In  the  same  line  is  the  news  that 
foreign  observers  have  discovered  that 
the  sick  rate  among  soldiers  in  the 
trenches  is  much  Itss  than  the  ordi- 
nary sick  rate  among  the  same  people 
in  time  of  peace  The  hardships  of  ex- 
posure mean  also  tlie  luxury  of  fresh 
air.  The  meager  miMtary  ration  is  at 
least  regular  and  nutritious.  Discip- 
line means  regular  sifeep  and  sobriety. 
Evidently  the  trench  Is  les.s  fatal  than 
the  cafe, 
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LICENSIIMG  ARCHITECTS. 


Effect  of  the  Recent  Supreme  Court  Decision  in  the  State  of  Illinois- 
of  that  State — The  Enforcement  of  the  Act  Now  Proposed- 


-Report  of  the  Board  of   Examiners 
-Prosecutions  to  Be  Made. 


Kianci.^;  -M.  Barton,  secretary  of  the 
Hoard  of  Kxatniners  of  Architects  of 
the  State  of  Illinoi.s,  ha.s  presented  at 
the  State  Convention  of  Licensed  Ar- 
chitects   an    interesting-    annual    report. 

The  law  requiring  architects  prac- 
ticing in  that  state  to  be  licensed,  has 
been  in  effect  17  years,  but  few  at- 
tempts have  been  made  to  enforce  its 
provisions  rigidly,  until  the  present 
boaid  of  examiners  took  office.  The 
legality  of  the  act  has  been  estab- 
li.xhert  recently  by  the  Supreme  Court, 
and  the  board  now  proposes  to  enforce 
the  provisions  on  its  broad  interpre- 
tation. 

"We  have,"  says  the  report,  "today 
S63  licensed  architects:  410  architects 
who  were  admitted  because  they  were 
practicing  when  the  law  went  into 
effect,  and  4.i3  architects  who  passed 
examination  by  the  Board.  There  have 
been  given  three  rtgulai  class  exam- 
inations since  the  last  biennial  report 
was  made  as  follows:  April  15,  16  and 
IV,  1913:  October  14,  15  and  16,  1913; 
April  14,  15  and  16,  1914;  and  prepara- 
tions are  now  being  made  for  the 
coming  fall  examination,  which  will 
take  place  October  20,  21  and  22,  1915, 
all  at  the  University  of  Illinois,  Ur- 
bana.  There  have  also  been  held  four 
special  examinations  under  the  pro- 
visions of  the  'Board  Rule  Xo.  10' 
(adopted  -May  10,  1907)  and  an  excep- 
tion to  the  same  (adopted  June  18, 
1909).  These  special  examinations 
have  been  held  at  the  Board  rooms, 
in  Chicago,  at  the  following  times: 
April  7-S,  1913;  September  25-26,  1913: 
-March  25,  1914,  and  June  IS,  1914  (also 
at  Urbana).  A  total  of  236  candidates 
have  taken  the  regular  class  and  spe- 
cial examinations  (up  to  September 
30,  1914),  and  of  these  105  have  passed 
and  received  certificates.  Thirty  prac- 
ticing ai-chitects  of  other  States  re- 
ceived certificates  After  examination 
before  the  Board,  by  exhibits,  and  in 
some   cases,   after   personal    attendance. 

"This  Board  agrees,  as  a  unit,  in  a 
broad  interpretation  of  the  wording  of 
the  Act,  and  in  the  strictest  enforce- 
ment of  the  law.  The  Board  proposes 
to  enforce  the  Act  on  its  broad  inter- 
pretation and  will  only  narrow  down 
its  interpretation  by  the  decision  of 
the    Supreme    Court. 

"The  present  Board  holds  that  only 
a  licensed  architect  can  practice  in 
this  State,  oi-  from  this  State,  and  that 
his  license  is  not  transferable  or  ne- 
gotiable. Any  combination  formed  for 
the  practice  of  architecture,  except 
between  licensed  architects,  is  illegal 
and  any  licensed  architect  who  assists 
others  to  practice,  who  have  no  license, 
is  guilty  of  dishonesty,  as  provided  in 
the  Act,  and  should  have  his  license 
I'evoked. 

"The  Illinois  State  Board  of  Kxam- 
ineis  of  Architects  has  been  in  exis- 
tence foi-  seventeen  years,  but  there 
was  no  Supi-eme  Court  decision  until 
the  piesent  Board  assumed  otilce,  and 
practically  no  court  action  of  any  im- 
portance that  would  give  to  this  Board 
a   precedent   to   follow.     For    the   past 


seventh  tn  years  we  have  read  a  great 
many  legal  opinions  from  eminent 
lawyers,  and  there  has  been  much  ar- 
gument among  lawyers  and  among  ar- 
chitects and  the  pubifc  as  to  the  mean- 
ing of  the  wording  of  the  Act.  This 
wrangle  has  existed  for  seventeen 
years.  The  Act  was  never  Broadly 
enforced,  but  complaints  were  mostly 
settled  on  a  compromise  which  3till 
left    the    meaning    in    doubt. 

"This  Board  proposes  that  at  least 
eight  cases  of  different  forms  of  vio- 
lation of  the  Act  shall  reach  the  Su- 
preme Court  inside  of  the  next  year, 
at  which  time  the  courts  will  definitely 
settle  forever  any  question  as  to  the 
proper  interpretation  of  the  wording 
of  the  Act,  that  is  the  rights  of  the 
archite.;t  and  the  rights  of  the  pub- 
lic; and  when  tliis  has  been  accom- 
plished, then  the  enforcement  of  the 
Act  will  be  a  more  simple  matter. 
Most  of  tjiese  eight  cases  are  in  prep- 
aration and  some  are  in  court  at  pres- 
ent. However,  it  must  be  borne  in 
mind  that  the  cases  selected  are  cases 
where  the  violation  fs  specific  of  its 
kind  and  not  complicated  by  various 
other  elements,  so  that  when  a  deci- 
sion is  rendei'ed  in  (he  Supreme  Court 
it  will  be  clean  cut  and  will  apply 
only  to  that  particular  form  of  viola- 
tion. In  other  woids,  where  a  deci- 
sion is  made  in  a  case  where  there 
are  many  points  at  (ssue  the  decision 
is  of  little  value,  except  as  applied  to 
that  specific  case,  but  if  the  decision 
is  based  on  a  simpler  issue  it  will  ap- 
ply to  all  similar  cases  and  will  be  of 
gieat    value    to    the    Board. 

"This  Board  has  found  its  greatest 
work  to  be  the  elimination  from  the 
architectural  field  Of  various  archi- 
tectural firms,  which  operate  under  an 
alias,  such  as  architectural  engineers, 
civil  engineers,  industrial  engineers, 
designers,  buildei-s,  etc.  .Most  of  the!3e 
violations  ai-e  assisted  by  a  licensed 
architect  who  is  either  financially  in- 
terested, a  partner,  or  who  secures  a 
salaiy.  This  Board  has  eliminated  at 
least  20  such  illegal  combinations  in 
the  last  few  months  and  expects  to 
eliminate  all  others  from  the  archi- 
tectural field  in  the  near  future.  These 
combinations  are  to  a  great  extent  the 
result  of  lack  of  enforcement  of  the 
law  or  improper  interpretations  of  the 
meaning  of  the  wording  of  the  Act. 
Attention  is  called  to  the  fact  that  all 
structu'-al  engineeri»!g  on  buildings  is 
part  of  the  architect's  work  and  can- 
not be  perfoi-med  by  others,  except 
under  the  dii-ection  uf  a  licensed  archi- 
tect: and  that  the  aichitect  is  respon- 
sible for  all  engineering  data  shown 
on  his  sealed  plans,  whether  iierfornied 
by    him    or   not. 

"The  present  memTjers  of  the  Board 
have  thoroughly  analyzed  the  wording 
of  the  Act,  and  all  iufiee  it  is  the  best 
.\ct  creating  any  of  the  Boards  of  the 
State    if    Illinois. 

"The  Supreme  Court  has  just  held 
that  the  Act  is  constitutional,  which  is 
the  only  litigation  of  any  real  value 
tills  Board  has  hud  in  seventeen  years, 


and  any  change  in  the  wording  of  the 
Act  would  render  tills  decision  worth- 
less, as  it  would  not  apply  to  an  act 
which  has  been  changed. 

"The  architects  and  public  must 
then  wait  until  the  n.«w  or  changed  act 
is  held  constitutional  in  order  to  en- 
poy  the  same  security  they  now  have. 
The  Legislature  should  look  with  favor 
on  any  legislation  thai  will  assist  the 
State  Board  in  enforcing  the  law  that 
has  been  held  constitutional,  and  the 
Board  wishes  the  aichitects  to  assist 
it  in  procuring  proper  legislation, 
thus  giving  the  Board  legal  power  to 
stop  all  buildings  that  are  started  in 
this  State  without  plans  drawn  by  li- 
censed architects  and  all  structures 
that  are  attenmpted  to  be  supervised 
by  others  than  a  licensed  architect,  or 
a  superintendent  under  the  control  of 
a  licensed  architect,  as  provided  by 
law." 


ST ATK  CAIMTAKS    \.\I)   STATK  IMtlUE 
CAMKOKMV'.S     OlMMHtTlMTV 


l«.v    .luhii     Niileii,    So.    D„    CItj     I'liinner, 


From  Pacific  Municipalities 
losiah  Royce,  phlfosopher,  educator 
and  author,  now  a  professor  at  Har- 
vard, but  foimerly  of  San  Francisco, 
has  pointed  out  in  a  lecent  essay  the 
n.id  for  the  people  of  a  given  section 
or  State  to  set  up,  nold,  and  express 
in  appropriate  ways  their  particular 
traditions  and  ideal.x.  "For  me,  then," 
he  says,  "a  province  shall  mean  any 
c)ne  part  of  a  national  domain,  which 
is  geographically  and  socially  suffi- 
ciently unified  to  have  a  true  con- 
sciousness of  its  own  unity,  to  feel  a 
pride  in  its  own  ideals  and  customs, 
anti  to  possess  a  sense  of  its  distinc- 
tion from  other  pai  cs  of  the  country. 
And  by  the  term  'provincialism'  I 
shall  mean,  first,  the  tendency  of  such 
a  province  to  possess  its  own  customs 
and  ideals;  secondly,  the  totality  of 
these  customs  and  ideals  themselves; 
and  thirdly,  the  love  and  pride  which 
leads  the  inhabitants  of  a  province  to 
cherish  as  their  own  these  traditions, 
beliefs   and    aspirations." 

The  unit  for  the  expression  of  this 
kind  of  idealism,  this  kind  of  patriot- 
ism, is  to  be  found  not  so  much  in  the 
Nation  on  the  one  hand  or  the  Cities  on 
the  other,  but  in  the  sovereigrn  States. 
The  Nation  is  too  large,  too  varied, 
and  the  relation  of  the  whole  people 
to  a  single  city  like  Washingtoti  too 
indirect  and  distant,  to  entirely  sat- 
isly  this  desire:  although  the  Federal 
t'.ipital  will  increasingly  win  the  peo- 
ple's pride  and  affection.  The  cities 
.•ire  an  even  less  appropriate  unit. 
Their  areas  are  too  limited,  their  pop- 
ulation too  shiflin-f.  their  primary 
purposes  too  connTjercial.  Certainly, 
the  most  favored  political  unit  in  this 
country  is  the  State  and  the  place  for 
the  people  of  a  State  to  express  their 
high  traditions  and  their  devotion  to 
all  the  finer  things  of  life  is  in  th« 
Capital   City   of   tbe  State.      Aside   from 
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the  construction  for  the  purposes  of 
State  Government  of  a  sing-Ie  buildinj;, 
even  the  grounds  and  approaches  to 
which  are  usually  altogether  inade- 
quate, the  various  commonwealths 
have  done  practically  nothing  to  exalt 
their  Capital  City  above  other  cities 
or  to  express  in  it  the  achievements  of 
the  past  and  the  aspirations  of  the 
future. 

Call  the  roll  of  our  State  Capitals 
in  Xevv  England,  along  the  Atlantic 
seaboard,  in  the  South,  in  the  Middle 
West,  on  the  Pacific  Coast.  Is  there 
yet  a  single  one  w^hei-e  the  legitimate 
pride  of  the  State  has  found  adequate 
expression  or  where  the  State  has  used 
the  opportunity  afforded  by  its  Capital 
City  to  hand  on  and  advance  civiliza- 
tion? 

In  Europe,  the  attitude  of  the  peo- 
ple is  quite  different  The  Capital  City 
jf  every  kingdom,  petty  principality 
or  dukedom,  which  corresponds  much 
move  to  our  State  Capitals  than  to  the 
.Xational  Capital,  i.s  embellished  with 
splendid  palaces,  spacious  gardens, 
museums,  wide  streets  and  prome- 
nades, art  galleries,  fine  sculpture, 
theatres  and  opera  houses  Dresden, 
.Munich,  Ft-ankfurt,  in  Germany;  Flor- 
ence, Venice,  Naples,  in  Italy;  Lucerne, 
Zurich,  Geneva,  in  Switzerland,  are 
examples  of  what  capital  cities  abroad 
have  been  made  through  the  influence 
and  at  the  cost  of  the  people  of  an  en- 
tire State  Such  embellishment  has 
proved  a  source  of  new  wealth  and  it 
is  well  known  that  travelers  spend 
millions  of  dollars  and  make  long 
visits  to  these  cities,  thus  justifying 
in  an  economic  way  the  wisdom  of 
this   enlightened    policy. 

Sacramento  is  an  illustration  of  a 
city  that  might  easily  become  a  worthy 
expression  of  the  pride  and  glory  of 
a  great  State.  Cne  of  its  main  func- 
tions is  to  serve  as  a  State  Capital. 
For  that  purpose  it  should  be  planned 
and  replanned  as  new  needs  and 
changing  conditions  <and  rising  stand- 
ards require.  This  applies  first  of  all 
to  the  State  buildings,  their  setting 
and  approaches,  but  it  applies  with 
almost  equal  force  to  those  other  fea- 
tures of  the  city  that  can  only  be  ap- 
propriately developed  through  the 
power  and  co-operation  of  the  State — 
features,  too,  that  affect  vitally  the 
serviceability  of  Sacramento  as  a  Cap- 
ital City.  For  example,  the  State 
.should  take  whatever  action  is  neces- 
sary (1)  to  establish  all  the  main 
thoroughfares  of  Sacramento,  not  only 
within  the  present  city  limits,  which 
are  narrow,  but  moi«e  especially  in 
those  outlying  sections  which  must, 
sooner  oi'  later,  fortn  an  integral  part 
of  the  city;  (2)  to  secure  for  public 
use,  either  as  highways  or  open  spaces, 
the  most  important  water  frontages 
which  are  the  crowning  features  of 
Sacramento's  natural  scenery,  and  (3) 
to  make  Sacramento  more  and  more 
of  an  educational  city  through  the  es- 
tablishment therein  of  the  various 
Hgencies  of  .science,  art  and  culture. 

There  is  no  question  that  both  the 
public  and  private  wealth  of  California 
will  soon  seek  to  express  itself  more 
rieflnitely  in  art  and  the  higher  forms 
of  education.  The  most  natural  outlet 
for  this  expression  will  be  the  City  of 
•Sacramento,  the  permanent  seat  of 
y^overnment.  This  spirit  may  be  ex- 
pected to  show  itself  in  a  variety  of 
ways.      It    will    be   .seen    in      new     and 


larger  applications  to  the  science  of 
engineering  and  the  art  of  landscape 
architecture,  to  the  construction  of 
streets,  bridges,  and  all  other  forms 
of  public  works.  Architecture  will 
ceitainly  be  strongly  inlluenced,  be- 
cause of  its  intimate  relation  to  every- 
day life.  "AVnong  the  arts,"  wrote 
Charles  Elliot  Norton,  "the  one  that 
has  alike  the  closest  and  widest  rela- 
tions to  the  life  of  a  people — to  its 
wants,  habits,  and  culture — and  which 
gives  the  fullest  and  most  exact  ex- 
pression to  its  moral  dispositions,  its 
imagination  and  its  intelligence  is  that 
of  aichitecture."  Museums,  libraries, 
public  gardens,  parks,  and  natural 
scenery  will  also  be  among  these  new 
educational    forces. 

Sacramento,  ,  like  other  State  Capi- 
tals, will  remain  a  city  of  only  ordi- 
nary public  appearance  and  conven- 
ience until  the  State  embraces  its  pe- 
culiar opportunity  and  assumes  its  le- 
gitimate responsibility.  Surely  there 
i.s  as  much  reason  for  such  a  State  as 
California  to  endeavor  to  establish  a 
model  city  as  a  model  ranch.  No  more 
possible  is  it  foi'  the  little  handful  of 
people  living  in  Sacramento  now,  or 
even  the  larger  population  likely  to 
live  there,  in  the  immediate  future,  to 
make  a  worthy  State  Capital  than  it 
was  foi-  the  people  of  the  District  of 
Columbia  to  advance  Washington  to  a 
respectable  place  among  the  Capital 
cities  of  the  world.  The  case  of  Wash- 
ington is  clear  and  convincing  and 
there  is  a  strong  analogy  between  the 
relation  of  the  Nation  to  the  improve- 
ment of  Washington  and  that  of  the 
State  to  the  improvement  of  Sacra- 
mento. I  am  convinced  from  observa- 
tion and  study  that  a  dignified  and  ap- 
propriate development  of  the  City  as 
a  State  Capital  is  impossible  by  :i 
group  of  7.5,000  or  100,000  people  with 
veiy  limited  powers  and  a  small  an- 
nual budget  for  all  municipal  pur- 
poses. The  larger  financial  resources, 
credit  and  authority  of  the  State  must 
somehow  be  secured.  I  believe,  there- 
lore,  that  the  State  of  California  will 
lose  one  of  its  greatest  opportunities 
if  it  fails  to  conceive  of  Sacramento, 
its  Capital  City,  as  an  educational  and 
ait  center  as  well  as  the  seat  of  the 
Government. 

vai.JjEjo   wam's    city   enginkidk. 


VALLEJO,  Solano  Co.,  Cal.— It  is 
believed  that  some  definite  action  will 
soon  be  taken  by  tlie  City  Council  in 
securing  a  City  Engineer  as  the  paving 
of  several  streets  is  now  being  con- 
sidered by  the  Council.  No  engineer 
has  been  mentioned  wno  may  fill  the 
vacancy. 


iMOU'    GOVERXMENT    PUBLICATIONS. 


The  superintendent  of  documents, 
Washington,  D.  C,  annuonces  that  he 
has  for  sale  at  the  nominal  prices 
affixed  the  following  recent  publica- 
tions of  various  departments  of  the 
I'nited  States  Government  which  re- 
late  to   business  affairs: 

Forest  planting  in  lOastein  United 
States:  Department  of  Agriculture 
bulletin    1."):!;    piice    10    cents. 

Eleftrio  liulitiiiH::  Central  electric 
light  and  power  stations  and  street 
and  electric  railways  in  United  States, 
calendar  year  1912;  Censu."?  bulletin 
124;  prJce  25  centei. 


.StatiNtifal      atlas    of    ITniteil      States, 

I!)  II,  from  Census  Bureau;  price,  cloth 
$2..->0. 

Onioiit;  Hydration  of  I'ortland  ce- 
ment; Bureau  of  Standai'ds  technologic 
paper   43:    price    20   cents. 

Concrete:  Electrolysis  in  concrete, 
with  bibliography;  Bureau  of  Stand- 
ards technologic  paper  18;  price  35 
cents. 

Eleetrie  transformers;  Watt-hour 
meter  method  of  testing  instrument 
transformers;  Bureau  of  Standards 
scientific  paper  233;  price   5  cents. 

Ho.se:  National  standard  hose  coup- 
lings and  fittings  for  public  fire  ser- 
vice; Bureau  of  Standards  circular  50; 
price    10   cents. 

I'liotonietry:  Characteristic  equa- 
tions of  tungsten  filament  lamps  and 
their  application  in  heterochromatic 
photometry;  Bureau  of  Standards  sci- 
entific paper  238;  price   10  cents. 

Voltameter:  Studies  on  silver  volta- 
meter, Bureau  of  Standards  scientific 
paper   2^0;   price    15   cents. 

Shipping  masters:  fjist  of  officers  of 
meichant,  steam,  motoi-,  and  sail  ves- 
sels licensed  during  year  ended  June 
30,  1914,  -Steamboat-Inspection  Service; 
price   15  cents. 

Ameriean        Finance:  Government 

publications  relatirig  to  revenue,  taxa- 
tion, banking,  etc.,  as  sold  by  the  su- 
peiintendent   of  documents:   copies  free 

Mineral  resources  of  the  United 
States,  calendar  year  1913,  part  1. 
Metals  (with  bibliographies);  annual 
publication  of  Geological  Survey;  price, 
cloth,  70  cents.  Part  2,  Nonmetals; 
price,   cloth,    $1.25. 

Japanese  markets  for  American  lum- 
ber; Buieau  of  Foreign  and  Domestic 
Commerce,  Special  Agents  Bulletin  94; 
price    5   cents. 

Kattsui  supply  of  the  PhiLippines, 
Bureau  of  Foreign  and  Domestic  Com- 
merce, Special  Agents  Series  95;  price 
5   cents. 

Consular  recommendations  on  South 
American  trade;  Bureau  of  Foreign 
and  Domestic  Commerce,  Miscellaneous 
Series    20:    price    5    cents. 

The  pottery  industry:  Report  of  the 
cost  of  production  in  the  earthenware 
and  china  industries  of  the  United 
States,  England,  Germany,  and  Austria; 
Bureau  of  Foreign  and  Domestic  Com- 
nieice.  Miscellaneous  Seiies  21;  price 
50  cents. 


I-<)S     ANGELES     TO     BUY     MONOLITH 
CEMENT    PLANT. 


The  Monolith  cement  plant  will  be 
purchased  by  the  city  and  county  of 
Los  Angeles,  according  to  a  plan  out- 
lined between  the  city  council  and  the 
supervisors.  The  city  agrees  to  pur- 
chase a  three-fourth  interest  and  the 
county  a  one-fourth  interest.  It  is  to 
be   advei-tised    for    $550,000. 


THE  TICKLISH  ROCK. 

A  curious  example  of  balanced  rocks 
is  that  known  as  the  "ticklish  rock" 
in  the  Allegheny  mountains  near  Pic- 
ture Rocks,  Pa.  This  rock  rests  on  a 
slender  rock  shaft  .^ix  feet  tall,  which 
is  jagged  and  worn  and  seems  scarcely 
able  to  support  the  load.  The  balanced 
rock  is  not  attached  to  this,  but  rests 
on  a  bearing  that  does  not  exceed 
eighteen  inches  in  any  direction.  It  is 
six  feet  thick,  ten  feet  long  and  three 
feet   wide.      It   is  so  delicately   balanced 

that  It  Is  easily  rocked  with  the  hand. 
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SAN  FKAXCISCO — Apartment  house, 
3  story  and  base,  frame,  $22,000.  Ar- 
chitect, none.  Owners,  McKillop  Bros., 
540  Cole  street,  S.  F.  The  building 
will  be  erected  on  the  west  side  of 
Mission  street  north  of  14th,  and  has 
been  designed  for  fourteen  small 
apartments  of  two  and  three  rooms. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  There  will  be  steam 
heat  and  a  hot  water  system.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  Tile  wainscot  and  compo- 
sition floors  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor.  Materials  are 
«ow    being   purchased. 

SAN  FRANCI.'SCO — Apartment  house, 
T)  story  and  base.  Class  C  construc- 
tion, $50,000.  Architect,  Edward  T. 
Foulkes,  Crocker  Bldg.,  S.  F.  Owners. 
Columbia  Realty  Co..  represented  by 
Mr.  Rosencrans,  Crocker  Bldg.  The 
building  will  be  erected  on  the  west 
side  of  Taylor  street  north  of  Sutter. 
There  will  be  a  number  of  two  and 
three  room  suites  with  private  baths 
and  wall  beds.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  system.  Interior  will  be  fin- 
ished in  pine  and  elm  with  some  hard- 
wood floors.  Bath  rooms  will  have  tile 
floors  and  wainscot.  Marble  and  tile 
will  be  used  in  the  entrance  lobby. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are    being   taken. 

SAX  FR.'^NCrSCO — Apartment  house, 
3  story  and  base,  fvame,  $20,000.  Ar- 
chitect, none.  Owners,  McKillop  Bros.. 
540  Cole  street,  S.  F.  The  building 
will  be  erected  on  the  south  side  of 
17th  street  west  of  Hartford,  covering 
an  area  of  39  by  80  feet,  and  has  been 
designed  to  contain  twelve  suites  of 
two  and  three  rooms.  Interior  will 
be  finished  in  pine  and  redwood.  Some 
elm  panels  are  specified.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  There  will  be  steam  heat  and 
a  hot  water  system.  Tile  wainscot 
and  composition  floors  will  be  used  in 
the  bath  room.s.  Exterior  of  the  build- 
ing will  be  covered  with  shiplap  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  che  work  by  Day 
Labor.  Materials  are  now  being  ^ui> 
;chased. 

SAN  FRANCISCO— Apartment  house, 
:\  story  and  base,  frame.  $16,000.  Ar- 
chitects. Rousseau  &  Rousseau,  110 
Sutter  street.  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  the  .south  side  of  Page  street  near 
Shrader.  and  has  been  designed  to  con- 
tain a  number  of  three  and  four  room 
apartments.  Interior  will  be  finished 
in  pine  and  hardwood.  Imported  tap- 
pstry  will  be  used.  Hardwood  floors 
are  specified   in   the   living   and   dining 


i<>uni.s.  There  will  bt-  .slcain  heul  and 
a  hot  water  system.  All  suites  will 
have  wall  beds  and  private  bath  rooms. 
Both  rooms  will  have  tile  floors  and 
wainscot.  Marble  wainscot  will  be 
used  in  the  entrance  vestibule.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  FRANCISCO— Apartment  house. 
:>  story  and  base,  frame,  $22,000.  Ar- 
chitect, none.  O'vvners,  McKillop  Bros., 
.')40  Cole  street,  S.  F.  The  building 
will  be  erected  on  rhe  west  side  of 
Mission  street,  north  of  14th,  and  has 
been  designed  with  stores  on  the  first 
floor  and  a  total  of  fourteen  suites  of 
two  rooms  and  bath  on  the  upper 
floors.  Interiors  will  be  finished  in 
pine  with  some  elrn  panels.  There  will 
be  steam  heat  and  a  hot  water  sys- 
tem. Bath  rooms  will  have  imitation 
tile  wainscot  and  composition  floors. 
All  apartments  will  have  wall  beds. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  X.abor.  Materials  are 
now    being   purchased. 

t)AKLAND,  CAL — Apartment  houses. 
2,  2  story  and  base,  frame,  $25,000 
each.  Architects,  Rousseau  &  Rous- 
.«eau,  110  Sutter  street,  S.  F.  Owner's 
name  withheld.  These  buildings  will 
be  erected  on  3rd  avenue  between  Hth 
and  15th  streets,  and  have  been  de- 
signed in  the  duplex  style.  Each  build- 
ing will  cover  an  area  of  35  by  100 
feet,  and  will  contain  a  number  of 
large  suites.  Interiors  will  be  finished 
in  pine  and  hardwood  with  hardwood 
floors  in  the  living  rooms,  dining 
rooms  and  reception  halls.  There  will 
be  steam  heat,  a  hot  water  supply  and 
vacuum  cleaning.  All  suites  will  have 
wall  beds  and  private  bath  rooms.  Tile 
flooi-s  and  wainscot  will  be  used  in  the 
bath  rooms.  Exteriors  of  the  buildings 
will  be  covered  with  cement  plaster 
on  metal  lath.  The  same  owner  will 
erect  four  other  similar  buildings  as 
soon  as  the  first  two  are  under  roof. 
Plans  for  these  two  buildings  are  now- 
being  prepared  and  will  shortly  be 
leady   for   figures. 

().\KI..AXD,  C.Wj. — Apartment  house 
additions  and  alteiations.  frame  con- 
struction, $1,000.  Architect,  none.  Own- 
er. W.  M.  Mann.  1049  7th  avenue,  Oak- 
land. This  work  will  ronsist  of  inte- 
lior  mill  woi-k.  partitions,  plastering, 
plumbing,  painting  and  electric  work. 
No  exterior  alterations  will  be  made. 
Plans  are  complete  and  in  the  hands 
of  the  ownei-  who  will  do  the  work  by 
Day  Labor.  .Mnteri.Tls  are  now  being 
purchased. 

POUTL.WD.  ORE.  —  Apartment 
house.  5  story  and  b;ise,  brick  and  re- 
inforced concrete,  |iOO,000.  Architect, 
none.  Owner.  R.  F.  Wnssell.  204  East 
l.'.th  street.  Portland.  The  building 
will  he  erected  at  the  northwest  cor- 
ner of  ISth  and  Couch  streets,  and  will 
cover  an  area  of   100  by    100   feet.     In- 


l<  1  ioi      has     been     all  allied     I'ur     a     total 

of  sixty  suites  of  two,  three  and  four ' 
rooms.  Interior  finish  will  be  of  pine 
and  hardwoods  with  hardwood  floors 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat,  elevator  service, 
dumb  waiters,  a  vacuum  cleaning  sys- 
tem and  hot  water  system.  All  suites 
will  have  piivtee  bath  rooms  and  wall 
beds.  Tile  floors  and  wainscot  will 
be  used  in  the  bath  rooms.  Entrance 
will  be  finished  in  marble  and  tile.  Ex- 
terior of  the  building  will  be  faced 
with  red  pressed  brick  trimmed  with 
white  terra  cotta.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who   is   now    letting  subcontracts. 

SAX    FRANCISCO— Apartment    house, 

3  story  and  base,  frame,  $12,000.  Ar- 
chitects, Rousseau  &  Rousseau,  110 
Sutter  street,  S.  F.  Owner.  Charles  E. 
Reinhardt.  17th  and  Kansas  streets, 
S.  F.  The  building  will  be  erected  on 
the  south  side  of  Page  street  west  of 
Shrader.  and  has  been  designed  to 
contain  six  suites  of  three  and  four 
rooms.  Basement  will  be  used  for  a 
private  garage  for  the  tenants.  Inte- 
teriors  will  be  finished  in  pine,  red- 
wood and  elm.  Hardwood  floors  will 
be  used  in  the  living-  and  dining  rooms. 
There  will  be  steam  heat  and  hot 
water  system.  All  rooms  will  be  fin- 
ished in  tile.  \Vall  beds  are  specified. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

S.\X    FR.\XCISCO — Apartment    house, 

4  story  and  base,  brick  and  steel.  $50.- 
000.  Architect.  J.  F.  Dunn.  Monadnock 
Bldg..  S.  F.  Owner.  W.  H.  Humphrey 
et  al.  The  building  will  be  erected 
on  the  north  side  of  Pine  street  west 
of  Leavenworth  and  will  cover  a  con- 
sidei'able  ground  area.  There  will  be 
a  number  of  two  and  three  room 
apartments,  all  of  which  will  have 
wall  beds  and  private  bath  rooms. 
Interior  finish  will  be  of  pine,  hard- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  iti  the  living  rooms 
and  reception  halls.  Plans  provide  for 
steam  heat,  a  hot  water  supply,  ele- 
vator service  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  in  tile 
with  composition  floors.  Marble  and 
tile  wainscot  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  complete 
and    figures    will    be   called    for   shortly. 

ASTORI.-\.  ORE. — Apartment  house, 
3  story  and  base,  brick.  $25,000.  Ar- 
chitects. MacNaughton  &  Raymond, 
Title  and  Trust  Bldg..  Portland.  Own- 
ers, F.  1.  Dunbar  and  T.  R.  Davies. 
The  building  will  cover  an  area  of  50 
by  100  feet,  and  has  been  arranged  to 
lontain  a  total  of  twenty- five  apart- 
ments of  two  and  three  rooms.  There 
will  be  wall  beds  and  private  bath 
rooms.  Intei-ior  will  be  finished  in 
l)lne  throughout.  I'lans  provide  for 
steam  heat,  .-i  vacuum  cleaning  system 
.ind  hot  water  supply.  Bath  rooms 
will    be    finished    in    tile.      Exterior   of 
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the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  separ- 
ate figures  are  being  taken  for  the 
carpentry  work,  brick  work,  plumb- 
ing-,   heating      and    electric    work. 

PORTLAND  ORE.  —  Apartment 
house,  4  story  and  base,  brick  and 
.<teel,  $40,000.  Architects,  Jacobberger 
&  Smith,  Board  of  Trade  Bldg.,  Port- 
land. Owner,  E.  A.  McGrath.  Tlie 
building  will  be  erected  at  the  corner 
of  Pork  and  Taylor  streets,  and  has 
been  designed  to  contain  a  number  of 
two,  three  and  four  room  suites, 
l^lans  provide  for  steam  heat,  elevator 
.service,  a  hot  water  supply  and  vac- 
uum cleaning.  All  suites  will  have 
wall  beds  and  private  bath  rooms.  In; 
terior  will  be  finished  in  pine  and  red- 
wood. Some  oak  floors  will  be  used. 
Bath  rooms  will  be  finished  in  tile.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 


BONDS 

MONTEREY,  MONTEREY  CO.,  CAL. 
— By  resolution,  the  County  Board  of 
Supervisors  has  ratified  and  approved 
the  $?.50,00O  purchase  of  State  High- 
way bonds  made  on  March  16th,  at  a 
premium  of  $15,000  and  accrued  inter- 
est. To  pay  for  the  same  the  auditor 
was  directed  to  draw  a  warrant  for 
the    aggregate    said    sums — $252,237,25. 

ALAMEDA,  ALAMEDA  CO.,  CAL. — 
The  City  Council  has  adopted  the  or- 
dinance calling  for  a  school  bond  elec- 
tion, to  be  held  on  April  14th.  The 
measure  calls  for  a  vote  on  the  ques- 
tion of  issuing  and  selling  bonds  in 
the   sum   of   $200,000   for   improvements. 

BAKERSPIELD,  KERN  CO.,  CAL.— 
To  provide  a  safe  inargin  of  cash  to 
carry  forward  the  work  of  building 
highways  in  this  county,  the  Board  of 
Supervisors  has  authorized  the  sale 
on  May  6th  of  $500,000  of  the  Kern 
County  highway  bonds.  Contracts 
which  'will  be  let  between  present 
time  and  July  1st,  it  is  said,  will  re- 
duce the  funds  so  that  the  work  on  the 
road  system  might  be  held  up  unless 
ready  money  was  available. 

PHOENIX,  ARIZ.— The  Board  of  Su- 
pervisors has  been  informed  that 
school  bonds  voted  in  the  Madison 
School  District  -No.  38  have  carried. 
The  bonds  were  for  $15,000.  The  pro- 
ceeds of  the  sale  will  be  used  in  the 
construction    of   a   school    building. 

PRESCOTT,  ARIZ.— The  Board  of 
Supervisors  has  accepted  the  bid  of 
the  Union  Trust  Company  of  Chicago 
ft>r  the  $250,000  court  riouse  bonds,  on 
their  bid  of  $250,000  and  accrued  in- 
terest. There  were  six  other  firms 
who  submitted  proposals  on  the  sale. 
The  proceeds  will  be  used  in  the  con- 
struction of  a  new  court  house  build- 
ing. 

CAI^IFORNIA  —  State  Highway 
bonds  have  been  purchased  by  the 
Boards  of  Supervisors  to  finance  the 
construction  of  the  State  Highway  in 
the  various  counties  as  follows:  Hum- 
boldt, $250,000;  Imperial,  $100,000;  San 
Diego,  $200,000;  Ventura,  $250,000,  and 
Kings,    $50,000'. 

LONG  BEACH,  LOS  ANGELES  CO., 
(.'AL.— The  I-ong  Beach  Consolidated 
Gas  Company  of  Long  Beach  has  made 
application  to  the  State  Railroad  Com- 
mission for  permission  to  issue  $100,- 
000  in  bonds  for  the  purpose  of  ex- 
pending $80,000  in  extending  it.s  mains 


and  lines,  and  $20,000  to  make  im- 
provements  to    its   present  plant. 

HjEBBR  SCHOOL  DISTRICT,  IMPE- 
RIAL CO.,  CAL. — A  special  election 
will  be  held  to  vote  bonds  of  $6,000  on 
April  2nd.  The  proceeds  of  the  sale 
will  be  I  .';ed  to  erect  a  school  building. 

YORBA  LINDA,  CAL.— The  Yorba 
Linda  Water  Company  has  authorized 
a  bonded  indebtedness  of  $100,000  for 
the  installation  of  new  pipe  lines  and 
pumping     machinery. 

YUMA,  ARIZ. — The  Board  of  Super- 
visors of  Yuma  County  has  negotiated 
the  sale  of  $500,000  good  roads  bond 
issue  to  Fields-Richards  Co.  of  Kan- 
sas   City. 

LOS  ANGELES,  CAL. — The  Board  of 
Supervisors  has  accepted  the  bid  of 
N.  W.  Halsey  Co.  for  the  Los  Angeles 
School  District  bonds  of  the  par  value 
of    $19,000. 

EL  PASO,  TEXAS.— A  committee 
from  the  school  board,  has  appeared 
before  the  City  Council  asking  that 
the  city  bond  itself  for  school  pur- 
poses to  the  amount  of  $75,000,  and 
that  an  election  be  called  for  $500,000. 
Definite    results'  are   expected. 

FILLMORE,  VENTURA  CO.,  CALu- 
An  election  will  be  held  on  April  15th 
in  the  Camulos  School  District  to  vote 
on  the  question  of  issuing  and  selling 
bonds  in  the  sum  of  $12,000,  the  money 
to  be  used  in  the  erection  of  a  school 
building.  L.  M.  Sullivan  and  George 
Metkby    are    trustees    of   the   district. 

CUCAMONGA,  SAN  BERNARDINO 
CO.,  CAL. — Notice  is  given  that  voters 
of  the  Cucamonga  School  District  will 
hold  an  election  to  vote  bonds  in  the 
sum  of  $20,000  on  April  14th.  The  pro- 
ceeds of  the  sale,  should  the  bonds 
carry,  will  be  used  in  the  construc- 
tion  of   a   school. 

L.  R.  Booth,  F.  B.  Van  Fleet  and 
George  A.  Klusman  are  the  trustees 
of  the  district  and  from  whom  further 
information   may    be   had. 

MIAMI,  ARIZ. — The  $75,000  school 
bond  election  has  carried,  and  the 
bonds  will  be  advertised  immediately. 
After  being  sold  the  school  board  will 
order  the  ei-ection  of  a  new  school 
building. 

MARYSVILLE,  YUBA  CO.,  CAL. — 
The  Yuba  County  Supervisors  at  a 
special  meeting  received  five  bids  for 
the  $40,000  worth  of  State  Highway 
bonds  purchased  by  the  county  last 
June.  The  tenders  were  taken  under 
advisement. 

The  bids  were  as  follows:  N.  W. 
Halsey  &  Co.,  San  Francisco,  $38,244 
and  accrued  interest  to  the  date  of  de- 
livery; Bryne  &  McDonnell.  San  Fran- 
cisco, $38,238;  Anglo-London  and  Paris 
National  Bank,  San  Francisco,  $38,132; 
Capital  National  Bank.  Sacramento, 
$38,120;  Blythe,  Witter  &  Co.,  San 
Francisco,    $38,020. 

ANACORTES.  WASH.— The  proposed 
$130,000  bond  issue  for  the  purpose  of 
purchasing  the  water  system  and  mak- 
ing extensive  improvements  has  been 
defeated. 

PASO  ROBLES,  SAN  LUIS  OBISPO 
CO.,  CAIj. — An  election  to  vote  bonds 
in  the  amount  of  $1,500,000  will  be 
called  by  the  County  Supervisors  soon. 
The  bonds  are  to  be  voted  to  raise 
funds  for  making  a  system  of  good 
roads    throughout    the    county. 

Among  the  improvements  to  be  made 
are    roads,    bridges    and    laterals: 

A  highway  fiom  San  Luis  Obispo  to 
San    Simeon. 


San 

the 


San 
via 


From     the    southern    limits    of 
I^uis    Obispo,    out    Osos    Valley    to 
head   of  Morro   Bay. 

From    the    southern    limits      of 
IjuIs    Obispo    to      Arroyo      Grande 
Edna. 

Fi'om  the  "Junction  House"  south  of 
San    huis    Obispo    to    Avila. 

From    Santa    Margarita    to    Pozo. 

Six    miles    to    the    east   of   Templeton. 

Six   miles   to   the   west   of  Templeton. 

From  Posa  Robles  to  Las  Tablas — '■ 
12    miles. 

From  Paso  Robles  to  the  Kern 
County    line — 34    miles. 

From  San  Miguel  15  miles  to  Estrella 
River. 

Through  the  city  limits  of  Paso 
Robles. 

Through  the  city  limits  of  Arroyo 
Grande. 

From  the  northern  limits  of  San 
Luis  Obispo  to  Toro  and  Monterey 
streets. 

From  Nipomo  street  to  the  southern 
limits  of  the  city. 

From  Higuera  and  Broad  streets, 
San  I^uis  Obispo,  out  Broad  street  to 
Edna. 

From  Higuera  street,  San  Luis  Obis- 
po,   to   southern    limits   to   Osos   Valley. 

From  Monterey  street,  San  Luis 
Obispo    to    join    Cambria    highway. 

One  bridge  across  Salinas  River  at 
San     Miguel. 

One  bridge  across  San  Luis  Creek 
south  of  San  Luis  Obispo. 

One  bridge  across  Santa  Maria  Riyer. 

To  make  this  work  possible  San 
Luis  Obispo,  Paso  Robles  and  Arroyo 
Grande  will  be  asked  to  turn  the 
streets  upon  which  the  work  is  to  be 
done  over  to  the  Board  of  Supervisors, 
as  providled  for  by  State  enactment. 

OLYMPTA,  WASH.— Governor  Lister 
has  signed  the  appropriation  of  $300,- 
000  for  the  erection  of  new  buildings 
at   the   State   University. 

ELLENSBURG,  WASH.— A  call  for 
bids  for  the  $55,000  improvemtns  to 
the  municipal  lighting  system  has 
been  issued  and  a  special  election  will 
be  held  to  ratify  the  bond  issue.  The 
improvements  include  the  construction 
of  a  building  to  house  the  light  plant 
and  a  new  auxiliary  turbine,  capable 
of  carrying  the  entire  load  in  an  emer- 
gency. 

SANTA  ANA,  CAL. — The  Board  of 
Supervisors  has  sold  the  $70,000  bonds 
of  the  Huntington  Beach  School  Dis- 
trict to  Prank  L.  Miller  at  a  premium 
of  $5,003.  There  were  five  other  pro- 
posals   submitted. 

CO.MPTON,  LOS  ANGELES  CO.,  CAL. 
— An  election  will  be  held  on  April 
2nd  to  vote  on  the  question  of  issuing 
bonds  og  $5,000  for  the  purpose  of  im- 
proving school  grounds  and  purchas- 
ing equipment.  The  election  will  be 
voted  by  citizens  of  the  Willowbrook 
School  District  of  which  J.  E^  Dodge 
is    a    irustee. 

BLYTHE.  RIVERSIDE 
The  School  Directors  of 
Comfort  School  District 
word  has  been  received  from  the  coun- 
ty seat  to  the  effect  that  the  bonds  re- 
cently voted  have  been  sold,  and  bids 
for  the  construction  of  the  building 
will    soon    be   called    for. 

OWENSMOUTH.  CAL.— The  $100,000 
bond  is.sue  voted  by  the  Owensmouth 
Union  High  School  District  has  been 
sold  to  the  N.  W.  Halsey  Company  at 
par  and  accrued  interest  and  a  pre- 
mium  of   $8,277.50. 


CO.,  CAL.— 
the  Rocky 
state      that 
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Dennis  &  Hewitt  of  Los  Angeles  are 
the  architects  who  will  design  the  new 
hieh    school    to    be    erected. 


BKIDCiES    -V>D   DAMS 


WATSONVILLE.  SANTA  CRUZ  CO., 
CAL.  —  Bridg-e,  reinforced  concrete, 
135,000.  Engineers,  /^eonard  &  Day, 
Rialto  nidg.,  S.  F.  Owners,  Monterey 
County  and  City  of  Watsonville.  Plans 
for  the  reinforced  concrete  bridge  to 
be  erected  by  the  County  of  Manterey 
and  the  City  of  Watsonville  as  pre- 
pared by  Engineers  Leonard  &  Day 
have  been  accepted  by  the  joint  bridge 
board.  The  work  will  be  of  rein- 
forced concrete  and  has  been  estimated 
to  cost,  135,000.  Bids  will  be  called 
for  at  an  early  date.  F^lrther  men- 
tion   will    be   made   of   this   work. 


CHURCHES 

OAKLANID,  OuAU— Church,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  William  A.  Newman, 
David  Hewes  Bldg.,  S.  F.  Owners, 
Second  Church  of  Christ,  Scientist. 
Architect  Newman  states  that  an 
award  of  contract  for  this  work  will 
be    made   this   week. 


COURT    HOUSES. 


SAN  FRANCISCO— City  Hall  hard- 
ware. Cost  not  stated.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
.S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans  have  been  completed 
and  approved  for  the  finish  hardware 
in  the  new  City  Hall.  Bids  are  now 
being  taken  and  will  be  opened  by 
the  Board  of  Public  Works  on  April 
loth.  Plans  and  .specifications  can  be 
sec\ired   from  the   Board   of  Works. 

OAKLAND,  CAU— City  Hall  lighting 
fixtures  and  exterior  lighting.  Cost 
not  stated.  Architect,  Supervising  Ar- 
chitect J.  J.  Donovan,  Oakland.  Own- 
ers, City  of  Oakland.  Plans  are  com- 
plete and  figures  are  now  being  taken 
for  both  the  exterior  lighting  and  for 
the  interior  lighting  fixtures  on  the 
new  City  Hall.  Bids  will  be  opened  by 
the  City  Council  on  April  1st.  Plans 
and  specifications  can  be  secured  from 
the    Supervising    Architect. 


FACTORIES  AND  WAREHOUSES 


S.A.V  FRANCISCO  —  Factory  and 
warehouse,  5  story  and  base,  rein- 
forced concrete,  $500,000.  Architect, 
ICngineering  Department  California 
Fruit  Canners,  S.  F.  Owners,  Califor- 
nia Fruit  Canners'  Association,  120 
.Market  s-treet,  S.  F.  No  details  of  this 
work  have  been  officially  announced, 
but  it  is  stated  on  good  authority  that 
the  building  will  be  erected  on  Stock- 
ton street  near  Bay.  Construction 
will  be  fireproof.  Plans  are  now  be- 
ing prepared  by  the  engineering  de- 
partment and  fuither  mention  will  be 
made   of   the   work. 

SAN  FRANCISCO — Carpentry  shop. 
1  .itory,  brick,  |2,500.  .Vrchitect,  none. 
Owners,  Swensen  &  Franzcn,  230  Te- 
hama .>;treet,  S.  F.  The  building  will 
be  erected  on  the  south  side  of  Na- 
toma  street  west  of  New  .Montgomery, 
covering  an  area  of  25  by  SO  feet.  No 
interior  finish  will  be  used.  Exterior 
will  be  faced  with  stock  brick.  Plans 
are  complete  and  In  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor. 


OAKL.AND,  CALi. — Warehouse  foun- 
dation work,  etc.,  1  story,  steel.  Cost 
not  stated.  Engineer,  Oakland  Har- 
bor Engineer,  City  Hall,  Oakland. 
Owners,  City  of  Oakland.  Bids  opened 
Kiiday  last  for  the  foundation  work 
and  asbestos  metal  covering  for  this' 
building  show  L..  B.  Withers,  Oakland, 
low  on  the  foundation  work  at  $1,140, 
and  the  Asbestos  Protected  Metal  Co. 
low  on  the  asbestos  covering  at  $22.69 
per  square.  A  complete  list  of  the 
bids  will  be  found  under  the  heading 
of  Oakland  and  Alameda  County  in 
this  issue. 

0.\KLAND,  CAL.— Electric  substa- 
tion, 1  story,  brick,  $3,500.  Architect, 
none.  Owners,  Pacific  Gas  and  Elec- 
tric Co.,-  13th  and  Clay  streets,  Oak- 
land. Plans  have  been  completed  for 
altering  the  present  station  at  the 
corner  of  24th  avenue  and  Railroad 
from  a  frame  structure  into  a  brick 
building.  The  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 

LOS  ANGELES,  CAL.— Warehouse,  4 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architect,  A.  C.  Mar- 
tin, Higgins  Bldg.,  L.  A.  Owner, 
.\ugust  Wolfarth.  The  building  will 
be  erected  on  West  Pico  street  and 
will  have  a  frontage  of  50  feet  and  a 
depth  of  130  feet.  Construction  will 
be  of  reinforced  concrete  throughout. 
Interior  will  be  finished  in  pine.  Hol- 
low tile  interior  partitions  and  metal 
window  sash  and  frames  are  specified. 
There  will  be  modern  plumbing  and 
electric  work  and  a  freight  elevator. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being    prepared. 

ST.  JOHNS,  ORE.- -Cooperage  plant. 
fi-ame  and  reinforced  concrete.  Cost 
not  stated.  Architect,  L.  R.  Bailey, 
-Abington  Bldg.,  Portland.  Owners, 
Western  Cooperage  Co.  Plans  and 
specifications  have  been  completed  for 
the  Western  Cooperage  Co.'s  new 
plant.  Construction  on  the  first  unit 
of  the  new  structure  has  been  started. 
The  entire  group  of  structures  meas- 
ure about  900  feet  in  length.  Many 
of  the  buildings  will  be  of  frame  while 
others  will  be  of  brick  and  reinforced 
concrete.  Special  machinery  will  be 
installed.  Trackage  to  the  various 
buildings  will  be  provided.  About 
1,000,000  feet  of  lumber  will  be  re- 
quired. Bids  for  the  various  parts  of 
the  work  will  be  called  for  as  the 
work    progresses. 

Contracts  Awarded. 

PORTI...\Nl).  (iKl-:. —  Factory  and  of- 
fices, 2  story  and  base,  brick,  $35,000. 
Architects,  Jacobberger  &  Smith,  Board 
of  Trade  Bldg.,  Portland.  Owners, 
Coin  Machine  Co.  Contractor,  .lames 
P.  Taylor,  Macleay  Bldg.,  Portland. 
Contract    price,     $35,000. 


FLATS 

SAN  FRANCISCO— Flats,  3,  2  story 
and  base,  frame.  $4,000  each.  Archi- 
tect, Edward  E.  Young  251  Kearny 
.street,  S.  F.  Owner,  Thomas  Scoble, 
:i6:!  14th  avenue,  S.  F.  These  buildings 
will  be  erected  on  Anza  street  west  of 
20th  avenue,  and  each  has  been  de- 
signed to  contain  two  modern  fiats  of 
rive  rooms.  Interiors  will  be  finished 
in  pine  and  redwood.  Hardwood  lloors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will    be    open    fire    places    and    tile    or 


brick  mantels.  Bath  rooms  will  have  i 
imitation  tile  wainsaot.  Automatic  'i 
water  heaters  will  be  installed.  Exte-  I 
riors  will  be  covered  with  rustic  and  j 
cement  plaster  on  metal  lath.  Plans  li 
are  complete  and  in  the  hands  of  the  ' 
owner  who  will  do  the  work  by  Day  ; 
Ijabor.  .Materials  are  now  being  pur-  -i 
chased.  V 

STOCKTON,       SAN       JOAQUIN       CO.,  i 
CAL. — Flats,    2    story    and    base,    frame,  i. 
$8,000.      Architect,    Ralph      P.    Morrell. 
t)dd    Fellows'    Bldg.,   Stockton.     Owner,  j 
J.     Greenberg.       The     building    will    be   , 
erected    on    East    Fremont    street    and  ; 
has  been  designed  to  contain  two  mod-   ■ 
ern   flats  of  six   rooms   each.      Interiors   i 
will     be     finished    in    pine    throughout.   • 
Hardwood    floors    will    be    used    in    the  I 
living   rooms,   dining   rooms  and   recep- 
tion halls.     There  will   be   furnace  heat.  ■ 
and   open    fire   places.      Mantels   will   be 
of  tile  or  brick.     Bath   rooms  will  have  ' 
tile    wainscot.      Automatic    water   heat-  • 
ers    will    be    installed.      Two    wall    beds  j 
are  specified.     Exterior  of  the  building  • 
will    be   covered    with    rustic   and   shin- 
gles.     I*lans    are    now    being   prepared.'! 


GARAGES 

PORTLAND,  ORE.  —  Garage  and 
sales  rooms,  2  story  and  base,  brick, 
$40,000.  Architects,  Jacobberger  & 
Smith,  Board  of  Trade  Bldg.,  Port- 
land. Owner,  Gay  I^ombard.  The  build- 
ing will  be  erected  at  the  southwest 
corner  of  Davis  and  Broadway,  cov- 
ering an  area  of  90  by  100  feet.  In- 
terior has  been  ai-ranged  for  sales 
rooms  in  the  front  portion  of  the  main 
floor,  shipping  loom  and  repair  shop 
in  the  rear  and  storage  space  on  the 
second  floor.  Interior  of  the  sales 
rooms  will  be  finished  in  tile  and  hard- 
wood. There  will  be  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures  will  be  called  for  at  once. 


(ii(»VKm.nE\T   WORK   &    SUPPLIES 

Canal    Circular    S91. 

The  following  bids  were  opened  on 
March  17  by  the.  general  purchasing 
ofllcer,  Panama  Canal,  for  material 
for  the  pumping  plant  of  dry  dock  No. 
1,    Balboa    terminals: 

The  material  is  called  for  in  one 
class  composed  of  the  following  four 
items:  Item  1.  design,  fabrication,  and 
delivery  on  the  isthmus  of  all  parts  up 
to  the  limits  defined  in  the  specifica- 
tions generally;  item  2,  design  of  all 
parts  up  to  limits  defined  in  the  speci- 
fications generally,  fabriration  and  de- 
livery on  the  isthmus  of  all  parts  ex- 
cept structure  up  to  other  limits  de- 
fined in  the  specification:  3,  alternate 
to  item  1  fo  the  complete  work  in  ac- 
cordance with  the  spirit  of  the  specifi- 
cation with  such  modifications  of 
fications  generally,  fabrication  and  de- 
sire to  offer:  item  4,  alternate  to  Item 
2  for  the  complete  work  in  accordance 
with  the  spiiit  of  the  specification  and 
the  amount  of  the  work  to  be  done 
under  item  2  with  such  modifications 
or  methods  and  details  as  the  bidder 
may    desire   to   offer. 

Bid  1.  .-Mberger  Pump  and  Conden- 
ser Co.,  140  Cedar  street,  New  York 
City,  item  1.  $147,845.  Deliveries:  A. 
20  days;  B.  45  days;  C.  90  days;  D.  90 
days;  E.  1.50  days;  F.  210  days.  Alter- 
nate proposition  coveringr  thrust  bear- 
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ings,  deduct  $()00.  Price  for  automatic 
starters,  $650,  and  for  safety  catches, 
$128. 

Bid  2.  AUis-Chalmers  Co.,  Milwau- 
kee, Wis.,  item  i,  $179,000.  For  sub- 
item  A,  deduct  $1,500.  Deliveries:  A, 
^0  days:  B,  60  days;  C,  120  days;  F, 
260    days. 

Bid  3.  Hanscom  Construction  Co., 
70  Kilby  street,  Boston,  Mass.,  item  1, 
$153,172.  Deliveries:  A,  30  days;  B, 
45  days;  C,  90  days;  D,  90  days;  E,  150 
days;  F,  210  days.  Item  2,  $143,676. 
Deliveries:  A,  30  days;  B,  45  days;  C, 
9(1  days;  F,  210  days.  For  subitem  B, 
$1.  Alternate  thrust  bearings,  deduct 
$610.  Automatic  control,  add  $650. 
Safety  catches,  add  $128.  For  electrical 
equipment  by  the  Westinghouse  Elec- 
tric and  Manufacturing  Co.,  their 
propo.sition.  No.  1,  deduct  $4,340;  No.  2, 
$3,010;  No.  3,  $3,340.  If  Lunkenheimer 
lubi'icating  system  is  used,  deduct 
$1,650.  For  cast  iron  expansion  pieces, 
deduct  $95,  $80,  and  $75,  according  to 
.'iize. 

Rid  4.  Charles  C.  Moore  &  Co., 
Sheldon  Building,  San  Francisco,  Cal., 
item  I,  $18.5,000;  2,  $172,000;  3,  $181,539; 
4,  $168,539.  Deliveries,  item  1:  A,  30 
days;  B,  45  days;  C,  90  days;  D,  90 
days;   E,   150  days;  F,   210  days;   item   2, 

A,  30  days;  B,  45  days;  C,  90  days;  F, 
210  days;  item  3,  same  as  item  1;  item 
4,  same  as  item  2. 

Bid  5.  Poole  Engineering  and  Ma- 
chine Co.,  Woodbury,  Baltimore,  Md., 
iiem   1,   $154,500.   Deliveries:  A,   30  days; 

B,  4  5  days;  C,  90  days;  D,  90  day.s;  E, 
150  days;  F,  210  days.  For  automatic 
control,  add  $715.50.  For  safety 
catches,    add    $153. 

Bid  6.  R.  D.  Wood  &  Co.,  400  Chest- 
nut street,  Philadelphia,  Pa.,  item  1, 
$144,500.  Deliveries:  A,  30  days;  B,  45 
days;  C,  90  days;  D,  90  days;  E,  150 
days;  F,  210  days.  Item  2,  $133,000. 
Deliveries:  A,  30  days;  B,  45  days;  C, 
90  days;  F,  210  days.  Using  Westing- 
house  equipment,  add  $1,500  or  $1,100. 
For  Ludlow  valves,  add  $1,050.  For 
Roe-Stevens  valves,  deduct,  $2,600.  For 
Chapman  valves,  deduct  $3,500.  For 
Renssalaer  valves,  deduct  $3,500.  If 
Deane  triple  pump  may  be  "used,  de- 
duct $1,000.  Fo  galvanized  iron  piping 
below  first  floor,  deduct  $2,700.  If  cer- 
tain shop  test  may  be  eliminated,  de- 
duct from  Westinghouse  combinations 
$725,    $150,    $125,    and    $100. 

Bid  7.  A.  S.  Cameron  Steam  Pump 
Works,  11  Broadway,  New  York  City, 
item  1,  $153,284.  Deliveries:  A,  30 
days;  B,  45  days;  C,  90  days;  D,  90 
days;  E,  150  days;  F,  210  days.  Deduct 
for  Westinghouse  equipment,  $3,872; 
for  Pittsburgh  valves,  $3,342,  or  for 
Chapman    valves,     $5,082. 

Bid  8.  H.  R.  Worthington,  115  Broad- 
way, New  York  City,  item  1,  $140,834. 
Deliveries:  A,  30  days;  B,  10  days;  C, 
90  days;  D,  90  days;  E,  150  days;  F, 
210  days.  Using  Westinghouse  equip- 
ment, bidder's  proposition:  A,  deduct 
$1,050;  B,  add  $250;  C,  deduct  $50.  For 
Pittsburgh  valves,  add  $2,817.  Alter- 
nate, thust  bearings  with  General 
Electric  equipment,  deduct  $590;  with 
Westinghou.se  equipment,  deduct  $165. 
For  automatic  control,  add  $675.  For 
safety  catches,  add  $128.  If  Brown 
Hoist  Company's  hand-power  crane 
may   be   used,   deduct    $280. 

A  letter  was  received  from  the  Gen- 
eral Electric  Company,  certified  to  be 
a  part  of  the  following  bid,  directing 
that  the  amounts  indicated  be  deducted 


from  the  total  of  the  bids  submitted 
by  the  companies  for  the  use  of  Gen- 
eral Electric  equipment:  Alberger 
Pump  and  Condenser  Co.,  $7,592;  A,  S. 
Camei-on  Steam  Pump  Works,  $7,592; 
Hanscom  Con.structlon  Co.,  $7,506 ; 
Poole  Kngineering  and  Machine  Co., 
$7,S97;     Heniy    R.     Worthington,    $7,506. 


ect,  Mont.,  for  a  total  price  of  $16,570. 
The  work  involved  is  about  110,000 
lublc    yaids    of    excavation. 


Caiiiil    Circular    892, 

The  following  bids  were  received  by 
the  general  purchasing  officer,  Panama 
Canal,  Washington,  D.  C,  March  17, 
for  furnishing  material  for  pumping 
plant  of  dry  dock  No.  1,  Balboa  ter- 
minals: 

The  material  is  called  for  in  one 
class   divided    into    3    items,   as    follows: 

Item  1,  for  valves  and  accessories 
based  on  the  use  of  water  under  a 
pressure  of  approximately  300  pounds 
per  square  inch;  2,  material  for  valves 
and  accessories  based  on  the  use  of 
water  direct  from  main;  3,  material 
for  valves  and  accessories  based  on 
use  of  compressed  air  from  existing 
compressor   plant. 

Hid  1.  Pittsburgh  Valve  Foundry  & 
Construction  Co.,  Pittsburgh,  Pa.,  item 
1,  $62,500;  time,  120  and  225  days;  for 
subitem  A,  $945;  allowance  for  Amer- 
ican   bitumastic    coating,    $1,600. 

Bid  2.  Poole  Engineering  &  Machine 
Co.,  Woodbury,  Baltimore,  Md.,  item  1, 
$51,225;  90  and  IS*  days;  subitem  A, 
$920. 

Bid  3.  Seattle  Construction  &  Dry 
Dock  Co.,  Seattle,  Wash.,  for  delivery 
at  Seattle,  item  1,  $55,000;  2,  $64,000; 
3,  $59,000;  delivery  all  items  80  to  155 
day.s:   subitem   A,   $1,60'0. 

Bid  4.  R.  D.  Wood  &  Co.,  Philadel- 
phia, Pa.,  item  1,  $47,500,  90  to  180 
days,    subitem    A,    $1,600. 


Sail  Diego,  Cal.,  Radio  To-wers. 

The  Isbell  Construction  Co.,  of  3969 
Oregon  street,  San  Diego,  Cal.,  pre- 
sented the  successful  bid  at  $7,215  for 
radio  tower  foundation  at  San  Diego, 
Cal. 

Wood    Stave    Pipe. 

The  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
execute  contract  with  the  Pacific  Tank 
&  I'ipe  Co.,  of  Portland,  Ore.,  for  fur- 
nishing 4,800  linear  feet  of  46-inch 
continuous  wood  stave  pipe  for  the 
Outlook  irri;?ation  district,  Sunnyside 
unit,  Yakima  irrigation  project.  Wash. 
The    contract    price    is    $11,345.45. 


IVIaohinc-ltanded     AVood     Pipe. 

Under  authority  of  the  Secretary  of 
the  Interior  contract  has  been  award- 
ed to  the  Pacific  Tank  &  Pipe  Co.,  of 
Portland,  Ore.,  for  furnishing  for  the 
Sunnyside  irrigation  district.  Sunny- 
side  unit,  Yakima  project.  Wash.,  5,520 
linear  feet  of  20-inch  machine-banded 
wood  pipe,  the  contract  price  being 
$2,633.04,  f.  o.  b.  contractor's  shipping 
point. 


I*alil<>    liatoral,   Karth^vork. 

Under  authority  of  the  Secretary  of 
the  Interior  contract  has  been  award- 
id  to  A.  L.  Markhus,  of  Poison,  Mont., 
for  the  earthwork  on  Pablo  lateral  A 
and   sublaterals   of   the   Flathead  proj- 


Cavlte,    1».    I.,   Foundation    Work. 

The  following  bids  were  received 'bjT 
the  chief  of  the  bureau  of  yards  and 
docks,  Navy  Department,  Washington, 
D.  C,  for  the  construction  of  a  con- 
crete and  tile  foundation  for  three  600- 
feet  steel  radio  towers  at  the  naval 
.station,    Cavite,    P.    I.: 

Henry  Monk,  Pensacola,  Fla.,  $26,- 
640. 

Bids  for  the  construction  of  the 
above  foundations  were  opened  simul- 
taneously at  Manila,  P.  I. 


Highlinc    Canal. 

The  Secretary  of  the  Interior  "has" 
authorized  award  of  contract  to  the 
Wahsatch  Grading  Co.,  312  Dooley 
Block,  Sant  Lake  City,  Utah,  for  the 
construction  of  lateral  30  of  Division 
5,  Highline  Canal,  Strawberry  Valley 
project,  Utah,  at  a  total  price  of  $47,- 
083,62.  The  work  involves  approxi- 
mately 49,000  yards  of  earthwork  and 
3,670  yards  of  reinforced  concrete  and 
is   located   near  Payson   City,  Utah. 


Pumping    Units. 

The  Secretary  of  the  Interior  ha.s 
authorized  award  of  contract  to 
Charles  C.  Moore  &  Co.,  of  San  Fran- 
cisco, Cal.,  for  furnishing  direct  pump- 
ing units  for  the  pumping  plant  of  the 
Outlook  irrigation  district,  Sunnyside 
unit,  Yakima  praject.  Wash.,  the  ma- 
terial to  be  delivered  by  the  contractor 
at  the  railroad  station  nearest  the 
point  of  installation  at  a  total  cost  of 
$10.61  I. 


SAN  FRANCISCO— Life  saving  sta- 
tion, brick  construction,  $10,000.  En- 
gineer's name  not  given.  Owners, 
ITnited  States  Government.  Daniel 
O'Neill,  278  Natoma  street,  S.  F.,  will 
probably  be  awarded  the  contract  for 
constructing  the  new  Life  Saving  Sta- 
tion to  be  erected  at  Fort  Point.  His 
bid  for  this  work  was  $9,772,  the  low- 
est of  seven  bids  submitted.  The  work 
will    consist    of    brick    and    frame. 


Douglas,    Wyo.,    Changes. 

The  bid  of  J.  F.  Jenkins  &  Co.,  Doug- 
las, Wyo.,  $500  in  amount,  for 
changes  in  the  drainage  system  in 
connection  with  the  construction  of 
the  U.  S.  post  office  at  Douglas,  Wyo., 
has  been  rejected.  This  work  has, 
however,  been  ordered  by  the  depart- 
ment under  original  contract  at  $400 
additional. 


HALLS    AND    SOCIETY    BUILDINGS 


HAY  WARD,  ALAMEDA  CO..  CAL.— 
Civic  center  hall.  1  story,  fr.ame  and 
plaster.  Cost  not  stated.  Architects, 
Thomas  &  Oliver,  Pantages  Theatre 
Bldg.,  Oakland.  Owners,  Little  Land- 
ers. The  building  has  been  designed 
in  the  Mission  style  and  will  be  used 
as  a  meeting  place  for  the  colony  set- 
tling in  Hayward  Heath.  Interior 
will  contain  an  auditorium  and  com- 
mittee rooms.  Interior  finish  will  be 
of  pine  and  redwood.  Exterior  of  the 
building  wiil  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing  prepared. 
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J3TOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Country  Club,  1%  story  and 
base,  frame,  $10,000.  Architect.  C.  B. 
Rrown,  Masonic  Temple,  Stockton. 
Owners,  Stockton  Country  Club.  The 
building  will  be  erected  on  the  bank 
of  the  San  Joaquin  River,  just  outside 
the  city  limits,  and  has  been  designed 
similar  to  a  large  residence.  Interior 
finish  will  be  of  pine  with  hardwood 
lloors  in  the  principal  rooms.  There 
will  be  large  open  fire  places  and  tile 
or  brick  mantels.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shingles.  Plans  are  being  pre- 
pared. 


HOSPITALS 


SAN  FRANCISCO — Hospital,  G  story 
and  base.  Class  A  construction,  $650,- 
000.  Architect,  Lewis  P.  Hobart, 
Crocker  Bldg.,  S.  F.  Owners,  Regents 
of  the  University  of  California.  The 
building  will  be  erected  at  the  cor- 
ner of  Ith  and  Parnassus  avenues  near 
the  Affiliated  Colleges,  and  when  com- 
plete will  be  one  of  the  most  modern 
and  up-to-date  hospitals  in  the  United 
States.  Plans  for  the  structural  steel 
work  have  been  completed  and  are 
now  out  for  figures.  Bids  will  be 
opened  on  April  14th.  Plans  and  speci- 
fications can  be  secured  from  the  office 
of    the    architect. 

FRESNO,  FRESNO  CO.,  CAL. — Ward 
and  physician's  residence,  1  and  2 
story,  frame.  Cost  not  stated.  Archi- 
tects, Glass  &  Butner,  Rowell  Bldg., 
Fresno.  Owners,  Fresno  County. 
Plans  for  a  large  residence  for  the 
physician  and  for  a  tuberculosis  ward 
to  be  erected  at  the  County  Infirmary 
have  been  completed.  Bids  are  now 
being  taken  and  will  be  opened  on 
April  14th.  Plans  and  specifications 
can  be  secured  from  the  architects'  of- 
fice. 

PATTON,  SAN  BERNARDINO  CO.. 
CAL — Superintendent's  residence,  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  State  Architect  George 
I?.  McDougall,  Sacramento.  Owners, 
State  of  California.  Revised  plans  for 
this  work  have  been  completed  and 
new  figures  are  now  being  called.  Bids 
will  be  opened  on  April  27th.  Interior 
finish  will  be  of  pine  with  some  hard- 
wood floors.  Bath  rooms  will  be  fin- 
ished in  tile.  Mantels  will  be  of  tile 
or  brick.  Exterior  of  the  building  will 
be  coveied  with  cement  plaster  on 
metal  lath.  Plans  can  be  secured  from 
the  office  of  the  State  Architect.  An 
official  proposal  appears  in  another 
column    of    this    i.ssue. 

Contracts  Awarded. 

M.ARTINB:Z,  CONTRA  COSTA  CO., 
CAL. — Hospital  lighting  fixtures.  Cost 
not  stated.  Architect,  W.  H.  Weeks, 
7.J  Post  street,  S.  F.  Owners,  Contra 
Costa  County.  Contractor,  J.  E.  Rodg- 
ers,    Jr.      Contract   price,    $619.75. 

— # 

HOTELS 

SAN  KIt.ANOISCO — Hotel  and  stores, 
3  story  and  base,  brick  and  steel,  $25,- 
000.  Architect,  D.  J.  Patterson,  Me- 
chanlrs'  Institute  Bldg.,  S.  F.  Owner, 
Louis  Gassner.  The  building  will  be 
erected  on  the  east  side  of  Stockton 
street,  south  of  Clay,  having  a  front- 
age of  f.7  feet  and  a  depth  of  68  feet. 
There  will  be  three  stores  on  the  first 
fioor  besides  the  hotel  entrance  and 
lobby.      Upper    floors    will    be    arranged 
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for  single  rooms  and  baths.  Interior 
finish  will  be  largely  of  pine.  There 
will  be  steam  heat  and  a  hot  water 
system.  Patent  store  fronts  are  speci- 
fied. Bath  rooms  will  have  imitation 
tile  wainscot  and  composition  floors. 
Exterior  of  the  building  will  be  faced 
with  piessed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Ijabor  under  the  direction  of  the 
architect. 

SAN  FRANCISCO— Hotel  and  stores, 
5  story  and  base,  brick  and  steel,  $80,- 
000.  Architect,  William  H.  Crlm,  Jr., 
425  Kearny  street,  S.  F.  Owner,  I.  I. 
I>ehail,  Los  Angeles.  The  building 
will  be  erected  at  the  southwest  corner 
of  :Market  and  12th  street,  covering  a 
large  irregular  lot.  There  will  be  five 
stores  on  the  first  floor  besides  the 
hotel  office  and  lobby.  Upper  floors 
will  contain  a  total  of  210  rooms  and 
a  number  of  private  and  public  baths. 
Interiois  will  be  finished  in  pine 
throughout.  There  will  be  steam  heat, 
fltvator  service,  hot  water  supply, 
vacuum  cleaning  and  patent  store 
fronts.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

CALEXICO,  IMl'ERIAL  CO.,  CAL.— 
Hotel  and  stores,  2  story  and  base, 
steel  and  brick.  Cost  not  stated.  Ar- 
chitects, A.  W.  Rea  and  C.  E.  Gar- 
stang.  Black  Bldg.,  L.  A.  Owner,  F.  C. 
Paulin.  The  building  will  be  erected 
on  a  corner  lot,  covering  an  area  of 
(iO  by  130  feet.  There  will  be  five 
.«tores  on  the  first  floor  and  31  rooms 
and  several  baths  on  the  upper  floor. 
Interior  trim  will  be  of  pine  through- 
out. There  will  be  a  hot  water  sys- 
teni.  Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  enameled  brick.  Plans  arc  now 
being    prepared. 
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LIBRARIES 


WILLITS,  MENDOCINO  CO.,  CAL.— 
Library,  1  story  and  base,  reinforced 
concrete,  $10,000.  Architect,  Tobias 
Hearwald,  Merchants'  National  Bank 
Bldg.,  S.  F.  Owners,  City  of  Willits. 
The  building  has  been  designed  in  the 
classic  style  and  will  contain  one 
large  rea'ding  room,  stack  rooms  and 
office  for  the  librarian.  Interior  will 
be  finished  in  pine  and  redwood.  A 
maple  floor  will  be  used.  There  will 
be  furnace  heat.  Metal  book  stacks 
are  specified.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
I'lans  are  complete  and  figures  will  be 
called   for  by  the  end  of  this  week. 


MONUMKNT. 


SAN  JOSE.  SANTA  CLARA  CO.,  CAL. 
— Monument,  concrete.  bronze  and 
stone.  Cost  not  stated.  Architect, 
I'aul  P.  Cret,  Philadelphia,  Pa.  Own- 
er, Neglee  Memorial  Association.  Ar- 
chitect. Paul  P.  Cret  of  Philadelphia  is 
being  represented  in  San  Francisco  by 
Architect  August  G.  Headman,  New 
Call  Bldg.,  at  whose  office  within  a 
week  can  be  secured  plans  and  speci- 
fications for  the  Neglee  Memorial 
.Monument,  to  be  erected  in  San  Jose. 
Concrete,  marble  and  stone  will  be 
ii.-<ed  in  the  construction.  The  sculp- 
ture is  by  Dr.  McKenzie  of  Philadel- 
phia. 


Conti-aots    Awarded. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Post  office  lighting  fixtures.  Cost  not 
stated.  Architect,  Supervising  Archi- 
teit  Oscar  Wenderoth,  Washington,  D. 
c.  Owners,  United  States  Government. 
Contractors,  Ickelhoimer  Bros.,  S.  F. 
Contract    price,    $2,000. 

AESIDENCES. 


SAN  FRANCISCO— Residences,  2.  2 
story  and  base,  frame,  $7,000  each.  Ar- 
chitect, William  F.  Gunnison,  14  Mont- 
gomery street,  S.  F.  Owner,  Theo 
Rulfs.  These  dwellings  will  be  erect- 
ed in  Forest  Hill,  and  has  been  de- 
signed for  high  class  homes  contain- 
ing eight  rooms  and  two  baths.  In- 
teriors will  be  finished  in  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  throughout.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Each  bed  room  will  have  a  large 
sleeping  porch.  Exteriors  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the 
wok  will  be  done  by  Day  Labor.  Ma- 
terials are  now  being  purchased. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  Jacob  Thorup,  281  26th 
avenue,  S.  F.  The  dwelling  has  been 
designed  for  a  seven-room  house  and 
will  be  erected  on  the  west  side  of 
18th  avenue  north  of  Balboa  street. 
Interior  will  be  finished  in  pine  and 
redwood  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  room  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  being  pur- 
chased. 

SAN  FRANCISCO— Residences,  3,  1 
story  and  base,  frame,  $1,000  each.  Ar- 
chitect, none.  0\yner,  N.  J.  Nelson, 
4278  23rd  street,  S.  F.  These  houses 
will  be  erected  on  Wanda  street  north 
of  Onondaga,  and  each  has  been  de- 
signed to  contain  five  rooms  and  bath. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be 
used.  There  will  be  open  fire  places 
and  tile  mantels.  Tile  wainscot  will 
be  used  in  the  bath  rooms.  Exteriors 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who   will    do   the    work    by    Day    Labor. 

S.^N  FRANCISCO — Residence,  2  story 
and  base,  frame,  $6,500.  Architect, 
none.  Owners,  Conservative  Building 
and  Investment  Co.,  Phelan  Bldg.,  S. 
F.  The  dwelling  will  be  erected  at 
the  northeast  corner  of  14th  avenue 
and  Clement  street  and  has  been  de- 
signed for  an  eight- room  with  bath 
and  sleeping  porch.  Interior  finish 
will  be  of  pine,  redwood  and  hard- 
wood. Some  white  enamel  will  be 
used.  There  will  be  furnace  heat  and 
open  fire  places.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  Uath  room 
will    bo    llnisheii    in    tile.      A    hot    water 
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circulating  system  will  be  installed. 
Exterior  of  the  dwelling:  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Jjabor.  .Material.?  ait- 
now   being  purchased. 

SAX  FRANCISCO  —  Residence,  2 
story,  attic  and  base,  frame,  $12,000. 
Architect,  Charles  J.  Rousseau,  46 
Kearny  street,  S.  F.  Owner,  L.  Allen. 
The  dwelling-  will  be  erected  in  Wind- 
sor Terrace  and  has  been  designed  to 
contain  nine  rooms,  two  baths  and 
sleeping  porch.  A  separate  garage 
will  be  erected  on  the  property.  Inte- 
rior of  the  house  will  be  finished  in 
pine  and  jenisero  with  white  enamel  in 
the  bed  rooms.  There  will  be  furnace 
heat,  open  tire  places  and  a  hot  water 
circhlating  system.  Bath  rooms  will 
be  finished  in  tile.  A  vacuum  cleaning 
system  will  be  installed.  Exterior  of 
both  house  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  the 
worlt  will  be  done  by  Day  Labor. 

SAX  FRANCISCO — Residence,  2  story 
and  base,  frame,  $5,000.  Architect,  E. 
E.  Young,  251  Kearny  street,  S.  P. 
Ownei-,  Thomas  Scoble,  363  14th  ave- 
nue, S.  F.  The  dwelling  will  be  erect- 
1  il  on  the  west  side  of  .lordan  avenue 
luai'  Geary,  and  has  been  designed  to 
contain  eight  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  some  haidwood  veneer  and  white 
enamel.  Haidwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace heat  and  open  lire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  JIaterials  are 
now   being  purchased. 

SAN  FRANCISCO — ^Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owners,  Costello  &  Ferrick, 
93  College  avenue,  S.  F.  The  dwelling 
will  be  erected  on  the  west  side  of 
16th  avenue  north  of  Balboa  street, 
and  has  been  designed  for  a  six-room 
house  with  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  fuinace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Tile 
Hoors  and  wainscot  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,000.  Architect,  Al- 
vin  J.  Stern,  306  14th  street,  Oakland. 
Owner,  W.  R.  Plunkett.  The  dwelling 
has  been  designed  for  a  six-room 
house  and  will  be  erected  on  4th  ave- 
nue. Interior  will  be  finished  in  pine, 
redwood  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Tfhere  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Tile  wainscot  will 
be  used  in  the  bath  room.  An  auto- 
matic water  hearer  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans    are    complete      and    tho 


work  will  be  done  by  Day  Labor  under 
the  direction  of  the  architect. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $7,000.  Architect, 
Henry  H.  Gutterson,  80  Post  street,  S. 
P\  Owners,  Claremont  Land  Co.  The 
dwelling  has  been  designed  to  contain 
eight  rooms,  sleeping  porch  and  two 
baths,  and  will  be  erected  in  the 
Claremont  Tract.  Interior  will  be  fin- 
ished in  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  .the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  A  hot  water  cir- 
.  culating  system  will  be  installed.  Tile 
floors  and  wainscot  will  be  used  in 
the  bath  rooms.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  A  garage  will  be 
erected  in  the  rear  of  the  property. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  di- 
rection of  the  architect. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owner,  H.  M.  Swalley,  710 
Walker  avenue,  Oakland.  The  dwell- 
ing will  be  erected  on  Lakeshore  ave- 
nue north  of  Rosal,  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine,  hardwood  and  some 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  ]\Iantels  will  be  of  tile  and 
brick.  Tile  floor  and  wainscot  will 
be  used  in  the  bath  rooms.  An  auto- 
matic water  heater  is  specified.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materi&fs  are  now  being 
purchased. 

OAKLAND,  CAL.  —  Residence,  IVz 
story  and  base,  frame,  $2,500.  Archi- 
tect, George  B.  Bellamy,  1631  37th 
avenue.  Oakland.  Owner,  Mr.  Battom. 
The  dwelling  will  be  erected  on  High 
street  near  Peralta,  and  has  been  de- 
signed for  a  (five-room  house  with 
bath.  Interior  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  fire  place 
ill  the  living  room.  Mantels  will  be 
of  tile.  Tile  wainscot  will  be  used  in 
tiie  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   now    being   figured. 

OAKI>AND,  CAL.— Residence.  2  story 
;ind  base,  frame.  Cost  not  stated, 
.'.rchitect,  Charles  W.  McCall,  Central 
Bank  BIdg.,  Oakland.  Owner,  K.  C. 
Paul.  The  dwelling  will  be  erected  on 
Lakeshore  avenue,  and  has  been  de- 
.>  igned  for  a  seven-room  house  with 
hath  and  sleeping  porch.  Interior  will 
\)e  finished  in  pine,  redwood,  hard- 
■\/ood  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
(lining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  room  will  have  tile  floor 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    now   out   for   figures. 

OAKLAND,  CAL— Residence,  2  story 
and      base,      frame,      $6,500.      Architect, 

Charlies     W.     McCall,     Central     Bank 


Bldg.,  Oakland.  Owners,  Wickham- 
Havens  Co.  The  dwelling  has  been 
designed  for  an  eight-room  house  witli 
two  baths  and  sleeping  porch,  and 
will  be  erected  in  the  Crocker  High- 
lands. Interior  will  be  finished  in 
pine  and  hardwood  with  white  enamel 
in  the  bed  rooms.  There  will  be  hard- 
wood floors  in  the.  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Tile  floor  and  wainscot 
will  be  used  in  the  bath  rooms.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   now  being  taken  by  the  owners. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $8,000.  Architect, 
Charles  W.  McCall,  Central  Bank 
■Bldg.,  Oakland.  Owner,  Dr.  J.  L.  Mil- 
ton. The  dwelling  will  contain  nine 
rooms,  two  baths  and  sleeping  porches. 
A  separate  garage  will  be  erected  on 
the  property.  The  dwelling  will  be 
erected  in  the  Crocker  Highlands.  In- 
terior will  be  finished  in  pine  and 
haidwood  with  white  enamel  in  the 
bed  rooms.  There  will  be  hardwood 
floors  throughout.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  A 
hot  water  circulating  system  will  be 
installed.  Exterior  of  the  dwelling 
and  garage  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken. 
WOODBRIDGE,  SAN  .lOAQUIN  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  $3,500.  Architect,  .loseph  Lose- 
kann,  San  Joaquin  Bldg.,  Stockton. 
Owner,  J.  S.  Gerard.  The  dwelling  will 
be  erected  near  Woodbi-idge,  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
^Mantels  will  be  of  tile  and  brick.  Bath 
room  will  have  imitation  tile  floor  and 
wainscot.  An  automatic  water  heater 
will  be  in.stalled.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete'  and    figures  are   being  taken. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL 
— ^Residence,  2  story  and  base,  frame, 
$2,500.  Architect,  none.  Owner,  J.  L, 
Haskins,  1149  Park  avenue,  San  Jose. 
The  dwelling  will  contain  Ave  rooms 
and  bath.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  dining  room  and 
living  room.  There  will  be  an  open 
fire  place  and  tile  mantel.  Bath  room 
will  be  finished  in  Imitation  tile.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor.  Materials  are  now  be- 
ing  purcliased. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
—  Residence,  2  ^tory  and  base,  frame, 
42,500.  Architect,  none.  Owner,  J.  A. 
Weldon,  639  Willis  avenue,  San  Jose. 
The  dwelling  has  been  designed  for  a 
six-room  house  and  will  be  erected  at 
the  corner  of  15th  <ind  Washington 
streets.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  used  in  the  liviny^  room  and  dining 
room.  There  will  be  a  large  open  fire 
place  in  the  living  room.  Mantel  will 
he    of    tile     or     brick,      An   automatic 
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water  heater  will  te  installed.  Bath 
room  will  be  finished  in  imitation  tile. 
Exterior  of  the  hou.«;e  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hand.s  of  the  owner  who  will  do 
the  work  by  Day  I^bor. 

.<AN  FRANCISCO — Residence,  2  story 
and  base,  frame,  '  $6,.')00.  Architects. 
Falch  &  Knoll.  Heaist  Bldg-.,  S.  F. 
Owners  name  withheld.  The  dwelling 
will  be  erected  in  Forest  Hill,  and  has 
been  designed  for  an  eight-room  house 
with  two  baths  and  sleeping  porch.  A 
separate  garage  v.ill  be  erected  in  the 
rear  of  the  lot.  Interior  of  the  dwell- 
ing will  be  finished  in  pine  and  hard- 
wood with  white  enamel  in  the  bed 
rooms.  There  will  be  hardwood  floors. 
PInns  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished in  tile.  A  hot  water  circulating 
system  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being    prepared. 

SAN  FRANCISCO — Residence,  2  story 
and  base.  frame,  $3,000.  Architect, 
none.  Owner,  F.  Nelson.  30  Presidio 
Terrace,  S.  F.  The  dwelling  will  be 
erected  at  the  southeast  corner  of 
l.insoln  Way  and  29th  avenue,  and  has 
been  designed  for  a  five-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
In  the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Imitation  tile  wainscot  will  be 
used  In  the  bath  rooms.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

OAKLAND,  CAL.— Bungalows,  12,  1 
story  and  base,  frame,  $2,000  each.  Ar- 
chitect, none.  Owners.  Peralta  Invest- 
ment Co..  1957  East  3Sth  street,  Oak- 
land. These  dwellings  will  be  erected 
on  Rhoda  avenue  near  .Madeline,  and 
each  has  been  designed  to  contain  five 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Some  oak 
floors  will  be  used.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Imitation  tile  will  be  used  in  the  bath 
rooms.  Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  I>abor.  Materials  are 
now    being  purchased. 

FRESNO,  FRESNO  CO..  CAU— Resi- 
dence. 2  story  and  base,  frame,  $.5, .500. 
.Xrchitect,  Frederick  L.  Swartz,  Rowel  I 
Hldg..  Fresno.  Owner,  I.  B.  Goodman. 
The  dwelling  has  been  designed  for  a 
seven-room  house  and  will  be  erected 
on  T  street  near  Tularo.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood Moors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  fur- 
nace heat  nnd  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  .\n  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

LA  CANADA,  LOS  .\NC,ELRS  CO.. 
C.AL. — Residence,  2  story  and  base, 
hollow  tile.  Cost  not  stated.  Archi- 
tect's   nnme    not    given.      Owner,    Mal- 


colm .McNaughton.  Investmetit  Bldg., 
L.  .\.  The  dwelling  has  been  designed 
for  a  large  country  home  and  will 
contain  in  the  neighborhood  of  14 
rooms,  three  baths  and  sleeping 
poiches.  Interior  finish  will  be  of 
haidwood  and  white  enamel.  Hard- 
wood Hoors  will  be  used  throughout. 
There  will  be  a  central  heating  sys- 
tem, hot  water  circulating  system  and 
vacuum  cleaning.  Open  fire  places  and 
tile  and  brick  mantels  will  be  used. 
Hath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  wot  k  by  Day  Labor. 

S.\N  FRANCISCO — Residence,  2  story 
and  base.  frame,  $6,000.  Architect, 
Charles  J.  Rousseau,  46  Kearny  street, 
S.  F.  Owner,  .lohn  Little.  The  dwell- 
ing has  been  designed  for  a  seven- 
loom  house,  and  will  be  erected  on  the 
west  side  of  1 1th  avenue,  between 
Anza  and  Balboa  streets.  Interior  will 
be  finished  in  pine  and  hardwood  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
tire  places.  Mantels  will  be  of  tile 
and  brick.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO  —  Residences,  20, 
2  story  and  base,  frame,  $3,300  to  $6,- 
OiiO.  Architect's  name  not  given. 
Owner,  F.  Temple  Hilton.  Phelan  Bldg., 
S.  F.  These  dwellings  will  be  erect- 
ed on  property  recently  purchased  in 
the  Sunset  District.  The  dwellings 
will  contain  from  five  to  eight  rooms 
and  will  be  finished  in  pine  and  hard- 
woods. Hardwood  floors  will  be  used 
in  the  principal  rooms.  The  more  ex- 
pensive homes  will  have  furnace  heat. 
There  will  be  open  fire  places  and  tile 
and  brick  mantels.  Bath  rooms  will 
be  finished  in  tile.  ICxteriors  will  be 
covered  with  rustic,  brick  veneer  and 
cement  plaster  on  metal  lath.  Plans 
aie  complete  and  the  work  will  be 
(lone    by    Day    Labor. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  $3,.i00.  Architect, 
.lohn  Carson,  Bacon  Bldg.,  Oakland. 
Owner,  E.  J.  Lloyd,  10.")"  Walker  ave- 
nue, Oakland.  The  dwelling  will  be 
erected  on  Walker  avenue  near  Boule- 
vard Way,  and  has  been  designed  for 
an  eight-room  house  with  bath  and 
sleeping  porch.  Inteiior  will  be  fin- 
ished in  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  throughout.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  .\n  automatic  water  heatei-  will 
be  instal'ed.  Exterioi-  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  I'lans  are  complete 
and  the  work  will  be  done  by  Day 
•  Labor. 

OAKL.ANl>.  CAL. — Bungalow,  I  story 
;ind  base,  frame,  $.">,000.  ,\rchitect, 
none.  Owner,  .lohn  .V.  BischofT,  604.'> 
Hardwood  avenue,  Oakland.  The 
dwelling  will  be  erected  on  63rd  street 
east  of  Hillegass,  and  has  been  de- 
signed to  contain  seven  rooms  and 
h.-ith.  Interior  will  he  finished  in  pine 
.•ind  hardwood.  Hardwood  floors  will 
b<'    used    in    the    living    room,    dining 


room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  and  brick. 
Bath  room  will  be  finished  in  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  th«  dwelling  v.  ill 
be  coveied  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
woik    b\-    Day    Labor. 

Cuiitrncls    Awarded. 

EASTON,  SA.\  .MATEO  CO.,  CAL. — 
Residence,  2  story  and  base,  frame 
$5, .500.  Architect,  Fay  Spangler,  .Mfi 
nadnock  Bldg.,  S.  F.  Owner's  nari' 
not  given.  Contractors,  Reugg  Bro> 
Pacific  Bldg.,  S.  F.  Contract  price, 
$5,5(10. 


SCHOOLS. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
School,  1  story  and  base,  frame  and 
plaster.  $35,000.  Architect,  James  W. 
Plachek,  Acheson  Bldg.,  Berkeley. 
Owners,  City  of  Berkeley.  Bids  opened 
foi-  the  construction  of  the  new  Clare- 
mont  School  show  A.  F.  Waid  low  on 
the  general  construction  at  $23, 5i:', 
and  Seibert  Co.  low  on  the  plumbing 
and  heating  at  $3,S22.  All  bids  were 
referred  to  the  Board  of  Education 
and  Supervising  Architect.  An  an- 
nouncement of  the  award  will  be  made 
later.  A  complete  list  of  these  bids 
will  be  found  under  the  heading  of 
Oakland    and    Alameda   County. 

OAKLAND,  CAL. — School,  2  story 
and  base,  fiame  and  plaster,  $40,00"i. 
Architect,  Supervising  Architect  J.  .1. 
Donovan.  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  Bids 
opened  foi-  the  construction  of  the 
Tompkins  School  show  Robert  Glaze 
low  on  the  general  construction  at 
$34, 9S;).  No  action  was  taken  on  the 
award,  but  bids  were  refered  to  the 
Supeivising  .Architect  and  Board  of 
Education.  A  complete  list  of  these 
bids  will  be  found  under  the  heading 
of    Oakland    and    Alameda    County. 

OROSl.  TUL.ARE  CO.,  CAL.— School, 
I  story  and  base,  frame  and  plaster, 
$28,000.  Architect,  Ernest  Kump, 
Fresno.  Owners.  Orosi  School  District. 
The  building  will  be  240  feet  long 
with  two  wings.  There  will  be  eight 
class  rooms  and  an  assembly  hall.  In- 
terior will  be  finished  in  pine  and  red- 
wood with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system  and  modern  school  plumb- 
ing. Program  clocks  are  also  specified. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.       Plans    are    now    being    prepared. 

-MAHIAN.  LOS  ANGELES  CO.,  CAL. 
School,  2  story  and  base,  hollow  tile 
or  brick.  $45,000.  Architects.  O.  P. 
Dennis  and  H.  H.  Hewitt.  Fay  Bldg.. 
L.  .\.  Owners,  .Maiian  School  District. 
The  building  will  cover  an  area  of 
1!»0  by  i;2  feet  and  has  been  designed 
in  the  classic  style.  There  will  be 
eight  class  rooms,  an  auditorium  and 
lihrai-y  on  the  first  floor.  I'ppev  floor 
will  contain  two  class  rooms,  manual 
training  juid  domestic  science  depart- 
ments .and  otnce.  Interior  will  be  fin- 
ished in  pine  with  maple  floor's.  There 
will  be  Ji  cential  heating  system,  pro- 
gram clock.s  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  cement  plastei-.  I'lans  are  be- 
ing-  prepared. 

LOS  AN<;ELES.  CAL— ."School.  2 
story   and    base,    brick.    $20,000,     Archl- 
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tects.  Afontgomery  &  Montgomery, 
Tru.^t  and  Savings  BIdg.,  L..  A.  Own- 
eis.  (Mty  of  L.OS  Angeles.  The  building 
will  be  erected  on  Buchanan  .street, 
covering  an  area  of  120  by  r>0  feet. 
There  will  be  five  class  room.s,  a.ssem- 
bly  hall  and  departments  of  domestic 
science  and  manual  training.  Interior 
will  be  finished  in  pine.  .Maple  floors 
will  be  used  in  the  class  rooms.  I'lans 
provide  for  a  central  heating  sy.stom, 
modern  school  plumbing  and  a  pro- 
gram clock  system.  Exterior  will  be 
faced  with  cement  plaster.  Plans  are 
now    being    prepared. 

HUNTINGTON  BEACH.  ORANGE 
CO.,  CAL.- — .School,  1  story  and  base, 
hollow  tile,  $10,000.  Architect,  John 
C.  Smith,  H.  \V.  Hellman  Bldg.,  Ij.  A. 
Ownei-s,  City  of  Huntington  Beach. 
The  building  will  contain  ten  class 
looms  and  an  auditorium  on  the  main 
lloor.  Basement  will  be  arranged  for 
the  domestic  science  and  manual 
training  departments.  Interior  will  be 
finished  in  pine  with  maple  floors. 
There  will  be  steam  heat,  vacuum 
cleaning  and  progiam  clocks.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  biick  or  cement  plaster.  Plans 
are  now   being  prepared. 

ELl.ENDALE  SCHOOIj  DISTRICT, 
LOS  ANGET..ES  CO.,  CAL. — ^School,  2 
story  and  base,  brick.  Cost  not  stat- 
ed. Architect,  C.  F.  Skilling,  Garland 
Bldg.,  L.  A.  Owners,  EUendale  School 
District.  The  building  will  contain 
nine  class  rooms,  an  auditorium  and 
departments  of  domestic  science  .and 
manual  training.  Interioi'  finish  will 
be  of  pine  throughout.  Maple  floors 
will  be  used  in  the  class  rooms.  There 
will  be  a  central  heating  system,  mod- 
ern school  plumbing  and  vacuum 
cleaning.  Exterior  of  the  building 
will  be  faced  with  pressed  biick. 
Plans    are    now    being    prepared. 

SAN  PEDRO,  LOS  ANGELES  CO., 
CAL. — School,  2  story  and  base,  brick. 
Cost  not  stated.  Architect,  .Toseph 
Bell  De  Remer,  Title  Insurance  Bldg., 
L.  A.  Owners,  City  of  San  Pedro.  The 
building  will  cover  an  area  of  247  by 
260  feet,  and  has  been  designed  to  con- 
tain sixteen  class  rooms,  an  audito- 
rium with  a  seating  capacity  of  u'^O 
people,  departments  of  domestic  sci- 
ence and  manual  training,  kindergar- 
ten and  office.  Interior  will  be  fin- 
ished in  pine.  There  will  be  steam 
heat,  vacuum  cleaning  system,  mc.d- 
ern  school  plumbing  and  program 
clocks.  Exterior  will  be  faced  with 
ruffled  brick  trimmed  with  artificial 
stone.      Plans    are    being   prepared. 

OAKLAiND,  CAL. — School,  2  story 
and  base,  frame,  $10,000.  Architect, 
Superintendent  of  Buildings  and 
Grounds,  City  Hall,  Oakland.  Owners, 
City  of  Oakland.  The  building  will 
be  erected  at  the  southwest  corner  of 
Perry  and  Van  Buren,  and  has  been 
designed  to  contain  six  rooms.  Inte- 
rior will  be  finished  in  pine  with  maple 
floors.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Steam  heat  is  included. 
Plans  are  complete  and  figures  are 
now  being  taken.  Bids  will  be  opened 
on    April    13th. 

OAKLAND,  CAL.— School  addition, 
frame  construction,  $2.t,000.  Archi- 
tect, Superintendent  of  Buildings  and 
Gi-ounds,  City  Hall.  Oakland.  Owners, 
City  of  Oakland.  This  work,  which  is 
to    be    done    at    the    Lafayette    School, 

will  consist  Of  the   construction   of  a 


two-story  frame  auditorium  and  three 
<-lass  rooms.  Interior  will  be  finished 
in  pine  and  hardwood.  There  willbe 
a  central  heating  system.  Exterior 
will  be  coveied  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared, but  work  will  not  be  out  for 
figures   before   .luly    1st. 

Contracts  Awarded. 

AUBURN,  PLACER  CO..  CAL.  — 
School,  2  story  and  base,  reinforced 
concrete,  $40,000.  Architect,  vf.  H. 
Weeks,  75  Post  street,  S.  F.  Owners, 
City  of  Auburn.  Contractor,  George  S. 
Hayes,  Sacramento,  general  construc- 
tion, $35, SOS;  Scott  Co..  S.  F.,  heating 
and  ventilating,  $3,700;  Bell  Electric 
Co.,  Auburn,  electric  work  and  fix- 
tures,   $ :    and    Hughson    &    Merton, 

S.    F.,    vacuum    cleaning,    $442. 

PETALU.MA,  SONOAIA  CO.,  CAL.— 
School,  2  stoiy  and  base,  bi-ick  and 
concrete,  $85,000.  Architect,  Bralnerd 
.lones,  Petaluma.  Owners,  City  of 
Petaluma.  Contractors,  Ward  &  Good- 
win, S.  F.,  general  construction.  Con- 
tract price,  $68,487.  Siebert  Co.,  S.  F., 
presented  the  lowest  figure  for  the 
heating  and  ventilating  at  $6,097  and 
$6,000,  but  as  yet  no  contract  has  been 
awarded.  A  complete  list  of  these 
bid.s  will  be  found  under  the  heading 
of  .Marin,  Contra  Costa  and  Sonoma 
Counties   in  this  issue. 

jSEAVERS,  street  work  &  WATER 
SYSTEiMS. 

CALIFORNIA  —  Highway  construc- 
tion. Cost  not  stated.  Engineer,  State 
Highway  Commission,  Forum  Bldg., 
Sacramento.  Owners,  State  of  Cali- 
fornia. Plans  have  been  completed 
for  constructing  the  following  State 
Highways:  Yuba,  3  miles  Portland  ce- 
ment concrete;  Yolo.  5  miles  Portland 
cement  concrete;  Yolo,  3%  miles  Port- 
land cement  concrete:  Tulare,  5  miles 
Poitland  cement  concrete;  Tulare.  8"^ 
miles  Portland  cement  concrete,  and 
(Grange,  4  miles  graded.  Bids  are  now 
being  taken  and  will  be  opened  on 
April  5th.  Plans  and  specifications 
can  be  secured  from  the  State  High- 
way  Commission. 

SAN  JOSE,  SAXTA  CLARA  CO.,  CAL. 
— Street  improvements.  Cost  not  stat- 
ed. Engineer,  City  Engineer,  San  Jose. 
Owners,  City  of  San  Jose.  Plans  and 
specifications  for  a  considerable 
amount  of  paving  work  have  been 
adopted  by  the  City  Council  and  the 
work  will  be  ordei-ed  as  soon  as  possi- 
ble. Plans  for  the  following  street 
improvements  have  been  prepared  by 
the  City  Engineer  and  adopted  by  the 
Council:  Empire  from  First  to  Fifth, 
Jackson  from  First  to  Second,  Vini 
from  Santa  Clara  to  San  Fernando, 
Post  from  Orchard  to  Vine,  Eighth 
from  Santa  Clara  to  San  Salvadore, 
Balbach   from   Market   to  Orchard. 

REDWOOD  CITY,  a'AN  MATEO  CO., 
CAL. — Highway  work.  Cost  not  stat- 
ed. Engineer,  County  Surveyor  Neu- 
man.  Redwood  City.  Owners,  San 
Mateo  County.  At  the  last  regular 
meeting  of  the  Board  of  Supervisors, 
County  Surveyor  Neuman  presented 
the  following  plans  and  specifications 
for  road  and  bridge  construction:  For 
a  reinforced  concrete  retaining  wall 
along  .SchmoU  street  at  Belmont.  For 
a  i-etaining  wall  (concrete),  box  cul- 
veit  and  adjacent  roadway  on  the  San 
Mateo  to  Halfmoon  Bay  road.  Route  4, 
Division    I,    Section    ?    of    San    Mateo 


County  Highways.  For  the  removal 
of  rock  points  on  a  portion  of  the  San 
Mateo  to  Halfmoon  Bay  road,  Route  4, 
Division  1,  Section  i  of  San  Mateo 
County  Highways.  For  constructing  a 
highway  from  second  crossing  of  San 
Gregorio  Creek  to  San  Gregorio  on 
Redwood  City  to  San  Gregorio  road. 
Route  6,  Division  3,  Sections  3  and  4. 
The  plans  and  specifications  were 
adopted  and  the  Clerk  directed  to  pub- 
lish a  notice  calling  for  bids  for  the 
work. 

SAUSALITO,  MARIN  CO.,  CAL.— 
Street  work  and  repairs.  Cost  not 
stated.  Engineer,  Town  Engineer 
^Hohl,  Sausalito.  Owners,  Town  of 
Sausalito.  At  a  special  meeting  of  the 
Town  Trustees  the  grading  of  West 
street  from  Main  street  to  Richard- 
son, Valley  from  Fourth  to  West, 
building  of  a  retaining  wall  at  the  in- 
tersection of  West  and  Valley  streets, 
building  of  a  wooden  bridge  across 
the  gully  on  West  street  and  the  lay- 
ing of  40  feet  of  thirty-inch  sewer 
pipe  in  the  bed  of  the  gully,  was  or- 
deied  by  the  Board.  Town  Engineer 
Hohl  will  prepare  plans  for  the  work, 
which  will  be  submitted  at  a  later 
meeting  of  the  Board  when  the  work 
will    be    ordered    advertised. 

SAUSALITO,  MARIN  CO.,  CAL.— 
Street  work.  Cost  not  stated.  En- 
gineer, Town  Engineer  Hohl.  Sausa- 
lito. Owners,  Town  of  Sausalito. 
After  viewing  the  streets  in  the  resi- 
dential district,  the  Town  Trustees 
have  ordered  the  Town  Engineer  to 
prepare  the  necessary  grades,  profiles 
and  estimates  of  grading,  paving  with 
macadam,  gutters  and  curbs.  Central 
avenue,  San  Cailos,  Harrison,  Spencer, 
Lower  Santa  Rosa  avenue,  Horth,  Pine 
and  Johnson  streets  are  in  the  dis- 
trict to  be  paved. 

BAKERSFIELD,  KERN  CO.,  CAI..— 
County  Highway  work.  Cost  not  stat- 
ed. Engineer,  County  Highway  Com- 
mission, Bakersfield.  Owners,  Kern 
County.  On  recommendation  of  the 
Kern  County  Highway  Commission, 
contracts  for  the  construction  of 
eighteen  and  one-half  miles  of  con- 
crete paved  roads  will  be  let  at  the 
April  session  of  the  Board  of  Super- 
visors. These  contracts  will  include 
sections  of  the  Wasco-Lost  Hills  and 
Bakersfield-AIcKittrick  roads.  Plans 
and  specifications  for  the  work  were 
approved  by  the  Board  at  the  last 
meeting  and  advertisements  for  bids 
were  authorized.  The  section  of  the 
Wasco-Lost  Hills  road  to  be  improved 
at  this  time  includes  the  stretch  from 
Wasco  to  the  Semi-Tropic  School,  a 
distance  of  lO^^  miles.  Bids  on  this 
contract  will  be  received  until  11 
o'clock  on  the  moining  of  April  12th. 
The  other  contract  calls  for  the  pav- 
ing and  attendant  work  on  that  part 
of  the  (Bakier.stfiield  ;McKittrick  road 
which  lies  between  Rio  Bravo  and 
Growerbank,  a  distance  of  8'/^  miles. 
It  is  known  as  Division  5,  Section  2, 
of  the  county  highway  system,  and 
the  bids,  which  will  be  received  until 
10  o'clock  on  the  morning  of  -April  i:!, 
will  include  estimates  on  the  construc- 
tion  of   pile   bridges. 

BAKERSFIELD,  KERN  CO..  CAL.— 
Furnishing  cement.  Cost  not  stated. 
Egnineer,  County  Surveyor,  Bakers- 
field.  Owners,  Kern  County.  Bids  are 
now  being  called  for  on  furnishing  the 
county  with  approximately  90,000  bar- 
rels   of    cement    for    county    highway 
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construction.  l..Js  will  be  ope-ned  on 
April  I2th  at  noon.  Full  particulars 
can  he  .secured  by  addressing  the 
County   Clerk   at   Uakerstield. 

.ArODKSTO,  STANISLAUS  CO.,  CAL. 
—  Irrigation  work,  fills,  etc.  Cost  not 
stated.  Engineer,  Herrmann,  Modes- 
to. Owners,  Modesto  Irrigation  Dis- 
trict. Construction  of  the  Riarden 
and  Salter  hydraulic  fills,  requiring 
aproximately  170,000  cubic  yards  of 
earth  and  2,500  cubic  yards  of  rein- 
forced concrete,  has  been  authorized 
by  the  board  of  directors  of  the  Mo- 
desto Irrigation  District,  and  bids 
will  be  advertised  at  once  in  accord- 
ance with  the  plans  and  specifications 
prepared  by  Chief  Engineer  Herrmann.* 
This  will  be  the  initial  work  on  the 
main  canal  started  under  the  $tn 0,000 
bond  issue  now  being  disposed  of. 
With  the  exception  of  the  Curtis  and 
Sprowl  drainage  ditches,  it  is  also  the 
first  work  of  any  kind  that  might 
come  under  this  issue.  Chief  Engineer 
Herrmann  stated  recently  that,  owing 
to  the  vastness  of  the  task,  the  two 
fills  will  not  be  completed  before 
February,  1916,  in  time  for  next  sea- 
son's irrigating.  Secretary  Abbott  was 
instructed  by  the  board  to  advertise 
for  bids  at  once  with  the  understand- 
ing they  will  be  opened  at  a  meeting 
on  April  10th.  Herrmann  was  also  in- 
structed to  install  a  concrete  culvert 
at  Indian  Hill  gulch  on  the  main 
canal  in  accordance  with  his  plans 
and  specifications,  prepared  for  a 
hydraulic    fill. 

Tl'KI^OCK,  STANISLAUS  CO..  CAL. 
— Sewer  work.  Cost  not  stated.  En- 
gineer. City  Engineer,  Turlock.  Own- 
ers. City  of  Turlock.  Plans  have  been 
completed  and  approved  for  the  con- 
struction of  a  six-inch  sewer  along 
West  Main  street  for  a  considerable 
district.  Bids  are  now  being  taken 
for  the  work  and  will  be  opened  on 
April  6th.  Plans  and  complete  infor- 
mation can  be  secured  by  addressing 
either  the  engineer  or  City  Clerk. 

ELLKXSHURG,  WASH — Power  plant 
and  eciuipment.  Cost  not  stated.  En- 
gineer. City  Engineer.  EUensburg. 
Plans  have  been  completed  and  bids 
will  be  opened  on  April  .^th  for  con- 
structing a  power  plant  building,  in- 
cluding all  necessary  concrete  work, 
forebays.  spillways.  etc.;  excavating 
tail  race  and  basin:  concrete  chim- 
ney, 6%  feet  in  diameter.  100  feet  high. 
One  thousand  K.  W\  steam  turbine  and 
switchboard  barometric  condensor  and 
feed  water  pump;  one  325  H.  P.  boiler; 
one  10.000-foot  pound.  oil  pressure 
water  wheel  governor;  moving  ma- 
chinery from  old  plant  to  new;  haul- 
ing new  machinery  from  railway  to 
plant:    wiring    new    building. 

lOrcJEXE.  ()R7.  —  Reservoir.  rein- 
forced concrete.  $10,000.  Engineer. 
Eugene  Water  Board.  Owners,  City 
of  Eugene.  Plans  have  been  complet- 
ed by  the  engineers  of  the  Eugene 
Water  Board  and  bids  are  now  being 
taken  for  the  construction  of  a  rein- 
forced concrete  reservoir.  The  reser- 
voir is  to  have  a  capacity  of  2,500,000 
gallons  and  will  reqtiire  the  removal 
of  approximately  12.000  cubic  yards 
of  excavation  and  1.200  cubic  y.uds  of 
concrete,  together  with  a  large  quan- 
tity   of    reinforcing    steel,    etc. 

.>=!ANTA  BARBARA,  SANTA  BARBA- 
RA CO..  CAL. — Sanitary  siwcr.  Cost 
not  stated.  Engimer,  City  Engineer. 
Santa   Barbara,     owmrs,  City  of  Santa 


BUILDING    AND   ENGINEERING    NEWS 


Barbara.  A  resolution  of  intention 
for  the  construction  of  a  sanitary 
sewer  in  Alisos  street  between  Gutier- 
rez street  and  Montecito  street  has 
been  approved  and  passed  to  print  by 
the  City  Council.  Further  information 
may  be  had  from  the  City  Engineer  or 
A.  C.  Holmberg.  Clerk  of  the  Council. 
CON    AWARD 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Highway  construction.  Cost  not  stat- 
ed. Engineer,  County  Surveyor,  Bak- 
ersfield.  Owners,  Kern  County.  Con- 
tractors. Robert  Sherer  &  Co..  Bakers- 
field.  Bakersfield  to  Mojave  road.  $34.- 
925..t0:  Thompson  Bros..  Bakersfield. 
Maricopa   to   Oal   River  road.    $29,657.74. 

SACRAMENTO,  CAL. — Water  pipe 
and  extensions.  Cost  not  stated.  En- 
gineer, City  Engineer,  Sacramento. 
Owners,  City  of  Sacramento.  Plans 
have  been  completed  and  figures  are 
now  being  taken  for  extensions  to  the 
city's  water  system.  Bids  will  be 
opened  on  April  20th.  Plans  and 
specifications  can  be  secured  from  the 
City  Engineer.  Some  of  the  important 
elements  of  the  work  are:  126,000 
cubic  yards  of  excavation,  126,000 
cubic  yards  of  back  fill.  417,920  linear 
feet  of  cast  iron  pipe,  four  inches  to 
sixteen  inches  in  size:  39.990  linear 
feet  of  riveted  steel  pipe.  20.  24.  30  a«d 
36  inches  in  size;  75S  hydrants,  1.472 
valves.  220  tons  cast  iron  special  fit- 
tings. 22,084  square  yards  of  macadam, 
asphalt,  asphalt  macadam  and  basalt 
blocks  pavement  to  be  removed  and 
replaced. 

Contracts  Awarded. 

RIVERSIDE,  RIVERSIDE  CO..  CAL. 
-^County  Highway.  $32,695.  Engineer. 
County  Surveyor.  Riverside.  Owners. 
Riverside  County.  Contractor.  .Tames 
Montgomery  Co..  Alhambra.  Contract 
price.  $32,695.97.  Bids  were  al.'^o  open- 
ed for  the  Elsinore  to  Murrieta  road, 
but  were  refered  to  the  County  High- 
way   Commission. 

POMONA.  T.OS  ANOELES  CO.,  CAL. 
—Ornamental  lighting  system.  $15.- 
93S.  Engineer.  City  Engineer.  Pomo- 
na. Owners.  City  of  Pomona.  Con- 
tractors, Keystone  Iron  Works.  Po- 
mona.     Contract   price.    $15,938. 

SALEM.  ORE. — Highway  construc- 
tion, $40,343.  Engineer.  State  High- 
way Engineer  H.  L.  Bowlby.  Salem. 
Owners.  State  of  Oregon.  Contractors. 
Standefer-Clarkson  Co..  Northwest 
Bank  BIdg.,  Portland.  Contract  price. 
$40,343. 


STORES  AM)  OFFICES. 

SAN  FRANCISCO — Market  building. 
1  story  and  base,  brick.  $12,000.  Ar- 
chitect. C.  O.  Clausen.  Hearst  Bldg.. 
S.  F.  Owner,  M.  S.  Show,  1240  Bu.«!h 
street.  The  building  will  be  erected 
on  the  east  side  of  Polk  street  north 
of  Washington,  and  will  cover  an  area 
of  40  by  120  feet.  Interior  will  be  ar- 
ranged for  a  number  of  stalls.  There 
will  be  a  cement  floor,  tile  wainscot 
and  patent  store  fronts.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  tiimmed  with  terra  cotta.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
T.rtibor.       Excavating    is    now    started. 

SAN  FRANCISCO— Supply  stations. 
10.  1  slory,  steel  and  corrugated  iron. 
Cost  not  stated.  Architects.  O'Brien 
Bros..  240  Montgomery  street.  Own- 
ers,   Omen    Oil    Co.,     406    Golden    Gate 
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avenue,  S.  F.  These  stations  will  be 
erected  in  various  parts  of  the  city. 
There  will  be  a  complete  steel  frame. 
cMuent  floor  and  exterior  walls  of  cor- 
rugated iron.  Gasoline  storage  tanks 
are  specified.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
BBRKELET.  ALAMEDA  CO.,  CAL.— 
■Stores,  1  story  and  base,  brick  and 
steel,  $30,000.  Architect,  James  W. 
Plachek.  Acheson  Bldg.,  Berkeley. 
Owner,  W.  J.  Acheson.  The  building 
will  be  erected  at  the  corner  of  Home 
street  and  University  avenue,  covering 
an  area  of  6S  by  105  feet.  There  will 
be  a  number  of  modern  stores  finished 
in  pine  and  hardwood.  Patent  store 
fronts  and  plate  glass  windows  will 
be  used.  Exterior  of  the  ijuilding  will 
bo  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  now  being 
prepared. 

OAKLAND,  CAL.— Stores,  1  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. Frank  S.  Forster.  1234  Grove 
street,  Berkeley.  Owner.  Fred  M. 
Miller.  The  building  will  be  erected 
at  the  southeast  corner  of  14th  street 
and  3rd  .avenue,  and  has  been  designed 
to  contain  three  small  stores.  Inte- 
riors will  be  finished  in  pine.  There 
will  be  plate  glass  display  windows 
and  marble  base.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being   taken. 

OAKLAND.  CAL. — Stores  and  offices, 
.')  story  and  base.  Class  A  construction. 
Cost  not  stated.  Architect.  C.  W. 
Oickey.  Central  Bank  Bldg..  Oakland. 
Owners.  Oakland  Commercial  Club. 
The  building  will  be  erected  at  the 
corner  of  13th  and  Harrison  streets, 
covering  an  area  of  70  by  100  feet. 
There  will  be  stores  on  the  first  floor 
;ind  a  large  number  of  modern  offices 
on  the  upper  floors.  Interior  will  be 
linished  in  pine  a.nd  hardwood.  There 
will  be  a  complete  steel  frame,  exte- 
rior walls  of  brick,  faced  with  pressed 
brick  and  terra  cotta.  The  organiza- 
tion is  now  busy  arranging  bonds  and 
working  drawings  will  not  be  pre- 
l)ared    until    funds    are    available. 

SEATTLE.  WASH.— Stores  and  of- 
fices. 4  story  and  base,  reinforced  con- 
crete. $50,000.  Engineer.  Chief  Engi- 
neer L.  JR.  AVest  of  the  Port  of  Seattle 
Commission,  Seattle.  Owners,  City  of 
Seattle.  The  building  will  be  erected 
at  the  foot  of  Marion  street.  The  first 
floor  will  he  arranged  for  markets 
and  stores.  The  upper  floors  will  con- 
tafn  a  large  waiting  room  and  offices. 
Construction  will  be  of  reinforced  con- 
<  rete  throughout.  Interior  will  be" 
lini.shed  in  pine  and  hardwood  with 
some  mttal  trim.  Metal  window  sash 
and  frames  will  be  used.  There  will 
bi<  elevator  equipment,  steam  heat  and 
vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Separate  contracts  will  be  let 
lor  the  building  and  mechanical  equip- 
ment. 


SEALED    PROPOSALS 

\ori(  K   TO    CONTH  \<   I'OUS. 

SEALED  BIDS  will  be  received  by 
W.  F.  McCluro.  State  Engineer.  Forum 
nulldint:.  S;icr;\nii'iito.  l"'aHf<>rni;i.  up  to 
mid  inrliifliiiK  t'2  o'clock,  noon.  Tuen- 
«|jij.  April  ::7.  11H.'..  said  bids  then  and 
tluTi-  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  m.itcri.ils.  and 
l.ibor.  .-ind  doln^  the  work  rc(Hiircd 
for     flic       ctunplctc       i-onM(ruction       and 


\V»-clnesday.     .March     ,^  1 ,      1'JI5. 

erection  of  a  buildiniB;'  tu  ho  kiKMvii  as 
the  ".Superinteiideiit's  Uv.si<lence," 

Southern  California  State  Ilospitalf 
I'atton,  I'alifornia,  in  accordani-t-  with 
the  plans  and  specifications,  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Depaitnient  of 
Kngineering',     Sacramento,     Calil'oi  nia. 

Such  bids  will  bb  received  l(jr  the 
Entire  Worl<.  and  must  be  submitted 
on  forms  prepaied  and  furr.ished  by 
the  State  department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
.and  specifications  to  the  State  Pepart- 
nu-nt  of  Eng'ineering'  at  Saoiaiiiento, 
Californja,    in    good    condition. 

The  State  Department  of  Engitreer- 
ing  reserves  the  light  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid   lecelved. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Superinten- 
dent's Residence,  Southern  California 
State     Hospital,     Patton,     California." 

(SIGNED)  W.     F.     .McCI.UUE. 

State   Engineer.    (*) 


XOTK'K   TO   CO.\TR.\CTORS. 

CIHIXTV        HItrHAVAY        COMMISSIOX, 

ftmXTV       OF    I\EUN,    STATK       OF 

CALIPORMA. 


SEAT-I'l')  PROPOSALS  addressed  to 
the  Board  of  Supervisors  and  endorsed 
"PROPOSAL  T(0  FITRXrSH  POP.TLAND 
CEAIE.XT"  will  be  received  by  the 
Board  of  Supervisors  of  Kern  (T'ounty, 
California,  at  theii-  office  in  the  County 
(^ourt  House,  until  lO  o'clock  A.  :>I,  on 
the  lath  day  of  April.  IJVI5,  and  at  that 
time  and  place  will  be  publicly  opened 
and  i-ead. 

The  cement  will  oe  required  from 
time  to  time  between  May  1st,  li)15, 
and  .January  1st,  1917,  quantity  esti- 
mated to  be  ninety  thousand  (90,000) 
barrels,  which  quantity  is  to  be  con- 
sid(»red  approximate  only  and  may  be 
increased  or  diminished  as  the  High- 
way   Commission    mas"    deem    expedient. 

Blank  forms  of  proposal,  and  speci- 
fications may  be  obtained  at  the  office 
of  the  TCern  County  Highway  Com- 
mission in  the  Court  House,  Bakers- 
field.  All  proposals  must  be  on  .«aid 
blank  forms,  must  give  the  price  pro- 
posed, botli  in  writing  and  figures,  and 
must  be  signed  by  the  bidder  with  his 
address.  The  phraseology  of  the  pro- 
posal must  not  be  changed  and  any 
alteration  by  the  bidder  will  make  the 
proposal  informal  and  liable  to  re- 
jection. 

Each  proposal  must  be  accompanied 
by  a  certified  or  cashier's  check,  or 
bidder's  bond,  amounting  to  at  least 
ten  (111)  per  cent  of  the  aggregate 
amount  of  the  bid.  payable  to  the 
order  of  the  Chairman  of  the  Board  of 
Supervisors  of  Kern  County;  such 
check  to  be  returned  to  the  bidder  un- 
les.s  forfeited  under  the  conditions 
herein    stipulated. 

A  bond,  satisfactory  to  the  Board  of 
Supervisors  will  be  required  for  the 
faithful  performance  of  the  contract 
in  a  sum  equal  to  one-half  (V2)  the 
aggregate  amount   of   the   contract. 

The  bidder  to  whom  the  contract  may 
be  awarded  will  be  required  to  appear 
at  the  office  of  the  said  Board  of  Su- 
pervisors with  the  sureties  offered  by 
him  and  execute  a  contract  within 
ten  (10)  days  after  it  is  awarded  to 
him.  In  case  of  failure  or  neglect  to 
do  so,  he  may  be  considered  as  having 
abandoned  it,  and  the  check  accom- 
panying the  proposal  may,  at  the 
option  of  the  Board  of  Supervisors  be 
forfeited    to    the    County    of    Kern. 

.All  bids  will  be  compared  on  the 
basis  of  the  estimated  quantity  shown 
in    the   specifications. 

The  Board  of  Supeivisors  reserves 
the  right  to  reject  any  or  all  proposals. 

b(^aro  of  supervisors  of  ktorn 
cot:nty. 

By    J.    M.    BUSH,    Protem    Chairman. 

I.    L.     MILLER,    Clerk. 
By  F.  E.   Smith,   Deputy  Clerk.        (•) 


E5UILD1NG    AND    ENGINEERING   NEWS 
I'ROl'OSALS    FOlt    CAIVAL    SUPPLIES. 

PANAMA  CIRCULAR  906— Proposals 
for  Steel  Reinforcing  Bars,  Steel  Cable, 
("hain.  Poultry  Netting,  Coupler 
I-inuckle  Pins,  Machine  Bolts,  Pipe 
l'"ittings.  Copper  .Sheathing,  Shovels, 
'I'rack  Chisels,  Hasps  and  Staples, 
Hinges,  Kagine  Lubricators,  Starting- 
Compensator  for  Motor,  Grease  Cups, 
Basin  Traps,  Valves,  Cocks,  Paint 
Brushes,  Flax  Packing,  Door  Mats, 
Chair  Seats,  Water  Coolers,  Chinaware, 
Agate  Pitciiers,  Teaspoons,  Cardboard, 
Paper,  Sulphate  of  Copper,  Gasoline 
and  Lard  Oil. — Sealed  proposals  will 
be  received  at  the  orfice  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Washington,  D.  C,  until  10:30  a.  m. 
.March  30,  1!>I5,  at  which  time  they  will 
be  opened  in  public  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  906)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purcliasing  agent,  lOSG  North 
Point  street,  San  Francisco,  Cal. ;  also 
from  the  U.  S.  engineer  offices  in  the 
following  cities:  iSeattle,  Wash.;  Los 
Angeles.  Cay.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing    officer. 


PROPOSALS    FOR    EXCAVATING    AND 
CONORETE. 

EXCAVATION  AND  CONCRETE  — 
Department  of  the  Interior,  U.  S.  Rec- 
lamation Service,  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Provo.,  Utah,  until  2  o'clock 
p.  ni.  April  S,  1^15,  for  construction  in- 
volving about  8,000  yards  of  canal  ex- 
concrete.  The  worlv  is  located  near 
Payson  City,  Utah,  on  the  San  Pedro, 
cavation  and  1,350  yards  of  reinforced 
Los  Angeles  and  Salt  Lake  Railroad 
and  the  Tintic  branch  of  the  Denver 
and  Rio  Grande  Railroad.  For  par- 
ticulars address  the  U.  S.  Reclamation 
Service,  Provo,  Utah,  or  Washington, 
D.  C,  A.  P.  DAVIS,  director  and  chief 
engineer. 


PROPOSAL  FOR  BIDS. 

SEALED  BIDS  will  be  received  at  the 
office  of  Lewis  P.  Hobart,  Crocker 
Building,  San  Francisco,  Cal.,  at  or 
before  II  A.  M.,  April  14,  1913,  for  fur- 
iiishinft-  .iiid  erection  of  the  structural 
.steel  work  for  the  University  Hospital 
at  1th  and  Parnqssus  Aves.,  San  Fran- 
cisco, as  per  plans  and  specifications 
on  file  at  said  office. 

A  deposit  of  $5.00  will  be  required 
foj-  each  set  of  plans  and  specifications, 
which  deposit  will  be  refunded  upon 
return  of  said  plans  and  specifications. 

No  bids  will  be  received  unless  ac- 
companied by  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of 
the  bid,  lo  secure  execution  of  the  con- 
tract by  the  successful  bidder. 

The    right    is    reserved    to   •••».ject   any 
or  all  bids. 
THE   REGENTS  OF  THE  UNIVERSITY 

OF   CALIFORNIA.  (») 


NOTICE    TO    LUMBERMEN. 


BIDS  WANTED  c.  I.  f,  ship's  slings, 
Sydney,  Australia,  for  shipload,  either 
sail  or  steam,  of  Douglas  Fir  lumber. 
Specifications  at  THE  AUSTRALIAN 
OFFICES,  419  Market  Street,  San 
Francisco,   Cal.  (*) 


BIDS   FOR  DESKS. 

SAN  BERNARDINO,  CAL.— BIDS  will 
be  received  by  the  Board  of  Education 
up  to  April  12,  1915,  for  furnishing  100 
No.  1  school  desks,  15  No.  1  desk  backs, 
150  tablet  arm  recitation  chairs  and 
SOO  opera  chairs  for  the  new  high 
school  buildings.  F.  W.  Conrad  is  the 
Secretary   of   the  Board.  (*) 


PROPOSALS    FOR    BUILDING. 


BUILDING,  ETC.  —  Department  of 
the  Interior,  Office  of  Indian  Affairs, 
Washington,  D.  C,  March  1,  1915.— 
Sealed  bids  plainly  marked  on  the  out- 
side of  the  sealed  envelope  "Proposals 
for  .Addition  to  Stone  Dormitory,  West- 
ern Navajo  School,  Arizona,"  addressed 
to  the  commissionei'  of  Indian  Affairs, 
Washington,  D.  C,  will  be  received  at 
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the  Indian  Office  until  Zo'cioek  t>.  m.  of 
April  5,  1915,  for  furnishing  materials 
and  labor  for  the  erection  of  an  addi- 
tion to  the  stone  dormitory  for  girls 
at  the  Western  Navajo  School,  Arizona, 
in  strict  accordance  with  the  plans, 
specifications  and  instructions  to  bid- 
ders, which  may  be  examined  at  this 
office,  U.  S.  Indian  warehouses  at  Chi- 
cago, HI.;  St.  Louis,  Mo.,  and  Omaha, 
Neb.;  the  Builders'  and  Traders  Ex- 
change at  St.  Paul,  Minn.,  and  at  the 
^Vestern  Navajo  School,  Arizona.  For 
further  information  apply  to  Walter 
Ivunke,  superintendent.  Western  Nav- 
ajo School,  Tuba,  Ariz.  CATO  SELLS, 
eommissioner. 


PROPOSALS   FOR  ELEVATOR. 


ELEVATOR — Sealed  proposals.  in- 
dorsed "Proposals  for  Elevator,"  will 
be  received  at  the  bureau  of  yards  and 
docks,  Navy  Department,  Washington, 
D.  C.,  until  11  o'clock  a.  m.  April  3, 
1915,  and  then  and  there  publicly  open- 
ed for  an  electric  passenger  elevator 
in  the  naval  hospital  at  the  naval  sta- 
tion. Pearl  Harbor,  Hawaii.  Plans  and 
specifications  may  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  the  naval  station  named. 
IT.   R.  STANFORD,  chief  of  bureau. 

PROPOSALS    FOR   BUOYS. 

BUOYS- — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  light  house 
inspector,  San  Francisco,  Cal.,  until  2 
o'clock  p.  in.  April  G,  1915,  and  then 
opened,  for  furnisliing  two  mammoth 
whistling  buoys.  Biank  proposals  and 
particulars  may  be  obtained  by  ad- 
dressing the   above   office. 


PROPOSALS    FOR    SUPPLIES. 


SUPPLIES — Sealed  proposals  will  be- 
received  at  the  ofliee  of  the  commis- 
sioner of  fisheries.  Department  of  Com- 
merce, Washington,  D.  C,  until  2' 
o'clock  p.  ni.  April  20,  1915,  and  then 
opened,  for  furnishing  general  supplies 
for  use  on  the  Pribilof  Islands,  Alaska.. 
Blank  proposals  and  particulars  may 
be  obtained  by  addressing  the  above 
office. 


PROPOSALS    FOR    BUILDING. 

BUILDING,  ETC.— U.  S.  Department 
of  Agriculture,  Office  of  the  Secretary, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  by  the  Secretary  of 
Agriculture  until  noon  .'Ipril  27,  1915, 
for  the  erection  of  a  two-story  frame 
cottage,  telegraph  office  building,  for 
t^he  weather  bureau,  U.  S.  Department 
Qf  Agriculture,  at  Neah  Bay,  Wash., 
\n  accordance  with  plans  and  specifica- 
tions, which  may  be  obtained  from 
chief,  U.  S.  weather  bureau,  Wasliing- 
ton,  D.,  or  the  U.  S.  weather  bureau 
offices  at  Seattle  or  Port  Crescent, 
Wash.  Bids  must  be  sealed  and  in- 
dorsed on  envelope  "Proposals  for 
weather  bureau,  Washington,  D.  C. 
Wash.,"  and  addre-'^sed  to  the  chief, 
weather  bureau,  Washinyton,  D.  C. 
The  department  reserves  the  right  to 
reject  any  or  all  bids  and  to  waive 
defects  should  it  be  deemed  in  its  in- 
terest to  do  so.  (Signed)  D.  F.  HOUS- 
TON, Secretary. 


CANADA'S  INCREASED  TRADE  \VITH 
UNITED    ST.VTES. 

A  Canadian  publication,  reviewing 
the  trade  for  last  year,  said  in  part: 
It  is  interesting  to  note  triat  while 
trade  with  nearly  every  country  show- 
ed a  decrease  last  year,  that  with  the 
United  States  increased.  With  Great 
Britain  exports  decreased  by  a  little 
over  $40,000,000,  and  imports  by  a  little 
over  $41,000,000.  As  compared  with 
this  total  decrease  of  over  $80,000,000 
in  the  total  trade  with  Great  Britain, 
there  was  an  increase  of  about  $10,- 
000,000  in  the  total  trade  with  the 
United  States.  Imports  from  the  United 
States  last  year  totaled  $140,857,540,  a 
decrease  of  about  $500,000  as  compared 
with  1913.  Exports  to  the  United 
States  totaled  $203,7(>3,630,  an  increase 
of   nearly    $10,500,000. 
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BUILDING    AND   ENGINEERING    NEWS 


W.Mlinsday.      March     SI.      1015. 


ADVANCE  NEWS 


SAN    FllANCISro. 


RESIDKXCIOS  — 2.  2  .story  and  base, 
frame,  $7,000  each.  San  Franci.sco.  Ar- 
chitect. William  V.  Gunni.son,  It  Mont- 
gomery street,  S.  F.  Owner.  Theo. 
Kulf.s.  These  dwellings  will  be  erected 
in  Fore.st  Hill  and  have  been  designed 
for  high  class  homes  containing  eight 
rooms  and  two  baths.  Interiors  will 
be  finished  in  pine  and  hardwood  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  throuK'hout. 
Plans  provide  for  >urnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Each  bed 
room  will  have  a  large  sleeping  porch. 
I'^xteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 

RESIDKNCP:  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Jacob  H.  Thorup, 
2S  26th  avenue,  S.  F.  The  dwelling 
has  been  designed  for  a  seven-room 
house  and  will  be  erected  on  the  west 
side  of  18th  avenue  north  of  Balboa 
street.  Interior  will  be  finished  in 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metallath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  I>abor.  :Materials  are 
being    purchased. 

RESIDENCES — 3.  1  story  and  base, 
frame,  $1,000  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  N.  J.  Nelson, 
427S  23rd  street,  S.  F.  These  houses 
will  be  erected  on  Wanda  street  north 
of  Onondaga  and  each  has  been  de- 
signed to  contain  five  rooms  and  bath. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be 
u.sed.  There  will  be  open  Are  places 
and  tile  mantels.  Tile  wain.scot  will 
be  used  in  the  bath  rooms.  Exteriors 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
RI'JSIDENCE  —  2  story  and  base, 
frame,  $fi,00(i.  San  Francisco.  Archi- 
tect, none.  Owners,  Conservative 
Building  and  Investment  Co.,  Phelan 
i:idg.,  S.  F.  The  dwelling  will  be 
treetfd  at  the  northeast  corner  of  14th 
avenue  and  Clement  street  and  has 
been  designed  for  an  eight-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior flnish  will  be  of  pine,  redwood 
and  hardwood.  Some  white  enamel  will 
bo  used  in  the  living  room,  dining 
room  and  reception  hall.  Bath  room 
will  be  finished  in  tile.  A  hot  water 
<lrculnting  system  will  be  installed. 
Kterlor  of  the  dwelling  will  be  cov- 
ered   with    cement    plaster    on    metal 


lath.  Plans  are  c()iiii)lete  and  in  tho 
hands  of  the  owners  who  will  do  the 
work  by  Day  I,Abor.  Materials  are 
now    being   purchased. 

RESIDENCE — 2  story,  attic  and  base, 
frame.  $12,000.  San  Francisco.  Archi- 
tect. Charles  J.  Rousseau.  46  Kearny 
street.  S.  F.  Owner,  L.  Allen.  The 
dwelling  will  be  erected  in  Windsor 
Terrace  and  has  been  designed  to  con- 
tain nine  rooms,  two  baths  and  sleep- 
ing porch.  A  separate  garage  will  be 
erected  on  the  property.  Interior  of 
the  house  will  be  finished  in  pine  and 
jenisero  with  white  enamel  in  the  bed 
rooms.  There  will  be  furnace  heat, 
open  fire  places  and  a  hot  water  cir- 
culating system.  Bath  rooms  %vill  be 
finished  in  tile.  A  vaccum  cleaning 
sy.<teni  will  be  installed.  Exterior  of 
both  the  house  and  garage  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
the  work  will  be  done  by  Day  Labor. 
RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, E.  E.  Young,  251  Kearny  street, 
S.  F.  Owner,  Thomas  Scoble,  363  14th 
avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  Jordan 
avenue  near  Geary,  and  has  been  de- 
signed to  contain  eight  rooms  and 
bath.  Interior  flnish  will  be  of  pine 
and  redwood  with  some  hardwood  ve- 
neer and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and"  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owners,  Costello  &  Ferrick, 
93  College  avenue,  S.  F.  The  dwelling 
will  be  erected  on  the  west  side  of 
IGth  avenue  north  of  Balboa  street, 
and  has  been  designed  for  a  six-room 
house  with  bath.  Interior  will  be 
finished  in  pine  and  redwood  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  floors  and  wainscot  will 
be  used  in  the  bath  room.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  whow  will  do  the 
work    by    Day    Labor. 

APART.MENT  HOIUSE — 3  story  and 
base,  frame,  $12,000.  San  Francisco. 
Architects,  Rousseau  &  Uoussoau,  110 
Sutter  street.  S.  F.  Owner.  Charles  E. 
Reinhardl.  I7th  and  Kansas  streets.  S. 
F.  The  building  will  be  erected  on 
the  south  side  of  Page  street  west  of 
Shrader,     and     has    been     designed     to 


contain  .-^ix  .^uitos  i«f  three  and  four 
rooms.  Basement  will  be  used  for  a 
private  garage  for  the  tenants.  Inte- 
riors will  be  finished  in  pine,  redwood 
and  elm.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat  and  a  hot  water 
system.  All  rooms  will  be  finished  in 
tile.  Wall  beds  are  specified.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done   by    Day   Labor. 

APARTMENT  HOUSE— 4  .story  and 
base,  brick  and  steel,  $50,000.  San 
Fiancisco.  Architect,  J.  F.  Dunn,  Mo- 
nadnock  BIdg.,  S.  F.  Owner,  W.  H. 
Humphrey,  et  al.  The  building  will 
be  erected  on  the  north  side  of  Pine 
street  west  of  I^eavenworth,  and  will 
cover  a  considerable  ground  area. 
There  will  be  a  number  of  two  and 
three  room  apartments,  all  of  which 
will  have  wall  beds  and  private  bath 
rooms.  Interior  flnish  will  be  of  pine, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
rooms  and  reception  halls.  Plans 
provide  for  steam  heat,  hot  water  sup- 
ply, elevator  service  and  vacuum 
cleaning.  Bath  rooms  will  be  flnished 
in  tile  with  composition  floors.  Mar- 
Iho  and  tile  wainscot  will  be  used  In 
the  entrance.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  figures  will  be  called  for 
.shortly. 

CITY  HALL  HARDWARE — Cost  not 
stated.  San  Francisco.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans  have  been  completed 
Miul  approved  for  the  finished  hard- 
ware in  the  new  City  Hall.  Bids  are 
now  being  taken  and  will  be  opened 
by  the  Board  of  Public  Works  on 
.\pril  15th.  Plans  and  specifications 
can  be  secured  from  the  Board  of  Pub- 
lic   Works. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $22,000.  San  Francisco. 
.\rchitect.  none.  Owners,  McKillop 
Bros.,  540  Cole  street,  S.  F.  The  build- 
ing will  be  erected  on  the  west  side 
of  Mission  street  noith  of  14th,  and 
has  been  designed  for  fourteen  small 
apartments  of  two  and  three  rooms. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  There  will  bo  steam 
boat  and  a  hot  water  system.  All 
suites  will  have  wall  bods  and  private 
bath  rooms.  Tile  wainscot  and  compo- 
sition floors  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
bo  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
pute md  in  tho  hands  of  the  owners 
who  will  do  tho  work  by  Day  I^bor. 
.Materials    are    now    being    purchased. 

APARTMENT  HOUSE — 5  story  and 
base.  Class  C  construction,  $50,000. 
San  Francisco.  Architect.  Edward  T. 
Koulkes,  Cracker  BIdg.,  S.  F.  Owners, 
Columbia  Boalty  Co..  represented  by 
•Mr.    Rosoncrans,    Crocker      BIdg.      The 
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W.   R,   ERODE,    Fres.         LOUIS  R.  HOLM,  Sec.  R.    J.    ERODE,   Vlce-Pre«. 

BRODE   IRON   WORKS 

Established  1886 — Incorporated  1913 
Tel.    Kearny    2<64. 

Fabricators  and  Cintracters  if  Struitural  Steal  and  Ornamental  iron  Werk 

Office  &  W«rks:  81-37  Hawthvrna  St.,  bat.  Howard  &  Falsam  Sts.,    San  Francisco,  Cal. 


bviildins"  will  he  erected  on  tlie  west 
.side  of  Taylor  .street  north  of  Sutter. 
There  will  be  a  number  of  two  and 
three  room  suites  with  private  baths 
and  wall  beds.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  system.  Interior  will  be  fin- 
i.shed  in  pine  and  elm  with  some  hard- 
wood floors.  Bath  rooms  will  have  tile_ 
iioDrs  and  wainscot.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance 
lobby.  Extei-ior  of  the  building-  will 
he  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  complete 
.iiid    flg-ures   are    being   taken. 

FACTORY  AND  WAREHOUSE  —  5 
.story  and  base,  reingorced  concrete, 
$500,000.  San  Francisco.  Architect, 
Engineering  Department  California 
Fruit  Canners,  S.  F.  Owners,  Califor- 
nia Fruit  Canners'  Association,  120 
.\I;irket  street,  S.  F.  No  details  of  this 
work  have  been  officially  announced, 
but  it  is  stated  on  good  authority  that 
•  the  building  will  be  erected  on  Stock- 
'  ton  street  near  Bay.  Construction 
will  be  firepioof.  Plans  are  now  be- 
ing prepared  by  tbe  engineering  de- 
partment and  further  mention  will  be 
made    of    the    work. 

CARPENTRY  SHOP— 1  story,  brick, 
$2,.")00.  San  Francisco.  Architect, 
none.  Owners,  Swensen  &  Franzen,  230 
Tehama  street,  S.  F.  The  building 
will  be  erected  on  the  south  side  of 
Xatoma  street  west  of  iNew  Montgom- 
•  I  >■,  covering  an  area  of  25  by  80  feet. 
No  interior  finish  will  be  used.  Exte- 
rior will  be  faced  with  stock  brick. 
I'lans  are  complete  and  in  the  hands 
"1  the  owners  who  will  do  the  work 
li.\     Day    Labor. 

LIFE   SAVING  STATION — Brick  con- 
-struction,   $10,000.    San   Francisco.     En- 
'     gineer'.s    name       not      given.       Owners, 
I     United      States      Governinent.        Daniel 
p,     O'Xeill,    278    Natpma    street,    S.    F.,    will 
I     probably    be    awarded    the   contract   for 
constructing  the   new   lAfe  Saving  Sta- 
tion   to   be   erected   at   Fort   Point.      His 
bid    for  -this  work   was   $9,772,   the   low- 
f     est  of  seven  bids  submitted.     The  work 
will    consist   of   brick   and   frame. 

IIOSPITAT. — f>  story  and  base.  Class 
A  construction,  $650,000.  San  Francis- 
j  CO.  Architect,  Lewis  P.  Hobart,  Crock- 
'  er  Bldg.,  S.  F.  Owners,  Regents  of 
the  University  of  California.  The 
luiilding  will  be  erected  at  the  corner 
of  4th  and  Parnassus  avenues  near  the 
Affiliated  College.?,  and  when  complete 
will  be  one  of  the  most  modern  and  up- 
to-date  hospitals  in  the  United  States. 
I'lans  for  the  structural  steel  work 
have  been  completed  and  are  now  out 
for  figures.  Bids  wU\  be  opened  on 
April  14th.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
architect. 

HESn>ENCE  —  2  story  and  base, 
frame,  $0,500.  San  Fiancisco.  Archi- 
tects, Falch  &  Knoll,  Hearst  Bldg.,  S. 
F.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Forest 
Hill  and  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
sleeping    porch.      A    separate      garage 


will  1)1'  oected  in  the  rear  of  the  lot. 
Inteiioi-  of  the  dwelling  will  be  fin- 
ished in  pine  and  hardwood  with  white 
enamel  in  the  bed  rooms.  There  will 
be  hardwood  floors.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  be  finished  in  tile.  A  hot 
water  circulating  system  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal    lath.      Plans  are  being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  will 
be  erected  at  the  southeast  corner  of 
Lincoln  Way  and  29th  avenue,  and  has 
been  designed  for  a  five-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  I'ed- 
wood.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will 
be  open  fire  places  and  file  or  brick 
mantels.  Imitation  tile  wainscot  will 
be  used  in  the  bath  looms.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  woi'k  by 
Day   Labor. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $20,000.  San  Francisco. 
Architect,  none.  Owners,  McKillop 
Bros.,  540  Cole  street,  S.  F.  The  build- 
ing will  be  erected  on  the  south  side 
o'f  17th  street  west  of  Hartford,  cov- 
ering an  area  of  39  by  80  feet,  and  has 
been  designed  to  contain  twelve  suites 
of  two  and  three  rooms.  Interior  will 
be  finished  in  pine  and  redwood.  Some 
elm  panels  are  specified.  All  apart- 
ments will  have  wall' beds  and  private 
baths.  There  will  be  steam  heat  and 
a  hot  water  system.  Tile  wainscot  and 
composition  floors  will  be  used  in  the 
bath  rooms.  ICxterior  of  the  building 
will  be  covered  with  shiplap  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $16,000.  San  Francisco. 
Architects,  Rousseau  &  Rousseau,  110 
Sutter  street,  S.  F.  Owners  name  with- 
held. The  building  will  be  erected  on 
the  south  side  of  Page  street  near 
Shrader,  and  has  oeen  designed  to 
contain  a  number  of  three  and  four 
room  apartments.  Interior  will  be 
finished  in  pine  and  hardwood.  Im- 
ported tapestry  will  be  used.  Hard- 
wood floors  are  specified  in  the  living 
and  dining  rooms.  There  will  be 
steam  heat  and  a  hot  water  system. 
All  suites  will  have  wall  beds  and 
private  bath  rooms.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Marble 
wainscot  will  be  used  in  the  entrance 
vestibule.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures  are   being  taken. 

APARTMENT  HOUSE — 3  story  and 
base,    frame,    $22,000.      San    Francisco. 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 

Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 

European  Plan  Rates  $1.50  up. 


Management, 


Chester  W.  Kelley 


Architect,  none.  Owner.s,  McKillop 
Bros.,  540  Cole  street,  S.  F.  The  build- 
ing will  be  erected  on  the  west  side 
of  Mission  street  north  of  14th,  and 
has  been  designed  with  stores  on  the 
first  floor  and  a  total  of  14  suites  of 
two  rooms  and  bath  on  the  upper 
floors.  Interior  will  be  finished  in 
pine  with  some  elm  panels.  There 
will  be  steam  heat  and  a  hot  water 
system.  Hath  room.s  will  have  imita- 
tion tile  wainscot  and  composition 
floors.  All  apartments' will  have  wall 
beds.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do  the  work  by  Day  Labor.  Materials 
are    now    being    purchased. 

FLAT.S— 3,  2  story  and  base,  frame, 
$4,000.  San  Francisco.  Architect,  Ed- 
ward E.  Young,  251  Kearny  street,  S. 
F.  Owner,  Thomas  Scoble,  363  14th 
avenue,  S.  F.  These  buildings  will  be 
erected  on  Anza  street  west  of  20th 
avenue,  and  each  has  been  designed 
to  contain  two  modern  flats  of  Ave 
rooms.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  rooms  will  have 
imitation  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Ex- 
tei-iors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Mateiials  are  now  being 
purchased. 
.  HOTEL  AND  STORE.S— 3  story  and 
base,  brick  and  steel,  $25,000.  San 
Francisco.     Architect,   D.   J.   Patterson, 
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Mechanics  Instilulc  Uldy.,  S.  h\  Own- 
er, I.ouis  Gassner.  The  building:  will 
be  erected  on  the  edst  side  of  Stock- 
ton street  south  of  Clay,  having  a 
frontage  of  «7  feet  ajid  a  depth  of  68 
feet.  There  will  be  three  stores  on 
the  first  floor  besides  the  hotel  en- 
trance and  lobby.  Upper  floors  will 
be  arranged  for  single  rooms  and 
baths.  Interior  finish  will  be  largely 
of  pine.  There  will  be  steam  heat  and 
a  hot  water  .system.  Patent  store 
fronts  are  specified.  Bath  rooms  will 
have  imitation  tile  wainscot  and  com- 
position fioors.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  direc- 
tion   of    the   architect. 

HOTEL  AND  STORES — 5  story  and 
base,  brick  and  steel,  $80,000.  San 
Francisco.  Architect,  William  H.  Crim, 
Jr.,  4  25  Kearny  street,  S.  F.  Owner, 
I.  I.  Dehail,  Los  Angeles.  The  building 
will  be  erected  at  the  southwest  cor- 
ner of  Market  and  12th  streets,  cover- 
ing a  large  irregular  lot.  There  will 
be  five  stores  on  the  first  fioor  besides 
the  hotel  office  and  lobby.  Upper 
floors  will  contain  a  total  of  2J0  rooms 
and  a  number  of  private  and  public 
baths.  Interior  will  be  finished  in 
pine  throughout.  There  will  be  steam 
heat,  elevator  service,  hot  water  sup- 
ply, vacuum  cleaning  and  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

RF^SIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect, Charles  J.  Rousseau,  4  6  Kearny 
street,  S.  F.  Owner,  John  Little.  The 
dwelling  has  been  designed  for  a  seven 
room  house  and  will  be  erected  on  the 
west  side  of  11th  avenue  between 
Anza  and  Balboa  streets.  Interior  will 
be  finished  in  pine  and  hardwood  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile 
and  brick.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    I>abor. 

RESIDENCES — 20,  2  story  and  base, 
frame,  $3..^00  to  $6,000.  San  Francisco. 
Architect's  name  not  given.  Owner,  F. 
Temple  Hilton,  Phelan  Bldg.,  S.  F. 
These  dwellings  will  be  erected  on 
property  recently  purchased  In  the 
Sunset  District.  The  dwellings  will 
contain  from  five  to  eight  rooms  and 
will  be  finished  in  pine  and  hardwoods. 
Hardwood  fioors  will  be  used  in  the 
principal  rooms.  The  more  expensive 
homes  will  have  furnace  heat.  There 
will  be  open  fire  places  and  tile  and 
brick  mantels.  Bath  rooms  will  be 
finished  in  tile.  Exteriors  will  be 
covered  with  rustic,  brick  veneer  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done    by    Day    Labor. 

.MARKET  BUILDING— 1  story  and 
base,  brick,  $12,000.  San  Francisco. 
Architect,  C.  O.  Clausen,  Hearst  Bldg.. 
S.  F.  Owner,  -M.  S.  Show,  1240  Bush 
street.  The  building  will  be  erected 
on  the  cast  side  of  I'olk  street  north 
of  Washington,  and  will  cover  an  area 
of  40  by  120  feet.  Interior  will  be  ar- 
ranged for  a  number  of  stalls.     There 


will  be  a  cement  floor,  tile  wainscot 
and  patent  store  fronts.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.       lOxcavating    is    now    started. 

SUPPLY  STATIONS — 10,  1  story, 
steel  and  corrugated  iron.  Cost  not 
stated.  San  Francisco.  Architects, 
O'Brien  Bros.,  240  Montgomery  street, 
S.  F.  Owners,  Omen  Oil  Co.,  406 
(iolden  Gate  avenue,  S.  F.  These  sta- 
tions will  be  erected  in  various  parts 
of  the  city.  There  will  be  a  complete 
steel  frame,  cement  floor  and  exterior 
walls  of  corrugated  iron.  Gasoline 
storage  tanks  are  specified.  Plans  are 
complete  and  the  work  will  be  done 
by   Day   I,abor. 


Bniiding:  Contracts   Aiiaraed. 
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ALTERATIONS 

(894)      N   SUTTER   40   E   Steiner.       New 
roof  and  cement  floor. 

Owner E.   Butler  Estate. 

Architect  .  .  .None. 

Contiactor.  .Stockholm     &     Allyn.       076 
Monadnock    Bldg.,    S.    F. 

COST.    $700 


San  Francisco 


No. 

■S9  4 

S9.3 

SO  6 

897 

898 

899 

900 

901 

.902 

SO'! 

904 

90,-. 

906 

907 

90S 

909 

910 

911 

912 

913 

914 

91.-, 

916 

917 

91  S 

919 

920 

921 

922 

923 

924 

92.5 

926 

927 

928 

929 

930 

931 

932 

933 

934 

93,-> 

936 

937 

93S 

939 

940 

941 

94  2 
943 
944 
945 
946 
947 
948 
949 
950 
951 
952 
953 

95  4 
955 
956 
95  7 
958 
95  9 
960 
961 
962 
963 
964 
965 
966 
967 
968 
969 
9.0 
971 


Owner.  Contractor 

Butler     Stockholm 

Dunne     Healing 

Rosenfelds     Braunton 

Friedlander     .  .Friedlander 

Casassa     Casassa 

Briskell      Elliott 

Reich     Reich 

Cath.    Archb    McCarthy 

Parkside     Riddle 

Clinton     Reliable 

Same    G  &  M 

Same     Coleman 

Lailchacar  ..De    Martini 

Nelson     Nelson 

Nelson      Nelson 

Nelson      Nelson 

Scoble     Scoble 

Scoble     Scoble 

Scoble      Scoble 

Scoble      Scoble 

Alpin      Hicks 

!\TcLeod      McLeod 

Kierulff     Nichols 

Bretlara     Reese 

Benson     Laustau 

Conserv     Bldg Owner 

Winterberg     . .  .  Winterberg 

Van     Bergen     Schmidt 

Orahn      Grahn 

Parkside     Parkside 

Same     Same 

Same     Same 

Same     ^ame 

Same     Same 

S   F  Breweries    ..Brumfiold 

Motzer     Rasmussen 

Prior     Meek 

Dunn     Dunn 

Simpson     Blanchard 

Thorup      Thorup 

Bauer     Fennell 

Aitken      Terrill 

Drees     Ha  mill 

Randolph      Wilkie 

Hilton      Collman 

O'Hare      Grace 

Arrigone      Diouguarde 

Bibo      Klimm 

Barletta     Filippis 

Grannis     Grannis 

Gassner     Gassner 

Show      Show 

Babin     Babin 

Swenson     Franzen 

McKillop      McKillop 

Same     Same 

Same      Same 

Reinhart      Reinhart 

Monahan      Houle 

Balboa    Ijbr    Owner 

Same     Same 

Tataro     Tataro 

Liebes     Emanuel 

Von  Suberlick    ...Boorman 

Adams     Adams 

I^ehman      I.iehman 

Jones     Brown 

Zum     Zum 

Ghiotto     Ghiotto 

.Mayer     Hanlon 

Boitano      •.  .  .  .Cuneo 

New    York    Cloak  ..  Kulchar 

Gordon      McKenzie 

Hanak      Hniiak 

Nelson      Nelson 

Turner     Central     Iron 

Turner     American 

Pope     Bos 


ALTERATONS  ' 

(895)      SW    CL.\Y    AND    CHERRY^.  New  | 

roof,    cement   floor,    etc.  j 

Owner Peter  F.  Dunne,  Premises.  >< 

-Xrchitect  .  .  .None. 

Contractor.  .Geo.     Healing,     110    Jessie, 

San   Franci.'^co.  '< 

COST,    $800  ^ 


ALTERATI(3NS 

(896)      NO.    940    MARKET.      Alterations 

Owner John  Kosenfeld's  Sons,  1024 

Merchants'    Exchange    Bldg 
San   Francisco. 
.  None. 

H.    Brauiiton,    185    Steven- 
son,  San    Francisco. 

COST,    $800 


Architect  . 
Contractor 


Amt. 

700 

800 

soq 

500 
400 
800 
400 
7300 
11870 
1662 
585 
4000 
2650 
1000 
1000 
1000 
4000 
4000 
4000 
5000 
1800 
700 
400 
400 
800 
6000 
400 
400 
2500 
2700 
2700 
2700 
2700 
2700 
500 
600 
400 
1900 
1000 
2950 
6350 
5425 
2750 
5  5  5  n 
1537 
2600 
5650 
865 
5450 
10000 
25000 
12000 
2748 
2400 
22000 
22000 
20000 
9000  ' 
1400 
1350 
1350 
650 
600 
400 
400 
4  50 
400 
400 
4  on 
850 
4  50 
400 
500 
4  50 
3000 
7300 
2500 
6600 


ADDITION 

(897)      NO.     3747     SACRAMENTO.       Add 
sun  porch  and  make  minor  changes. 

Owner E.    Friedlander,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $50C 


ALTERATIONS 

(898)      NOS  1929-37  O'FARRELL.     Mar- 
ble front  steps  and  install  doors. 


Owner Mrs. 

Rosa, 
Architect  .  .  .  J.    C 

Bldg., 
Day's    work. 


D.  Casassa.  Santa 
Cal. 

Hiadik.  Monadnock 
San  Francisco. 

COST,    $400 


ALTERATIONS 

(899)      NO.    675    GOLDEN    GATE    AVE. 
Change   front  and   minor   alterations. 

Owner J.    C.      Briskell.    213      Lick 

Bldg.,   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .E.    W.    Elliott,    180    Jessie. 
San    Francisco. 

COST.   $800 


ALTERATIONS  1 

(900)      NO.    145   JULIAN      AVE.        Alter 
basement. 

Owner Frederick  W.  Reich,  Prem.  \ 

Architect  .  .  .None.  | 

Day's    work.  COST,    $400 


FRAME    RESIDENCiS  ] 

(901)      SE    ASHTON      AND      GRAFTON 

Aves.      .\11    work    except   heating    for! 

two-story    and   basement    frame   resi-^ 

dence. 

'^wner The  Roman  Catholic  Arch-| 

bishop       of       S.       F.,       1100| 

Franklin,  S.   F.  1 

Architect  ..  .John   J.   Foley,    46    Kearny^l 

San   Francisco.  j 

Contractor.  .James    F.      McCarthy,      432j 

Eureka.  San   Francisco. 
Filed  Mar.  22,   15.     Dated  Mar.   11.  '15. 

Frame   up   and    roof  on $1826 

Brown    coated    182B; 

Completed    and    accepted 1828 

Usual     35    days 182IJ 

TOTAL  (X)S'r,  $7300; 
Bond,  $3650.  Sureties,  Peter  Quinn  Se^ 
Ino.  McClellan.  Limit,  105  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


FRAME    RESIDENCES 
(902)      E    TWENTY-EIGHTH    AVE    125 
N  UUoa  N  170xE     120  OL  1170.       All 
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work    for    o      one-stoiy    frame      resi- 
dences. 

Owner Parkside  Realty         Co., 

Crocker  Bldg-.,   S.   F. 

Supt Mahoney         Bros.,        Crocker 

Bldg.,   San  Francisco. 
Contractor .  .Lawrence     V.    Riddle,     201 

Euclid  Ave.,   S.   P. 

Filed   Mar.    22,   '15.      £>ated   Mar.    20,   '15. 

Rough   frame  completed.  25%  of  total 

Enclosed    and    plastered.  25%   of   total 

Completed  and  accepted.  25%  of  total 

Usual    3,-)    days 25%    of    total 

TOTAL.  COST,  $11,870 
Bond,  none.  Limit,  75  days.  Forfeit, 
$5.     Plans  and   specifications   filed. 

PAINTING,    PAPERING,    ETC. 

(903)  SW  CALIFORNIA  &  STOCKTON 
S  6S-9xW  117-6.  Painting-,  varnish- 
ing- and  papering  (owner  to  furnish 
paper)  for  three-siory  and  basement 
Jipartment    building-. 

Owner Delmar  Smith  Clinton,  Mill 

Valley,   Cal. 

Architect  ..  .Rousseau   &    Rousseau,    110 
Sutter,   San   Francisco. 

Contractor.  .Reliable  Painting  Co.,  3247 
19th,    San    Francisco. 

Filed  Mar  22,  '15.     Dated  Mar.   11,  '15. 
Building     primed     and     2nd     coat 

work    on     $554.00 

Completed    and    accepted 554.00 

Usual    S.'')    days.  . 554.50 

TOTAL.  COST,   $1662.50 

Bond,  none.     Limit,  as  soon  as  possible 

Forfeit,  none.     Plans  and  specifications 

filed. 


(.904)  TIN  AND  SHEET  METAL  WORK 
leader  pipes,  window  flashing,  sky- 
lights,   etc.,    on    above. 

Contractor.  .G.  &  M.  Sheet  Metal  Wks., 
1527    Mission,   S.   F. 

Filed  Mar.  22,  "15.     Dated  Mar.  11,  '15. 

50%   of   work    finished $219.35 

Completed    and    accepted 219. 4» 

Usual   35   days 146.25 

TOTAL    COST,    $585.00 

Bond,   none.     Limit,  as  fast  as  possible 

Forfeit,  none.     Plans  and  specifications 

filed. 


(905)  PLUMBING,  SEWERAGE  AND 
gas  piping,  plumbing  fixtures,  etc., 
on  above. 

Contractor .  .Alexander      Coleman,      706 
Ellis,    San    Francisco. 

Filed  Mar.  22,  '15.     Dated  Feb.  11,  '15. 

On    1st   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,   $4000 

Bond,    none.      Limit,    SO    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME    COTTAGE 

906)  W  CAYUGA  AVE  350  N  Onon- 
dago  Ave  N  50xW  100.  All  work  for 
one-story  and  basement  frame  cot- 
tage. 

Owner J.    P.    Lallhacar,    Onondago 

and  Cayuga  Aves.,  S.   F. 

Architect  . .  .None. 

Contractor.  .F.  De  Martini  &  L.  Segale, 
274   29th,  San  Francisco. 

Filed  Mar.  22,  '15.     Dated  Mar.  22,  '15. 

Frame    up    $662.50 

Brown   coated 662.50 

Completed    and    accepted 662.50 

Usual    35    days 662.50 

TOTAL    COST,     $2650.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 


Ownoi- N.    .J.    Nelson,      4278       23rd, 

San   Fiancisco. 
Ai'chitcct .  .  .  None. 
Day'.s    work.  COST,    $1000 

ERA -ME    DVV  KILLING 

(908)  E   WANDA    275   N   Onondago   Ave. 
One-story  and   basement  frame  dwlg. 

Owner N.    J.    Nelson,      4278      23rd, 

San  Francisco. 
Architect.  .  .None. 
Day's    work.  COST,    $1000 

FRA.ME    DWELLING 

(909)  E   WANDA   250  N   Onondago  Ave. 
One-story  and  h.asement  frame  dwlg. 

Owner    N.    .T,    Nelson,      42V?       23rd, 

San  Francisco. 
Architect.  .  .None. 
Day's    work.  COST,    $1000 


FRAME  FLATS 

(910)    S  ANZA   107-0  W   20th   Ave.  Two- 
story    and    basement   frame    (2)    flats. 
Owner Thos.  Scoble,  363  14th  Ave., 

San   Francisco. 
Architect  ..  .E.    B.    Young,    251    Kearny, 

San   Francisco. 
Day's   work.  COST.    $4  000 


FRAME  FLATS 

(911)      S  ANZA  57-6   W   20th  Ave.  Two- 
story    and    basement    frame    (2)    flats. 
Owner Thos.  Scoble,  363  14th  Ave., 

San   Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's   work.  COST,   $4000 


FRAME   FLATS 

(912)      S  ANZA  82-6  W   20th  Ave.  Two- 
story    and    basement   frame    (2)    flats. 
Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 

San  Fiancisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 
Day's   work.  COST,   $4000 


FRAME    DWELLING 

(913)      W  JORDAN  AVE   396-8  N  Geary 

Two-story  and  basement  frame  dwlg. 

Owner Thos.  Scoble,  363   14th  Ave., 

San   Francisco. 
Architect  .  .  . E.    E.    Young,    251    Kearnv, 

San   Francisco. 
Day's    work.  COST,    $5000 


FRAME    DWELLING 

(907)    E   WANDA   300   N   Onondago   Ave. 
One-story  and  basement  frame  dwlg. 


FRAME    DWELLING 

(914)  E  TENTH  AVE  150  S  Lincoln 
Way.  Two-story  and  basement 
frame   dwelling. 

Owner Myrtle       Aplin,       1478    48th 

Ave.,    San    Francisco. 

Architect  ..  .R.    J.    Driscoll,    174    Ashton 
Ave.,  San  Francisco. 

Contractor.  .W.    A.    Hicks,    Premises. 

COST,    $1800 

ALTERATIONS 

(915)  SE  CALIFORNIA  AND  HYDE. 
Alter    saloon. 

Owner John  A.  McLeod,  1383  Cali- 
fornia,   San    Francisco. 
Ai-chitect  .  .  .None. 
Day's    work.  COST,    $700 

NEW     FRONT 

(916)  NOS.  229-31  SANSOME.  New 
front. 

Owner T.    C.    Kierulff,    Care    G.    H. 

Umbsen. 

Architect  .  .  .None. 

Contractor.  .H.  D.  Nichols,  1381  Steven- 
son.   San    Francisco. 

COST,  $400 


ALTERATIONS 

(917)      NO.     1322     THIRTEENTH     AVE. 
Alter    dwelling. 

Owner Emilio    Bretlara,    1326    12th 

Ave.,    San    Francisco. 
-Architect  ..  .None. 

Contractor.  .J.,  A.    Rfeese,    339    3rd    Ave., 
San    Francisco. 

COST,  $400 


FRAME    MUSEUM 

(918)      NO.       755     GREAT       HIGHWAY. 
One-story    frame    museum. 

Owner M.    P.    Benson,    2136    Sutter, 

San   Francisco. 
-Architect  .  .  .None. 

Contractor.  .A.       Laustau,     2885       Burt, 
San   Francisco. 

COST,    $800 


FR-AME    DWELLING 

(9  19)      NE     FOURTEENTH     AVE     AND 
Clement.       Two-story    and     basement 
frame  dwelling. 
Owner Conservative    Bldg.    &    In- 
vestment   Co.,     200     Phelari 
Bldg.,    San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $6000 


ADDITION 

(920)      NO.    4  539    IRVING    (rear).      Add 
one  room  and   pantry. 

Owner C.    F.    Winterberg. 

Architect  .  .  .None. 

Day's  work.  COST,   $400 


ALTERATIONS 

(921)      NE    CLAY    AND    SPRUCE.      Ex- 
tend  elevator   shaft. 

Owner Mrs.   R.   Van   Bergen,   Prem 

-Architect  .  .  .None. 

<'ontractor.  .L.       Schmidt,     448       Jesfjie, 
San    Francisco. 

COST,    $400 


DWELLING 

(922)  W  BRYANT  163  S  26th.  All 
work  except  lumber  and  mill  work 
for    five-room    and    basement    dwlg. 

Owner Heairy    jGrahn,     1441    Ala- 
bama,   San    Francisco. 

-Architect  . .  .None. 

Contractor.    W^m.    H.    Grahn,    2840    Bry- 
ant, (San  Francisco. 

Filed  Mar.  23,  '15.     Dated  Mar.  22,  "15. 

Frame   up    $625 

Brown   coated    625 

Completed     625 

Usual    3.-    days 625 

TOTAL  COST,    $2500 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

FRAME    DWELLING 

(92.3)      E    TWENTr-EIGHTH    AVE    227 

N    Ulloa.      One-ftory    and      basement 

frame  dwelling. 

owner Parkside      Realty     Co.,   409 

Crocker  Bldg.,  S.  F. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2700 


FRAME    DWELLING 

(924)      E    TWENTY-EIGHTH    AVE    159 

N    Ulloa.      One-story    and      basement 

irame   -Iwelling. 

Owner Parkside     Realty     Co.,   409 

Crocker  Bldg.,  S.  F. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2700 


FRAME    DWELLING 

(925)      E    TWENTY-EIGHTH    AVE     125 

N    Ulloa.      One-story    and      basement 

frame  dwelllngr. 


«!) 


Owner Paikside      lieally      Co.,    40J 

Crocker  Bldg..  S.  F. 
Architect  .  .  .None. 
Day's    work.  CO.^T,    $2700 


FRAME    DWELLING 

(926)      R    TWENTY-EIGHTH    AVE    261 

N    Ulloa.      One-story    and      basement 

frame  dwelling. 

Owner Parkslde     Realty     Co.,   409 

Crocket-  feldg.,  S.  F. 
Architect  .  .  .None. 
Day's    work.  COST,    $2700 


KRAMR    DWELLING 

(927)      E    TWENTY-EIGIITH    AVE    193 

N    Ulloa.      One-.'-tory    and      basement 

frame  dwelling. 

Owner Parkside     Realty     Co.,   409 

Crocker  Bldg.,  S.  F. 
Architect  . .  .None. 
Day's    work.  COST,    $2700 


fcLECTJtlC   SIGN 

(928)      SE    FILLMORE    &    CHESTNUT. 
Electric  sign. 

Owner S.    F.    Breweries,    Ltd.,    240 

Second,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Brumfield    Elec.      Sign,      18 
7th,   San    Francisco. 

COST,  $.100 


altJ^rATions 

1929)      So.    4406    EIGHTEENTH.      Alter 
bake^yi 

Owner C.    Motzer. 

Architect  .  .  .None. 

Contractor.  .G.      E.      Rasmussen,      1330 
Rhode    Island.    S.    F. 

C(>.-^T,     $600 


hriLt»!.\G    AXD    ENGI.nEERING    NKWS 

A.ciwUi-l     ....loeil  achroepter,   68   Post 

San    Francisco. 
Contractor .  .Jas.   S.   Fennell.   IJsO  .lessie, 

San    Frfc.ncisco. 
Filed  Mar.  4,  '15.     Dated  Mar.  18,  '15. 

1st    lloor    joists    laid $1000 

2nd   floor   joists  laid 1000 

Roof    on     1500 

Completed   and   accepted 1250 

Usual   35   days IGOO 

TOTAL  COST,  $6350 
Bond.  $3175.  Sureties,  H.  C.  Matthies 
and  W.  B.  Morris.  Limit,  75  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

FRAME     BUILDING 

(935)  LOT  5  Lyon  &  Hoag  Subdvn 
Bakers  Beach  Land  Co.,  being  W 
end     of    32nd     Ave.  All     work    for 

one-story    frame    building. 
Owner Frank  W.  Aitken,  681  Mar- 
ket, San  Franci.sco. 
Architect  ..  ..Ino.     Davis    Hatch,     Hum- 
boldt   Bank    Bldg.,   S.    F. 
Contractor.  .W.   A.   &   C.   C.   Terrill,    110 

Jessie,    San    Francisco. 
Filed  Mar.  24,  '15.     Dated  Mar.  22,  '15. 

Floor    joists    in $  800 

Enclosed    and    roof    completed..    1000 

Plaster    completed     1000 

Completed     1250 

Usual    35    days 1375 

TOTAL  COST,  $5425 
Bond,  $2750.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  SO  days 
from  filing.  Forleit,  $10.  Plans  and 
specifications    filed. 


ALTERATIONS 

(930;      NW    EDDY    AND    MASON.   Alter 
Kaloon. 

Owner Prior   Estate,    Premises. 

Architect  .  .  .None. 

Contractor.  .T.    H.    Meek  Co.,    1157    Mis- 
.sion,    San    Francisco. 

COST,    $400 


FRAME    RESIDENCE 

(931)  W  TWENTY-SEVENTH  AVE 
260  S  Geary.  One-story  and  base- 
ment  frame    residence. 

Owner Ernest  E.  Dunn,  2633  Anza 

San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $1900 


BRICK    GARAGE 

(932)      NW       BUCHANAN    &     PACIFIC. 

One-story    brick    garage. 
Owner Simpson     Bros.,     112     Cali- 
fornia,   San    Francisco. 
Architect  ..  .W.    W.    Blanchard. 
Contractor.  .W.    W.    Blanchard      &    Son, 
180   .les.siie,   San    Francisco. 
COST,    $1000 


FKAME    DWKLLING 

t93S»       W       RICHTRENTH    AVR    25      N 

Balboa.        Two-.story    and      basement 

frame   dwelling. 

Owner Jacob    H.   Thorup,    281    26th 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day'.s   work.  COST,    $2950 


ALTintATIONS 

1934)      N    .MINNA    100    R    Julia    E    25xN 

160.  Alterations  and  additions  to  two- 
.story  and  basement  Cla.ss  "C"  brick 
building. 

Owner Dr.    Charles    F.    Bauer,    10: 

Post,  San  Francisco. 


FRAME    RESIDENCE 

(936)  E  EIGHTEENTH  AVE  200  S 
Geary  S  25xE  120  O  L  267.  All  work 
except  gas  and  electric  fixtures  for 
two-story   fi-ame   residence. 

Owner Elmer   Drees,   327   5th   Ave., 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .Thos.       Hamill,     268       25th 
Ave..  San  Francisco. 

Filed  Mar.  25.  '15.     Dated  Mar.   8,  '15. 
Rough    frame   up  i.nd   roof  on. $687.50 

Brown    coated     687.50 

Completed    and    accepted 687.50 

Usual    35    days 687.50 

TOTAL    COST,     $2750.00 

Hond.    none.      Limit,    70    days.      Forfeit, 

none.       Plans    and    .specifications    filed. 


BIUCK    STORES 

(937)  NW  O'FARRELL  &  MASON  N 
31-lxW  50.  All  wo-^k  for  one-story 
brick    stores. 

Owner D.   L.   Randolph,   407   O'Far- 

rell,    San    Francisco. 
-Architect ..  .Cunningham   &   Politeo,   1st 
National   Bank   Bldg.,   S.   F. 
Contractor.  .  Frank  A.  Wilkie,  519  Cali- 
fornia,   San    Francisco. 
Filed   Mar.  25,  '15.     Dated  Mar.  25.  '15. 
On   1st  and    15th   of   each   month     75% 

Usual    .Oo    days 25% 

z  TOTAI.,  COST,  $5550 
Bond.  $277.1,  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  I^imit,  70 
days.  Forfeit,  $10.  Plans  and  specifi- 
cations   filed. 


RESIDENCES 

(93S)  W  FIFTEENTH  AVE  100  N 
Kirkham  N  125xW  127-6.  AM  work 
except  exterior  and  interior  plaster 
for  5  residences.     \ 

Owner F.    Temple    Hilton. 

.Architect  ..  .Charles  P.  Weeks.  .Mutual 
Bank    Bldg.,    S.    F. 

Contractor .  .Collman  &  Collman,  Shar- 
on  Bldg.,  San  Francisco. 


AAcdnesday.     March     31.     idl-i. 

Filed  Mar.  25.  "15.     Dated  Mar.  25,  '15. 

Frame  up  and   roof  on $3843.75 

Brown    coated     3843.75 

Completed    and    accepted.....    3843.75 

I'sual    35    days 3843.75 

TOTAL  COST.   $15,375.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


ALTERATIONS 

(939)  E  HAMPSHIRE  175  S  22nd  S  25 
xE  100  M  B  14S.  All  work  for  alter- 
ations and  additions  except  finish 
hardware,  shades  and  gas  fixtures  to 
two-story  frame  flats. 

Owner John    O'Hare,    2157    Grove, 

San    Francisco. 

Architect  . .  .None. 

Contractor.  .E.    F.   Gr^ce,      1017      Rhode 
Island.    .San    Francisco. 

Filed  Mar.  25.  '15.     Dated  Mar.  17,  '15. 

Completely    framed    $650 

Brown   coated    650 

Completed    and    accepted 650 

Usual    35    days 650 

TOTAL    COST,    $2600 

Bond,    $1300.      Sureties,    John    T.    Grace 

and    Jno.    T.    Mullins.      Limit,    90    days. 

Forfeit,  plans  and  specifications,  none. 


FRAME    FLATS 

(940)  W  HARTFORD  201  S  19th  22x 
125.  All  work  for  three-story  and 
basement    frame    flats. 

Ownner W.     Arrigone,     ^107     19th, 

San    Francisco. 

Architect  .  .  .None. 

Contractor.  .L.   Diouguarde,   889   Filbert 
San   Francisco. 

Filed  Mar.  25,  '15.     Dated  Mar.  10,  '15. 

Frame    up     $1412.50 

Brown    coated     1412.50 

("ompleted    and    accepted 1412.50 

Usual    35    days 1412.50 

TOTAL  COST,    $5650.00 

Bond,    $2825.      Sureties.    J.    Panella   and 

I).  O.  Duffie     Limit,  80  days  after  Mar. 

2.").      Forfeit,    none.      Plans    and    specifi- 
cations  filed. 

NOTE:— Plans    by      Architect      C.    O. 

Clausen,    Heai'st    Bldg. 


FHA.ME    RESIDENCE 

(941)  E  TWENTIETH  AVE  246  S 
Lake  E  120xS  26.  Rough  and  finish 
plumbing  for  two-stor.v  and  base- 
ment  frame   residence. 

Owner Solomon    Bibo,     312     Maple, 

San   Francisco. 

Architect  ...  Henry       Shermund.       Mills 
Bldg..  San  Francisco. 

Contractor.  .Frank   J.    Klimm.    221    Oak. 
San    Francisco. 

Filed  Mar.  25.  '15.     Dated  Mar.   19.  '15. 

Rough    plumbing    done $348 

("ompleted    and    accepted 300 

Usual    35    days 217 

TOTAL    COST.    $S65 

Bond.    $433.      Sureties.    Jeremiah    Dono- 
van and   David   Lyons,     Limit.   SO  days. 

'•"ofeit.    $5.         Plans    r,nd      specifications 

liled. 


FKAME  FLATS 

(942)  W  STOCKTON  70  N  Filbert  N 
22-6xW  57-6.  All  work  except  gas 
and  electric  fixtures  and  window 
shades  for  three-story  and  basement 
frame    flats. 

<>wner Carmela        Barletta,        141S 

Grant    Ave..   S.    F. 
.\ichitect  ...C.    Fantonl.      916      Kearny. 

San    Francisco. 
Contractor.  .A'.     Fillppls.     21     Columbus 

Ave..    San    Fanclsco. 
Filed  Mar.  25,  '15.     Dated  Mar.  23,  '25. 


\Vt(]n(-.s(ia.\  .     Clinch       ;  1        I  Din. 

Frame  up  and   roof  on $130-'. 30 

Brown    coated     1362.50 

Completed    and    accepted 1362.50 

TT.^ual    35    days 1362.50 

TOTAL    COST,     $54  50.00 

Bond,   none.      Limit,   90  days  after   Mar. 

— .      Forfeit,    none.      Plans    and    specifl- 

cation.s   filed. 


FRAME     FLATS 

<!M3)  E  SEVENTH  AVE  75  N  Lake. 
Three-story  and  basement  frame  (6) 
flats. 

Owner Mrs.    Sopftie    Grannis,    1955 

Franklin,   San    Francisco. 
Architect  ...  E.    E.    Young,    251    Kearny, 

San    Francisco. 
Contractor.  .Fred      R.      Grannis,       1955 
Franklin,    San     Francisco. 
COST,    $in,000 


BUIi  DING    AND    ENGINEERING    NEWS 

FRAME    APARTMENTS 
(951)      S   PAGE   150    \V   Shrader.      Three 
story  and  basement  frame   (6)   apart- 
ments. 

Owner Cha.s.    E.    Reinhart,    17th    & 

Kansas,    San    Francisco. 
Architect  ...  Rousseau   &   Rousseau,    110 

Sutter,    San     Francisco. 
Contractor .  .Chas.    E.    Reinhart,    17th    & 
Kansas,    San    Francisco. 

COST,    $9000 


BRICK    STORES.    ETC. 
<9-J-l)      B       STOCKTON     Sl-8        S     Clay. 
Three-story      and      basement       brick 
stores   and   lodgings. 

Owner Loui.s    Gassner,    112    Geary, 

San   Francisco. 
Architect  ...D.  J.   Patterson,  Mechanics 

Institute    Bldg.,    S.    F. 
Day's    work.  COST,    $25,000 


BRICK    MARKET 
'        <945)      B      POLK      87      N    Washington, 
I  One-story    and    basement    brick    mar^' 

ket. 

Owner M.      S.    Snow,      1240      Bush, 

San    Francisco. 
Architect  ..  .C.    O.    Clausen,    Hearst    Bid 

San    Francisco. 
Day's   work.  COST.    $12,«00 


REPAIRS 
\       <946)      NO.    631     GRANT    AVE.      Repair 
fire   damages. 
Owner L.   C.   Babin   Co.,   423   Kear- 
ny,  Sart    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $2748 


BRICK    SHOP 

<947)  S  NATOMA  142-6  W  New  Mont- 
gomery. One-atory  brick  carpenter 
shop. 

Owner Swen.son      &    Franzen,      230 

Tehama,   San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $2400 


FRAME     STORES     &     APARTMENTS 
(948)      W  MISSION  149  N  14th.     Three- 

.story  and  basement  frame  stores  and 

(14)    apartments. 

Owner McKillop     Bros.,     540     Cole, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $22,000 


FRAME    APARTMENTS 

(949)  W  MISSION  99  N  14th.  Three- 
.story  &  basement  frame  (14)  apart- 
ments. 

Owner McKillop     Bros.,     540     Cole, 

San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $22,000 


FRAME    APARTMENTS 

(950)  S  SEVENTEENTH  63  W  Hart- 
ford. Three-story  and  basement 
frame    (12)    apartments. 

Owner -McKillop     Bros.,     540     Cole, 

.San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $20,000 


FRAME    COTTAGE 

(952)  LOT  31  Lyon  &  Hoags  Sub  No. 
2,  Ashbury  Tei  race.  All  work  for 
four- room   frame    cottage. 

Owner Patrick       H.       and       Mary 

Monahan,    305    States,    S.    F. 

Architect  .  .  .None. 

Contractor.  .D.  Houle,  660  Market,  S.  F. 

Filed  Mar.   26,  '15.   Dated  Mar.   20,  '15. 

Frame     up     $350 

Brown    coated    ...  , 350 

House    completed     350 

Usual     35     days 350 

TOTAL   COST,    $1400 

Bond,    none.      Limit,    90   days.      Forfeit, 

none.      Plans   and   specifications   filed. 


FRAME    DWELLING 

(953)  NE  HAVELOCK  73  E  San  Jose. 
One  and  one-half-story  and  base- 
ment   frame    dwelling. 

Owner Balboa  Mill  &  Lumber  Co., 

1900  San  Jose  Ave.,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST,   $1350 


FRAME    DWBLLING 

(954)  NE  HAVELOCK  173  E  San  Jose 
One  and  one-half-story  and  ■  base- 
ment   frame    dwelling. 

Owner Balboa  Mill  &  Lumber  Co., 

1900   San   Jose   Ave.,   S.   F. 

Architect  .  .  .None. 

Day's   work.  COST,   $1350 


BAKE    OVEN 

(955)      NE   GREEN  AND  KEARNY.  In- 
stall bake  oven. 

Owner F.  Fataro,   Premises. 

Architect  . .  .None. 

Contractor .  .J.       P.    Glaser      Co.,       2070 
Union,   San   Francisco. 

COST,   $650 


ALTERATIONS 

(956)  NO.    165    POST.      New    partitions 
and   ceiling. 

Owner H.    Liebes   &   Co.,    171    Post, 

San  Francisco. 
Architect  .  .  .None. 
Contractor .  .L.   &  E.  Emanuel   Co.,   Inc., 

144   12th,  San  Francisco. 

COST,  $600 

ALTERATIONS 

(957)  NO.  2550  PINE.     Alter  dwelling. 
Owner Mrs.       Von     Suberlick,       65 

Guerrero,   San   Francisco. 
Architect  .  .  .None. 
Contractor...!.   F.   Boorman,   836   Haight 

San   Francisco. 

COST,    $400 


ALTERATIONS 

(958)      NO.    2059    GOLDEN    GATE    AVE. 
Change   front   and   minor   alterations. 

Owner Frank  P.  Adams,  1038  Pine 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


ALTERATIONS 

NO.   108   EAGLE.      Alter  dwelling. 

Owner James   L.   Lehman,   Prem. 

Architect  . .  .None. 


Contractor .  .J.    C.    Blown,    172      Caselli, 
S.    F.  COST.    $4  50 


.\LTERATIONS 

(960)  NO.   116   DOWNEY.        Alter  gar- 
age. 

(MviitT Edw.    J.    Jones,    Premises. 

Aichitect  .  .  .None. 

Contractor .  .McCabe      &       Brown.       110 
Jes.sie,   San   Francisco. 

COST,    $400 

REPAIRS 

(961)  E   BARTLETT    160   N   22nd.      Re- 
pair  garage   and   dwelling. 

Owner Emma    C.  Zum.    1308    Guer- 
rero,   San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,     $400 


ALTERATIONS 

(962)      NO.    4555    MISSION.      Alter    gar- 
age, new  doors,  etc. 

Owner A.    G.    Ghiotto,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $400 


ALTERATIONS 

(dC)?.)      NO.    1224       RAIL      ROAD      AVE. 
Alter    bakery. 

Owner Fred       Mayer,     4924       26th, 

San    Francisco. 
-Architect  .  .  .None. 

Contractor.  .Frank      C      Hanlon,      1007 
Mendell,    San    Francisco. 

COST,   $850 


ALTERATIONS 

(964  J      NO.  790  SHOTWELL.     Raise  and 

alter    cottage. 
Owner G.    B.    Cordano    and    G.    B. 

BoitanoV  3054   22nd,  S.  P. 
Architect  .  .  .None. 
Contractor.  .Wm.    J.    Cuneo,    686    Capp, 

S.   F.  COST,    $450 


ALTERATIONS 

(9'65)      NO.    974    MARKET.      Alter   front 

Owner New    York    Cloak    &    Suit 

Co.,    Premises. 
Architect  .  .  .Jos.      Cahen,      45      Kearny, 

San  Francisco. 
Contractor.  .S.   Kulchar   &   Co.,    518    4th. 

Oakland.  COST,    $4  00 


ALTERATIONS 

(966)      NO.    3224    FOLSO.M.      Alter  dwigr. 

Owner Mrs.    Gordon,    Premises. 

Architect  .  .  .None. 

Contractor.  .K.    H.    McKenzie,    2783    Mc- 
Allister,   San    Francisco. 

COST,   $500 


GARAGE 

(967)      NO.         124         COM.MONWEALTH 
Ave.     One-story   frame  garage. 

Owner T.    Hanak,    Premises. 

Architect  .  .  .  M.    Brownstone. 

Day's    work.  CO.ST,    $450 


FRAME    DWELLING 

(968)  SB  LINCOLN  WAY  AND  29TH 
Ave.  Two-story  and  basement  frame 
dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 
Architect  .  .  .None 
Day's  work.  COST,  $3000 

CLASS    "C"    APARTMENTS 

(969)  N  POST  68-111/2  W  Hyde  W 
?4-4 1/2x137-6.  Structural  steel  and 
cp.r-t  iron  reinforcing  rods  for  brick 
work,  joist  anchors,  bay  window 
fianiin^f,  etc.,  for  five-story  and  base- 
ment steel  from  Class  "C"  apartment 
house. 


Owner    \'.  i.i.   J.   and   DaviJ   TL.riicr, 

272  NatojTia,  San   Francisco 
Arcliiioct  ...Rou££oau   &   Rousseau,    110 

Sutter,   San  Francisco. 
Contractor .  .Cential     Iron     Works,     631 

Florida,    San    Franoisco. 
Filed  Mar.  27.  '15.     Dated  Mar.  24,  "15. 
On  ielivery  of  all  steel,  note  for 
1 2.". JO    payable    1    year    from   com- 
pletion   and    acceptance 

On    erection    of   steel    frame    note 
for    J2o00,    payable    1    year    from 

completion    ani;    acceptance 

Completed   and    accepted |1825 

I'sual     ?,a    days 475 

TOTAL  COST,  $7300 
Hond,  none.  Limit.  April  30,  1915. 
Forfeit,  none.     Specifications  only  filed. 


(970)      tJRADIXG.     EXCAVATING,     CE- 

ment     work,     foundation       work       on 

above. 

Contractor .. -American       Concrete       Co., 

Humboldt  Bank  Blder-,  S.  F. 

Filed   Mar.   27,  ,'15.     Dated  -Mar.   25,  '15. 

On    20th   of  each   month 75% 

U.'iual    :i.")    days 25% 

TOTAL  COST,  $2500 
Bond,  (51250.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  as 
fast  as  required.  Forfeit.  |1'>.  Plans 
and    specifications    filed. 


BRICK    GARAGE 

(971)  N  SEVENTEENTH  (Corbett) 
20'5-llV4  K  .Market  E  2.1  N  197-5  »/^ 
SVV  fi5-9«4  S  74-S  E  25  S  SO  M  B  115. 
Concrete,  brick,  carpenter,  plumbing, 
roolintr,  wirinjf  and  painting'  for 
one-story  bi-ick  garage. 

Owner Pope       Estate       Co.,       Kohl 

Bldg.,    San    l-'rancisco. 

Architect  .  .  .None. 

Contractor.  .George      A.       Bos,      Hearst 
Bldg.,   S.    F. 

Filed  .Mar.  27,  '15.  Dated  Mar.  26,  '15. 
Excavation    and   concrete    footing 

done     $1500 

Brick    work    completed 2500 

Completed     and    accepted 950 

ITsual    n.'i    days 25% 

TOTAL  COST,   $6600 

Bond.    $:::!Oii.         Surety,       Massachusetts 

Bonding    &    Insurance    Co       Limit,    fr.r- 

feit,    none.      Plans      and      specifications 

filed. 


Mar.  27,  1915— NO.  2105  VALLEJO  S 
line  bet.  Buchanan  and  Webster. 
Frank  C  Nicholls  to  Wm  M  Abbott. 
2   years   with    option    to   renew. 

.Mar.  2.'>,  1915— NO.  744  HOWARD  N  In 
bet.  3rd  and  4th.  Clara  S  Bibbero 
to   Alice   Linn.      5   years,    $6720 

.Mar.  25,  1915— NO.  20  SIXTH  and  510 
Stevenson  with  agreement  as  to  22- 
24  Sixth  and  510  Stevenson.  Gren- 
inger  lOstate  Co  to  Ada  Samuel  wife 
.\I.    .\.      .-.    years,    $27,000. 


INCORPORATIONS 

-Xatinnal  Bed  Company.  To  buy,  sell 
and  niiinufacture  beds.  Capital  Stock. 
$25,000;  2500  shares  at  $10  each: 
amount  oubscribed,  $30.  Place  of 
busine.s.'*.  .S;in  -•  i  .•inci.«c().  I)li-ector.s — 
R.  L.  Dally,  B.  Vale  and  T.  A.  Cuthill. 
I    share    each. 

East-Ciay  Realt)  Company.  To  deal 
In  real  estate.  Capital  Stock,  $150,000; 
1500  shares  at  $100  each;   amount  sub- 


lU.'i;  DLSG    XSD    i^NGLNEEKlNG    NEWS 

. ,.,^u,      $.l,.jiii.      I'laco      of    bui;iui,i3&, 

San  Francisco.  Directors — S.  C.  Lillis, 
21S  shares;  S.  Shannon,  C.  A.  Holbrook, 
.Ir.,  175  shares  each;  F.  M.  Helm,  T.  G. 
Hart,    >.7    shares    each. 

"1915  World's  Fair  Voting  Contest 
Company."  General  advertising  busi- 
ness. Capital  Stock,  $50,000;  50,000 
shares  at  $1  each;  amount  subscribed, 
$5.  Place  of  business,  San  Francisco. 
Directors — L.  S.  Benjamin,  J.  Triest,  I. 
Stone  and   L.   Stone,   1   share  each. 

United  States  National  University. 
To  conduct  a  university  of  colleges  and 
seminaries.  No  Capital  Stock.  5  di- 
rectors.    Place  of  business,  S.  F. . 

Santa  Maria  Steamship  Co.  Capital 
Stock,  $250,000;  subscribed  1300  shares 
at  $100  each.  Directors — J.  Jerome,  H. 
Hill,  A.  H.  Vincent,  1  share  each. 
Place   of   business,   San   Francisco. 

California  Cloak  Co.  Capital  Stock, 
$5000;  amount  subscribed,  $15;  shares, 
$5  each.  Directors — J.  Roser,  W. 
Rosenberg,  C.  L.  Seynolds,  1  share 
each.      Plare    of    business,    S.    F. 


\\<  .:lnt--;day,     .Marcn      '.I. 


1^1 


XOTICE    OF    >O.\-RESP0rNSIBIHTV, 


.Mar.  24,  1915— CLIFF  HOUSE  &  ptn 
Cliff  House  Stable  and  lands  lying 
south  of  Cliff  House.  Emma  L 
Merritt,  Extrx  Est  Adolph  Sutro, 
deed  a.s  to  improvements  on  leased 

.Mar.  27,  1915— SE  VAN  NESS  AVE 
and  .lackson  S  127-SV4xE  123.  Chas 
.Schlessinger  as  to  improvements 
on    leased    property 

Mar.  23.  1915— SE  MARKET  300  NE 
Fourth  NE  25  SE  iOO  NE  5  SE  70 
SW  30  NW  170;  No.  716  Market, 
.losiah  W  Stanford  as  to  improve- 
ments   on    leased    property 


CO.XTHACTORS'     IIOND. 


.Mar.  25,  1915— W  FIFTEENTH  AVE 
100  N  Kirkham  N  125xW  27-6.  F 
Temple  Hilton,  owner;  Collman  & 
Collman,  contractors;  sureties.  Fi- 
delity &  Deposit  Co.  of  .Ma-yland; 
Bond,   $7687. 


rOMPLETIOJi   NOTICES. 


San  Francisco 


.Mar.  22,  1915-:?  UNION  137-G  W 
Leavenworth  20x137-6.  Dr  C  O 
Fauda  to  .lohn  Ratto  and  G  Chris- 
tina     .March    22,    1915 

Mar.  :'2,  1915— SW  CALIFORNIA  & 
Stockton  S  6S-9xVr  117-6.  Delmar 
.~>mith  Clinton  to  C  Sartorio 

-Mar.  23,  1915— N  JUDAH  (J)  86  E 
sth  Ave  E  27xN  100.  Ole  Pedersen 
to  whom  it  may  concern.  .Mar.  — ,  '15 

-Mar.  23,  1915— NW  I'OLK  &  CALI- 
fornia  W  56-3  N  87-6  W  25  N  25  E 
Sl-3  S  112-6.  The  Bradbury  Estate 
Invst  Co  and  Mary  M  Bradbury 
to   Hetty   Bros Mar.    16,    1915 

.Mar.  23.  1915— N  CALIFORNIA  137-6 
W  Devisadei-o  W  27-4%  N  132-7  E 
27-4%  S  132-7.  Mary  G  Dutton  to 
E    C    RIetch Mar.    22.    1915 

.Mar.  23,  1315— S  CALIFORNIA,  bet. 
.Montgomery  and  Sansome  (Mer- 
chants' Exchange  BIdg.)  ,8  F  Jom- 
inercial  Club  to  Eri  H  Richardson 
March    19,    1915 

Mar.  23,  1915— SE  SACRAMENTO  & 
Franklin       40xS7-8'4.         Max       and 

l>i>ra    Kolander    to   F  G   Denke 

.March    23.    1915 


.Uar.  23,  1915— SW  GREENWICH  & 
Larkin  S  46-1  >^xW  70.  William 
G  or  Wm  G  Gilmouf  to  Kiernan  & 
O'Brien Mar.    15,    1915 

Mar.  24,  1915— N^V  SEARS  310  SW 
Sickles  Ave  SW  25xNW  103.50. 
Victoi-  Bjors  to  whom  it  may  con- 
cern     Mar.    24,    1915 

-Mar.  24,  1915 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  The  Turner  Co 

March    14,    1915 

-Mar.  24,  1915— EXPOSITION  SITE. 
State  of  Mississippi  to  whom  it 
may    concern Mar.    17,    1915 

Mar.  24,  1915— N  SUTTER  SI  W  Tay- 
lor N  137-6XW  56-6.  Wm  Hendrick- 
son,  Trustee  Gaffney  Estate  C**  to 
Wm  F  Wilson  Co Mar.  24,   1915 

Mar.  24,  1915 — S  CHESTNUT  70  E 
Scott  E  38x25.  Frank  Miccalizzi 
and  Cecelia  Miccalizzi  to  W  E 
Grant Mar.    24,    1915 

Mar.  24,  1915- EXPOSITION  SITE. 
Pacific  Aeroscope  Co  to  George  H 
Griffin Mar.    20,     1915 

Mar.  24,  1915— W  DIVISADERO  25  S 
Filbert  S  27-6xW  112-6.  W  A 
Morris  to  W  W  Rednall.Mar.  24,   1915 

.Mar.  25,  1915 — NW  BUSH  &  GOUGH 
30  on  Gough  by  110  on  Bush.  Re- 
becca  C  Tucker  to    jcott  Co 

March    18,    1915 

Mar.    25,    1915— W    FOURTH    AVE    75 

5  Anza  S  25xW  95.  John  F  Haner 
to  whom  it  may  concern.  Mar.   23,  "15 

JIar.  25,  1915— LOT  45  BLK  12,  Lake- 
view.  Gust  Carlson  to  whom  it 
may    concern M.^.r.    25,    1915 

Mar.  25.  1915 — E  TWENTY-FIRST 
Ave  10(1  S  (teary  S  25xE  120.  John- 
son &  Johnson  to  whom  it  may 
concern Mar.    25,    1915 

Mar.  25,  1915— E  HAMBURG  25  N 
Joost  Ave  N  25xE  100.  Bartow  C 
and  Virginia  M  Jewell  to  Wm  H 
Grahn Mar.    12,    1915 

Mar.  23,  191 5— EXPOSITION  SITE. 
Gantner   &   Mattern  Co  to  McLeran 

6  Peterson Mar.    19,    1915 

Mar.     25.     1915— EXPOSITION       SITE. 

Pacific  Aei-oscope  Co  to  Val  Franz 
and    Fred   P   Fisher Mar.    20,    1915 

Mar.  26,  1915— W  FOURTH  AVE  100 
S  Irving  S  25xW  120.  J  N  Powell 
to  A  Sarraille  and  P  Lagomarsino 
March    19,    1915 

Mar.  26,  1915— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  McSheehy  Bros... 
Mar.     24,     1915 

Mar.  26,  1915- BLOCK  BDED  BY 
Grove,  I.^rkin,  Hayes  and  Polk. 
Panama-Pacific  International  Ex- 
position Co  to  Heywood  Bros  & 
Wakefield    Co Mar.    24,    1915 

Mar.  26.  191.5— W  VERMONT  50  N 
ISth  25x100.  Herbert  Day  to  G 
Cavaglieri Mar.     25,     1915 

Mar.  26.  1915 — NE  LYON  &  IX)M- 
bard  W  250  N  parallel  with  Lyon 
275.20  S  Chestnut  extended  E  25 
S  275.20.  Government  of  Guate- 
mala  to   F  L  Hanson.  .  .Mar.    25,    1915 

Mar.  26,  1915— W  BUCHANAN,  ex- 
tended 40  N  Francisco,  extended 
N  60.S7xW  70.  Orange  Blossom, 
Inc  to  Strehlow,  Freese  &  Peter- 
son  Mar.    20,    1915 

Mar.  26.  1915 — N  FRANCISCO  10  W 
Franklin  N  100  E  130  S  200  W  130 
N     100.      Irving    C    Ackerman     to 

Strehlow,    Freese   &   Peterson 

March    20,    1915 

Mar.  2(!,  1915— W  TENTH  AVE  75  N 
<'lement  25x120.  J  Forrest  Wyman 
to  whom  it  may  concern.  .Mar.  24,  '15 


^^"fdnestlay,     Marr-h     3j,     JD^o. 
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LIENS   FILED 


SAN     FRANCISCO    COUNTY. 


.Mar.  n.  19X5 — EXPOSITION  i>IT]0. 
San  Mateo  Planing-  Mill  Co  v.s 
Panama-Pacific  International  Ex- 
position Co,  Young's  Restaurant  ofe 
UiclTard    Sinnott     .noi.OS 

.Mar.  r2,  1915— NW  MAilKET  AND  \V 
The  Embarcadero  vEast)  N  to  S 
Commercial  W  to  point  481-8  E 
Drumm  S  59-9  E  to-S  S  59-9  to  a 
point  in  N  Sacramento  527-4  E 
Drumm  E  along  Sacramento  to  int 
with  NW  Market  NB  to  beg,  City 
slip  Lots  118,  119,  121  and  122. 
Gladding,  McBean  &  Co  (Record  6S 
liens  201),  $1116.98;  P  J  Jackson  & 
Co  (re-recorded  71  liens  218), 
1132.50,  Standard  Crushed  Rock 
Co  (re-record  71  liens  192),  $889.50 
vs  Henry  Cowell  Lime  &  Cement 
Co  and  Thos  H  Day's  Sons 

.Mar.  22.  1915— NW  TWENTY-THIRD 
and  San  Jose  Ave.  The  Greater 
City  Lumber  Co  vs  M  Tsukamoto 
and    A    W    Burnett 

Mar.  23,  1915 — EXPOSITION  SITE. 
I'nion  Flooi-  Co  vs  Richard  Sinnott, 
Voung's  Restaurant  and  Panana- 
Pacitic    International    Exposition  .  $1 1  0 

.Mar.  23.  1915— NW  MARKET  AND  W 
East  N  to  S  Commercial  W  along 
Commercial  to  a  point  481-8  E 
Drumm  S  59-9  E  45-8  N  59-9  to  a 
point  in  N  Sacramento  527-4  10 
Drumm  E  along  Sacramento  to  N 
.Market  NE  to  beg  City  Slip  Lots 
IIS,  119,  121,  122  (le-record  68  liens 
185).  United  Materials  Co  vs 
Henry  Cowell  Dime  &  Cement  Co 
and    Thos    II    Day's    Sons $678.02 

.Mar.     24,     1 9 15— EXPOSITION       SITE. 
The    Hoffman    Heater    Co    vs    Aus- 
trian   Concession    Co    and    Panama- 
Pacific  International  Exposition  Co 
$515 

.Mar.  24,  1915— SW  BRIGHTON  AND 
Ocean  Ave  S  223-4  S  25  W  112-6. 
Wilson  Bros  &  Co  vs  J  C  Stroms- 
wold  and  Frank  and  C^enevieve 
.McCarthy      $300.95 

.Mar.  21,  1915— E  SEVENTEFNTH  AV 
32-4  V2  S  Riviera  S  25xE  i38-10. 
Eureka  Sash,  Door  &  Moulding 
.Mills  vs  Bessie  G  and  E  R  Hayden 
$430.15 

Mar.  2:;,  1915— EXPOSITION  SITE. 
Union  Floor  Co  vs  Young's  Res- 
tauiant  and  Panama-Pacific  In- 
ternational    Exposition     Co $120 

.Mar.  24,  1915— NW  MARKET  AND  N 
Sacramento  NE  23-3%  m  or  1  to  W 
Embarcadero  (East)  NW  along 
Embarcadero  to  a  point  formed  by 
intersection  of  W  Embarcadero 
and  S  Commercial  W  38-3%  m  or  1 
to  a  point  481-8  E  Drumm  S  59-9  E 
45-8  S  59-9  m  or  1  to  a  point  in  N 
Sacramento  527-4  E  Drumm  E  to 
beg  (re-record  67  liens  387).  The 
Simplex  Window  Co  vs  Henry 
Cowell    Lime      &    Cement    Co      and 

Thos    H    Day's    Sons $262.60 

.Mar.  25,  1915 — NE  MARKET  AND 
.Ma.=on  50x100  (Mechanics  Bank 
BIdg).  Novelty  Elec  Sign  Co  vs 
\     Brook    Ridley,     Howard    S    Wil- 

lians    and    Bank    of    Italy $263.20 

.Mar.  25,  1915 — B  JOICE  109  S  Sac- 
ramento S  28-6XE  69-6.  Michel  & 
PfpfTer    vs    S    C    Harshbarger    and 

Wm     R     Bell $1-46 

Mar.  25,  101 5— F^XPOSITTON  SITE. 
Ickelhcimer  Bros  vs  Austiian  Con- 


cession  Co  and   I'anama-Paciflc   In- 
ternational    Exposition     $517 

Mar.  25,  1915— EXPOSITION  SITE. 
Pacific  Fire  Extinguisher  Co  vs 
I..ange  &  Bergstrom,  State  of 
Pennsylvania  and  Panama-Pacific 
Intel-national     Exposition     ...$1771.93 

Mar.  25,  1915— S  BUSH  93-9  W  Lyon 
W  32-21^  S  85-9%  W  51-5V^  S  25 
B  51-5>^  S  25  E  51-51^  S  26-8»/4  E 
33-2  >4  N  137-6.  The  Gas  &  Electric 
Appliance  Co,  Inc  vs  Sophia  Dag- 
gett   and    Jas    P    Neall $159.80 

Mar.  26,  1915— EXPOSITION  SITE." 
J  C  HIadik  vs  Austrian  Conces- 
sions Co,  Geo  E  Schneider  and 
wife,  E  M  Schneider  and  Piinama- 
Pacific  International  Exposition.. 
$1790.60 

.Mar.  26,  191 5— EXPOSITION  SITE. 
W  P  Fuller  &  Co  vs  Marine  Gar- 
dens &  Cafe  Co'  and  Panama- 
i^acific  International  Exposition 
Co     $398.77 

Mar.  26,  1915— E  NEWTON  125  N 
Morse  E  123.67  NE  9.69  NW  21.35 
W  120.83  —  25.  Jones-Duncan 
Paint  Co  vs  M  C  Warnock  &  Paul 
-\ndro     $41.28 

.Mar.  26,  1915— E  JOICB  109  S  Sac- 
ramento S  28-6  B  70  N  30-6  W  10 
S  2  W  60.  E  V  Lacey  vs  S  C  Harsh- 
barger  and    Wm    R   Bell $650 

Mar.  26,  1915 — W  BUCHANAN  72  N 
Francisco  W  70  S  57  W  62  N  51  W 
23  N  86  E  191  S  80  W  36.  National 
-Mill  &  Lumber  Co  vs  Panama- 
Pacific  International  Exposition  Co 
and    Marine   Gardens   Cafe $558.60 


OAKLAND  AND  ALAMEDA  COCNTl. 


ui<:l)i....^ii:  of  liens. 


SAN    FRANCISCO    COUNTY. 

Mar.  20,  1915— S  GALVEZ  AVE  100  W 
Mandcll  W  50xS  100.  E  G  Lawrence 
to  Remi  Laplace,  J  Pedeupe.  Emil 
Levesque    and    Maria    Laplace 

Mar.  23,  1915— S  >GALVEZ  100  W 
Mendell  W  50xS  100.  Howes  Lum- 
ber Co  to  Emile  Levesque,  J 
Pedeupe     and     Marie     Laplace 

-Mar.  23,  1915— NW  HA.MPSHIRE  & 
21st  N  93xW  25.  Loop  Lumber  Co 
to    Dorathea    Motzer    

-Mar.  21.  1 915— EXPOSITION  SITE. 
Richard  Lynch  to  U'm  Schwingen 
&  Co.  Lange  &  Bergstrom,  Supt  of 
Constr  of  Pennsylvania  Bldg  and 
Panama- Pacific  International  Ex- 
position   Co :  .  . 

Mar.  21,  1915— NE  CLAY  &  LEAVEN- 
worth  N  30xE  94.  C  Carnevali 
Marble  &  Mosaic  Co  to  John  R 
Sch  roeder     .  .  .■ 

Mar.  25,  191.o— SE  GROVE  &  CLAY- 
ton  E  106-3xS  40.  L  Blum  to  Louis 
D    Stoff     

Mar.  25,  1915 — N  O'FARRELL  80  W 
Devisadero  W  195  N  137-6  E  150  S 
25  E  25  S  25  E  20  S  87-6.  Michael 
&  Pfeffer  and  John  A  M  Boiler  to 
The  Young  &  Swain  Baking  Co  and 
Burch-Hoffman    Co     

Mar.  26,  1915 — NW  O'FARRELL  80 
W  Devisadero  W  195  N  137-6  E  150 
S  25  E  25  S  25  E  20  S  87-6.  Stand- 
ard Portland  Cement  Corp  to  The 
Young   &    Swain    Baking   Co.' 

-Mar.  26,  1915— N  O'FARRELL  80  W 
Devisadero  W  195  N  137-6  E  150  S 
25  E  25  S  25  E  20  S  87-6.  Robert 
W  Reattie  to  The  Young  &  Swain 
Baking     Co     


Newman. 

Owners, 

Scientist. 

that      an 


Ki;siDENCE  —  2  story  and  base, 
Iraiiu,  $3,000.  Oakland,  Cal.  Archi- 
tect. Alvin  J.  Stern,  306  14th  street, 
Oakland.  Owner,  W.  R.  Plunkett.  The 
dwelling  has  been  designed  foi-  a  sir- 
00m  house  and  will  be  erected  on  4th 
avenue.  Interior  will  be  finished  in 
pine,  redwood  and  wJiite  enamel.  Hard- 
wood lloors  will  be  used  in  the  piin- 
c:ipal  i-ooms.  There  will  be  fuinace 
ht!at  and  open  fire  places.  Mantels 
will  bo  of  tile  and  brick.  Tile  waln- 
.•^i-ot  will  be  used  in  the  bath  room. 
.\m  automatic  water  heater  will  be  in- 
stalled. Exteiior  of  the  dwelling  will 
bo  covered  with  cement  plaster  on 
nu'tal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor 
undei-    the   direction    a(   the   ai-chitect. 

CHURCH — 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Oakland. 
Cal.  Architect,  William  A. 
David  llewes  Bldg.,  S.  F. 
Second  (";hui-ch  of  Christ, 
-\rchitect  Newman  states 
award  of  contract  for  this  work  will 
hv    made    this    week. 

UESIDENCE  —  2  story  and  base, 
frame,  $7,000.  Oakland,  Cal.  Aichi- 
tect,  Henry  H.  G-Jtterson,  .SO  Post 
stieet,  S.  F.  Ownei-s,  Claremont  Land 
Co.  The  dwelling  has  been  designed 
to  contain  eight  rooms,  sleeping  porch 
and  two  baths,  and  will  be  erected  in 
the  Claremont  Tract.  Interior  will  be 
finished  in  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
leception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  .Mantels  will 
be  of  tile  and  brick.  A  hot  water  cir- 
culating system  will  be  installed.  Tile 
lloois  and  wainscot  will  be  used  in 
the  bath  rooms.  Exterior  of  the  dwell- 
ing will  be  covered  witlj  cement  plas- 
ter on  metal  lath.  A  garage  will  be 
erected  in  the  i-ear  of  the  property. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  di- 
rection  of   the   architect. 

RESIDICNCE  ^  2  story  and  base,, 
frame,  $5,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  H.  .M.  Swalley.  710 
Walker  avenue,  Oakland.  The  dwell- 
ing will  be  erected  on  Lakeshore  ave- 
nue north  of  Rosal.  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  pi,rch.  Interior  will 
be  finished  in  pine,  hardwood  and  some 
white  enamel.  Haidwood  Iloors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
tile  and  brick.  'Tile  floor  and  wainscot 
will  be  used  in  the  bath  room.  An  au- 
tomatic water  heater  is  specified.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  .Materials  are  now  being 
purchased. 

RESIDENCE — Wz  story  and  base, 
frame,  $2,500.  Oakland,  Cal.  Archi- 
tect, George  B.  Bellamy,  1631  37th 
avenue,  Oakland.  Owner,  Mr.  Battom. 
The  dwelling  will  be  erected  on  High 
street  near  Peralta,  and  has  been  de- 
signed for  a  five-room  house  with 
bath.  Interior  will  De  finished  in  pine 
and  redwood.  Hardwood  floors  will  be 
useed  in  tht  living  atid  dining  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  room.  .'.lantels  will  be 
of   tile.     Tile   v  ain.-^cot    uill    bo   u^ed    in 
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Ihf  b.ith  loom  and  ',iil<lu-ii.  Kxtei  ior 
of  the  dwelliniyr  will  be  covered  with 
cement  plastei-  on  metal  lath.  Hlan.s 
are    now    being    lisured. 

HKSIDICNCK  —  -1  story  and  base, 
fianie.  Cost  not  stated.  Oakland,  Cal. 
.Architect,  Charles  W.  McCall,  Central 
Hank  nidR.,  Oakland.  Owner,  K.  C. 
Paul.  The  dwelling  will  be  erected  on 
I^akeshore  avenue  and  has  been  de- 
.signed  lor  a  .•■•even -loom  house  with 
bath  md  sleeping  porch.  Interior  will 
be  finished  in  pine,  redwood,  hard- 
wood and  white  enamel.  Hardwood 
Moors  will  be  used  In  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  and 
brick.  Hath  room  will  have  tile  floor 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Kxterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete    and    now    out   for    figures. 

HICSIDKNCK  —  2  story  and  base, 
frame,  $6,r>00.  Oakland,  Cal.  Archi- 
tect. Charles  \V.  .\lcCall,  Central  Bank 
BIdg..  Oakland.  Owners,  Wlckham- 
Havens  Co.  The  dwelling  has  been 
designed  for  an  elght-iooni  house  with 
two  baths  and  sleeping  porch,  and  will 
be  erected  in  the  Crocker  Highlands. 
Interior  will  be  finished  in  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  There  will  be  hardwood 
floors  in  the  principal  rooms.  Plana 
provide  for  furnace  heat  and  open  lire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  floor  and  wainscot  will  be 
used  In  the  bath  rooms.  .\n  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken  by  the  owners. 

UKSIDP^XCE  —  2  story  and  base, 
frame,  $8,0(10.  Oakland,  Cal.  Archi- 
tect, Charles  \V.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner,  Dr.  .1.  I-..  Mil- 
ton. The  dwelling  will  contain  nine 
rooms,  two  baths  and  sleeping 
porches.  A  separate  garage  will  be 
elected  on  the  property.  The  dwell- 
ing will  be  erected  in  the  Crocker 
Highlands.  Interior  will  be  finished 
In  pine  and  hardwood  with  white  en- 
amel in  the  bed  rooms.  There  will  be 
hardwood  floors  throughout.  Plans 
provide  for  furnace  heat  and  open  flre 
places.  Mantels  wiil  he  of  tile  and 
brick.  A  hot  water  circulating  sys- 
tem will  be  installed.  Kxterior  of  the 
dwelling  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  completi'  and  figures  an-  be- 
ing   taken. 

CITY  Il.M.I.  MCllTI.Xf!  I'^IXTCKI'-S 
AND  INTKKlojt  MCIITINC,.  Cost  nut 
stated,  Ojikland.  Cil.  .\rchitect,  .-^ii 
pervising  .\rchitect  .1.  .1.  Donovan, 
Oaklan<l.  owners,  Cliy  of  Oakland. 
I'liins     JIM-     conipleic     ,'ind     ligurcs     are 


now  being  taken  for  both  the  exterior 
lighting  and  for  the  interior  lighting 
Hxtures  on  the  new  City  Hall.  Bids 
will  be  opened  by  the  City  Council  on 
April  1st.  Plans  and  specifications  can 
be  secured  from  the  supervising  archi- 
tect. 

WAKEHOL'SE  FOUNDAToN  WOKK, 
ETC. —  1  story,  steel.  Cost  not  stated. 
Oakland,  Cal.  Engineer,  Oakland 
Harbor  Engineer,  City  Hall,  Oakland. 
Owners.  City  of  Oakland.  Bids  opened 
Friday  last  for  the  foundation  work 
and  asbestos  metal  covering  for  this 
building  show  L.  B.  Withers.  Oakland, 
low  on  the  foundation  work  at  $l.Ho, 
and  the  Asbestos  Protected  Metal  Co. 
low  on  the  asbestos  covering  at  |22.ti'J 
per  squaie.  A  complete  list  of  the 
bids  will  be  found  under  the  heading 
of  Oakland  and  Alameda  County  in 
this    issue. 

ELICCTHIC  SUBSTATION — 1  story, 
brick,  $;!,oOO.  Oakland,  Cal.  Archi- 
tect, none.  Owners,  Pacific  Gas  and 
Electric  Co..  13th  and  Clay  streets. 
Oakland.  Plans  have  been  completed 
for  altering  the  present  station  at  the 
coiner  of  24th  avenue  and  Itailroad 
from  a  frame  structure  into  a  brick 
building.  The  work  will  be  done  by 
Day  Labor.  .Materials  are  now  being 
purchased. 

CIVIC  CENTER  HALL  —  1  story, 
frame  and  plaster.  Cost  not  stated. 
Hayward,  Alameda  Co.,  Cal.  Archi- 
tects, Thomas  &  Oliver,  Pantages  The- 
atre Bldg.,  Oakland.  Owners,  Little 
Landers.  The  building  has  been  de- 
signed in  the  Mission  style  and  will  be 
used  as  a  meeting  place  for  the  colony 
settling  in  Hayward  Heath.  Interior 
will  contain  an  auditorium  and  com- 
mittee rooms.  Interior  finish  will  be 
of  pine  and  redwood.  Exterior  of  the 
building  wMll  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

BUNGALOWS — 12,  1  story  and  base, 
frame.  $2,000  each.  Uakland.  Cal.  Ar- 
chitect, none.  Owners,  Peralta  Invest- 
ment Co.  1957  East  3Sth  street,  Oak- 
land. These  dwellings  will  be  erected 
on  Rhoda  avenue  near  Madeline,  and 
each  has  been  designed  to  contain  five 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Some  oak 
floors  will  be  used.  There  will  be 
open  flre  places  and  tile  or  brick  man- 
tels. Imitation  tile  will  be  used  in  the 
bath  rooms.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
iiutal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  I^iboi.  .Matt-ri.il.'^ 
are    now    being    purchased. 

SC^IIOOI.. —  1  story  and  basi-,  fiaim 
and  pla.'-tel,  $::.".. (KM).  Berkeley,  .\l;i 
iii.<l,i  -'o..  C;il.  .\r(liitect,  .l.-inies  \\  . 
I'lachek.  Aches. in  Bldg.,  Berkelej  . 
<»wneis.  City  of  Beikele.v.  Bids  op»>ii- 
I'd     |"or     I  he    idiistriK'tioii    of    the    now 


Wednesday,     March     31.     1315. 

Claremont  School  show  A.  F.  Waid  low 
on  the  general  construction  at  $23,543, 
and  Seibert  Co.  low  on  the  plumbing 
and  heating  at  $3,922.  All  bids  weie 
referred  to  the  Board  of  Education 
and  Supervising  Architect.  An  an- 
nouncement of  the  award  will  be  made 
later. 

SCHOOL — 2  story  and  base,  frame 
and  plaster.  $10,000.  Oakland,  Cal. 
-Architect,  Supervising  Architect  .1.  J. 
Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  Bids 
opened  for  the  construction  of  the 
Tompkins  School  show  Robert  Glaze 
low  on  the  general  construction  at 
$34,989.  No  action  was  taken  on  the 
award,  but  bids  were  referred  to  the 
Supervising  Architect  and  Board  of 
lOducation. 

APART.MENT  HOUSES— 2,  2  story 
and  base,  frame,  $2.i,000.  Oakland,  Cal. 
Architects,  Rousseau  &  Rousseau,  tlO 
Sutter  street,  S.  F.  Owners  name 
withheld.  These  buildings  will  be 
erected  on  Third  avenue  between  Hth 
and  l.")th  streets,  and  have  been  de- 
signed in  the  duplex  style.  Er.ch 
building  will  cover  an  area  of  35  by 
HM)  feet,  and  will  contain  a  number  of 
large  suites,  nteriors  will  be  finished 
in  pine  and  hardwood  with  hardwood 
Moors  in  the  living  rooms,  dining 
rooms  and  reception  halls.  There  will 
be  steam  heat,  a  hot  water  supply  and 
vacuum  cleaning.  All  suites  will  have 
wall  beds  and  private  bath  rooms. 
Tile  floors  and  wainscot  will  be  used 
in  the  bath  rooms.  Exteriors  of  the 
buildings  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  The 
same  owner  will  erect  four  other  sim- 
ilar buildings  as  soon  as  the  Hrst  two 
are  under  roof.  Plans  for  these  two 
buildings  are  now  being  prepared  and 
will  shortly   be  ready   for  figures. 

APART.MENT  HOUSE  ADDITIONS 
AND  ALTERATIONS  —  Frame  con- 
struction, $4.(100.  Oakland.  Oal.  Ar- 
chitect, none.  Owner.  W.  M.  Mann. 
1949  7th  avenue,  Oakland.  This  work 
will  consist  of  interior  mill  work,  par- 
titions, plastering,  plumbing,  painting 
and  electric  work.  No  exterior  al- 
teration will  be  made.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials  are  now   being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,500.  Oakland,  Cal.  Archi- 
tect, .John  Carson.  Bacon  Bldg..  Oak- 
land. Owner.  E.  J.  Lloyd.  1057  Walker 
avenue,  Oakland.  The  dwelling  will 
be  erected  on  Walker  avenue  near 
Boulevard  Way.  and  has  been  (Jc' 
signed  for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood  with 
some  hardwood  veneer.  HardwootJ 
floors  will  be  used  throughout.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  jind  the  work  will  he  done 
h>     \yi\y    Labor. 

BUNGALOW  1       story       and    base, 

name,  $5,000.  Oakland,  Cal.  Arohi- 
ti'ct,  none.  owner,  .lohn  A.  BischofT. 
iiiii:,  Hardwood  avenue,  Oakland.  The 
<lwelling  will  be  erected  on  r>3rd  street 
cast  of  llillogass,  and  hf»s  been  ile- 
signed  to  contain  .seven  rooms  ;ind 
h.ith.     Interior  will   he  finished  In  piin? 


■U  eUnosday,     ^larcli     31,     1^5. 

and  hardwood.  Hardwood  floors  will 
lie  used  in  the  living-  room,  dining 
room  and  leception  hall.  There  will 
be  fui-nace  heat  and  open  tire  places. 
-Mantels  will  be  of  tile  and  brick. 
Hath  room  will  be  finished  in  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  aie  complete  and 
in  the  hands  of  the  owner  who  will  do 
the    work    by    Day    I.fabor. 

iSCHOO'L — 2  story  and  base,  frame, 
$10,000.  Oakland,  Cal.  Architect,  Su- 
perintendent of  Buildings  and  Grounds 
City  Hall,  Oakland.  Owners,  City  of 
Oakland.  The  building  will  be  ei-ected 
at  the  southwest  corner  of  I'erry'and 
Van  Buren,  and  has  been  designed  to 
contain  six  rooms.  Interior  will  be 
finished  in  pine  with  maple  floors.  Ex- 
teiior  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Steam  heat  is  included.  Plans  are 
complete  and  figures  are  now  being 
taken.  Bids  will  be  opened  on  April 
Kith. 

riCHOOr..  ADDITION  —  Flame  con- 
struction, $:i.i,000.  Oakland,  Cal.  Ar- 
chitect, Superintendent  of  Buildings 
and  Grounds,  City  Hall,  Oakland. 
Owners,  City  of  Oakland.  This  work, 
which  is  to  be  done  at  the  F.afayette 
School,  will  consist  of  the  construc- 
tion of  a  two-story  frame  auditorium 
and  thiee  class  rooms.  Interior'  will 
be  finished  in  pine  and  hardwood. 
There  will  be  a  central  heating  sys- 
tem. Kxterior  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  being  prepared,  but  work  will  not 
be    out    for    figures    before    July    1st. 

STOUb^S — 1  story  and  base,  brick 
and  steel,  $,"50,000.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  James  W.  Plachek, 
Acheson  Bldg.,  Berkeley.  Owner,  W. 
J.  Acheson.  The  building  will  be 
erected  at  the  corner  of  Home  street 
and  Univeisity  avenue,  covering  an 
area  of  6S  by  lO.j  feet.  There  will  be 
a  number-  of  modern  stores  finished  in 
pine  and  hardwood.  Patent  store 
fronts  and  plate  glass  windows  will 
be  used.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  now  being 
prepar  ed. 

STOIIES— 1  story  and  base,  frame. 
Cost  not  stated.  Oakland,  Cal.  Archi- 
tect, Frank  S.  Forster,  1234  Grove 
street,.  Berkeley.  Owner,  Fred  M. 
-Miller.  The  building  will  be  erected 
at  the  southeast  corner  of  14th  street 
and  3r-d  avenue,  and  has  been  designed 
to  contain  thr-ee  small  stores.  Inte- 
riors will  be  finished  in  pine.  There 
will  be  plate  glass  display  windows 
and  marble  base.  Exterior  will  be 
cover-ed  with  cement  plaster-  on  'i\etal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

STO'RE'S  .-VND  OFFICES—.'.  story 
and  base.  Class  A  construction.  Cost 
rot  stated.  Oakland,  Cal.  Architect, 
C.  W.  Dickey,  Central  Bank  Bldg., 
Oakland.  Owners,  Oakland  Commer- 
cial Club.  The  building  will  be  erect- 
ed at  the  corner-  of  13th  and  Harrison 
streets,  covering  an  area  of  70  by  100 
feet.  There  will  be  stores  on  the 
lirst  fl'jor  and  a  large  number-  of  mod- 
ern offices  on  the  upper-  floors.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. There  will  be  a  complete  steel 
frame,  exterior  walls  of  brick,  faced 
with  pressed  br-ick  and  terra  cotta. 
The  organization    is   now   busy  arrang- 
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ing  bonds,  and  working  drawings  will 
not  be  prepared  until  funds  are  avail- 
able. 

Contracts  Awarded 

POST      oFi<nt:i<;      ],i(jnTi.\(;      Fix- 

TUKEiS — Cost  not  stated.  Berkeley, 
-Alameda  Co.,  Cal.  Architect,  Super- 
vising Architect  Oscar  Wenderoth, 
Washirrgton,  D.  C.  Owners,  United 
States,  Government.  Contractors,  Ick- 
elheimer  Bros.,  S.  F.  Contract  price, 
$2,000. 


Tompkins  School  Bids 
Opened  By  Board. 


'I'wo-story    Kraiiie    anil     I'la.stor     JSoliwol 

Will    he    nuilt       by    Itohert      (ilaxc, 

liowcst   of   Klevcn    Ilidilcr.s. 

Eleven  bids  were  opened  at  the 
Tuesday  afternoon  meeting  of  the  Oak- 
land Board  of  Education  for  the  con- 
struction of  the  Tompkins  School,  a 
two-story  frame  and  plaster  building- 
designed  by  Supervising  Architect  J.  J. 
Donovan.  Robert  Glaze  submitted  the 
lowest  bid  at  $34,989,  which  was  taken 
under  advisement.  Following  is  a  com- 
plete list  of  the  bids  as  opened: 
'J'oiiipkin.s     Si'huur    Construction. 

Bichardson    Bros $37,39(> 

Oliver    Duval    &    Son 38,370 

Bobert    Glaze    34,989 

R.     W.     I^ittlefield. 39,159 

-McLeran     &     Peterson 35,716 

^fonson  ■  Bros 35,987 

Nielsen    &    Bertelsen 35,534 

-Alfred    Olsen 37,388 

Lester    H.    Stock 35,429 

Schnebly,        Hostr-awser        & 

Pedgrift     38,732 

Van    Sant-Houghton     35,490 

♦ 

Bids  Opened  For 
Claremont  School. 

\.  K.   W  aid   Low  for  V\  ork.  But  ail  Rids 

'I'akon     I  iidrr       Advi.srnient       Vntil 

.\o.xt    llrrtin^-   of   The    Hoard. 

Bids  were  opened  on  Tuesday,  -March 
2ord,  by  the  Berkeley  Board  of  Educa- 
tion for-  the  construction  of  the  new 
Claremont  -Avenue  School,  a  one-story 
and  basement  frame  and  plaster  build- 
ing, designed  by  -Architect  James  W. 
Plachek  of  Berkeley.  Separate  bids 
were  taken  for  the  general  construc- 
tion and  for  the  heating  and  ventilat- 
ing. .All  bids  were  referred  to  the 
Board  of  Education  and  the  Supervis- 
ing Architect.  Following  is  a  list  of 
the  bids  as  opened: 

Claremont    School. 

William    L.    Boldt $27,835 

Bonis    Cereghino    &    Son 24,790 

D.    O.    Church 26,100 

Carnahan    &    Alulford 25,176 

F.     H.     Field 23,935 

Matthew     Morton       29,317 

-Monson    Bros 32,487 

Ben    Pearson     27,304 

Isaac    Penny    27,930 

Phillip    Sheridan    29,886 

Stockholm    &    Allyn 26,575 

Walter    Sorensen   26,105 

Bester    H.    Stock 26,088 

Van   Sant,    Houghton    Co 26,324 

A.    F.    Waid 23,543 

.Masow    <^-     .Morrison 29,895 
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J.     Wandering     25,885 

W.    D.    Henderson 25,570 

HeiitlnK  and   Ventilating;. 

Seibert    Co $3,922 

Bay    Engineering    Co 5,170 

Robert    Dalziel    Co 4,438 

J.    C.    Hurley   Co 4,558 

Pacific    Fire   Extinguisher   Co.   4,925 

George    Stoddard     4,728 

Carl    T.    Doell 4.05s 

Ralston     Iron     Works 5,817 

J.    E.    O'Mara 5,147 

Scott    Co 4,895 

Oakland  Warehouse  Bids 

<ity    Council    Openn    nid«    for    Founda- 
tion    and      AMhe»«to.s     Covering      for 
Warehouse   on    Quay    AVall. 

Bids  were  opened  Friday  by  the 
Oakland  City  Council  for  the  rein- 
forced concrete  foundation  work  on  the 
one-story  steel  and  concrete  ware- 
house which  is  to  be  erected  on  the 
Oakland  Quay  wall.  Bids  were  also 
opened  for  the  asbestos  coverings  for 
the  same.  All  bids  were  referi-ed  to 
the  Commissioner  of  Public  Works  and 
the  City  Attorney.  Following  is  a  list 
of  the  bids  opened: 

Foundation    Work    for    AVarehounc. 

R.     H.     Cooley $1,446.80 

L.     B.     Withers 1,140.00 

J.    V.     Westerlund 1,279.00 

Duncanson,    Harrelson    Co.   1,184.00 

-Matthew    Co 1,665.00 

Chiistensen    Bros 1,227.00 

H.    E.    Franks 1,190.00 

Asbestos   Covering-. 
-Asbestos    Protected    Metal    Co.,    $22.69 
I)ei-    square. 

Robert    Dalziel   Jr.,    $24.60   per   square 
^ 

BnildlDg  Contracts  Awarded. 
Oakland. 

IVo.       Owner.  Contractor     Amt. 

ill  Coit     coit  2500 

T70  Lo.'^elmyer     Higgins  400 

•179  Coit      Coit  1750 

^c?  ^y'o'^^*     Tullock  2040 

V  '^  ^  F^^ 0^"er  4500 

482  K.    of    C Owner  600 

,.i  ^y^?r    Griffin  1010 

ft^  McHenry     Sampson  7327 

Ml  ^>coll     Christiansen  900 

490  Same     Same  900 

.D.I     ^?.'".*^^?''^      Scott  900 

Mi     Wetzel     Fedt         400 

?u?  ^°^'^,     •• Carlos  2500 

494  Frank     Frank  400 

49.J  Brown     Brown  2000 

496  Mann     Mann  4000 

49;  /5esler     Michel  1800 

.>0-  Hutchinson     Owner  500 

503  Rlfy    Synd     Cummins  2788 

504  Same     Schnebly  5980 

505  Marshall     Miller  J300 

5,06  Knight     Knight  1950 

507  Albera     Valente  525 

508  Nichol      Corbett  300 

•jOO     McLellan     Barton       5000 

513  Speri-y     Texdahl  3400 

514  Harron     Hoots  3850 

51.1  Pfrang     Pfi-ang  2500 

.jl6  O'Conncll     Sexton  3145 

521  Pacific   G   &   E   Co.. Owner        3200 

522  Flittner     Flittner        1950 

■")23      Hill      Hart        1500 

524  Cordoza     Cordoza       1600 

525  Eschweiler     Owner        1650 

526  Stulz      GrafIC        2525 

529  Edwards      -Murdock  400 

530  Jacobs     -Anderson  500 

531  Clark      Clark  600 

532  Gregory     Boeddeker  1875 

.(33      Plieitner      Pleitner  2000 

534  Harris     Hudson       2000 

535  Hogue     Sims         500 

536  Silva     : Brown        1450 

538  Security    Inv     Doell        2880 

539  Security     Electrical        1224 

510     Turnball     Davina       2000 

541  Bischoff     P.ischoff       2000 

542  Jonas     Chlentzos         700 

513     Behr     Dcss         500 


544  Hewitt     Greuner  5000 

545  Same      Same  5000 

546  Everson     Field  3000 

5t7  Lloyd     Carson  3500 


liWKLLlNG 

(477)      N\V   FIFTY-FOURTH  &  DOVER 
t)akland.      Two-story    5- room    dwlg. 

Owner C.  B.  Coit.  306  14th,  Okd. 

Architect  .  .  .None. 

Contractoi.  .Roger  Co/t,  306   14th,  Okd. 
COST,    $2500 


ADDITION 

(47S)      S    E-FOURTEENTH    40    E    94th 
Ave.,  Oakland.     Addition. 

Owner J.    and    B.    Toffelmyer,    San 

Leandro. 
Architect  :  .  .None. 

Contiactor.  .\V.    H.    Iliggins,    2177    9ith 
Ave.,    Oakland. 

COST.   $100 


DWELLING 

(179)      N   FIFTY-FOURTH   GO   \V   Dover 
Oakland.      One-story    4 -room    dwlg-. 

Owner C.    B.    Coit,    360    14th,   Okd. 

Architect  . .  .None. 

Contractor.  .Roger   Coit,   306    Hth,   Okd. 
COST,    $1750 


DWELLING 

(4S0)  E  FOKTY-SECOND  AVE  527  N 
Carrlngton,  Oakland.  One-story  5- 
room   dwelling. 

Owner Paul   C.    Wright,   3947    ISth, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .11.  Tullock,   2445   24th  Avt.. 
Oakland. 

COST,    $2040 


FRAME    LODGE    BUILDING 

(ISl)  E  FRANKLIN  17  N  17th,  Oak- 
land. One-btory  7-room  frame  lodge 
hullding. 

Owner Native    .Sons     Hall     Ass'n, 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $4500 


ALTERATIONS 

(4S2)      NO.    660      THiUTEENTH,      Oak- 
land.     Alterations. 
Owner Knigl'ts   of  Columbus    Hall 

Ass'n.,      16th      &    Jefferson, 

Oakland. 
Archit-ict  .  .  .None. 
Day's   work.  COST,    $600 


ALTERATIONS 

(487)  N  .MISSKJN  formerly  known  as 
Ford  I'roperty,  Irvington.  Store 
front  and  roof  for  one-story  frame 
store   building 

Owner Dr.   C.    A.    Lutz,    Irvington. 

Architect  . .  .None. 

Contractor.  .F.       C.     GriHln       &       Sons, 
Irvington. 

Filed  Mar.  22,  '15.     Dated  Mar.  16,  '15. 
Front  ready  for  exterior  plaster. $500 

Completed     510 

TOTAL   COST,    $1010 

Bond,    none      Limit,    35    days.      Forfeit, 

$.'i.      Plans   and    specifications    filed. 

I'KA.MI-:    DWELLING 

(ISS)  N  LAFAYETTE  AVE  b-lng  I'tn 
Lot  40  .Map  Crocker  Terrace,  Pied- 
mont. All  work  oxcept  painting, 
hardwood  doors,  glazing  and  heating 
for  two-.«!t()ry  ami  bascnient  frame 
dwelling. 

Owner F.    T.     .\i<l  I.  iiry,     225     Hlll- 

.side    Av<'.,    Piedmont. 

Arfhl!«*<'l  ,,. Albert  Fnrr,  6S  Po.^t,  S.  V, 
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Contractor ..  W.      S.        Sampson,        6506 
Wheeler,    Okd.    and    C.    A. 
Doane,    662    35th,    Oakland. 
(Sampson    &    Doane). 
Filed  -Mai-.  22,  '15.     Dated  Mar.  20,  '15. 

Rafters    on    $1000 

Ready    for   plaster 800 

Plastering   completed    1200 

S0%  materials  to  complete  house 
on  premi.ses,  paving  completed, 
door   janib.s   in   place   and   casings 

2nd   story   in   place 1000 

Completed   and   accepted 1427 

Usual     35    days 1810 

TOTAL  COST,  $7237 
Bond,  $3618.50.  Surety,  .Massachusetts 
Bonding  and  Insurance  Co.  Limit,  100 
days.  Forfeit,  $10.  Plans  and  specifi- 
cations liled. 

DWELLING 

(4S9)  E  TWENTY-THIRD  AVE  64  S 
E-8th,  Oakland.  One-story  4-room 
dwelling. 

Owner W.    D.    Nicoll,    2400    E-20th, 

Oakland. 
.Architect  .  .  .None. 

Contractor .  .N.    Christiansen,    2332      E- 
;'Oth,    Oakland. 

COST,   $900 

DWELLING 

(490)  E  TWENTY-THIRD  AVE  S9  S 
E-8th,  Oakland.  One-story  4-room 
dwelling. 

Owner W.    D.    .Nicoll,    2400    E-20th, 

Oakland. 
-Architect  .  .  .None. 

Contractor .  .N.    Christiansen,    2332       E- 
20th,    Oakland. 

COST,   $900 


GARAGE 

(191)      NO.    1252  SEVENTH  AVE.,   Oak- 
land.     Two-story    3-room    garage. 

Owner W.    B.    Uienhart,     1252     7th 

Ave.,  Oakland. 
.Architect  . .  .None. 

Contractor.  .G.  A.   Scott,   6S5   23rd,   Okd. 
COST,    $900 


ALTERATIONS 

(192)      NO.    987    SCOTT,    Oakland.      Al- 
terations. 

Owner Louis   .1.    Wetzel,    Premises. 

-Architect  .  .  .None. 

Contractor.  .Fedt    Bros.,    528    25th,    Okd. 
COST,    $400 

DWELLING 

(493)      -NE     CORONADO    &     DES.MOND, 
Oakland.       One-story    5-room    dwlg. 

Owner lioyd   &   Carlos,  Key  Route 

Inji,    Oakland. 
-\rchitect  . .  .None. 
Day's    work.  COST,    $2500 


ADDITION 

(494)      NO.     1723    -ATLANTIC,    Oakland. 
-Addition. 

Owner .Antonio     I'^rank,    Premises. 

-Architect  .    .None. 

Day's    work.  COST,    $400 


DWELLING 

(495)  N  BROOKDALE  SO  W  Lilac, 
Oakland.      One-story    5-room   dwlg. 

Owner N.    -A.     Blown,       1624       21th 

-Ave.,    Oakland. 
.Architect  .  .  .  None. 

Contractor ..  W.     C.     Brown,     1624     24th 
-Ave.,    Oakland. 

COST.    $2000 

ALTERATIONS 

1196)  W  PIOUALTA  62-  S  14th.  Oak- 
land. .Mtcr  and  a(I<l  to  l!-,-^!  fraiiH- 
apartmont.s, 


M'edne.sday,     March     31,     1915. 

Owner Wm.    Mann,    1949    7th    Ave., 

Oakland. 
-\rchitect  .  .  .None. 
Day'.s    work.  COST,    $4000 

DWELLING 

(497)      N    SIXTY-SIXTH    10    W    Herzog, 
Oakland.     One-story    6-room   dwlg. 

Owner AVm.       Dealer,     1080       66th, 

Oakland. 
.Architect  .  .  .None. 

Contractor.  .R.    Michel,    1092    66th,    Okd. 
COST,   $1800 


BLACKS.MITH    SHOP 

(502)      FOOT    FRUITA'ALE   A\'E.,    Oak- 
land.     Blacksmith    shop. 

Owner Hutchinson         Co.,  1300 

Franklin,   Oakland. 
-Architect  .  .  .None. 
Day's   work.  COST,   $500 


ALTIOR.ATIONS 

(503)  NO.  1444  BROADWAY,  Oakland. 
-Marble  and  tile  work  for  alterations 
to   office   building. 

Owner Realty    Syndicate,    Prem. 

.\ichilcct  ..  .Hamilton  Murdock  &  W. 
H.  Crim,  Jr.,  425  Kearny, 
.San    Fra/icisco. 

Contractor.  .C.   L.    Cummins. 

Filed  Mar.  22,  '15.     Dated  .Alar.  18,  '15. 

l>asement    set     \i 

Tile    floors    set V* 

Completed    and    accepted Vt 

U.sual    35    days '^ 

TOT.AL   COST,    $2788 

ilond,     $14(iO.       Sureties,     Jas.     H.     Ped- 

Krift    and    Henry    AV.    Schnebly.      Limit, 

•111     days.       Forfeit,     none.       Plans    and 

siH:cilications    liled. 

BRICK    STORES 

(501)  W  FRA.VKLIX  11."  N  14th  W 
lOxN  74,  Oakland.  All  work  for  one 
.story    brick   stores. 

Owner Realty        Syndicate,        1444 

Broadway,   Oakland. 
-Architect  ..  .Hamilton    Murdock    &    W. 
H.    Crim.    Jr.,    425    Kearny, 
San   Francisco. 
Contractor.  .Schnebly,      Hostrawscr      & 
Pedgrift,    6th    and   Jackson, 
Oakland. 
Filed   -Alar.  22,  '15.     Dated  Mar.  IS,  "15. 

Brick    work    completed % 

Roof   on    and    plastered M 

Completed    and    accepted % 

Csual     35    days % 

TOTAL  COST,  $5980 
Bond.  $3000.  Sureties.  AVm.  Makin  and 
.1.  10.  -MacCormac.  Ijimit.  60  days.  For- 
feit, none.  Plans  and  specifications 
tiled. 


DWELLING 

(505)      E    .Al.AGNOLIA    200    S    31th.    Oak- 
land.     One-story    5-room    dwelling, 
iiwiier J.  S.  Marshall.  3312  Magno- 
lia,   Oakland. 
.Architect  .  .  .None. 

Contractor.  .N.  P.  Miller,  960  56th,  Okd. 
COST,    $1300 


DWIOLLING 

(506)  AV  -AlARKET  50  N  39th.  Oakland 
<ine-story   5-room  dwelling. 

Owner H.   (\   Knight,   3S57   Market. 

Oakland. 
.\ichitect  .  .  .None. 
I)a.v'.«    work.  COST,    $1950 

WiiUK    SllOi- 

(507)  .\0.     9S57     "C."     Oakland.       Ono- 
.•^tor.v   work   shop. 

(>\\Mer P.    Albern,    Preniiso.<!, 

.\i«l)itt1ct  .  .  .None, 


\Vedno.s(iay.     .March      :{l.      I'Jjr,. 


BUILDING    AND    ENGINEERING    NEW!;j 


2{) 


Contractor.  .M.  B.  Valente,  5882  Vallejo 
Oakland.  COST,    $525 


REPAIRS 

(.508)      NO.   2304  NINTH  AVE.,  Oakland. 
Repairs. 

Owner Mrs.    Capt.    Nichol,    Prem. 

Architect  . .  .None. 

Contractor.  .Corbett      &    Bayliss,      1110 
Franklin,    Oakland. 

COST,    $300 


DWELLING 

(.509)  N  ASHMONT  500  W  Mandana 
Blvd.,  Oakland.  Two-story  S-room 
dwelling. 

Owner J.    J.    McLellan,    1st    Nat'l. 

Bank    Bldg-.,    Oakland. 
.\rchitect  .  .  .Claude  B.  Barton,  l.st  Trust 

Bldg-.,    Oakland. 

Contractor.  .Claude  B.  Barton,  1st  Trust 

Bldg.,    Oakland. 

COST,   $5000 


DWELLING 

(51.3)  S  FIFTY-NINTH  200  E  College 
Ave.,  Oakland.  Two-story  7-room 
dwelling. 

Owner Emma  and  Chas.   Sperry. 

Architect  .  .  .None. 

Contractor.  .C.    Texdahl,     3035     Harper, 
Berkeley.  0<^ST,    $.3400 

FRAME     DWELLING 

(514)  W  MORAGA  AVE  300  N  Pleas- 
ant Valley  Ave.  being  Lot  93  Pleas- 
ant Valley  Court,  Oakland.  All 
work  for  one  and  one-half-story 
and    basement    5-room    frame    dwlg. 

Owner Geo.   D.   and    Leah   E.   Har- 

ron,     Oakland. 

Architect  .  .  .None. 

Contractor.  .John   A.    Hoots    &   Son,    326 
Hobart,    Oakland. 

Filed  Mar.  24,  '15.     Dated  Mar.  18,  '15. 
35   days   after   completed   and   ac- 
cepted,  $3000   cash   and   note   for   $850 
TOTAL  COST,  $3850 

Bond,  none.     Limit,   90  days  after  Mar. 

20.      Forfeit,    none.      Plans   and   specifi- 
cations  filed. 


DWELLING 

(515)      E    SIXTY-SIXTH      AVE    200      S 

Arthur,    Oakland.      One-story    5-room 

dwelling. 

Owner C.    J.    Pfrang,    54S7    Clare- 

mont   Ave.,    Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $2500 


FRAME  APARTMENTS  AND  FLATS 

(516)  LOTS  53  AND  54  Resbdvn  Blks 
10  and  11  Howe  Tract  and  ptn  Lots  1 
and  25  Blk  "A"  Map  No.l,  Highland 
Terrace,  Oakland.  Lathing,  plaster- 
ing and  cementing  for  two-story 
frame  apartments  and  two-story 
frame  flats. 

Owner D.  F.  O'Connell,  4243  Howe, 

Oakland. 

Architect  ..  .F.     D.     Voorhees,     Central 
Bank    Bldg.,    Oakland. 

Contractor.  .T.    D.   Sexton,    2608   Market 
Oakland. 

Filed  Mar.   24,  '15.     Dated  Mar.   3,  '15. 

1st   day    of   each    month 75% 

Usual     35     days 25% 

TOTAL   COST,    $3145 

Bond,    $1600.     Sureties,   V.   P.    Sexton    & 

M.     P.     Connolly.       Limit,     as    soon    as 

possible.       Forfeit,     none.       Plans     and 

specifications    filed. 


AI-TERATIONS 

(521)     COR.    TWENTY-FOURTH      AND 

Railroad  Aves.,  Oakland.     Alter  brick 

electric    station. 


Owner Pacific   Gas  &  Electric   Co., 

13th   and  Clay,   Oakland. 
Aichitect  .  .  .None. 
Day's    work.  COST,    $3200 

DWELLING 

(522)  NO.  3884  MAGEE  AVE.,  Oak- 
land.     One-story    6-room    dwlg. 

Owner Valentine     Flittner,     Pana- 
ma,   Iowa. 

Architect  .  .  .None. 

Contractor .  ..Tos.      Flittner,      1700      35th 
Ave.,  Oakland. 

COST,    $1950 

DWELLING 

(523)  W  FORTY-FOURTH  AVE  100 
S  E-12th,  Oakland.  One-story  five- 
room    dwelling. 

Owner Geo.    Hill,    1629    45th    Ave., 

Oakland. 
Architect  ...None. 
Contractor.  .N.    H.   and   .1.   G.   Hart,    2131 

E-16th,    Oakland. 

COST,    $1500 


DWELLING 

i(.")24j       NW     EIIGHTY-THIRD     AVE     & 

Olive,    Oakland.        One-story      5-room 

dwelling. 

Owner .1.    S.      Cordoza,    2001       83rd 

Ave.,    Oakland. 
Aichitect  .  .  .None. 
Day's    work.  COST,    $1600 


DWELLING 

(525)      SE  ROSE  AND  AYALA,  Oakland 
One  and  one-half-story   5-room   dwlg 

Owner H.      Eschweiler,      437      6th, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1650 


C1RAME     DWELLING 

(526)  LOT  "L"  Sub  Lots  20,  21,  22, 
Glen  Echo  Tract  No.  2,  Piedmont. 
All  work  for  one-story  frame  dwlg. 

Owner G.    H.    Stulz,    1522    Lincoln 

Ave.,   Alameda. 

Architect  . .  .None. 

Contractor .  .Edwin  C.  Graff,  SW  Dowl- 
ing  Blvd.  &  Beverley  Ave., 
Oakland. 

Filed  Mar.   25,  '15.   Dated  Mar.   24,  '15. 

1st     payments     $150.00 

Frame    up     631.25 

Brown    coated     631.25 

Completed     631.25 

Usual    35    days 631.25 

TOTAL  COST,    $2525.00 

Bond,   none.     Limit,   90  days  after  Mar. 

25.      Forfei*-,    none.      Plans    and    specifi- 
cations filed. 


TANK    FRAME 

(529)      NO.    1609    EIGHTY-SIXTH    AVE 
Oakland.     Tank  frame. 

Owner M.     Edwards,     Premises. 

Architect  .  .  .None. 

Contiactor.  .L.       W.    Murdock,       1301-12 
Webster,    Oakland. 

COST,   $400 


ALTERATIONS 

(530)      NO.    1101    BROADWAY,    Oakland 
Alterations. 

Owner Barne     Jacobs,     Premises. 

Architect  .  .  .None. 

Contractor.  ..lohn  Anderson,         (1424 

Broadway,    Oakland. 

COST,   $300 


Owner Chas.    K.    Clark,    725    44th, 

Oakland. 
.\i(:hitect  .  .  .None. 
Day's    work.  COST,    $600 


DWELLING 

(.■)32)  W  MANILA  AVE  210  N  Mosa 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner Mrs.     Mary       N.       Gregory, 

Fruitvale    Ave.,    Oakland. 
Ai-chitect  .  .  .None. 

Contractor.  .Joseph       Boeddeker,       1814 
34th    Ave.,    Oakland. 

COST,    $1875 


DWELLING 

(.-)33)      E    HILLSDALE    at    S.    P.    R.    R. 

Tracks,    Oakland.      One-story    5-room 

dwelling. 
Owner H.    A.    Pleitner,    954    Fruit- 
vale    Ave.,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $2000 


DWELLING 

(.534)      S      E-THIRTY-NINTH      440       E 

Fruitvale    Ave.,    Oakland.      One-story 

3-room    dwelling. 

Owner Harris    <&    Hudson,    1957    E- 

38th,    OaKland. 
Architect  .  .  .None. 
Day's   work.  COST,    $2000 


ALTERATIONS 

(535)      E    VERNON    150    N    Santa   Clara 
Ave.,    Oakland.      Alterations. 

Owner C.    L.    Hogue. 

Architect  .  .  .None. 

Contractor.  .E.    Sims,    272    40th,    Okd. 

COST.    $500 


ALTERATIONS 

(536)      NO.       1666       CHASE,       Oakland. 
Alterations   and    additions. 

Owner Joseph    Silva,    Premises. 

Architect  .  .  .None. 

Contractor.  .Joe     Brown,     1847     E-14th, 
Oakland. 

COST,  $1450 


STEAM    HEATING,    ETC. 

(538)  E  ALICE  430  S  19th.  Oakland. 
Steam  and  domestic  water  and  steam 
heating  for  four-story  and  basement 
brick   apartments. 

Owner Security    Investors    Realty 

Co.  by  J.  Meyer,  Agent. 

Architect  ..  .Clay    N.     Burrell,     Albany 
Block,    Oakland. 

Contractor.  .Carl    T.       Doell,    467       21st. 
Oakland. 

Filed   Mar.   26,  '15.     Dated  Mar.   25,  '15. 

Rough    piping    done $700 

Boilers,   storage   tank   and   cover- 
ing   set    up    complete 700 

Completed     700 

Usual    35    days 780 

TOTAL  COST,    $2880 

Bond,    $1440.      Sureties,    Alfred   Olson   & 

.Jame.s     II.     Pedgrift.         Limit,       forfeit, 

none.      Specifications    only,  filed. 


ADDITION 

(531)      NO.   729   FORTY-FOURTH,   Oak- 
land.    Addition. 


ELECTRIC   WIRING 

(539)  E  ALICE  430  S  19th,  Oakland. 
Electric  wiring  for  four-story  and 
basement  brick  apartments. 

Ownei- Security    Investors    Realty 

Co.   by   J.   Meyer,   Agent. 
Aichitect  ..  .Clay    N.     Burrell,       Albany 

Block,    Oakland. 
Contractor.  .The   Electrical   Constr.   Co., 

312   12th,  Oakland. 
Filed  Mar.  27,  '15.     Dated  Mar.  26,  '15. 
l.st   approval    of   elec.    inspector.  .$612 
Completed     306 


30 

I  ....^,     ^'o     dayri auU 

TOTAI^  COST,  $1224 
Bond,  $12.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  forfeit,  none.  Speci- 
fications  only    filed. 


STUDO 

(540)  S  E-FOURTEENTH  100  E  34th 
Ave.,  Oakland.  One-.story  photogra- 
phic studio. 

Owner Robert    Turnbull. 

Architect  . .  .None. 

Contractor .  .S.  J.  Davina  and  D.  McKay 
Box    l.')S,   .San   Lorenzo. 

COST,   $2000 


DWELLING 

(r)41)      S   SIXTY-THIRD    277i^    E   Hille- 

gass,      Oakland.        One-story      o-room 

dwelling. 

Owner .lohn  A.  Bi.schoff,  G045  Har- 

wood     Ave.,     Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $2000 

ALTERATIONS 

(542)      NO.    1107    BROADWAY,    Oakland 
Alterations. 

Owner A.   .lona.s,   Oakland. 

Architect  .  .  .None. 

Contractor.  .D.    Chlentzo.s,    lOl.'J    Hayes, 
San    Franci.sfo. 

COST,   $700 


nillLDlXG    ASl)    blVGLVEERlN'G    NEWS 

1,^1      Coiukt      Condfl  500 

4S6     i:harles     Charles  1500 

4  98     Werner     Werner  1500 

499     Thomson     Lewis  500 

.".0(t      Ross     Ross  800 

501     Mabey     Mabey  2500 

517  Clayton     Hollenbeck  19000 

518  Nordt     Nordt  1500 

519  Butler     Butler  2000 

.-.20     Feet     Kemble  2000 

527  Rundy      Fleescher         .400 

528  Enook      StockhoLm  500 

537      El     Dorado     Lamburth      10500 

mVELLlNG 

(483)      NW     PARKER     &     MATTHEWS 

Ucrkeley.      One  story    4-rooni    dwig. 

Owner Gustaf        Johanson,         1811 

Rose,    Berkeley. 
.\ichilect  .  .  .None. 
Day'.s    wcik.  COST.    $3  000 


ALTERATIONS 

(543)      NO.    Gil    JEAN,    Oakland.      Alter. 

Owner W.   G.   L.    liehr,   I'remises. 

Architect  .  .  .None. 

Contractcr.  .C.    A.    Doss,       2028    E-15th, 
Oakland. 

COST,    $500 


D\\  i:lling 

(544)  N  WALLA  VISTA  300  N  Lake- 
shore  Ave.,  Jaklaiid.  Two-story  8- 
rooni  dwelling. 

()wntr R.    S.       Hewitt,       rhom.«on 

Bldg.,    Oakland. 
Architect  .  .  .  None, 
^-ontructor .  .N.     M.     Grcuner,     Tl'omson 

Bldir.,   Oakland. 

COST,    $5000 
DWELLING 

(545)  N  WALLA  VISTA  250  W  Lake- 
shore  Ave.,  Oakland.  Two-story  8- 
rooni  dwelling. 

Owner R.     S.       Hewitt,       Thom.<=on 

Bldg.,    Oakland, 
Architect  .  .  .None. 
Contractor.  .N.     AI.     Greuner,     Thomson 

Bldg.,   Oakland. 

COST,    $5000 


BRICK    GARAGE 

(54G)      NO.    2265    BROADWAY,    Oakland 
Alter   brick   garage. 

Owner Wallace    Evcr.-son,    Piem. 

-•Vrchilect  .  .  .None. 

Contractor .  .Fred    H.    I-Mcld,    Kentfield. 
COST,  $3000 


DWELLING 

(517)      W    WALKER   AVE   250   S  Boule- 
vard   Way,  Oakland.     Two-story  eight- 
room   dwelling. 
Owner E.    J.    Lloyd,    1057    W^alker 

Ave.,    Oakland. 
.\r<hitc<t  .  .  ..lohn   Carson,    Bacon    Bldg., 

Oakland. 
DaV.s   work.                                   COST,    $3500 
-♦         

bulldiu^  Cuntracts   Awarded. 
Berkeley. 

No.        Owner  Contractor     Amt. 

483  Johanson      lohan.son         IdOii 

484  Ericsson      Ericsson        1000 


DWELLING 

(484)      E    CURTIS    750    S    Oilman,    Ber- 
keley.     One-story    4-room    dwIg. 
Owner Carl     Erics.son,     1200     Ma- 
sonic Ave.,    Berkeley. 
Architect  .  .    None. 
Day's  work.  COST,  $1000 


.\l/rKRAT10NS 

(4S5)      S    ASHBY    AVE    100    E    College, 
I'erkeloy.      Alterations. 

Owner Ira   M.   Condet,    2722    Ashby 

Ave.,    Berkeley. 
.\r(!hitect  .  .  .None. 
Day's   work.  COST,    $5o0 


DWELLING 

(48G)      W    CURTIS    34    N    Bristol,    Ber- 
keley.     One-story    ."i-room    dwelling. 

Owner W.    J.    Charles,    P.    O.    Box 

291,   San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST.    $1500 


DWELLING 

(498)      S    BANCROFT    WAY    175    E    San 

Pablo    .\ve.,    Berkeley.      One-story    5- 

looni    dwelling. 

Owner Chas.  A.    Werner,   241G   10th 

Berkeley. 
-Architect  . .  .None. 
Day's   work.  C(JST,   $1500 


ADDITION 

(499)      NO.    2539    COLLEGE    AVE..    Ber- 
keley.     Addition. 
Owner Dr.  Herberi  Thomson,   2539 

College    Ave.,    Berkeley. 
Architect  . .  .None. 
Contractor. -L.   S.   Lewis,   2423   Woolsey, 

Berkeley.  COST,    $500 


ALTERATIONS 

(500)      NO.     133       PARKSIDE       DRIVE, 
Berkeley.     Alterations. 

Owner Josephine    Roj3,    Premises. 

.Architect  . .  .None. 

Contractor.  .James    F.    -lo-.s.    Premises. 

COST,  $800 


DWELLING 

(501)  S  NAPA  AVE  265  E  The  Ala- 
meda. Berkeley.  Two-story  6-room 
dwelling. 

Owner J.  T.  Mabey,  1900  Sacra- 
mento,   Berkeley. 

Architect  .  .  .None. 

Dav's    work.  COST,    $2500 


IMIAMK   APARTMENTS 
(.-,17)       K     CLARE.MONT       AVE     100       N 
Ashby     -Ave..     Berkeley.       Three- story 
7-room   irame   apaitmcnts. 

Owner Dr.      -N.    A.    Clayton,      Palo 

Alto. 
Architect  .  .  .None. 

Contractor.  .G.     B.     Hollenbeck.     Thom- 
son  Bldg.,  Oaklend. 

COST,    $19,000 


W(  dn;sday,     .March     .'il.      1  • 

DWELLING 

(518)  W       SPAULDING    AVE       393       N 
Dwight,     Berkeley.       One-story    5-room 

dwelling. 
Owner Ann    M.    Nordt,     1325    Ban- 
croft,   Berkeley. 
Architect  .  .  .None. 

Contractor.  .H.    K.     Nordt,     1325     Ban- 
croft,  Berkeley. 

COST,    $1500 

DW  FUSING 

(519)  E  GRANT  40  S  Hearst  Ave., 
Berkeley.      One-story    5-room    dwlg. 

Owner B.  F.   Butler  and  Geo.  Ayl- 

worth,    333    49th,    Oakland. 
Architect  .  .  .None. 

Contractor.  .B.  F.  Butler,   333  49th,  Okd 
COST,   $2000 

DWELLING 

(520)  E  ELLSWORTH  150  N  Parker, 
Berkeley.      One-story    6-room    dwlg. 

Owner C.     Peet,     NE     Parker    and 

Ellsworth,    Berkeley. 

-Architect  .  .  .None. 

Contractor.  .T.  R.  Kemble,  2020  Parker, 
Berkeley. 

COST,    $2000 

-ALTERATIONS 

(527)  SW  A'INE  &  SHATTUCK  AVE., 
Berkeley.      Alterations. 

Owner —    Rundy. 

Architect  .  .  .None. 

Contractor.  .C.     Fleescher.     2032       Ban- 
croft,   Berkeley. 

COST,   $400 

GARA(JE 

(528)  E  HAWTHORNE  50  N  Vine, 
Berkeley.       Garage. 

Owner F.    W.    Snook,     1439    Haw- 
thorne,   Berkeley. 

-Architect  .  .  .None. 

Contractor.  .Stockholm      &    Allyn,      676 
Mo;iadnock    Bldg.,    S.    F. 

COST,  $500 

TANK 

(537)  SECOND  &  UNIVERSITY  AVE. 
Berkeley.    Steel    tank. 

Owner El   Dorado  Oil   Wks,   Prem. 

-Architect  . .  .None. 

Contractor.  .C.    E.    Lamburth, Merchants 
E-\change   Bldg.,   S.   F. 

COST,    $10,500 
♦ 

Alameda. 

510  Hillen      Hillen        2000 

511  Galvin      Rogers        2500 

512  Speed     Wilson        2000 

DWELLING 

(510)  NO.  1424  PAGE.  Alameda.  One- 
story    5-room    dwelling. 

Owner R.     C.     Hillen,     1529     Santa 

Clara    Ave.,    Alameda. 
.Architect  .  .  .None. 
Day's    work.  COST.    $2000 

DWELLINt^i 

(511)  NO.  3260  BRIGGS  AVE..  Ala- 
meda. One  and  .me-half-story  7- 
rooiii   dwelling. 

Owner Daniel   Calvin,   3264    Briggs 

-Ave..    .Alameda. 
-Architect  .  .  .None. 
Contractor .  .Chas.     R.     J.     Rogers.     32G4 

Hriggs    Ave.,    -Alameda. 

COST.   $2500 

DWKLLINC. 

(512)  .\0.  29(t7  SAN  JOSE  -AVE.  Ala- 
medii.      One-story    6-room   dwelling. 

Own. -I F.    10.   Speed.   2907   San  Jose 

Ave..   Alameda. 


^V'ec1n^'sday,     .Mnich      :fi, 


I"1. 


Architect  .  .  .None. 

Contractor.  ..I.     A.     Wilson,     2S39     Ells- 
worth, Berkeley. 

CO.ST,    $2000 


COMPLETION  NOTICES. 


ALiAMBOA  COUNTY 


:Mar.  16.  1915— LOT  25  BLK  "B"  Map 
No.  2,  San  Pablo  Park,  Bkly.  T  P 
Eastman  to  7,  G  Geary.. Mar.  13,  1915 

Mar.  17.  1915 — NF  GRAND  AVE  AND 
Park  View  Terrace,  being  Lots  11 
and  12  Blk  17,  Map  Highland  Sbdvn 
Adams'  Point  Ppty.  Okd.  The 
Park  Gate  Apartments  by  Chas  E 
Lange  to  C  E  Lang-e Oct.  1,  1914 

Mar.  18,  1915 — NE  HARBOR  VIEW 
Ave,  bet  Pattersoti  &  Brown  Avet 
being  Lot  42  and  15  Lot  41  Blk  6, 
Key  Route  Heights,  Okd.  Carl 
Walstrom  to  whom  it  may  concern 
Mar.     13,     1915 

Mar.  19,  1915— SAN  JUAN  AV,  Thous- 
and Oaks,  Bkly.     Wm   J   Cooper  to 

^Villiam    Livingston    &    Son 

Mar.     16,     1915 

Mar.  22,  1915— LOT  7  BLK  3  Map 
Northbrae,  Bkly.  Louis  O  Hansson 
to  whom  it  may  concern. Mar.   19,  '15 

Mar.  22,  1915 — RESERVATION  CEN- 
tral  Pacific  R  R  Co  at  West  Oak- 
land, Okd.  S  P  Co  to  McDonald 
&    Kahn Mar.    13.    1915 

Mar.  22,  1915 — LOT  10  BLIv  20  Map 
North  Cragmont,  Bklj-.  Troy  J 
Brooks  to  Junk-Riddell  Invst  Co. 
March    19,    1915 

Mar.  22,  1915 — LOT  13  BLK  6  Map 
Brookdale  Terrace,  Okd.  Otto  G 
Smith  to  whom  it  may  concern... 
...Mar.     16,     1915 

Mar.  23,  1915 — LOT  1  BLK  2  Sbdvn 
'.  Adams  Point  Ppty,  Ok'd.  Frank- 
lin  Riffle   to   Edwin   C   Graff 

Mar.    13.    1915 

Mar.  23,  191i5-^NE  MARIN  AND 
Peralta  58x90,  Northbrae  Tract, 
Oakland  Tp.  J  S  Killam  to  M  P 
Brasch    Mar.    22,    1915 

Mar.  24,  1915— LOT  8  BLK  K  North- 
brae      Terrace,       Bkly.         :Mardele 

Robinson   to   F   R   Peake   Co 

March    23,    1915 

Mar.  25.  1915 — NW  MAGEE  AVE  & 
Kansas,  being  Lot  26  Blk  3,  Key 
Route  Heights,  Okd.  A  S  Draa  to 
whom   it   may  concern.  .Mar.    25,   1915 

Mar.  25.  1915 — W^EBSTER  NOS.  612- 
614  on  E  Webster  bet.  6th  and  7th. 
Okd.   Pauline  Gruening   by  William 

Gruening    to    J    H    Bruecker 

March    18,    1915 

Mar.  26,  1915 — LOT  1  BLK  18,  Clare- 
mont  Park,  Bkly.  E  A  Nickerson 
to   McKibben   &   Taylor. Mar.   — ,    1915 

Mar.  26,  1915 — W  20  LOT  14  and  E 
2a  Lot  15  Blk  "M"  Map  No.  3, 
Sbdvn  A  ptn  Oakland  Tract,  Okd. 
W   S   Montgomery  to  whom   it  may 

.concern Mar.    23,    1915 

« 

LIENS  FILED. 


BIMLDIXG    A\D    EXGLNEERLXG    NEWS 

30  Lot  136  Map  Fruitvale  Add'n 
Tract,  Okd.  Pacific  Mfg  Co  vs  Oak- 
land   Honies    Corporation $113.75 

.Mar.  22,  1915 — LOT  12  BLK  14  Map 
Town  of  Livermore,  Livermore. 
Strable  Mfg  Co  vs  Court  Livermore 
No.  7  7,  Foresters  of  America  and 
C    H    Rasmussen $195.81 

Mar.  22,  1915 — W  40  LOT  135  Map 
Fruitvale  Add'n  Tract,  Okd.  Pacific 
-Mfg  Co  vs  Oakland  Home  Corpora- 
tion      $1'23.80 

Mar.  22,  1915— W  4  0  LOT  134  Map 
Fruitvale  Add'n  Tract,  Okd.  Pacific 
Mfg  Co  vs  Oakland  Homes  Corpor- 
ation       $121.20 

-Mar.  22,  1915 — E  4u  LOT  138  Map 
Fruitvale  Add'n  Tract.  Okd.  Pacific 
Mfg  Co  vs  Oakland  Homes  Corpor- 
ation  $215.40 

Mar.  22,  1915— E  30  LOT  137  and  W" 
10  Lot  138  Map  Fruitvale  Add'n 
Tract,  Okd  Pacific  Mfg  Co  vs 
Oakland     Homes     Corporation .  $103.40 

Mar.  24,  1915 — LOT  138  Map  Fruit- 
vale Add'n  Tract,  Okd.  Strable 
Mfg  Co  vs  Oakland  Homes  Cor- 
poration      $60.50 

-Mar.  24,  1915— N  BARTLETT  40  E 
Deering  E  40xN  l:;5,  Okd.  Strable 
Mfg  Co  vs  Oakland  Home  Cor- 
poration       $37.75 

-Mar.  24,  1915— S  BARTLETT  120  E 
Deering  E  40xN  125,  Okd.  Strable 
Mfg  Co  vs  Oakland  Homes  Cor- 
poration      $46.16 

Mar.  26,  1915 — LOT  94  Map  Nova 
Piedmont,   Piedmont.      B  A  Stewart 

vs   Alfred   Cords,    Inc $830.34 

^ 

RELEASE  OF  LIENS 

AlJiMEDA    COUNTY. 


ALAMBDA    COUNTY. 


Mar.  22,  1915 — NE  FOREST  AND 
Lemon  E  40xN  100.  Okd.  Pacific 
Mfg  Co  vs  Oakland  Homes  Corpora- 
tion       $142.40 

Mar.  22.  1915— E  30  LOT  136  and  W 
20  Lot  137  Map  Fruitvale  Add'n. 
Tract,  Okd.  Pacific  Mfg  Co  vs  Oak- 
land   Homes   Corporation $121.90 

Mar.    22,    1915— E    10   LOT    135   and   W 


Mar.  24,  1915 — N  LE  CONTE  AVE  150 
W  Euclid  Ave  W  lOOxN  125.  Bkly. 
A  K  Goodmundson  to  Alpha  Tau 
Omega    House    Ass'n $111 

Mar.  22,  1915— LOTS  13  AND  14  BLK 
5,  Auseon  Moss  Tract,  Okd.  W  L 
Newby.  Fletcher  &  Newby  and  P  A 
Newby  by  W  L  Newby,  Attorney- 
in-fact,  to  Jessie  E  and  Perry  H 
Auseon      $900 

Feb.  19,  1915 — LOT  9  BLK  "A" 
Amended  Map,  Moss  Tract,  Okd. 
Pacific  Hardware  &  Steel  Co  to  A 
and  Caroline  Boe  and  O  Carlson... 
$64.40 

Mar.  '7,  1915 — W  EIGHTH  AVE,  bet 
E-lSth  and  E-19th,  being  No.  1835 
8th  Ave,  Okd.  Coi.iad  Elec  Co  to 
R    N   Anderson $192.11 


SAX  JOSE  AND  THE  SANTA  CLARA 
VALLEY 


STREET  IMPROVEMENTS  —  Cost 
not  stated.  San  Jose.  Santa  Clara  Co., 
Cal.  Engineer,  City  Engineer,  San 
Jose.  Owners,  City  of  San  Jose.  Plans 
and  specifications  for  a  considerable 
amount  of  paving  work  have  been 
adopted  by  the  City  Council,  and  the 
work  will  be  ordered  as  soon  as  pos- 
sible. Plans  for  the  following  street 
improvements  have  been  prepared  by 
the  City  ?]ngineer  and  adopted  by  the 
Council:  Empire  from  First  to  Fifth, 
Jackson  from  First  to  Second.  Vine 
from  santa  Clara  to  San  Fernando. 
Post  from  Orchard  to  Vine,  Eighth 
from  Santa  Clara  to  San  Salvadore. 
and    Balbach    from    Market    to    Orchard. 

HIGITWAY  WORK— Cost  not  stated. 
Redwood  City.  San  Mateo  Co.,  Cal. 
JBngineer,     County    Surveyor    Neuman, 
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Redwood  City.  (Jvvners,  San  Mateo 
County.  At  the  last  regular  meeting 
of  the  Board  of  Supervisors,  County 
Surveyor  Neuman  presented  the  fol- 
lowing plans  and  specifications  for 
road  and  bridge  construction:  For  a 
reinforced  concrete  retaining  wall 
along  Schmoll  street  at  Belmont.  For 
a  retaining  wall  (concrete),  box  cul- 
vert and  adjacent  roadway  on  the  San 
Mateo  to  Halfmoon  Bay  road.  Route  4, 
Division  1.  Section  2.  of  San  Mateo 
County  Highways.  For  the  removal  of 
rock  points  on  a  portion  of  the  San 
-Mateo  to  Halfmoon  Bay  road.  Route  4i 
Division  1.  Section  2.  of  San  Mateo 
County  Highway.si.  Foi-  donstructing 
a  highway  from  second  crossing  of 
San  Gregorio  Creek  to  San  GregoriOi 
on  Redwood  City  to  San  Gregorld 
road,  Route  6.  Division  3,  Sections  3 
and  4.  The  plans  and  specification.*? 
w»re  adopted  and  the  Clerk  directed  to 
publish  a  notice  calling  for  bids  for 
the  work. 

AFONU.MENT — Concrete,  bronze  and 
stone.  Cost  not  stated.  San  Jose, 
San  ta  Clara  Co.,  Cal.  Architect.  Paul 
P.  Cret.  Philadelphia,  Pa.  Owner, 
Neglee  Memorial  Association.  Archi- 
tect Paul  P.  Cret  of  Philadelphia  is 
being  represented  in  San  Francisco 
by  Architect  August  G.  Headman,  New 
Call  Bldg.,  at  whose  office  within  a 
week  can  be  secured  plans  and  speci- 
fications for  the  Neglee  Memorial  Mon- 
ument, to  be  erected  in  San  Jose.  Con- 
crete, marble  and  stone  will  be  used 
in  the  construction.  The  sculpture  is 
by    Dr.    McKenzie    of    Philadelphia. 

BRIDGE — Reinforced  concrete,  $35,- 
000.  Watsonville,  Santa  Cruz  Co.,  Cal. 
Engineers,  Leonard  &  Day,  Rialto 
Bldg.,  S.  F.  Owners,  Monterey  County 
and  City  of  Watsonville.  Plans  for 
the  reinforced  concrete  bridge  to  be 
erected  by  the  County  of  Monterey  and 
the  City  of  Watsonville  as  prepared 
by  Engineers.  Leonard  &  Day  have 
been  accepted  by  the  joint  bridge 
board.  The  work  will  be  of  reinforced 
concrete  and  has  been  estimated  to 
cost  $35,000.  Bids  will  be  called  for 
at  an  early  date.  Further  mention 
will   be  made  of  this  work. 

RESIDENCE  —  2  story  and  base, 
flame.  $2,500.  San  Jose,  Santa  Clara 
Co.,  Cal.  Architect,  none.  Owner,  J. 
I...  Hoskins.  1149  Park  avenue.  San 
Jose.  The  dwelling  will  contain  five 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
tloois  will  be  used  in  the  dining  room 
and  living  room.  There  will  be  an 
open  fire  place  and  tile  mantel.  Bath 
room  will  be  finished  in  imitation  tile. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

RESIDENCE  —  2  story  and  base, 
fiame.  $2,500.  San  Jose,  Santa  Clara 
Co.,  Cal.  Architect,  none.  Owner,  J. 
A.  Weldon,  639  Willis  avenue.  San 
.lose.  The  dwelling  has  been  designed 
for  a  six-room  house  and  will  be  erect- 
ed at  the  corner  of  15th  and  Washing- 
ton streets.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining-  room.  There  will  be  a  large 
open  fire  place  in  the  living  room. 
.Mantel  will  be  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled.     Bath    room    will    be    finished 
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M  n;-h 


Kt-K.    I.    S.   I'jit.   OHioe 

Veneered  Panels  of 
unexcelled  quality- 
Sold  only  at 


Try  Wybro  Panels  on 

that  PARTICULAR  Job. 

Don't  experiment  with  panels  of 
doubtful  qualities  on  that  "particular" 
job  of  yours — use  the  best  made  panels 
— the  WYBRO  kind,  and  you  will 
avoid  future  regrets. 

WYBRO  panels  are  made  for  par- 
ticular people.  They  Hatisfy  its  users 
because  they  are  always  smooth  and 
even,  blisterless  and  crackless,  look 
Sood  and  ARE  GOOD. 


White  iBpotticrs 


5th  and  Brannan  Streets 


San  Francisco 


in  imitation  tile.  Kxterior  of  the 
house  will  be  covered  with  riustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
l^abor. 

Contracts   Awarded. 

RESIDKXCK  —  2  story  and  base, 
frame,  $5,000.  Kaston,  San  .Alateo  Co, 
Cal.  Architect,  Fay  Spangler,  Monad- 
nock  Bids.,  S.  F.  Owners  name  not 
given.  Contractors,  Reugg  Bros.,  Pa- 
cific   Bldg.,   S.    F.   Contract   price,   $5,500. 


BUILDING  tOMR.4CTS. 


SANTA  CLARA  COUNTY. 


fra:\ik  DWEi>mxG 

NW  VINE  AND  SAN   FERNANDO  STS.. 
San  .Jose.      All   work   for  frame  dwlg. 

Ovver J.    Millet   and    L.    Chabre,    87 

N-San  Pedro,  San  Jose. 

Architect  ..  .L.     T.     L,enzen,     110     S-2nd 
St.,    San    Jose. 

Contractor. .P.    E.    Petersen. 

Filed   Mar.   11,  '15.     Dated   Mar.    10,  '15. 

Conciete    work    done $785 

When     enclosed     785 

When     completed      785 

Usual     35    days 788 

TOTAL  COST,    $3143 

Bond,    $1572.      .'Sureties,    G.    Dobson    and 

N.    O.    Berg.      Limit,    60    days.      Forfeit, 

none.    Plans   and   specifications    Hied. 


KUA-MK    CHURCH 

NE     PALM    AND    WILIOW       STS.,    San 

Jose.     AM  woik  for   frame  church. 
Owner Roman        Catholic        Arch- 
bishop      of       S.       F.,       1100 
'•'rank  1  in,    .'^.    F. 


Architect  ..    L.     T.     Lenzen,     110     S-2nd 

St.,    San    Jose. 
Contractor .  .G.     Lindblom,     519     W-San 

Carlos,   San    Jose. 
Filed   Mar.   17,   '15.     Dated  Feb.   19,  '5. 

Frame    up    $987 

When    enclosed     898 

When    completed    S98 

Usual     35     days 898 

TOTAL  COST.  $3591 
Bond.  $1800.  Sureties,  W.  M.  Stalker 
and  S.  D.  Williams.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
tiled. 


COMPLETION   NOTICES. 

.SAXTA   CLARA  COUNTY. 


RECORDED  ACCEPTED 

.Mar.  11,  1915 — N  STEVENS  CREEK 
Road,  between  Cleveland  and 
Topeka  Aves.  The  Roman  Cath- 
olic   Archbishop    of    S    F    to     P    E 

Peterson     Mar.    3,    1915 

Mar.  16,  1915— KENNEDY  ROAD  2% 
miles  from  Los  Gatos  (55  acre 
farm.)  L  Lauret  to  whom  it  may 
concern Mar.     10,    '915 


BUILDING   CONTRACTS 


SAN   :dATEO   COUNTY. 


FRAME    BUNGALOW 

LOT  S  BLK  NO.  S  Sub  2  of  Burlingame 

Park,    Burlingame.        All    work      for 

one-story   frame    bungalow. 

Owner Robert     P.     and     Addie     E. 

Colyer,    J  422    12th,    S.    F. 
Architect  .  .  .None. 


E.  H.  WiUiamt 


Cbalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

iTelephone  Sutter  4622 

615  Phalan  luilding,        San  Prancise 


Contractor ..  Steven.son     \:     Gowan,     136 

Girard,    San    Francisco. 
Filed   Mar.    20,   '15.     Dated   Mar.    19,   '15. 

Frame    up    $700 

Brown    mortar    on 700 

When     completed     700 

Usual    35    days 700 

TOTAL  COST.  *2800 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

LIENS  FILED. 


SAN   MATEO   COUNTY. 


RECORDED  AMOUNT 
Mar.  24,  1915— LOT  7  BLK  9  Crocker 
Estate  Tract  Sub  No.  1.  United 
Lighting  &  Fixture  Co,  $25;  J  W 
Schonten  &  Co,  $388.11;  F  G  Nor- 
man &  Sons,  $24.98  vs  B  B  Wicker- 
z.'^ham    and    Felix    Rancatore 


COMPLETION   NOTICES 


S.AX  .MATEO  COUNTY. 


RECORDED  ACCEPTED 

Mar.  20.  1915 — SOUTH  SAN  FRAN- 
cisco.      W'    P      Fuller    Co    to      Van 

Emon    Elevator    Co Mar.    18.    1915 

-Mar.  20,  1915— "CAROLANS,"  Hills- 
boro.  Harriett  Pullman  Carolan 
to  Clinton  Fireprooflng  Co,  Mar  17; 
Wm   F.    Wilson   Co Mar.    17,    1915 


MARIN,     CON  IRA     COSTA     AND 
SONOMA  COUNTIES. 


STREET  WORK  AND  REPAIRS  — 
<'ost  not  stated.  Sausalito,  Marin  Co.. 
i^'al.  Engineer,  Town  Engineer  Hohl, 
Sausalito.      Owners,   Town   of  Sausalito. 


Williamson's  Continuous  Clothes  Line  Outfit 

Clo(hes  Line  Problem  Solved  At  Last 

l»(»rHLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around    the   pulleys,    thereby   using   both    lines. 

BY   using   three   pulleys,   the   lines  are   spread   apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on   or  take  thorn  off  the   line   without   hanging  out  of 
the    window    side-ways.      The    clothes    pin    Is    made    of 
heavy    galvanized    wire    formed    in    such    a   manner    as 
to    allow    it    to    be    fastened    to    the    clothes    line    very 
easily;    nothing    complicated     to     get     out     of     order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with   cloth-strips   in  order  to   keep   the 
clothes  from   being  soiled   from   the   line.     The   strong- 
est  wind   cannot    blow   the   clothes   out   of   the   pins   as 
they  are  held  in  a  spring  slot.     When  the  wind  blow's 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 
NO    STRINGS    TO    PRESS    OR    SaCEEXE  THIS    OUTFIT    CONSISTS    OP    3    DOZEN 

•  get   the  clothe.'^   in   or  nut.      .lust   slip  clothes   in   slot  Sanitary,     Stronghold,     Clothes      Pins.      3      Contli 

id    pull    down.       WILL    hold    the    daintiest,    fabrics    or  Clothes    Line    IMillevs   and    1    Pair   Line   Splicers. 

i<    Ik  ,'ivii  .St  l>l.-iiik<  t.     i:M(»  MlMNii>n     St.    Phone  >lkt.  iCMtX.  i'rlrr,    (C2.(M)    prr    Set. 


■Wednesday,     March     31,     19!o. 

Rosa  avenue,  Horth,  Pine  and  John- 
son streets  are  in  the  district  to  be 
At  a  special  meeting  of  the  Town 
Trustees  the  grading-  of  West  street 
from  Main  street  to  Richardson,  Val- 
ley from  Fourth  to  West,*  building  of 
a  retaining  wall  at  the  intersection  of 
West  and  Valley  streets,  building  of 
a  wooden  bridge  across  the  gully  on 
West  street  and  the  laying  of  40  feet 
of  30-inch  sewer  pipe  in  the  bed  of 
the  gully,  was  ordered  by  the  Board 
Town  Engineer  Hohl  will  prepare 
plans  foi-  the  work,  which  will  bo  sub- 
mitted at  a  later  meeting  of  the  Hoard 
when  the  work  will  be  ordered  adver- 
tised. 

STREET  WORK — Cost  not  stated. 
Sausalito,  Marin  Co.,  Cal.  Engineer, 
Town  Engineer  Hohl,  Sausalito.  Own- 
ers, Town  of  Sausalito.  After  viewing 
the  streets  in  the  residential  district, 
the  Town  Trustees  have  ordered  the 
Town  Engineer  to  prepare  the  neces- 
sary grades,  profiles  and  estimates  of 
grading,  paving  with  macadam,  gut- 
ters and  curbs.  Central  avenue,  San 
Carlos,  Harrison,  Spencer,  L,ower  Santa 
paved. 

SCHOOL — 2  story  and  base,  brick 
and  concrete,  f85,000.  Petaluma,  So- 
noma Co.,  Cal.  Architect,  Brainerd 
.Tones,  Petaluma.  Owners,  City  of 
Petaluma.  Contractors,  Ward  &  Good- 
win, S.  F.,  general  construction.  Con- 
tract price,  $68,487.  Siebert  Co.,  S.  F., 
presented  the  lowest  figure  for  the 
heating  and  ventilating  at  $6,097  and 
$6,000',  but  as  yet  no  contract  has  been 
awarded.  A  complete  list  of  these 
bids  will  be  found  under  the  heading 
of  Marin,  Contra  Costa  and  Sonoma 
Counties    in    this    issue. 

Contracts  Awarded. 

HOSPITAL  LIGHTING  FIXTURES— 
Cost  not  stated.  Martinez,  Contra 
Costa  Co.,  Cal.  Archicect,  W.  H.  Weeks, 
"to  Post  street,  S.  F.  Owners,  Contra 
Costa  County.  Contractor,  J..  E.  Rodg- 
ers,   Jr.      Contract  price,    $619.7."). 


Award  Contract 
On  Petaluma  Job. 


l;'j:ldl\"G  Ay.D  exgineering  news 

H.    P.    Vogensen,    Petaluma 72,23S 

Masow    &    Morrison,    S.    F 77,397 

.J.   J.   Leonard,   S.    F 77,822 

Constr.    &    Eng.    Co.,    S.    F 76, .500 

M.    Fisher,    S.    F 74,600 

William    A.    Newsom,    S.    F 72,990 

Thurston    &    Co.,    S.    F 79,992 

Caldwell   &   Son,   S.   F 75,198 

R.    W.    Moller,    S.    F 73.749 

Com'mary,   Peterson   Co.,   S.   F. .  .  .  86,865 

Robert   Trost,    S.    F 73,067 

L.  G.   Bergren  &  Son,   S.  F 73,872 

Ward   &   Goodwin.   S.   F 68,487 

.Monson    Bros.,    S.    F 77.940 

Boyd,    Kerr    &    McLean,    S.    F 71,512 
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rONTHA     COSTA     COUNTV. 


>\  ard    iV-    Ciood^vin      of    San      Ffraiiclsco 

Will   Iliiilfl    School   Or.siKned   By  Ar- 

cliitort   llraiiiord   Jones. 

(By  Special  Wire.) 
PETALUMA,  Sonoma  Co..  Cal.— Bids 
were  opened  at  the  Monday  night  meet- 
ing of  the  Board  of  Education  for  the 
construction  of  the  new  two-story  and 
basement  brick  and  steel  school  build- 
ing designed  by  Architect  Brainerd 
Jones  of  Petaluma.  Ward  &  Goodwin 
of  San  Francisco  submitted  the  lowest 
figure  for  the  general  construction  at 
$68,487  and  were  officially  awarded  the 
■  contract.  The  general  contract  in- 
cluded the  entire  work  except  the 
heating  and  ventilating,  which  is  un- 
der a  separate  contract,  bids  for  which 
were  opened  and  taken  under  advise- 
ment. Following  is  a  complete  list  of 
the    bids    received: 

I'etaliinia     School     IluildinK* 
Schnebly.      llostrawser      &    Ped- 

grift.    Oakland    $74,720 

Henry    Matthies,    S.    F 72,987 

J.    O.    Kuykendall,    S.    F 74,677 

p^red    Cullen,    Petaluma 78,^39 


BUILDING   CONTRACTS 


CONTRA     COSTA     COIINTV, 


WHARF 

RICHMOND  HARBOR  ,  City  of  Rich- 
mond. All  acts,  matters  and  things 
herein  agreed  to  be  furnished,  hap- 
pened or  done  by,  or  on  part  of 
construction  of  Wharf  No.  1,  Rich- 
mod   Harbor. 

Owner City    of    Richmond. 

■Engineer  ..  .P.     A.     Haviland,     Alaska- 
Commercial    Bldg.,    S.   F. 
Contractor.  .Healy  Tibbitts  Constr.  Co.. 

9    Main,   San   Francisco. 
Filed  Mar.  18,  '15.     Dated  Mar.  15.  '15. 
Cost     of  wharf  too  large  to  be  paid 
out    of    ordinary    annual    income 
and  revenue  of  said  City  of  Rich- 
mond 
TOTAL  COST,   $212,344   to   be   paid   con- 
tractor 
Bond,    $54,000.      Surety,    Hartford    Acci- 
dent   &    Indemnity  Co.      Limit,    Forfeit, 
none.      Plans   and   specifications    filed. 

BUNGALOW 

liOTS  24  AND  25  BLK  "B"  Levison  Tct, 
City  of  Richmond.  Concrete,  brick 
work,  lumber,  glass,  doors  and  locks, 
painting,  plumbing,  plastering,  hard- 
ware and  labor  for  5-room  shingled 
bungalow. 

Owner Raoral   Richard. 

Aichitect  .  .  .None. 

Contiactor.  .Geo.  C.  Nail.  930  41st,  Okd. 

Filed  Mar.  22,  '15.     Dated  Mar.  19,  '15. 

Frame    up    $450 

Plastering   done    450 

Job    finished    450 

ITsual    ."5    days 4  50 

TOTAL  COST,    $1800 

Bond,    none.      Limit.    75   days   beginning 

Apiil   I,  1915.     Forfeit,  none.     Plans  and 

specifications    filed. 


t)IL    STORAGE    TANKS 

IN  OR  NEAR  TOWN  OF  MARTINEZ, 
ppty  formerly  known  as  Cutler  or 
Frazer  Tract.  All  work  for  furnish- 
ing and  erecting  30  oil  storage  tanks 
complete. 

Owner Shell   Co.   of  California,   343 

Sansome,  San  Francisco. 

Aichitect  .  .  .None. 

Contractor .  .Lacy    Mfg.    Co. 

Filed   Mar.   3,  '15.     Dated  Feb.   25,   '15. 
50%  of   said   price   of   each    group 
of    tanks    upon    arrival    at    spur 

track   on   property 

25%   on   completion    &   acceptance 

Usual    35    days 25% 

TOTAL    COST,    $78,355.75 

Bond,   $39,175.      Surety,    National    Surety 

Co.       Limit,    forfeit,    none,      Plans    and 

specifications   filed. 


w  ll.\UVES 

WIIAllVES  .\T  Port  Costa  and  Avon. 
All  work  to  construct  for  company 
three  nine  pile  dolphins  near  com- 
pany's wharf  at  Avon,  and  to  drive 
ninety  fifty- five  foot  fender  piles  at 
company's  wharf  at  Port  Costa  and 
to  p'lll  all  fender  piles  now  at  said 
Bort  Costa  wharf,  and  replace  the 
chacks  adjoining  the  fender  piles 
which  aie  re|)laced  at  said  Poi't 
Costa,  and  to  furnish  all  labor,  piles 
and  moterials' including  tools,  imple- 
iTients  and  appliances  reauired  for 
said  worli  both  at  Avon  and  Port 
Costa. 

Owner Associated    oil    Co..    Sharon 

Bldg..   San   Francisco. 

.\rchitect  .  .  .None. 

Contractor.  .  Ilealy-Tibbitts    Constr.    Co. 
9    Main,    San    Francisco. 

Filed  Mar.  25,  '15.     Dated  Mar.   10.  '15. 
75%   of   price    agreed    upon    to    be 
paid    ten    da>s    after    completion 
and    acceptance   of   work   both    at 

Avon    and    Port    Costa. 

25%    '30     days     after     completion 

and    acceptance     

TOTAL    COST.    $1308 

Lond.    $654.      Surety.   Hartford   Accident 

&    Indemnity    Co.      Limit.    30    working 

days.     Forfeit,  none.     Plans  and  speci- 

llcations   filed. 


DWELLING 

LOTS  1  AND  2  BLK  8  (as  in  Map)  Map 
of  Foskett  Add'n  to  Town  of  (jon- 
cord  in  Concord.  All  work  for  one- 
story  house. 

Owner C.  J.  Foskett,  Concord,  Cal. 

Architect..  Cliester  H.  Miller  and  C. 
J.  Struby,  Associate,  Dal- 
ziel    Bldg.,    Oakland. 

Cor  tractor.  .L.    V.    Perry,    Concord,    Cal. 

Filed  Mar.  22,  '15.     Dated  Mar.  22,  '15. 

Frame    in    place $805 

Completion    of    plastering 805 

Completed    and    accepted.. 805 

Usual    35    days 805 

TOTAL  COST,   $3220 

Bond,    limit,    forfeit,    none.      Blans    and 

specifications    filed 


LIENS    FILED 


(•(►XTKA     COSTA     COUI^TV 


RECORDED  AMOUNT 

-Mai-.  20.  1915— CERTAIN  LOT  situat- 
ed on  S  31st  street  known  as  No. 
633  S-31st  street.  Richmond.  Stego 
Lumber     &    Haidware      Co,    cpn   vs 

California    Home    Bldg    Co $183.08 

•Mar.  IS.  1915— PTN  LOTS  3  AND  4 
Bik  237  Additional  Survey  Town 
of  Martinez.  L  And«  rsmi  Co,  cpn 
v.s   Cornelia    B   Gray  $197  7.4  3 


RELEASE    OF    MENS. 


CONTRA      COSTA     COUNTY 

UIOCOKDED  AMOUNT 

Mar.  15,  1915— LOTS  10  AND  11  BLK 
48,    Pittsburg.       Hutchinson    Co    to 

A    H    Jongeneel $337.53 

-Mar.  24,  1915— LOT  7  BLK  19  (as  en- 
titled in  Map  of  City  of  Pittsburg.) 
Hutchinson  Co  to  H  II  Haynes  and 
A    I>    Arnica $20.73 
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FRESNO,     MODESTO,     STANISLAUS 
AND  CFNTKAL  CALIFORNIA 


COl'NTV  men  WAY  WORK— Cost 
not  stilted.  llakoi  slield.  Kern  Co.,  Cal. 
Engiiieoi.  County  Highway  Commis- 
sion. Bakeislield.  Owners,  Kern 
County.  On  recommendation  of  the 
Kern  County  Highway  Commission, 
Contracts  for  the  construction  of  18% 
miles  of  concrete  paved  roads  will  be 
let  at  the  April  Session  of  the  Board  of 
Supervisors.  These  contracts  will  in- 
clude sections  of  the  Wasco-I>ost  Hills 
and  Bakersfleld-McKittrick  roads. 
Plans  and  specificatrons  for  the  work 
were  approved  by  the  Board  at  the  last 
meeting  and  advertisements  for  bids 
were  authorized.  The  section  of  the 
Wa.sco-lx)st  Hills  road  to  be  improved 
at  this  time  includes  the  stretch  from 
Wa.sco  to  the  Semi -Tropic  School,  a 
distance  of  10V6  miles.  Bids  on  this 
contract  will  be  received'  until  11 
o'clock  on  the  morning  of  April  12th. 
The  other  contract  calls  for  the  pav- 
ing and  attendant  woik  on  that  part 
of  the  Bakersfield-McKittrick  road 
which  lies  between  Rio  Bravo  and 
C.rowerhank,  a  distance  of  8%  miles. 
It  is  known  as  Division  5,  Section  2,  of 
the  County  Highway  System,  and  the 
bids,  which  will  be  received  until  10 
o'clock  on  the  morning  of  April  KUh, 
will  include  estimate.s  on  the  construc- 
tion  of   pile   bridges. 

FI'KN'ISHING  CK.MKXT  —  Cost  not 
stated.  Bakerslield,  Kern  Co.,  Cal.  En- 
gineer, County  Surveyor,  Bakersfield. 
Owners,  Kern  County.  Bids  are  now 
being  called  for  on  furnishing  the 
county  with  approximately  90,000  bar- 
lels  of  cement  for  county  highway 
construction.  Bids  will  be  opened  on 
April  12th  at  noon.  Full  particulars 
can  be  secured  by  addressing  the 
County   Clerk   at    Bakersfield. 

IRRIGATION  WORK,  FIT^T.S,  KTC. 
— Cost  not  stated.  Modesto,  Stanislaus 
Co.,  Cal.  Engineer,  Herrmann,  Mo- 
desto. Owners,  Mode.vto  Irrigation  Dis- 
tiict.  Construction  of  the  Riarden 
and  Salter  fills,  requiring  approxi- 
mately 170,000  cubic  yards  of  earth 
and  2,500  cubic  yards  of  reinforced 
concrete,  has  been  authorized  by  the 
board  of  directors  of  the  Modesto  Irri- 
gation District,  and  bids  will  be  ad- 
vertised at  once  in  accordance  with 
the  plans  and  specifications  prepared 
by  Chief  Engineer  Herrmann.  This 
will  be  the  initial  work  on  the  main 
canal  started  under  the  $610,0000  bond 
issue  now  being  disposed  of.  With  the 
exception  of  the  Curtis  and  .Sprowl 
drainage  ditches,  it  is  also  the  first 
work  of  any  kind  that  might  come 
under  these  issues.  Chief  Engineer 
Herrmann  stated  recently  that  owing 
lo  the  vastness  of  the  task,  the  two 
tills  will  not  be  completed  before  Feb- 
ruary iyi'6,  in  time  for  next  season's 
irrigating.  Secretary  Abbott  was  in- 
structed by  the  board  to  advertise  for 
bids  at  once  with  the  understanding 
they  will  be  opened  at  a  meeting  April 
loth.  Herrmann  was  also  instructed 
to  install  a  concrete  culvert  at  Indian 
Hill  gulch  on  the  main  canal,  in  ;ic- 
cordance  with  his  plans  and  spccilloa- 
tions.    piepare<l    foi-    a    hydraulic    lill. 

SIOWER  Work — Cost  not  stated. 
Tuilock.  .StJinislaus  ('o,,  Cal.  lOngineer, 
<'ity  I'>igineei-,  Turlock.  Owners,  City 
ol'  Turlock.  I'liins  have  been  coni- 
pletejl  ;iii(l  approved  for  th<"  construc- 
tion   o|    !i    slxiiiiji    sewei-    .-ilont;    \>'<'s| 


Main  street  for  a  considerable  district 
Bids  aie  now  being  taken  for  the 
work  and  will  be  o|)ened  on  April  6th. 
Plans  and  complete  information  can 
be  secured  by  addressing  either  the 
lOngineer  or  City  Clerk. 

WARD  AND  PHYSICIAN'S  RESI- 
DENCE—  1  and  2  story,  frame.  Cost 
not  stated.  Fresno,  Fresno  Co.,  Cal. 
Architects,  Glass  &  Butner,  Rowell 
Bidg.,  Fresno.  Owners,  Fresno  Coun- 
ty. Plans  for  a  large  residence  for 
the  physician  and  for  a  tuberculosis 
ward  to  be  erected  at  the  County  In- 
firmary have  been  completed.  Bids 
are  now  being  taken  and  will  be  open- 
ed on  Apiil  14th.  Plans  and  specifi- 
cation can  be  secured  from  the  archi- 
tects' office. 

RESIDENCE  —  2  story  and  base, 
frame,  $."5,500.  Fresno,  Fresno  Co., 
Cal.  Aichitect,  I'^rederick  L.  Swartz, 
Rowell  Bldg.,  Fresno.  Owner,  J.  B. 
Goodman.  The  dwelling  has  been  de- 
signed for  a  seven-room  house  and 
will  he  erected  on  T  street  near  Tu- 
laie.  Interior  will  be  finished  in  pine 
and  ledwood.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile 
and  biick.  Tile  wainscot  will  be  used 
in  the  bath  loom.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now    being   prepared. 

SCHOOI^ — 1  story  and  base,  frame 
and  plaster,  $2S,(I00.  Orisi,  Tulare  Co., 
Cal.  Architect,  Finest  Kump,  Fresno. 
Owners,  Orosi  School  District.  The 
building  will  be  240  feet  long  with 
two  wings.  There  will  be  eight  class 
rooms  and  an  assembly  hall.  Interior 
will  be  finished  in  pine  and  redwood 
with  maple  floors  in  the  class  rooms. 
There  will  be  a  central  heating  sys- 
tem and  modein  school  plumbing. 
Progi'am  clocks  are  also  specified.  lOx- 
terior  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 
Contracts    Awarded. 

HIGHWAY  CONSTRrCTION  —  Cost 
not  stated.  BakersHeld,  Kern  Co.,  Cal. 
Engineer,  County  iSurveyor,  Bakers- 
field. Owners,  Kern  County.  Con- 
tractors, Robert  Sherer  &  Co.,  Bakers- 
field, Bakersfield  to  Mojave  road,  $H4,- 
925.30.  Thompson  Bros.,  Baersfield, 
Maricopa   to   Oal    River   road,    $29,657.74. 


Owner Manuel    Smith,    564    Fresno 

Ave.,  Fresno. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 

COMPLETION   NOTICES. 


BUILDING  CONTRACTS 


Kiti;s.N(>  (Ol  .vrv. 

AI/nORATloNS 

L.OTS    14,    15,    Iti    r.LK    62,    Fresno.      Al- 
terations. 

Owner S.   B.   Goodman. 

Architect  .  .  .None. 
Contractor.  .J.   W.   Miner. 

COST,  $1000 


REPAIRS 

NO.    455    NIELSEN    AVIO.,    Fresno.      Re- 
pa  i  is. 

•  )wner H.    V.    Armitiige,    Premiiies. 

.\rchitect  .  .  .  .N'one. 

Contractor.  .  I<".    ,1.    Stone,    2007    .Mariposa 
St.,     Fiesno. 

COST;    $1000 

DWIOEI-ING 

LOTS    16    Ti)    2  2     l!LK     :ui    Belniont     Ad- 
dition,   l''risni),       Dwi'lling. 


FHE.SXO   COUNTY. 

RECORDED  ACCEPTED 

Mar.    2  2,    1915— LOTS    17    AND   18    Ptn 

Lot    19    Blk    223,    Fresno.      German 

Free    Evangelical     Lutheran    Cross 

Church   to   H   Gede  and   G  Adams.. 

Feb.     15,     1915 

Mar.  22.  1915— LOT  105  N  17  feet  Lot 
106,  Del  Mar  Tract,  Fresno.  J  E 
Saylor  to  whom  it  may  concern... 
March     22,     1915 


SA^CRAMENTO,      STOCKTON      AND 
NORTHERN  CALIFORNIA. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  California.  Engineer, 
State  Highway  Commission,  Forum 
Buldg.,  Sacramento.  Owners,  State  of 
California.  Plans  have  been  complet- 
ed foi-  constructing  the  following  State 
Highways:  Yuba,  3  miles  Portland 
cement  concrete.  Yolo,  5  miles  Port- 
land cement  concrete,  Yolo,  3  V^  miles 
Portland  cement  concrete,  Tulare  5 
miles  Portland  cement  concrete,  Tu- 
lare, SV4  miles  Portland  cement  con- 
crete, and  Orange,  4  miles  graded. 
Bids  are  now  being  taken  and  will  be 
opened  on  April  5th.  Plans  and  speci- 
fications can  be  secured  from  the  State 
Highway    Commission. 

FLATS — 2  story  and  base,  frame, 
$S,uOO.  Stockton,  San  Joaquin  Co.,  Cal. 
Architect,  Ralph  P.  Morrell,  Odd  Fel- 
lows' Bldg..  Stockton.  Owner,  .1. 
Greenbeig.  The  building  will  be 
erected  on  East  Fremont  street,  and 
has  been  designed  to  contain  two  mod- 
ern flats  of  six  rooms  each.  Interiors 
will  be  finished  in  pine  throughout. 
Hardwood  floors  will  be  used  in  the 
living  rooms,  dinings  rooms  and  re- 
ception halls.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  he  of  tile  or  brick.  Bath  rooms 
will  have  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Two 
wall  beds  are  specified.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shingles.  Plans  are  now  be- 
ing   prepared. 

COFNTRY  CLUB— 1%  story  and 
base,  frame,  $U>,000.  Stockton.  San 
Joaquin  Co.,  Cal.  Architect,  C.  B. 
Brown,  .Masonic  Temple,  Stockton. 
Owners,  Stockton  Country  Club.  The 
building  will  be  elected  on  the  bank 
of  the  San  .loaciuin  River  just  outside 
the  city  limits,  and  has  been  designed 
similar  to  a  large  residence.  Interior 
finish  will  be  of  pine  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  large  open  tire  places  and  tile 
or  brick  mantels.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shingles.  Plans  are  being  pre- 
pared. 

LIBRARY — I  story  and  base,  rein- 
forced concrete,  $10,000.  Willits.  Men- 
docino Co.,  Cal.  Architect,  Tobias 
Bearwald,  .Merchants'  National  Bank 
Bldg..  S.  F.  Owners.  City  of  Willits. 
The  building  has  been  designed  in  the 
classic  style,  and  will  contain  one 
large  reading  room,  stack  rooms  and 
oin<-e  for  the  librarian.  Interior  will 
he  tinished  in  pine  and  redwood.  A 
maple    door    will    he    used.      There    will 
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be  furnace  heat.  Metal  book  slacks 
are  specified.  Exterior  of  the  build- 
ing- will  be  faced  with  cement  plaster. 
Plans  aie  complete  and  figures  will  be 
called    for    by    the    end    of   this    week. 

WATEK  PIPE  AND  EXTENSIONS — 
I'ost  not  stated.  Sacramento,  Cal.  En- 
gineer, City  Eng-ineer,  Sacramento. 
Owners,  City  of  Sacramento.  Plans 
have  been  completed  and  figures  are 
now  being"  taken  for  extensions  to  the 
city's  water  system.  Bids  will  be 
opened  on  April  20th.  Plans  and  speci- 
lications  can  be  secured  from  the  City 
Kngineei-.  .Some  of  the  important  ele- 
ments of  the  work  are:  126,000  ubic 
.\ards  of  excavation,  126,000  cubic 
\aids  of  backfill,  417,920  linear  feet 
■  '1  cast  iron  pipe,  4  inches  to  16  inches 
ill  size:  39,990  linear  feet  of  riveted 
-tcel  pipe,  20,  24,  30  and  36  inches  in 
size;  758  hydrants,  1,472  valves,  4 
inches  to  30  inches,  220  tons  cast  iron 
-pecial  fittings,  22,84  square  yards  of 
macadam,  asphalt,  asphalt  macadam 
and  basalt  blocks  pavement  to  be  re- 
iiKived    and    replaced. 

IIESIDENCE  —  2  story  and  base, 
irame,  |3,500.  Woodbridge,  San  Joa- 
()uin  Co.,  Cal.  Aichitect,  Joseph  Lose- 
kann,  San  .loaquin  Bldg-.,  Stockton. 
I  iwner,  J.  S.  Gerard.  The  dwelling  will 
hv  erected  near  Wuodbridge  and  has 
b(.en  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  Ve 
furnace  heat  and  open  flre  places. 
Mantels  will  be  of  tile  and  brick. 
Bath  room  will  have  imitation  tile 
floor  and  wainscot.  An  automatic 
water  heater  will  be  instaled.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing-   taken. 

Contracts  Awarded. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $40,000.  Auburn,  Placer 
*'<'..  Cal.  Architect,  W.  H.  Weeks,  75 
l'ii.-;t  street,  S.  F.  Owners,  City  -of 
Aubui-n.  Contractor,  Geoige  S.  Hayes, 
Sacramento,  general  construction,  $''>'>,- 
808;  Scott  Co.,  S.  F.,  heating  and  ven- 
tilating, |o,700;  Bell  Electric  Co.,  Au- 
bui-n,  electric  work  and  fixtures,  and 
Hughson  &  ilerton,  S.  F.,  vacuum 
cleaning.    $442. 

♦ 
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SAPRAMENTO    COUNTY. 

BRICK  REPAIR  SHOP 
NO.  1415  L  ST.,  on  W  Vz  of  N  V2  Lot  6 
and  E  V2  of  N  14  Lot  7,  K,  L,  14th 
and  15th  Sis'.,  Sacramento.  lOne- 
story  brick  automobile  repair  and 
paint   shop   in   rear. 

Owner Mrs.     Minnie     Dean.     Hotel 

Sutter,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .Charles   J.   Guth,    1516    ITth 
St.,   Sacramento. 

COST,    $2400 
REMODEL 

NO.    722    K    ST.,    Sacramento.      Remodel 
front  of  first  story  of  brick  building. 

Owner E.   W.   Myers  Co.,    Premises 

Architect  .  .  .None. 

Contractor.  .Siller    Bros.,    1614    13th    St., 
Sacramento. 

COST,  $1570 
Filed  Mar.  20,  '15.     Dated  Mar.  20,  '15. 

ALTERATIONS 

NO.     2514     TWENTY-EIGHTH     ST.,     on 
Lot    0,    Kathleen    Tot,      Sacramento, 


Alter   five-room   residence. 

Owner Williard    Warner,    lllG    23d 

St.,  .Sacramento. 
Architect  .  .  .None. 

Contractor.  .Rich    &    Warner,    1116    23d 
St.,    Sacramento. 

COST,  $1000 


REMODEL  FRONT        ETC. 

NO.  2402  J  ST.,  on  W  V2  of  N  ^^  of 
Lot  1,  J,  K,  24th  and  25th  Sts.,  Sac- 
ramento. Remodel  front  porch  and- 
steps   and    repair    roof   of   residence. 

Owner H.  C.  Strausser. 

Architect  .  .  .None. 

Contractor.  .C.  Stevenson,  1012  S  St., 
Sacramento.  COST,    $300 


COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

Mar.  23,  1915— N  Vs  OF  W  Vz  Lot  1,  X 
Y,  27th  and  28;  also  known  as  Lot 
5001  of  Los  Palmas  Tract,  Sacra- 
mento.      J    F    Tregellas    to       G       E 

Harvie    .Mar.    1 9, 

COMPLETION  NOTICES. 


i9i; 


SAN    JOAQUIN    COUNTY. 


RECORDED  ACCEPTED 
.Mar.  20,  1915— NW  MAIN  &  SUTTER, 
Stockton.  Commercial  &  Savings 
Bank  to  A  P  Brady,  Mar.  15,  1915; 
Randall  Elevator  Door  Control  Co, 
Mar.  15,  1915;  .McGilvray  Stone  Co 
March    15,    1915 

LOS     ANGELES     AND      SOUTHERN 
CALIFORNIA. 


SANITARY  SEWER— Cost  not  stat- 
ed. Santa  Barbara,  Santa  Barbara  Co., 
Cal.  Engineer,  City  Engineer,  Santa 
Barbara.  Owners,  City  of  Santa  Bar- 
bara. A  resolution  of  intention  for 
the  construction  of  a  sanitary  sewer 
in  Alisos  street  between  Gutierrez 
and  Montecito  streets  has  been  ap- 
proved and  passed  to  print  by  the  City 
Council.  Further  infoimation  may  be 
had  from  the  City  Engineer  or  A.  C. 
Holmberg,    Clerk   of   the   Council. 

WAREHOUSE— 4  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  A.  C. 
-Martin,  Higgins  Bldg.,  L.  A.  Owner, 
August  Wolfarth.  The  building  will 
be  erected  on  West  Pico  street  and 
will  have  a  frontag-e  of  50  feet  and  a 
depth  of  130  feet.  Construction  will 
be  of  reinforced  conci-ete  throughout. 
Intei'ior  will  be  finished  in  pine.  Hol- 
low tile  interior  partitions  and  metal 
window  sash  and  flames  are  specified. 
There  will  be  modern  plumbing  and 
electric  v\^ork  and  a  freig-ht  elevator. 
Exterioi-  of  the  building-  will  be  faced 
with  cement  plaster.  Plans  are  now 
being    prepai-ed. 

HOTEL  AND  STORES— 2  story  and 
base,  steel  and  brick.  Cost  not  stat- 
ed. Calexico,  Imperial  Co.,  Cal.  Ar- 
chitects, A.  W.  Rea  &  C.  E.  Garstang, 
Black  Bldg-.,  L.  A.  Owner,  F.  C. 
Paulin.  The  building  will  be  erected 
on  a  corner  lot,  covering  an  area  of 
60  by  130  feet.  There  will  be  five 
stores  on  the  first  floor  and  31  rooms 
and  several  baths  on  the  upper  floor. 
Inteiior  trim  will  be  of  pine  through- 
out. There  will  be  a  hot  water  sys- 
tem. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  enameled  brick.  Plan.«  aie  now 
being   prepared. 


cement 
and  in 
will    do 

hollow 


srPERINTENDENT'S  RESIDENCE 
— 2  story  and  base,  frame.  Cost  not 
stated.  Patton,  San  Bernardino  Co., 
Cal.  .Architect,  State  .Architect  George 
H.  .McDougall,  Sacramento.  Owners, 
State  of  California.  Revised  plans  for 
this  woik  have  been  completed  and 
new  figures  are  now  being  called.  Bids 
will  be  opened  on  .April  27th.  Interior 
finish  will  be  of  pine  with  some  hard- 
wood floors.  Bath  rooms  will  be  fin- 
ished in  tile..  Mantels  will  be  of  tile 
or  brick.  Exterior  of  the  building- 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  can  be  secured 
from  the  office  of  the  State  Architect. 
All  official  proposal  appears  in  an- 
ather   column   of   this    issue. 

HESIDENCE  —  2  story  and  base, 
hollow  tile.  Cost  not  stated.  La  Can- 
ada, Los  Ang-eles  Co.,  Cal.  Architect's 
name  not  given.  Owner,  Malcolm  Mc- 
Naughton,  Investment  Bldg.,  L.  A. 
The  dwelling  has  been  designed  for  a 
large  country  home,  and  will  contain 
in  the  neighborhood  of  fourteen  rooms, 
three  baths  and  sleeping  porches.  In- 
terior finish  will  be  of  hardwood  and 
white  enamel.  Haidwood  floors  will 
be  used  throughout.  There  will  be  a 
central  heating-  system,  hot  water  cir- 
culating system  and  vacuum  cleaning. 
Open  fire  place-?  and  tile  and  brick 
mantels  will  be  used.  Bath  rooms  will 
be  finished  in  tile.  Exterior  of  the 
building  will  be  covered  with 
plaster.  Plans  aie  complete 
the  hands  of  the  owner  who 
the    work   by    Day   Labor. 

School — 2  story  and  base, 
tile  or  brick,  $45,000.  Los  Angeles,  Cal. 
Architect.  O.  P.  Dennis  and  H.  H. 
Hewitt,  Fay  Bldg.,  L.  A.  Owners. 
Marian  School  District.  The  building 
will  cover  an  area  or  190  by  62  fee: 
and  has  been  designed  in  the  classic 
style.  There  will  be  eight  classrooms, 
an  auditorium  and  library  on  the  first 
floor.  Upper  floor  will  contain  two 
class  rooms,  manual  training-  and  do- 
mestic science  departments  and  office. 
Interior  will  be  flni.shed  in  pine  with 
maple  floors.  Thert  s-/ill  be  a  central 
heating  system,  program  clocks  and 
vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans    are    being   prepared. 

SCHOOt., — 2  story  and  base,  brick, 
$2(1',000.  Los  Angeles,  Cal.  Architects, 
.Montgomery  &  ^fontgomery.  Trust  and 
Savings  Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  The  building  will  be 
erected  on  Buchanan  street,  covering 
an  area  of  120  by  50  feet.  There  will 
be  five  class  rooms,  assembly  hall  and 
departments  of  domestic  science  and 
manual  training.  Interior  will  be  fin- 
ished in  pine.  .Maple  floors  will  be 
used  in  the  class  rooms.  Plans  pro- 
vide for  a  central  heating  system, 
modern  school  plumbing  and 
gram  clock  system.  Exterior 
faced  with  cement  plaster.  PI 
now    being    prepared. 

SCHOOL — 1  story  and  base,  hollow 
tile,  $10,000.  Huntington  Beach,  Or- 
ange Co.,  Cal.  .Architect,  .lohn  C. 
Smith,  II.  W.  Hellman  Bldg.,  L.  A. 
Owners,  City  of  Huntington  Beach. 
The  building  will  contain  ten  class 
rooms  and  an  auditorium  on  the  main 
lloor.  Hasement  will  be  arranged  for 
the  domestic  science  and  manual 
training  depaitmei:ts.  Interior  will 
be  finished  in  pine  with  maple  floors. 
There  will  be  steam  heat,  vacuum 
cleaning  and  program  clocks.  Exte- 
rioi- of  the  building  will  be  faced  with 
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Safe 
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To  Travel  On  The 

Oakland,  Antioch  & 
Eastern  Railway 

Electric  Service  to  and  From  Water 

Gates  of 

EXPOSITION  GROUNDS 

and 

SACRAMENTO 

Chico,Oroville,  Marysville,  Woodland 

Dixon  and  other  Sacramento 

Valley  Points. 

Reduced  Round  Trip  Rates  Every  Day  Of 

The  Fair. 

Transcontinental  Scrip  Books  Honored. 

Fast  Freight  Service. 

TICKET    OFFICES 

Key  Route  Ferry  in  S.  F.,  Sutter  2oo3. 
40th  &  Shafter  Ave.  in  Oalc.,  Pied.  870. 
3rd  &  I  Streets  in  Sacramento  Main  261. 


CR   G5  YEARS' 

ExrcnicrjCE 
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vacuum  cleaning  system.  modern 
.•school  plumbing  and  program  cloclis. 
Kxterior  will  be  faced  .with  ruffled 
brick  trimmed  with  artificial  stone. 
l'lan.>i    are    being    prepared. 

Contracts  Awarded. 

Ol^NA.MKXTAl^  LIGHTING  SYSTEM 
— $15,938.  Pomona,  Ix)s  Angeles  Co., 
Cal.  Engineer,  City  Engineer,  Pomo- 
na. Owners,  City  of  Pomona.  Con- 
tractors, Keystone  Iron  Works,  Pomo- 
na.     Contract    price,    $15,938. 

COUNTY  HIGHWAY— $32,695.  Riv- 
erside, Riverside  Co.,  Cal.  Engineer, 
County  Surveyor,  Riverside.  Owners, 
Riverside  County.  Contractor,  James 
Montgomery  Co.,  Alhambra.  Contract 
price,  $32,695.97.  Bids  were  also 
opened  for  the  Elsinore  to  Mi;rrieta 
road,  but  were  referred  to  the  County 
I  lishway    Conimi.s.'^ion. 


IE  Marks 

DESIGNS 

Copyrights  Ac. 

Anyone  spndliiK  apUol>h  niul  ("nrrii.tlnn  may 
qnlckly  ascertani  oi:r  oi  ..im.h  frco  whoUier  a  i 
rnvenllon  ia  prolmhly  r"lc  •i.iM<i.  (  onl^lunl<•.^. 
tlonBPtricllyo<.nll.IcMli,.l.  llAliDliOOK  on  HateuU 
■cut  free.  (H.lost  ni:pii<y  for  sr-iirinp  patents. 

I",itent8  tuken  tlirou'.-li  ."Muiiii  &  Co.  receive 
iptcial  notice,  witlii>ut  ch.irL-o,  m  the 

Scientific  J!tKe!ican. 

A  hsndsomo;-  ilh^cmlorl  r-r-ollr.     I.nr-ost  rlr- 

ClllUlili'l    "f    ''"^  '       '  '      '■         '  ■''•        1  I'.  .:..<>  ■» 

year-  four  II].  ■iIiS,fU    .-   ._  oy all  no«s<lcalcn. 
MUNNJ'J      36*  Broadway.  S^r.^Ye3';( 
Branch  vr.\ro.  i :  j  li^^ru  V.Tshin,:ton,  D.  C.  _ 
pressed   brick  or  cement  plaster.   Plans 
are    now    being    prepared. 

SCHOOL — 2  story  and  base,  brick. 
Cost  not  stated.  Edendale,  School  Dis- 
trict, Los  Angeles  Co.,  Cal.  Architect, 
C.  F.  Skllling,  Garland  Bldg.,  L.  A. 
Owners,  Eklendale  School  District.  The 
building  will  contain  nine  class  rooms, 
an  auditorium  and  departments  of  do- 
mestic science  and  manual  training. 
Interior  finish  will  be  of  pine  through- 
out. .Maple  floors  will  be  used  in  the 
class  rooms.  There  will  be  a  central 
heating  system,  modern  school  plumb- 
ing and  vacuum  cleaining.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
SCHOOL — 2  story  and  base,  brick. 
Cost  not  stated.  San  Pedro,  Los  An- 
geles Co..  Cal.  Architect.  .loseph  Bell 
I>e  Remer.  Title  Insurance  Hldg..  U 
A.  Owners.  City  of  San  I'edro.  The 
building  will  cover  an  area  of  247  by 
2ti0  feet,  and  has  been  designed  to 
<'()ntain  sixteen  class  looms,  an  audi- 
loiium  with  a  seating  capacity  of  550 
people,  departments  for  domestic  sci- 
ence and  manual  training,  kindergar- 
ten and  iitllci'.  Interior  will  be  linished 
jn    pine.      There    will     he    .-^tcani    Meat, 


PORTLAND  \XD  OREGON. 


APARTMENT  HOUSE — 3  story  and 
base,  brick,  $25,000.  Astoria,  Ore.  Ar- 
chitects, .McNaughton  &  Raymond, 
Title  &  Trust  Bldg.,  Portland.  Own- 
ers, F.  R.  Dunbar  and  T.  R.  Davies. 
The  building  will  cover  an  area  of  50 
by  100  feet  and  has  been  arranged  to 
contain  a  total  of  twenty-five  apart- 
ments of  two  and  three  rooms.  There 
will  be  wall  beds  and  private  bath 
rooms.  Interior  will  be  finished  in 
pine  throughout.  Plans  provide  for 
steam  heat,  a  vacuum  cleaning  system 
and  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  separ- 
ate figures  are  being  taken  for  the 
carpentry  work,  brick  work,  plumb- 
ing,   heating    and    electric    work. 

.-VPARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $40,000.  Port- 
land, Ore.  Architects,  Jacobberger  & 
Smith,  Board  of  Trade  Bldg.,  Port- 
land. Owner,  E.  A.  McGrath.  The 
building  will  be  erected  at  the  corner 
of  Park  and  Taylor  streets,  and  has 
been  designed  to  contain  a  number  of 
two,  three  and  four  room  suites.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  supply  and  vacuum 
cleaning.  All  suites  will  have  wall 
beds  and  private  bath  rooms.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. .Some  oak  floors  will  be  used. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
COOPP:R.JlGE  plant — Frame  and 
reinforced  concrete.  Cost  not  stated. 
St.  .lohns.  Ore.  Architect,  L.  R.  Bailey, 
.\bington  Bldg.,  Portland.  Owners, 
Western  Cooperage  Co.  Plans  and 
specifications  have  been  completed  for 
the  Western  Cooperage  Co.'s  new 
plant.  Construction  on  the  first  unit 
of  the  new  structure  has  been  started. 
The  entire  group  of  structures  meas- 
ure about  900  feet  in  length.  Many 
of  the  buildings  will  be  of  frame  while 
others  will  be  of  brick  and  reinforced 
concrete.  Special  machinery  will  be 
installed.  Trackage  to  the  various 
buildings  will  be  provided.  -Vbout 
1.000.000  feet  of  lumber  will  be  re- 
iiuired.  iUds  foi  the  various  parts  of 
the  work  will  be  called  for  as  the 
work    progresses. 

.M'AKTMKNT  I  FiM'SIO— .".  story  and 
base,  brick  and  reinforc'd  eoncrt  te. 
$1110,000.        Portland,      Ore,      Architect, 


Wednesday.     March     31,     1915. 

none.  Owner,  R.  F.  Wassell,  204  Bast 
l-'ith  street,  Portland.  The  building 
will  be  erected  at  the  northwest  cor- 
ner of  18th  and  Couch  streets,  and 
will  cover  an  area  of  100  by  100  feet. 
Interior  has  been  arranged  for  a  total 
of  sixty  suites  of  two.  three  and  four 
rooms.  Interior  finish  will  be  of  pine 
and  hardwoods  with  hardwood  floors 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat,  elevator  service, 
dumb  waiters,  a  vacuum  cleaning  sys- 
tem and  hot  water  system.  All  suites 
will  have  private  bath  rooms  and  wall 
beds.  Tile  floors  and  wainscot  will  be 
used  in  the  bath  rooms.  Entrance 
will  be  finished  in  marble  and  tile. 
lOxterior  of  the  building  will  be  faced 
with  red  pressed  brfck  trimmed  with 
white  terra  cotta.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  is 
now    letting    subcontracts. 

liESERVOIR — Reinforced  concrete, 
$40,000.  Eugene,  Ore.  Engineer, 
lOugene  Water  Board,  Eugene.  Own- 
ers, City  of  Eugene.  Plans  have  been 
completed  by  engineers  of  the  Eugene 
Water  Board  and  bids  are  now  being 
taken  for  the  construction  of  a  rein- 
forced concrete  reservoir.  The  reser- 
voir is  to  have  a  capacity  of  2,500,000 
gallons  and  will  require  the  removal 
of  approximately  12,000  cubic  yards  of 
excavation  and  1,200  yards  of  concrete, 
together  with  a  large  quantity  of  re- 
inforcing   steel,    etc. 

Contracts  Awarded. 

HIGHWAY  CONSTIU'CTION  —  $40,- 
:'.43.  iSaleni,  Ore.  i:ngineer.  State 
Highway  Engineer  H.  L.  Bowlby, 
.Salem.  Owners,  State  of  Oregon.  Con- 
tractors, Standefer  -  Clarkson  Co., 
.Northwe.<5^t  Bank  Bldg.,  Portland.  Con- 
tract   price,    $40,394. 

SEATTLE  A>D  WASHINGTON 

POWER  PLANT  AND  EQUIPMENT 
— Cost  not  stated.  Ellensburg.  Wash. 
Engineer,  City  Engineer,  Ellensburg. 
Owners,  City  of  Ellensburg.  Plans 
have  been  completed  and  bids  will  be 
opened  on  .\pril  5th  for  constructing 
a  power  plant  building,  including  all 
necessary  concrete  work,  forebays, 
spillways,  etc.,  ecavating  tail  race  and 
liasin,  concrete  chimney,  six  and  one- 
half  feet  In  diameter,  one  hundred  feet 
high.  One  thousand  K.  W.  steam  tur- 
bine and  switchboard  barometric  con- 
densor  and  feed  water  pump:  one  325- 
H.  P.  boiler,  one  10,000-food  pound,  oil 
pressure  water  wheel  governor:  mov- 
ing machinery  from  old  plant  to  new: 
hauling  new  machinery  from  railway 
to    plant,    wiring    new    building. 

STORES  .\ND  OFFICEx*.^ — 4  story  and 
base,  reinforced  concrete,  $50,000.  Se- 
attle, Wash.  Engineer.  Chief  Engineer 
U  R.  West  of  the  Port  of  Seattle  Com- 
mission, Seattle.  Owners,  City  of  Se- 
attle. The  building  will  be  erected 
at  the  foot  of  Marion  street.  The 
first  floor  will  be  arranged  for  mar- 
kets and  stores.  The  upper  floors  will 
contain  a  large  waiting  room  and  of- 
fices. Construction  will  be  of  reln- 
lorted  concrete  throughout.  Interior 
will  be  finished  in  pine  and  hardwood 
with  some  metal  trim.  Metal  window 
sa.-^h  and  frames  will  be  u.sed.  There 
will  be  elevator  eqiiipment.  steam  heat 
and  vacuum  cleaning.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Separate  contracts  will  be 
lit  for  the  building  and  the  mechan- 
ical  ((luipimnt. 
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MacMillen.     R.S.K. 

MacDonald    ft 
Kahn 

Mager    Bro*hers 

Martin,   William 

Masow    &     Morri- 
son 

McClenahan  & 

Co..   T.    W. 

McLean,    Nell 

Nfltrovlch.    J.    I. 

Moore    Bids     Co, 
C.    P. 


McLeran  &  Peter- 
son 
McMullIn    -    Von 

Voorhles   Co. 
Monk,    J. 
M;onson    Bros. 
Munster    &    Born- 

holdt 
Neidick.   Frank 
Newsom,    Wm.    A. 
Nielsen.   N.    F. 
O'Brien,  J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson   &  Pers- 

son 
•Pratt,  J.  J. 
Quinn,  P.   P. 
Ransome  Concrete 

Co. 
Rednall.  W.   W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandi.    F. 
Rush  ton,   C.   A- 
Sauer,    Adam 
Saywell,    Sylvester 
Schulz.    J.   E. 
Sjogren    Brothers 
Siller   Brothers 
Speidel,    P.    F. 
"Stockholm    &    Al- 

lyn 
Strehlow.     Freese 

&   Peterson. 
Taylor  &  Goerlcke 
Terrlll,    W.    A.    ft 

C.   C. 
Tessmer.  H  A. 
Thurston     &     Co.. 

E.    T. 
,Trost,    Robert 
Van    Sant-Hough- 

ton    Company 
Vezina,  L.  N. 
W^alker,     G    H.     & 
;   Seth 

Ward  &  Goodwin 
Wendetring,   J. 
Wltzelberger,   J. 
Williams    Bros.    & 
,  Henderson 
Wold,  C.  I* 
Wright.   G.   A.» 
Wright,  Chas 
•Honorary  Mem. 
Architectural  Tron 

Work*. 
Brode  Iron  Works 
Eureka     "Wire      & 

Iron  Works 
Hillard    &    Co.,    C. 
.  J. 

Kell    Iron    Works 
Leutholdt    &Co.,  M 
Btonarch  Iron 

'  Works 
Michel   &  PfefTer 
Palatina   Irn    W^ks 
St.     Francis     Orn. 

Iron     Work.s 
SSirtorius   Co. 
Pal-atlna     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
Ralston  Iron 

Works 
Vulcan    Iron    Wks. 
Western  Iron  WTt» 
West    Coast    Wire 

&  Iron  W^orks 
Arch.    Sheet   Metal 

Workn. 
S.  F.  Metal  Stamp- 
ing &  Corr.  CO: 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta. 
Calif.  Pottery  Co. 
Carnegie   Brick   & 

Pottery    Co. 
Clark    &   Song,    N. 


Diamond    Brick  Co 
Oladdlng      -      Mc- 

B*an  Co. 
McNear       B  r  1  Cik' 
Stelger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 
Art  Celllnsa. 
Berger  Mfg.  Co. 

Art  GI8«B. 
Grosslicht   &   Din- 

niene 
Pioneer     Plate     & 

Window       Glass 

Co. 
Schwarz    &    Gott- 
lieb 
Artlatle       Plaster 

Decorations. 
Benkman,    Ed.     G. 
Blnner    Thoodore 
Larson,  O.  F. 
Lipp  &  Co..  I.  P. 

Co. 

Asbestos  Materials 

Johns  -  Manville 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asphalt  A  Bitum- 
inous  Paving. 

Coyle,   Jos.  A. 

Nugent,    Robinson 

Attorneys. 

Altken  &   Aitken 
Perkins^   Geo.   R. 

Auto  Delivery. 

Federal  Transfer 
&  Dray  Co. 

Peerless  Motor 
Dray   Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers.    Fred    W. 
Knowleo,  T.  C. 
Boiler*. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering:. 

Johns    -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

^onds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &   Cutler 
Glass.    Samuel 
Guyett    &    Co..    R. 

Hayburn,    Jas.    C. 

Illinois  Suretv   Co. 

Hughes,  Chas.  T. 

Kohlberg,  A.  M. 

Lloyd    &    Spengler 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

5chwelnhard,  G. 
W. 

Webster  Co.,  Per- 
cy V. 

Brick    Contractors 
Anderson    4b    Ral- 

n«y 
JUaxaader.    It«/bt 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin.  Jean 
Drake,  H.  L. 
Finnila,  M.  A. 
Gilbertsen,  L. 
Hogberg    &    Lud- 

wig 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey   &   Collins 
Reed  &  White 
Tlngberg,    John 
Whitney  &  Davies 

Krivk   Dealers. 

Bay   JJeveiop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 


Bulldine  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.  Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City   Supply   Co. 

Carnegie  Brick  & 
and    Company. 

Cowll  Lime  aid 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,   J.    E. 

Falls   Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerln  &  Co..  J.  S. 

Hollcway  E  x  p. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen   &  Co..C 

Klnnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,   Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment Co. 

Paraflflne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

S.    F.       Lime    Co. 

.'?hannon,   M.   T. 

Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Stelger  Terra  Cot- 
ta &  Pot'ry  Wks 

Stoner,    O.    W. 

Waterhoui<e  & 

Price  Co. 

Western  Asbestos 
Magnesia   Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Wtestern  Lime  & 
Cement  Co. 

Whittier  -  Coburn 
Co. 

Woods  &  Hud- 
dart 


Card  Kile  Co. 

Architects'  Card 
File    Co. 

Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply   Co. 
Cowell      Lime       & 

Cement  Co. 
Dwan  &  Co..  J.  E. 
Guerin  &  Co.,  J.  S. 
Lennon    Co..    J.    E. 
Lilley   {ir   Thurston 

Co. 
Meyer,  Adolph 
Pacific       Portland 

Cement  Co. 
Standard  Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys,     Patent 

Clawson  Co.,  L.  E. 
DresscT   -   McDon- 
nell  Co. 
Hughes,    H.   J. 

Clay   Products. 

Cal  Brick  Co. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rtirs. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett  &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,    Jos.   A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Bdmlnster  Bros. 
Foster   Co.,   W. 
GneccOi   M.   H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co.,  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,    John 
Nllson  &  Arras 
New     Bra     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Ra&mussen.    A. 
Ribonl,   Henry 
Schlosser,    Max 
Schmidt    &    Son,    J. 
sundberg,   A. 
Sparge,     John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,   E.  R 

Road   Machy.   Co 
Lansing  Co. 
I/vermore        Co., 

Norman    B. 

Contractors' 

Equipment. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.    Mchy.   Co. 

Lansing'   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     AVorks. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln    &   Roberts. 
Crown      Cornice 

Works 
Cronan.  Wm. 


Elite    Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
H;ibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co..   J.   A. 
Modern  Sheet 

Metal     W^orks 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.   Metal   Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 


Crushed    Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
tei-ia.1     Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock   Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Prooflne. 

Brickley,    P.    J. 
Coyle,    Jos.    A. 
Fox,   John   L. 
Keene  Co.,R.  E.  G. 
Redgle     &     Jamel- 

son 
Taylor.   L.    A. 
Whittier  -  Coburn 

Company. 

Door    Opener    ana 
Closer. 

Rischmulier.     Geo. 
Saectrlc    Fixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

^llompany. 

Electric  AVIrlng  A 
Eauipment. 

American    Elec. 
Eng.    Co. 

Central   Elec.   Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General       Electric 
Constr.   Co. 

Globe       Electric 
Works 

Hicks   &   Folte 

Kirsten,   W.   H. 

Lauder,   H.   I. 

Manhattan       Elec- 
tric  Co. 

National     Electric 
Co. 

Newberry    -   Bend- 
heim    Elec.    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B 

Rochdale     Elec. Co 

Schimetschek.    M. 

Turner    Co..     The 

Vitt    Elec.    Co. 

Weidenthal   -  Gos- 
liner    Elec.    Cr>. 

We1cl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

Estimatar. 

Dillon.   H. 
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Morser,    E.    J. 
Peterson,   P.   O. 
Prlddle.    Arthur 
Walker,     J.     M. 
Church 

Floors,      CoinpoMl- 
tlon. 

ArtoUth     Mfff.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co.,    J.     E. 
Plbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott    &  Peterson 

Flo*ra,    Hnrdwa«d 

Hardwood   lut.   Co 
Inlaid    Floor   Co. 
Pac.     Floor     Sand- 
ing Co. 

GaIv«BlBrd        Iron. 

Bak«r     &     Hamil- 
ton 
Berger     Mfg.     Co. 
Ga«  Fixture. 

Day     Co.,     Thomas 

Gaa    Heating:    Sya- 
tema. 

jR  e  a  t  o  r  System 
Gas     Heating  Co 

GsMOliae   Tanka    A 
Pumpa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Gla^a     A     GlaclDK. 

Cal.  Plate  &  Win- 
dow  Glass   Co. 

Friedman   Bros. 

FulUr    Co.,    W.    P. 

Grosallcht  &  Dln- 
nJene 

Habenlcht  & 

Howlett 

Mlwalon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

•chwarz  Sc  Gott- 
lieb 

OrmOing. 

Branlck.    J.    P. 
Carlln   Bros. 
Ca*«aretto,     John 
Devlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
Glorrl    Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
fJule   Co..    E.    M. 
Leanorv   Co.,    J.    E. 
Leffler,    Fred 
UcGltnc<hey  A 

Mo  n  oh  an 
Montairut  Co..  P. 
O'Day  Co.,  Dan'l 
O'Donnell  Philip 
Powara.  Chas.  J. 
ilbley    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wriirht   rr      j,   h 

Wrtinite      CnrblnK. 

Graham        Granite 

Co. 
Lead    Granite    Co., 

W. 
Paclflr  Granite  Co 
TronofT,   ,Tohn 

Gravel. 

R«v    Devel.     Co. 

Cal  Building  Ma- 
terial   Co. 

Casaaretfo.       John 

City   Supply  Co. 

Itanderri  Crushed 
Rock    Co 

Star  Contracting 
Compnnv. 

Stone  Co  K.  B.  * 
A.    T.. 

Hardwaail  r)eal- 
era. 

Inlaid     Floor    Co. 

Hardwood  Inta- 
rlor   fii 

Union  Floor  Co. 


Wood  Lumbar  Co., 

E.  K. 

Hd'vrare,    OeaJera^ 

Ba^er     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 

Palace  Hd'wareCo 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

UeaUns    A    Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,    Herman 
Looney  Co.,  J. 
Mangrum    &   Otter 
Snook       tc      Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

Houae     MoTera     Jt 
Ra4aera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan.    D.    J. AT. 

Holstlns      Knel- 
neer. 

Le  Clair,  S.   D. 

Inlaid     Floora. 

Hardwood        Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.     Floor    Sand- 
ing   Co. 

InteirIocklii«      Tile 
Blocka. 

California       Denl- 
son   Block   Co. 
Iron   Foundry. 

Stelger      A      Kerr. 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  &  Hamil- 
ton 

Dawson   A   Noyea 

Judson    Mfg.    Co. 

Pacific  Coast  Stael 
Company. 

Trussed  Concrefte 
Steel    Company* 

Woods  A  Huddart 

Iran  Worka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golden    Gata    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell     Iron     Works 
Michel    A    PfefTer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorlus   Co. 
f^dhraeder's       Iron 

Works 
Stelger      A      Kerr 

Stove     A     Foun- 
dry Co. 
Vulcen    Iron    Wks. 
West    Coast    Wire 

A  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 

Jolart     Hanarerra     A 
Poat     Capa. 

Falls    Mfg.    Co. 

Pac.  Bldg.  Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhouse  A 

Price    Co. 

'Western  Bldra. 
Supply    Co. 

I,a(hera,  \%'ood  A 
Metal. 

Halzke,     Robt. 

Edwiirds.    C.    H. 

Harden.    Fred 

Kaiser,    Jos. 

McABae.    B.   T. 

Raymond.  Wm.   H. 

Snell,   Ralph   U 


lAsHtlng    Flxtnrca 

Day   Co.,   Thomas 
Mohlllte  Co. 

Lime      A      Plaster 
Dealera. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  A  Co.,  J.  S. 

Lennon  Co.,  J.  E. 

iPacific  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealera. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  R«4l- 

wood    Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggJns  L.um'beT 
Co.,  J.  B. 

Loop  Lumber  C«. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley,   — 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   BJ.  T. 

Pope  &  Talbot 

Relnhart  Mill  A 
Lumber  Co. 

Ryan,    Gaorf* 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fa  Lumbar 
Co. 

S.   F.  Lumbar  Co. 

Schouten  A  Co.,  J. 
W. 

Sunset  Lumbar  Co. 

TIermanA  Beronla 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.A  Co. 

Wood  Lumbar  Oo., 
E    K 

Wright,     Jr.,    Wm. 

Magnealte     Fiaar- 
1«S. 

Artollth     Mfg.    Co. 

Sender    R.AF.    Co. 

Dwan    A   Co..   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.C0 
R.    H. 

Ooodmanson.    A.  K 

MaKott  A  Peter- 
son 

Watsonlta    Co. 

Mantela.     Tllea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   A   Otter 
Peerless    Agencies 

Co. 

Marble  and  Moaaio 

General      Building 

Work   Co. 
Gneoco.    M.    H. 
Grassl   &  Co..   P. 
Mission       Concrete 

♦   Mosaic   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

AConorefe    Co 
Teltz,    Francis   E. 
Tomagnlnl    &    Co., 

G. 
Vermont       Mlarble 

Co 

Metal    I.ath. 

Atlantic        F  1  r  «i  - 

proofing  Co. 
Berrar  Mfg.   Co. 
HolToway      acatal 

Lath    Company. 


Waterhouse  A 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

N*tary  PubUc. 

Duncan,    A.    M. 

OUa    and    Greaaea. 

Standard  OH  Co. 
Union    Oil    Co. 

Ornamental     Plaa- 
tering. 

Benkman,    Ed.    G 

Blnner,    Theodore 
Larson,   O.    F. 
Ulpp  A  Co..  J.  F 

Palntera   and   Dea 
orators. 

Baker   Co.,    W.    T. 
Bell.  Wm.  J. 
Bernstein.     Wm. 
Blum.    Louis 
Brown,  J.  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlin,  J.  J. 
Copnlck,   T.    W. 
Da  hi.   T.    H. 
Donovan.    V.    J. 
Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller,    L. 
Miller,   J.   A. 
McCubbln,    James 
Manning,    John 
Neal,   L.   J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
lludorman.   I. 
Simon   Nellson    Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner.  Fred 
Wagnar   Bros. 
Zellnsky.   R. 

Palnta,   Olla  Vara- 

tokaa,  Dta. 
Clark   A   Dickson 
Cohn   A   Co..    Mar- 
lon  D. 
Fuller  Co..  W.   P. 
O'Brien.  J.   S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt   &   Lambert 
Wlhlttler  -  Coburn 
Co. 

Pa'tent      Chlmneya. 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hughes.   H.    J. 

Pll«»      DrlTlnr- 

Lamburth,    C.    E. 

Paving    Brick. 

Cal   Brirk    Co. 


Planing   Mills. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Builders'       Supply 

Depot 
Oal.  Door  Co. 
Cal     Planing    Mil'.. 
Emanuel,    L.    AE. 

(Inc.) 
Empire        Planing 

Mill 
Hart    A     Burmels- 

ter 
Hermantk,    A. 
Herring's  Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main     at.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

A  FQanlng  Mill 
Ryan,    Ooorg* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plaaterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Hrennan.    James 
Campbell.    Chas 
Campbell   &   Will- 
iams 
Connel   Co.,   J.    E. 
Daly,   J.   H. 
Duthle,    Chas. 
Gllmour.    W.  G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MacGruer    &    Co. 
Mellon,    Thos. 
Modlca,  S. 
Mowat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova    Bros. 
Wagner.   James  A. 
Plumbing  and  Gaa 
Fitting. 

Band,  S.  W. 
Bernard.  Geo.  F. 
Dunn,   Nell   H. 
Goss.    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Lacey,  E.  V. 
Lauder.    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook       A      Co., 

Fred    W. 
Turner  Co.,   Tha 
Watiel.    Theo. 
Wilson   A  Oo.,W. 

Plamkera   Snppllea 

Kinney  Co.,  R.  W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co.. 

Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radiators. 

American  Radia- 
tor Co. 

Rallvray   Materlala 

Orensteln  -  Ar- 
thur  Koppel   Co. 

Rigging. 

Lamburtli.    C.    E. 

Rooflng,  Gravel  A 
Compoaltlon.) 

Bender  Rooflng  A 
Paving   Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Rooflng 
Co. 

Lewis,   W.   S. 

Malott    APetorson 

Rapheld       Roofing 

Samuel    Co..   H.    D. 
Watsonlte   Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Rooflng     (Slate    A 
TUe..) 

Graham.   R    O. 
K'latt.    R.    J. 
Whita.     Bid      A 
Flbrootono    A 
Rooflng  Oo. 


Rooflng    Materlala. 

Johns     -    Manvilla 

Co.,  H.   W. 
Parafline  Paint  Co 
Waterhouse  A 

Price 
Western     Aabestos 

Magnesia  Co. 
Western    Builders" 

Supply  Co. 
Whittier  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay   Develop.    Co. 

Cal.  Building  Ma- 
Materlal    Co. 

McMullin   Bros. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbaga 
Ctauiea. 

Bill   A   Jacobsen 
Saud  Blasting. 

McDermott.    W. 

Sheet    Metal    Wks. 

Amsler  Sheet 
Aletal   Works 

Appman  Cornlca 
\\  orks 

Atlas  Heating  A 
\  entllating  Wks 

^V**',°,l  Sheet 
Metal   Works 

Comyns  &  Nygren 

Cronan,  Wm. 

Crown  Cornlca 
vV  orks 

ElUe  Sheet  Metal 
vv  orks 

Forderer  Cornlca 
W  orks 

G.  A  M.  Shaat 
Metal    Works. 

Qullfoy        Cornlca 

Hlbernla  Shaat 
Metal    Works 

Hughes.   H.   J. 

Ideal  Cornlca  Wka 

Korell  A  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co 

a  F.  Metal  Stam- 
Ing   A   Corr.   Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Western  Furnaca 
A  Cornioo  Co. 

Sidewalk       Llghta. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  B 
Phoenix    Sidewalk 
Light    Co. 

Stair  Bulldera. 

Bishop    A   Peralno 
Boiler,  John 
Jacobsen,   J. 
Porter.  W.  F. 
Stewart.  J.   K 

StatloBerjr. 

Foster  A  Short 

Wright,    J.    H. 
steel    Bara. 

Baker  &  Hamil- 
ton 

Dawson   A   Noyes 

Woods  A  Hud- 
dart. 

Pacific  Coast 
Steel    Co. 

tfoule    Co. 

Steel    Erector. 

Sclmuer,    Fred    C. 

Pioneer     Con.    Co. 

Williams        Co  n  - 
structlon   Co 
store   Fronts 

Kawneer  Mfg.   Co 

U.  S.  Metal  Prod- 
ucts  Co. 

Structural  Steel 
Contractors. 

Central    Iron    Wks 

Dyer   Bros. 

Judson    Mfg.    Co. 

Pacific  Structural 
Iron   Works 

Pac.    Rolling  Mills 

Schraeder's  Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

Stavaa. 

Mangrum    A  Ottor 

fltolgar   *   Xon 
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9tr«et«rmJ        Sttrel 
Contractors. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         P  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron   Wks. 

Surveyor*. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Ghas  E 

Teamlms   &    Grad- 
tng. 

Branlck.  J.  P. 
Blanchinl,   G. 


Federal      Transfer 
&  Draying  Co. 

Carlln    (Bros. 
Devencenzl    &   Co., 
L. 

Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draylng    Co. 
Harbor        View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..   J.   E. 
Lefner,   Fred 
MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers,  Chas.  J. 


Sibley   Teaming   & 
Grading    Co. 

Star      Contracting 

Co. 
Wright  Co.,  J.  H. 

TlllnB. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte» 
Peerless  AgenclB- 
Co. 

Vaeuuiii     f-   • 
Bill    &    Jamb-'-- 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens    Co., Frank 

A, 


Hyde    Henry    C. 
United    Blec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company'. 
Spring  Valley 

Water  V/orks. 

Wliitewaablnir 
Brlckley,    P.    J. 
Reigle  &  Jamelson 
Taylor,    L.    A. 

Waterproofing 
Coyle,    Jos.   A. 
W^lndow    CleanloK. 
American   Window 

Cleaning    Co. 
W^lndOTTS.    Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'    EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRDCTCRS. 

'^'resident,    H.    MaundrelL  Financial   fiecretary.    S.    A.    D.    Schenck. 

Vice-President,   E.   J.   Brandon.  ^^^K^^'^^^^^l^' ^-Jr    barberry. 

Treasurer.   C.    W.    Wlthington.  Doorkeeper.    B.    R.    Wclcott. 
Secretary,   R.   J.  H.   Forbes. 


H.    Jdaundrell 
E.  J.  Brandon 
0.    W.    Wlthington 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.  Chisholm 
Robert   Dewar 
Alexander    MennI* 
James    Young 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


BIEMBEBB. 


A.rcbltectural   Iron 
Works 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Erode  Iron   Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Keil   Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woil:.^. 
Hillard,   C.   J.   Co. 
Judson  Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'?hoenlx    Iron  Wks 
■lalston  Iron  Wka 
Lorenz  Schaffer  & 

Co. 
icnrader  lrc\ 

Works. 
St.     Francis     Orn. 

Iron    Works 
Itelger      &      Kerr 

Stove    *     /foun- 
dry   Co. 
iTulcan   Iron   Wka. 
Western  Iron  Wks 
Wlthington.  C.  W. 


Art  Glass. 

Tngerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Klelber 
Bonds. 

Costello,  J.  T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 

Gaie,  M.   A. 

Guyett&Cc,    R.    G. 

Hlllman    &  Son.J.R 

Jones,    Edward   M. 

Lawton,   A.   F. 

Lloyd    &    Spengler 

MecMeans,    H.    V. 

Paclflc  Coast  Sas- 
ualty    Co. 

Perley,   A.  E. 

Smith,    Leo   J. 

Un\l.ted  States 
Metal  Broducts 
Co. 

United  Stat63 
Fidelity  a  n  «^ 
OuarantT    CO. 


Brick  ana  Pottery. 

Bay     Development 

To 
Cal.  Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    &, 

Pottery   Co 
Carquinez  Brick  ft 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Kemillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BulldluB    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Co. 

J.  E.  Lennon. 

Johns-Manville  Co 

Paclflc    Bldg.    Ma- 
terial Co. 

Paclflc  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Paraffine  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterlalCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard.  Jr.,  J.  L 

AT  ©  V  G  I"     A . 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^^tanda^d  Portland 
Cemf>nt   Co. 

Clay   Products. 

Cal  Brick  Co. 
Stanquiat,  Sdward 


Concrete. 

Chase,   Silas   A. 

Camp  &  Carillon. 

Duncanson,  Har- 
relson  Co. 

rorbe.s,    R.    J.    H. 

Foster  &  Vogt. 

Goodman  Artifi- 
cial   Stone   Co. 

Haun,  C.   C.   W. 

Leonard,  .1.  J. 

Lynch,  A. 

Pasqualetti.   .1. 

Petersen,   H.  L. 

Sartorlo,    Charles 

Stanquist,     Victor 

Zimmerman.   L.  M. 

Concrete      Rein- 
force fnent. 

Paclflc     Building 
Material  Co. 

Contractors  A 
Builders. 

Allen,   Alex.    M. 
Anderson,   W.   W. 
Arthur,   L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,  C.   A. 
Braunton  Bros. 
BuTdick,    V7m.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chis.holm,     R.     A. 
Cobby,   J.    W. 
Coburn,  I   W.,  Inc. 
Concannon,    W.    N. 
Conrad,   H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  F. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardlser,     Florent. 
Greig,  Robt. 
Hansbrough    Bros. 
Healey     -     Tibblts 

Con   Co 
Hinson.  L     A. 
Holm   &   Son. 
Howkins,   A. 
Ingerson,   C.   A. 
Jacks,  H. 
Jones,    Paul 
Jones.    W    G. 
Kent.   S.  H. 
Knowles  &  Relch- 

l^v. 
Lelter,     E.     T.      St 

Sons. 
Lynch.  \L  C 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathies,  H.   C. 

McBain,  J. 

McKllllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  k\- 
lyn. 

Terrill,   Q.   C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Corulce  Works. 

Amsler,    C.   S. 
Berger   Mfg.   Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,   W-m. 
Forderer      Cornice 

■Works. 
Guilfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&   Cornice   Wks. 

Contracting 
Lather. 

Hayden,    Fred 
Lynch.  Richard 
Snell   &   Dennis 

Curblnier<      Granite. 

McLenegan,    S.     B. 

Damp   Proofers. 

Brickley.    P.     J. 
Reigle    &    Jamison 

Door  Openers. 

Rischmuller    Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Workl. 


Central  Electric 
Co. 

City    Electric    Co. 

De   Lew,   M.   A. 

Decker  ElectrlcCo 

Globe  Elec.  Co. 

Levy   Elec.   Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
I^lreproof  Doors. 

Norris.    L.    A. 

U.    S.    Metal   Prod- 
ucts   Co. 
Floor  Sanding 

Hardwood  In- 
terior   Co. 

Inlaid  Floor   Co. 

Pacific    Floor 
Sanding   Co. 
GrIU   Work. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle  Co.,   A. 

Sartorius   Co. 

Wlthington,  C.  W. 

Gen.      Contractors. 

Andrus.    R.   C. 

Brigham,    H.    B. 

Brockhage,  Foley 
&  Green 

Caldwell   &   Co. 

Cereghino  &  Son, 
Louis 

Currle   &   Currlo 

Dempniak    Bros. 

Farquharson.    D.  B 

Fluth,  J. 

Frasler   &    Fresler 

Graham,    D.    E. 

Griflith.    Wm. 

Hannah,    J.    D. 

'^fannah    &    Co.  J.S. 

Hayes,   W.   W. 

Jackson,    A. 

Kuykendall,    J.    O. 

Malley,   Edward. 

Matthies,     Henry 

-Mulcahy,    James 

Peacock,    John 

Schnebly,  H  o  »  t- 
trawser  &  Ped- 
grift 

Glass  and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen,   I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller,  W.  P.  & 
Co. 

Habenicht    & 

Howleti 

Holland,   J.   P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

Grading    A    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,    S.    J. 

Greenwalt,    C.    J. 

McCiure,   H.    N. 

Wilhelm,   A.   H. 

Wilkie  Co..   A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.    B. 

Granite. 

Bradbury.  Thos. 
Cal.  Granite  Co. 
De   Lano  &   Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond    Granite 

Co. 

HardTvare. 

iBaker  &  Hamilton 
Joost  Bros. 
Kruse,   J.   H. 
Lorenz,       Sdhffaef 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific      Gas     and 

Electric    Co. 

Heating    A    Yentfr 
lating. 

Burnham  Plumb- 
ing St.  Hoatinf, 
Inc. 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
A   Co. 

House    MoTlng    A 
Raising. 

Blume  Cont'g:  Oo. 
Pearson,    K.    K. 
Sullivan.    D.    J.&T 
Inlaid   Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding  Co. 

Iron   Works. 

Lorenz,      adhffa»p 

&  Co. 
Michaels    A    Pfsf- 

fer 
Monarch      Iron 

Works. 
Pacific  Rollina 

Mill    Co. 
Pacific    Struc.  Iro» 

Works. 
•Joint     Hangers     A 

Post  Caps. 
Kortlck  -  Falla 

Mfg  Co. 
LiUey    &   Thurston 

Co. 
Lorenz  SchaflTer  & 

Co. 
vVestern    Bulldar^" 

Supply    Co. 
Kawncer     System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lilley  &  Thurston 

Co. 
Light    and     Povre* 

City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 
t.ime.    Cement,  Kt« 

Acme  Cement 
Plaster    Co. 

.-Vrden    Plaster    Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  te 
Cement  Co. 

T,ennon     Jas.    E 

Nephi    PKa.ster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cr. 

Western  Lime  A 
Cement    Co 

bomber. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber   Co. 

Hooper  1  umber 
Co. 

Kruse,  J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&     Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tiernan  <&  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Doe    Co..    F.    P. 

Lumber  (Hard- 

^TOOd.) 

Dieckmann    &    Co. 
Howard,    E.     .K.    & 

Niehaus,   Ed.    F.    & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Knrron,       Rickard 

*   MeCoDO. 


40 

Masons    it  Molldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beck.     A. 
Brady.    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brl^ham.    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &  Sod 
Campbell     Bros. 
Carr.     T.    W. 
Drake,    Harry    B. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale.    M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hogrberg     &     Lud 

wig 
I^arsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nagel.    W.   L.. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

lips. 
Reed    &   White 
Rlnprose,     R.&Son 
Pcott,    W.    S. 
Walker.    P.    J. 
Watscn,    Sage 
Watson.     Sidney 
Wtiltney  &  Davles 
Wilson.    James    A. 
Wypant,    J.    H 

Wnrble. 
American      Marble 

&   Mosaic   Co. 
Columbia      Marble 

Co. 
,rassl.     Peter.     Co. 
nrunr,    Andrew   T. 
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Malno,  F.  L.  &  Co. 
Musto   &   Sons,  Jos 
Keenan  Co. 
Vermont       Marble 
Co. 

Mantels,    Tiles 
Grates. 

Ginsberg&Co.,  S. 

Holloway  Ex- 

panded Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mangrum   &   Otter 

Montague    &Co.,W 

Peerless     Aaencies 

Metal  Furring  & 
I^athioK. 

Holloway  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

National  Lathing 
?nd    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  Window 
Works. 

Dwan.  J.  E. 

U.    S.    Metal   Prod- 
ucts   Co. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic   Co. 

Malno.  F.  L.  &  Co. 
Office  Fixtures. 

Bateman,    Wm. 

Forbes   &    Son, A.J. 

Fink  &  Schlndler 
Co. 

Simmen,    John 

Ornamental 
Plasterers 

nin!i<r.  Theo. 
Larson,  O.  F. 
Woods,  J.  P. 

Painters. 
Daniels,    Gus    V. 
Donovan,   V.    J. 
Eraser.    J.    P. 
Kuss.    P.    N. 
I^ewellyn,    J. 


Maundrell,    H. 

Spark,    J.    H.    , 

Neal.  L  J 

Pafnt    Bnrner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.   J.   E. 

Paints,    Oils.     Ktc. 

Bass     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,    P.   N. 
Maundrell,    H. 
Pacific    Refining  & 

Roofing 
Paraflflne    Paint  Co 
Whittier   -  Coburo 

Co 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 

Pavtms  Brick. 

Cal  Brick  Co. 
Planine    Mills. 

Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door    Co. 
Cal.    Mlllinff   Co. 

Blklng*ton       & 

Hucke 
Herring    Mill{Inc) 
Kendall,   A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      t 

Lumber    Co. 
Pacific   Mfg.   Co. 
Reinhart      Lumber 

&    Planing     Mill 

Co. 
Reilly.  P.   F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Matfeo     Plan- 
ing   Mill. 
Searle    Sz    Hayman 


Plasterers. 

Blnner,    Theo. 

Bradley   &   ReJIly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,  D.   Ross. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johr 

Felt,    R.    D. 

Floodberg  &  Mc- 
Caffery. 

Eraser,   Simon 

Gregg  &   Clute 

Gllmour,    Wm.   Q. 

Jacobs^n.    N. 

Kaiser,    Joft 

Knowles    A. 

L«af,    A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane   &    Co.,C.T. 

O'SuUivan  &  Bow- 
ler. 

Smith,   James   F. 

Plaster     o<     Paris. 

Nephi    Plaster   Co. 

Plumblnic     A     Gas 
Fittlns. 

AhJbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel,  R„  Jr..  Co 

Gllley-Schmld    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Co.,   The 

Real  E:state. 

Williamson    Co.,H. 
Wittman   -   Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 


Rlssers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
CnMhed  ttoc^. 

HeaJy-Tibbitts 

Constr.   Co. 
Holland.   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

RooHbb^     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbreston*  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

Paraflfine    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     Jonn 

fDealy-Tibbitts 
Constr.   Co. 

Holland,   J.    P. 

Sanitary   FloorlnK. 

Artolith    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 

McGuigan,   John 
Stair  Builders. 

Bishop,    Wm.    T. 

Stewart,  J.   K. 

Roof   RepairluK   A 

Paint. 

Street    W^ork. 

Fay,   S.   J. 


Steel        Rollins 
Doors. 

Paciflc     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stone   Contractors. 

De    Lano    &    Sons, 

I.    1^ 
Blanehard,    W.    W. 
Hunt,   Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 
Stone     Quarries. 
Keystone    Sand  Co 
Raymond     Granite 

Co. 

Teamlnc 

Dillon,    D. 

Eureka      Teaming 
Co. 

Holland,   J.    P. 

McClure,   H.   N. 

Monarch    Teamln 
Co. 

McLenegan,  S-   I 
Terra  Cotta. 

Clark   &  Sons,   N. 

G'adding.    McBean 
&   Co. 

S  t  e  Ig  e  r        Terr* 
Cotta  Co. 
TlllBK. 

Artolith    Mfg.    Co. 
Ventilators. 

U.   S.    Metal   Prod- 
ucts   Co. 

Waterhouse    ft 

Price    Co. 

Whitewasbers. 

Relgle    &    Jamison 
Brickley,    P.   J. 
W^lre  Works. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

g.p  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heatin£(  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


Subscription  Rates 

Payable  in  advance 

I      O  1  year    -   $3.00 
i      O  2  years    -    5.00 
I      I  5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


.  years  and  I 


Street  and  No.. 
City 

State 


?f!" 


16    Cent*    Per    Copy 
$3.00    Pep    Year 


Published      every     Wednesday 
Fifteenth   Year  No.   14. 


PnbUcatlon    Office 
560  MiMion   St. 


San  Francisco   Cal.,A}3ril  7,  1915. 


Telephones     DousI**     TSVTl 
Dovslaa     aaf72 


I 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 

Problem,  -e^,^ 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  Ihe  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Succ«B«ors  to  JOHN  WOOD  MFG.  CO. 
218-21  Paolflo  Bldg.    447-49  E.  3rd  St.    331 -SS*  Cyprass  St. 
SAN  FRANCISCO  LOS  ANGELCS  OAKLAND 


Telephone  Market  1  935 

Fine  and  Sanitary 

PLUMBING 

,  ^  /   (£ 

t?M0^ 

SJ^^uiJ^d:^ 

^\A^2i^i>^^ 

*rJ^fxi^2^^^^ 

,^PLUMB^ 

221  OAK  STREET                   | 

Bat.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL.      1 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
2 1  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Zlllie  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Plione  Oakland  7906 


335  Eighth  St.,  Oakland,  Calif. 
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Benj.    G.    McDougall,    Architect. 
ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


-t.iv» 

1  ^^^mumm 

mar 

fM-^'^  - 

% 

'    ssiis 

J         ■  iiiSi 

bk.  -^  iiiSS 

.:,  j^ 

^■'  ^^    «  -^.  i[  t  ri 

'^'^  '^H 

^H  -^    i  jt^£  3j3 

"I   ^^H 

^^■" -■f^'^jS^ — 

> — ^ — ijm^ 

g| 

METCALF     HOTEL.    Geary     nr    Taylor. 
Rigrhetti   &   Headman,    Architects. 

Interior  walli  dampprofed  with  Imperial  Damp 
Proofine.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments . 


TEMPORARY   CITY    HALL,    San    FrancHc* 

Wright.    Rushford    &    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE. OAKLAND 
C.    W.     Dickey.    Architect- 

SeYenty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 


IVIunulacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&e-84  1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
^=AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIOINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street.  Cor.  Brush 

IRVING  A.  COOKE.  Miui»€«r 
Reiidence  Phone,  Onkland  4862 


■  S»awawa»a»i»S»»aS«»aa»SwJgj<fl^JB^B 


YOUR   BREAKFAST 

how   was   It  cooked   this   morning? 

And    your    dinner    last    nig-ht? 

And   all   the   meals   at   your  home? 
Don't     be     satisfied     with     the     old     fashioned     expen- 
sive coal    rang-e,   which   necessitates   keeping-      the   fire 
going-    all     day    whether    you     are    using     It    or    not. 

COOK    AVITH    GAS! 
Highest    heat    efficiency.       No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already    doing.      For 
economy    in    Lighting,    Cooking   and    Heating   as    well 
as    for    EfRciency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  A.E:R0  GA.S  SYSTEM 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive   booklet,    "The   Aero-Gas   Plant." 

Utility  Gas  Generator  Co. 

Tel.    Dougrlas    2400    or    Garfield    2057. 
340  Sansome  St.,  San  F~rancIsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F*rice  50  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    gianufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  •&  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  Aa  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  chaoce 

In  orderiag,  give  size  oi  Door;  also  projedion  of  Casing  (if  any) 
over  d**r,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford   a    hatli-room 


can  afford 


THE 


i    i 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 

13th  and  Clay  Sts. 


Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  ffirst 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Equipped  with       SIMPLEX    WINDOWS     S2S  Market  St..  S.  F^. 

Send  for  Catalog.        Agents  wanted  for  unoccupied  territory. 
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of  the  Pacific  Coa^. 
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San  Francisco,  April  7,  1915 


Fifteenth  Year,  No  14 
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Devoted  to  the  Architectural,  Engi- 
neering, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3.    1879. 


ISSUED    EVERY    WEDNESDAY 

I,.   A.   1.ARSEN, 

Piibli.sher   and   Proprietor. 

SAN   FRANCISCO    OFFICE 

560  Mi.^sion    Street. 
Telephone — Doug:Ia9     2."J72. 

OAKLAND    OFFICE 
1011    Franklin^  St..     Builders'    Exchange. 

Telephone    Oakland,    790 

.^dvcrtlsliie:   Rates    on    application.    If 

t^nquirers  will  send  copy  of  m.atter  and 
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Editorial  Comment 


The  Chr-onicle  still  continues  to 
attack  the  proposed  purchase  of  the 
properties  of  Spring  Valley.  Yet  It 
gives  no  facts  or  figures  upon  which 
one  can  base  an  intelligent  conclusion. 
It  simply  states  that  the  condemnation 
suit  should  be  forced  and  by  so  doing 
we  will  get  the  property  for  what  it  is 
worth. 

The  city  has  already  spent  about 
$150,000  in  appraising  the  physical 
properties  of  the  company  for  the  pur- 
poses of  bringing  this  suit.  The  city's 
own  appraisers  have  placed  a  valua- 
tion on  the  property  approximately  the 
same  as  the  company  offers  to  take. 
If  there  has  been  fraud  in  this  ap- 
piaisement  the  Chronicle  should  en- 
deavor to  show  it,  for  it  is  idle  to  un- 
deitake  a  condemnation  suit  that  would 
take  years  to  determine  and  then  pay 
as  much  In  the  end.  The  purchase  or 
non-purchase  of  Spring  Valley  is  an 
important  question  for  the  people  to 
dettrmine.  If  the  Chronicle  has  any 
argument  let  it  advance  it.  Once  be- 
fore the  question  came  up  and  the  pur- 
chase was  defeated  by  the  then  mayor 
of  (San  Francisco,  who  by  a  wave  of 
the  hand  said  he'd  have  the  "Hetch- 
Hetchy  water  in  San  Francisco  within 
five  years,"  when  he  didn't  have  any 
more  idea  of  hovi^  he  was  to  get  it  here 
than  he  had  of  stopping  the  European 
war.  Buncombe  on  either  side  is  not 
going  to  get  us  anywhere.  We  want 
the  facts  presented  to  the  people  in 
plain  and  logical  form  and  then  let  the 
people   decide   for   themselves. 


The  Department  of  Agriculture  is 
publishing  a  series  of  pamphlets  com- 
piled for  the  information  of  the  public 
upon  the  needs  of  farm  women.  The 
nation  has  at  least  awoke  to  the  fact 
that  its  future  depends  upon  the  wel- 
fare o"  its  producers,  and  particularly 
upon  its  agricultural  resources.  Ac- 
cordingly it  is  offering  good  induce- 
ments for  young  men  in  the  Civil  Ser- 
vice employment  of  the  Department  of 
Agriculture  and  is  now  publishing 
many  letters  from  farm  women 
throughout  the  country.  To  those  who 
have  been  reared  in  the  country  and 
have  felt  the  isolation  and  life  of 
drudgery  to  which  the  average  woman 
is  subjected  the  letter  of  many  of  the 
women  will  appeal.  For  instance  one 
Virginia  woman  writes  to  the  Depart- 
ment as  follows: 

Isolation,  stagnation,  ignorance, 
loss  of  ambition,  the  incessant 
grind  of  labor,  and  lack  of  time  for 
improvement  by  reading,  by  social 
intercourse,  or  b.v  recreation  of 
some  soit  are  all  working  against 
the  farm  woman's  happiness  and 
will  ultiinatel.v  speTf  disaster  to  the 
Nation,     The  people  make  a  coun- 


try,   never   does    the   country   make 

the  people,  and  a  woman's  influence 

and    training    will    show    upon    all 

peoples.      Therefore,    take    care    of 

her    and    do    not    burden    her    with 

drudgery     which     will     dwarf     her 

Of  course  the  rural  free  delivery,  the 

mind    and    destroy    her   ambition. 

parcels      post    service      and      improved 

farm      machinerj'      have      in      a     great 

measure    lightened    the    load.      But    the 

summertime   still    brings   its   long   days 

of    toil    and    drudgery   and    the   Federal 

Government   is   doing  well   to   endeavor 

to  find  some  relief  and  opportunity  for 

advancement  and   cultuf-o   for   the  farm 

woman,  the  mothers  of  chc  future  race. 


What  an  array  of  newspapers  San 
Francisco  has?  The  Chronicle  comes 
out  against  the  purchase  of  Spring 
Valley  and  makes  positive  statements 
as  to  the  attempt  of  the  Board  of  Su-. 
pervisors  and  the  Advisory  Committee 
thereof  to  saddle  the  city  with  an  ex- 
orbitant price  for  the  property.  It 
prints  statements  as  to  probable  law 
.suits  In  Alameda  County.  It  asserts 
that  the  city  is  purchasing  Lake  Mer- 
ced for  the  purpose  of  improving  the 
property  that  the  company  will  still 
hold. 

At  the  same  time  the  Examiner 
prints  a  large  type  editorial  stating 
that  it  is  a  good  bargain,  that  it  will 
make  money  for  the  city  just  as  the 
Examiner  said  the  Municipal  Railway 
would  and  that  it  is  the  duty  of  the 
people  to  vote  as  the  Examiner  tells 
them  to  vote.  Neither  of  these  state- 
ments appeals  to  a  citizen  gifted  with 
enough  intelligence  to  entitle  him  to 
vote.  The  question  in  the  main  re- 
solves itself  into  whether  or  not  the 
cit.v  has  properly  investigated  the 
pi'oposition  and  whether  the  people  in 
charge  are  capable  and  conscientious 
in  this  matter.  The  Chronicle  says 
they  are  not.  The  Examiner  says  they 
are.  And  the  average  Intelligent 
citizen  does  not  believe  either  paper, 
so  he  is  left  to  judge  the  merits  of  the 
case  for  himself  from  whatever  source 
he  can   gain  authentic   information. 

Judge  Sullivan  was  orginally  an  ad- 
vocate of  the  condemnation  proceed- 
ings. After  going  into  the  matter  and 
after  getting  the  appraisments  made 
under  the  direction  of  City's  experts, 
he  came  to  the  conclusion  that  the  city 
would  have  to  pay  practically  the  same 
price  at  the  end  of  a  condemnation 
suit.  And  no  one  kiiows  how  or  when 
;i    condemnation    suit    would    end. 

From  now  on  till  the  20th  the 
"Builder"  will  fui  nish  its  readers  what 
information  it  can  in  regard  to  the 
purchase.  There  are  some  things  about 
which  there  will  always  he  differences 
of  opinion.  If  you  have  any  (luestlons 
send  them  In  and  we  will  try  to  find 
nut  what  you  want  to  know. 
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Scientific  Operations  of  Irrigation  Systems. 
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K,    II.    Xewell.    S.    II.,    ConHiiltlnier    Engrl- 

in'«T    I  .    S.    Iteeliinintioii    Scr>'lee, 
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OpoiMlion  ol'  lar^c  irrigation  works 
is  g-radually  beinpr  .standardized  and 
the  practices  made  to  conform  some- 
what closely  to  a  more  or  less  general 
system:  one  which  the  experience  of 
the  eng-ineers  or  manag-ers  in  charge 
have  found  to  be  desirable.  The  fol- 
lowing paragraphs  bring  together 
contributions  from  various  sources  on 
certain  of  the  problems  which  are  pre- 
sented to  each  manager  of  these  large 
works  at  the  time  when  they  have 
been  conlpleted  and  turned  over  to 
the   operating   force. 

Delivery    of    Water. 

There  are  almost  innumerable  meth- 
ods of  delivery  of  water  from  the 
main  canal  to  the  Irrigators  or  con- 
sumers, but  for  convenience,  these 
ma.v  be  classified  under  three  heads, 
as  follows:  (a)  Continuous  flow,  (b) 
Oeliveiy  on  demand,  (c)  Rotation  on 
schedule. 

(a)  Continuous  flow. — Most  of  the 
older  and  smaller  irrigation  systems 
were  built  on  the  theory  of  furnishing 
a  continuous  flow  of  water,  say  1 
cubic  foot  per  acre,  to  each  farm  of 
1-60  acres.  The  small  pioneer  canals 
were  built  by  individuals  or  associa- 
tions of  farmers  who  joined  forces  to 
build  the  principal  canal  and  then 
gradually  enlarged  or  extended  the 
work,  bringing  water  to  each  farm 
and  dividing  it  pro  rata.  Water  turned 
in  at  the  head  was  allowed  to  flow 
down  to  the  farms  and  if  not  needed 
was  permitted  to  continue  on  through 
natural  depressions  back  to  the  river. 
W'henevei-  an  irrigator  desired  to  use 
the  water  he  turned  it  to  his  field.  As 
the  demands  increased  it  became  nec- 
essary to  proportion  the  'flow,  and 
finally  some  one  man  was  designated 
to  try  to  divide  the  supply  equitably 
when  it  became  scanty.  There  arose 
almost  innumerable  controversies  over 
this  division,  especially  when  the 
larger  farms  were  subdivided,  and 
water  more  car«?fully  used  by  a  few 
of    the    farmers. 

(b)  Delivery  on  dfuiand. — The  owner 
of  a  160-acre  tract  having  a  steady 
(low  of  1  cubic  foot  per  second  would 
natuially  use  the  water  first  on  one 
tract  of  20  or  40  acres,  then  on  an- 
other, turning  the  stream  from  one 
field  to  the  next.  When  the  time  came 
to  subdivide  the  land  each  owner  of  a 
40-acre  tract  might  elect  to  take  his 
proportion  of  the  continuous  flow,  or 
more  likely  would  continue  to  prac- 
tice a  division  of  the  entire  flow,  mak- 
ing a  request  upon  his  neighbors  to 
permit  him  to  have  the  full  head  of 
water  during  a  short  period  of  time, 
arranging  for  an  exchange  of  time  of 
<lovv.  Thus  grew  up  naturally  a  crude 
system  of  delivery  on  call,  often  quite 
<-omplex  in  its  ramifications  as  differ- 
ent nelghbois,  or  groups  of  neighbors, 
adjusted  the  needs  of  tln-ir  crops  to 
the  continuous  flow  of  the  Uicality. 
One  man.  for  exjiniple.  would  arrange 
to  take  all  the  water  belonging  to 
three  or  four  of  his  neighbors  for  cer- 
tain periods,  and  call  for  the  united 
supply:    then,    later,    his    water    would 


be  combined  in  the  general  stock  and 
made  subject  to  call  of  the  other 
neighbors  as  needed  by  them.  This 
system  worked  quite  satisfactory  for 
a  time,  when  there  were  not  many 
usei's,  and  is  still  followed  where 
there  is  ample  water  supply,  or  where 
the  canals  and  laterals  are  of  sufficient 
size  to  permit  a  number  of  men  to 
call  for  water  at  the  same  time  with- 
out   intei-ference   with    each    other. 

(c)  Rotation. — In  the  event  that  the 
canal  capacity  is  not  adequate  to  per- 
mit everyone  to  obtain  water  at  the 
same  time,  it  follows  that  there  must 
V)e  some  systematic  scheme  by  which 
each  may  receive  his  share  of  the  sup- 
ply at  periods  to  be  worked  out  in  ad- 
vance, and  according  to  some  carefully 
considered  schedule,  preepared  Avith 
reference  to  the  character  of  soil  and 
crops.  Taking,  for  instance,  the  case 
of  the  original  owner  who  had  4-sec- 
ond-feet  for  320  acres,  this  might  be 
a  convenient  quantity  to  handle  at 
one  time  or  'irrigation  head"  and  one 
\\hich  would  be  carried  through  the 
lateial  canals.  He  may  h.ave  been  ac- 
customed to  using  this  in  turn  on  each 
40-acre  tract.  If  latei-  he  subdivides 
and  sell  to  8  owners  of  40  acres  each, 
it  is  obvious  that  these  8  owners  must 
agree  among  themselves  as  to  when 
each  may  enjoy  in  turn  the  use  of  the 
full  iri'igation  head.  Thus,  systematic 
rotation  must  be  arranged  according 
to  some  carefully  considered  schedule, 
so  that  each  irrigator  iriay  have  either 
a  lull  head  of  four  second- feet  for  a 
certain  number  of  hours,  or  half  a 
head. 

Where  there  are  several  hundred,  or 
several  thousand  irrigators  of  small 
tracts,  the  preparation  of  a  schedule 
to  meet  the  convenience  of  these  irri- 
gators, and  the  needs  of  their  crops, 
is  a  difficult  and  intricate  m.atter,  and 
one  which  to  be  successful  must  be 
the  result  of  years  of  experience.  A 
new,  or  unskilled  manager,  with  the 
best  of  intentions,  may  interfere  with 
the  delicate  adjustments  which  have 
taken  place  and  bring  about  great 
confusion  or  loss  through  unwise  at- 
tempts to  improve  the  elaborate  sys- 
tem   which    may    have   grown    up. 

Under  some  of  the  larger  irrigation 
canals,  even  where  a  definite  rotation 
system  has  not  been  established,  it  is 
customary  for  the  water- users  to  ar- 
range among  themselves  to  exchange 
water  so  as  to  increase  the  irrigating 
local  head  available.  This  is  notably 
the  case  whore  the  farmers  have  dis- 
covered that  the  continuous  delivery 
of  a  small  amount  of  water  is  neither 
economical  of  their  time  or  of  the 
water  supply:  they  devise  for  them- 
selves cert.iin  economies  of  time  and 
water,  and  provide  a  system  by  which 
one  man  arranges  with  his  neighbor  to 
unit!'  the  water  which  would  other- 
wise have  been  divided  among  two  or 
nioie  farms,  using  the  larger  volume 
of  water,  or  head,  for  a  few  hours  on 
(Uie  farm,  then  shtitting  it  off  com- 
pletely and  deliveiing  to  another. 
Sucli  an  arrangement  may  precede  the 


adoption  ol  a  more  (■om|)lete  system  of 
rotation.  It  teaches  the  value  of  sys- 
tematic rotation,  and  creates  a  desire 
for  it,  as  some  of  the  farmers  are  not 
always  able,  by  their  own  efforts  to 
find  neighbors  who  can,  or  will,  ex- 
change with  them  at  the  critical  time. 
It  is  not  always  possible  to  rotate  on 
the  theoietically  ideal  basis,  because 
the  soils  are  not  always  of  uniform 
texture;  some  diy  out  with  rapidity, 
and  requiie  applications  of  water  at 
short  intervals.  This  is  usually  a 
temporary  condition,  and  after  humus 
has  been  supplied  and  the  ground  cul- 
tivated for  some  years,  the  iirigation 
head,  and  the  length  of  the  rotation 
period  can  be  gradually  increased. 
VarlouK  KoriiiM  of  Rotation. 
It  is  to  be  seen  fioni  the  above  state- 
ment that  the  word  "rotation"  covers 
a  wide  variety  of  practices  in  distrib- 
uting water.  It  implies  that,  for  any 
given  tract  of  land,  water  is  applied  at 
intervals,  and  not  in  a  continuous 
stream.  In  other  words,  it  is  in  ac- 
cordance with  natural  conditions 
where  I'ains  descend  at  intervals,  wet- 
ting the  soil,  which,  on  the  cessation 
of  the  rains,  becomes  dry  again,  per- 
mitting   aeration    and    cultivation. 

As  a  matter  of  fact,  no  one  piece  of 
land  which  is  not  used  for  growing 
aquatic  plants  is  given  a  continuous 
fiow.  Kach  small  plot  of  land  is  al- 
ternately wet  and  then  allowed  to  dry. 
If  a  land  owner  has  a  continuous  flow 
at  the  edge  of  his  160-acre  tract,  he 
uses  the  water  for  a  day  or  more  upon 
a  field  of  10  acres,  then  applies  it  to 
his  orchard,  and  so  on,  rotating  the  de- 
livery to  the  various  fields.  While 
many  in  igators  claim  to  have  a  con- 
tinuous flow  and  to  successfully  irri- 
gate with  it,  as  a  matter  of  fact  they 
Jictually  pr:icti<e  some  form  of  rota- 
tion. Frequentl.v  they  resent  the  in- 
troduction of  a  so-called  "rotation 
plan."  although  they  themselves  are 
actually  carrying  it  out  under  another 
name.  The  almost  infinite  variety  of 
ways  in  which  rotation  may  be  carried 
on  has  arisen  from  the  fact,  as  before 
noted,  that  most  of  these  ways  have 
grown  up  through  informal  arrange- 
ment among  neighbors  by  which  a 
more  or  less  elementary  schedule  is 
agree  upon,  one  man  taking  water  on 
a  certain  day.  and  turning  his  share 
to  his  neighbor  the  next  day,  and  so 
on. 

.\  time  m.'iy  arise  when  the  crop 
conditions  are  such  that  none  of  the 
faimers  need  to  utilize  th»>  water  dur- 
ing certain  days,  and  they  appreciate 
that  the  steady  flow  is  tending  to 
laise  the  ground  water  and  swamp  the 
low  lands.  They  therefore  agree  that 
the  lateral  shjill  be  shut  down  for  a 
period  of  several  da.vs.  and  dried  out, 
or  cleaned.  The  water  which  would 
otherwise  have  gone  to  this  lateral 
can  then  be  used  on  other  lands,  and 
the  result  is  the  practice  of  rotation 
between  laterals  as  well  as  between 
fields. 

With  ;i  more  highly  di-veloped  sys- 
tem   o(    management,    U    is    possible    to 
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make  a  schedule  such  that  not  only 
the  small  laterals,  but  larg-er  branches 
of  the  canal  may  be  shut  down  for  a 
period  of  from  four  days  to  a  week  at 
a  time,  allowing-  Iarg:er  areas  of 
ground  to  dry  out,  be  cultivated  anl 
aerated  and  brought  into  the  best  pos- 
sible condition.  Rotation  between  any 
con.siderable  areas  of  land  i.';,  how- 
ever, a  matter  requiring  long  expe- 
rience and  the  careful  working  out  of 
M  schedule  such  that  the  farmer.s  may 
make  provision  to  plant  and  cultivate 
their  crops  with  full  reference  to  the 
rotation  system.  each  crop  being 
mutually  adapted  to  the  need.s  of  the 
other.  In  the  case  of  young  alfalfa, 
or  of  gardens,  it  is  not  always  po.ssible 
to  arrange  complete  rotation,  biit  pro- 
vision must  be  made  for  these,  also 
for  stock  water  in  new  countries 
where  the  farmers  have  not  yet  pro- 
vided  an   adequate  supply. 

In  practice,  it  is  usually  desirable  to 
give  to  the  man  at  the  far  end  of  the 
lateral  a  full  head  for  a  certain  num- 
ber of  hours,  then  his  gate  is  shut 
down  and  the  next  man  above  re- 
ceives the  full  flow  for  his  proportional 
number  of  hours,  and  so  on  day  and 
night.'  There  can  little  question  arise 
as  to  fairness  of  division  under  this 
method,  because  each  man  has  the 
full  How  maintained  at  a  steady  rate 
for   a  definite   time. 

It  is  not  always  possible,  however, 
to  follow  such  a  simple  device,  as  with 
various  ci'ops  on  different  sized  hold- 
ings it  may  be  necessary  to  supply 
two  or  more  small  farms^say  of  ten 
acres  each — at  the  same  time,  so  that 
the  single  measurement  at  the  head  of 
the  lateral  will  not  suffice.  Thus, 
gradually,  the  division  becomes  more 
and  more  complicated,  especially 
where  water  is  rotated  between  separ- 
ate   laterals. 

Kotntion    I'eriod. 

As  far  as  practicable,  it  is  desiiable 
to  have  the  individual  farmer  decide 
for  himself  the  length  of  the  rotation 
period,  and  the  head  of  water  with 
which  he  can  attain  the  best  results. 
This  can  usually  be  done  within  cer- 
tain limits,  where  the  farmer  works 
with  a  co-operative  spirit,  and  is  act- 
uated by  a  desire  to  join  with  his 
neighbors  in  producing  the  best  re- 
sults for  the  community.  It  is  neces- 
sary to  have  his  personal  interest  in 
this  matter  in  order  to  promote  a  high 
iluty  of  water,  make  the  canals  easier 
to  operate  ,  reduce  the  seepage,  and 
give  bettei-  i-eturns.  In  any  commu- 
nity, unfortunately  there  are  men 
v.-ho  are  unwilling  to  join  with  the 
rest  in  any  desii-ed  reform.  For  ex- 
.imple,  in  one  instance  a  man  has  de- 
iuanded  an  irrigation  head  of  six  sec- 
ond feet  of  six-day  rotation  on  a  20- 
ucre  tract  of  sod,  an  amount  sufficient 
to  swamp  the  neighborhood,  and  yet 
this  man  is  a  prominent  farmer  and 
business  man,  skilled  in  other  occu- 
pations, but  wholly  unreasonable  in 
his  demands   for  water. 

On  the  North  Platte  project  in  Ne- 
liraska  the  period  is  four  days  flow 
md  four  days  off,  furnishing  an  irri- 
gation head  of  two  second-feet  to  each 
^0-acre  tract.  The  farmers  who  have 
IGf)  acres  or  more  have  a  six-day  flow 
.■»nd  three  days  off,  if  desired.  When 
this  system  was  first  announced  and 
before  water  was  used,  there  were 
many    theoretical    Qbjecl,oia,    but   after 


a    month's    use    there    was    practically 
no  complaint. 

It  is  customary  for  the  water-user 
himself  to  initiate  the  delivery  by 
making  a  request  for  a  certain  amount 
of  water  at  a  certain  time. 

These  requests  are  compiled  each 
day  on  suitable  records  arranged  for 
the  convenience  of  the  canal  rider,  and 
approved  by  the  watermaster  or  su- 
perintendent of  that  division.  The 
slip  or  card  may  either  be  mailed  to 
the  office  of  the  canal  superintendent 
or  manag-er  or  left  in  a  small  box  pro- 
vided for  that  purpose  at  the  head- 
gate  of  the  farmer's  lateral.  These 
notices  are  collected  by  the  canal 
riders  on  their  rounds.  In  case  tele- 
phone facilities  are  provided,  the  re- 
quest may  be  transmitted  by  tele- 
phone, but  in  such  case  it  is  usually 
required  that  the  written  card  or  re- 
quest be  sent  in  due  course  of  time  to 
the  manager's  office,  to  verify  the  fact 
that  the  water  has  been  requested. 
An  application  form  has  been  adopted 
for  use  in  cases  where  there  is  un- 
usual difficulty  in  delivery  of  water, 
or  where  exceptional  care  should  be 
taken  to  insure  careful  planning  of 
the    rotation. 

Operation    of    fjaterals. 

The  method  f)f  operating  the  laterals 
of  an  irrigation  system  is  very  largely 
determined  upon  the  amount  of  water 
turned  to  each  farmer  or  the  size  of 
the  heads  used  by  the  individual  irri- 
gators. If,  for  example,  relatively 
small  heads  are  used,  then  a  larger 
number  of  irrigators  can  be  kept  busy 
with  the  water  fronri  a  given  lateral, 
and  the  farmers'  g-ates  are  adjusted  at 
less  frequent  intervals,  but  more  time 
is  required  in  irrigation.  On  the  other 
hand,  if  the  farmers  have  become  ac- 
customed to  using-  large  heads  then 
the  length  of  time  required  by  any  one 
irrigator  for  getting  the  water  over 
his  field  is  relatively  short.  The  gates 
must  be  adjusted  at  frequent  intervals, 
and  the  schedules  of  deliveries  ar- 
ranged  accordingly. 

For  economy  of  time  and  water, 
both  in  the  operation  of  the  system 
and  in  the  processes  of  irrigation,  the 
farmers'  fields  must  be  prepared  to  re- 
ceive the  water  quickly.  In  other 
words,  the  surface  of  the  cultivated 
lands  must  be  made  as  smooth  as  pos- 
sible, all  depressions  being  filled  and 
elevations  removed,  so  that  the  water 
can  be  successfully  conducted  over 
the  entire  surface.  If  this  be  not  done, 
low  spots  receive  too  much  water,  and 
the  crops  on  them  are  drowned  in  the 
attempt  to  irrigate  the  higher  points, 
unless  the  irrigator  spends  an  extraor- 
dinary amount  of  time  and  labor  in 
applying    the    water. 

In  the  case  of  some  fields  in  the  arid 
region,  nature  has  already  leveled  the 
surface,  but  in  most  localities  it  is 
necessary  to  incur  large  expense,  not 
only  in  removing  the  native  vegetation 
but  in  smoothing  down  the  ridges  or 
hummocks,  which  have  resulted  from 
the  growth  of  this  vegetation,  or  from 
the  wind  action  in  piling  up  the  sand 
around  the  scanty  growth.  Where 
the  vegetation  is  particularly  heavy, 
as,  for  example,  on  the  alluvial  or 
bottom  lands,  the  cost  of  removing 
this  vegetation  is  not  only  heavy,  $10 
or  $1.5  or  more  per  acre,  but  the  ex- 
pense of  leveling  is  often  as  much,  or 
even     more,     because     the     ground     has 

been   furrowed   or  cut  Into  gullieg  by 


the   overflowing   flood   -nraters. 

The  cost  of  clearing  and  leveling 
some  of  the  rich  bottom  land  soils 
may  be  as  high  as  $50  an  acre,  but  the 
expense  is  justified.  The  quicker  the 
Melds  are  leveled  the  better  will  be 
the  results.  It  is  not  to  be  expected 
that  the  entire  area  of  the  farm  will 
be  brought  into  good  condition  the 
first  year,  but  the  irrigation  manager 
should  do  everything  possible  to  en- 
courage the  thorough  leveling  and 
preparation  of  at  least  a  portion  of 
the  fields  each  year,  this  are  being 
gradually  extended  as  opportunity  of- 
fers until  the  entire  acreage  has  been 
brought  up  to  the  best  condition  for 
applying   water. 

Farm   Boxes. 

Under  the  best  conditions  of  irriga- 
tion development  each  separate  farm 
or  large  field  is  provided  with  a  box, 
or  gate,  for  delivering  water,  arranged 
in  such  a  way  that  the  flow  can  be 
controlled  and  measured.  Under  some 
of  the  older  irrigation  systems,  es- 
pecially where  the  farm  areas  were 
large.  It  was  customary  to  deliver 
water  In  practically  continuous  flow, 
with  few  and  simple  gates,  the  water 
not  being  measured,  but  simply  di- 
vided by  some  rude  device.  The  gates 
were  set  at  the  beginning  of  the  irri- 
gation system,  and  were  rarely 
changed  until  the  time  of  summer 
drought.  This  resulted  in  great  waste 
of  water,  and  in  the  encouragement  of 
practices  which  cannot  be  tolerated 
under  more  highly  developed  systems, 
where  it  is  necessary  to  keep  accurate 
record  of  the  amount  of  water  deliv- 
ered   to   each   customer. 

Many  of  the  farm  gates  or  turnouts 
placed  during  the  earlier  periods  of 
construction,  were  designed  upon  the 
assumption  of  delivering  a  relatively 
small  continuous  flow.  Dater  expe- 
rience has  shown  that  the  greater 
economy  of  water  and  of  irrigators' 
time,  can  be  obtained  by  using  larger 
heads  of  water  for  shorter  periods. 
Thus  it  results  that  the  irrig-ation 
manager  in  many  instances  must  in- 
crease the  size  of  the  gates,  rebuild- 
ing them  with  sufficient  capacity  to 
deliver  to  each  farm  the  largest  prac- 
ticable amount  of  water  consistent 
with  the  character  of  soil  and  crop. 
For  example,  the  delivery  boxes  which 
were  designed  for  a  delivery  of  one 
cubic  foot  per  second  to  SO  acres, 
flowing  almost,  continuously,  may  be 
replaced  to  advantage  by  structures 
which  can  deliver  as  high  as  ten  cubic 
feet  per  second,  to  be  used  during  a 
period  of  a  few  hours.  Frequent  con- 
sideration should  be  given  to  this 
matter,  with  a  view  to  insuring  a  still 
greater  economy  by  increasing  the 
size  of  the  gates  and  farm  laterals 
whenever    opportunity    offers. 

It  has  been  found  essential  to  make 
provision  for  locking  the  farm  gates 
in  the  same  way  that  the  gates  to  the 
larger  laterals  are  kept  locked.  By 
so  doing  the  canal  rider  is  sure  that 
the  gates  are  not  tampered  with,  nor 
opened  or  closed  to  the  detriment,  not 
only  of  the  irrigators  themselves,  but 
the  liability  of  injury  to  the  canal 
system.  There  are  so  many  opportu- 
nities for  mishaps  to  occur  that,  if  the 
manager  is  to  be  held  legally  or  mor- 
ally responsible  for  the  operation  of 
the  system,  he  cannot  afford  to  take 
chances  on  some  ignorant  or  mischiev- 
ous   person    changing-    the    water   dia- 
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tribution  in  the  absence  of  the  canal 
rider.  For  example,'  an  irrigator  find- 
ing- that,  for  some  rea-son  or  anotlier, 
he  does  not  need  the  water,  i.s  tempted 
to  shut  his  gate;  or  a  sudden  rain- 
storm may  cause  a  general  shutting 
down,  with  danger  of  breaking  the 
banks   or   flooding   the   fields. 

In  old  communities  where  the  gates 
have  not  been  locked,  and  where  there 
has  been  a  general  indifference  about 
water  economy,  or  injury  to  property 
through  flooding,  there  is  usually  re- 
sentment on  the  introduction  of  the 
more  effective  system;  some  of  the 
farmers  regard  it  as  a  personal  affront 
when  the  gates  are  fastened.  It  should 
be  generally  understood  that  this  is 
done  for  the  security  of  all  concerned, 
and  is  essential  to  the  proper  control 
of   the   system. 

In  promulgating  rules  governing  the 
operation  and  maintenance  of  any 
canal  sy.'-:tem,  it  should  be  clearly 
-•ihown  that  the  manager  has  the  duty 
to  control  at  all  times  the  headgates 
and  other  structures;  and  that  he  and 
his  assistants  have  the  exclusive  right 
to  the  possession  of  the  keys  to  all 
locks:  and  that  no  unauthorized  per- 
son shall  be  permitted  to  tamper  with 
the  gates  or  change  the  locks. 
Centralized     and     Community     .Systems. 

There  are  two  well  defined  systems 
of  operating  the  laterals  which  take 
water  from  a  main  canal  or  its 
branches  to  the  lands  of  a  group  of 
farmers.  The  first  may  be  called  the 
centralized  system,  and  the  second  the 
community    system. 

Under  the  first  system,  or  central- 
ized system,  the  manager,  or  superin- 
tendent, of  the  canal  is  held  responsi- 
ble for  delivery  to  the  field  of  each  in- 
dividual farmer  of  a  certain  quantity 
of  water:  he  has  a  definite  schedule  of 
water  deliveries  arranged  in  advance, 
and  the  necessary  operating  force  to 
see  to  it  that  the  water  is  distributei? 
not  only  to  the  different  laterals  but 
also    from    the    lateral    to    each    farmer. 

Under  the  second,  or  cumniunily 
system,  the  manager  is  concerned  sim- 
ply with  the  schedule  for  deliver.v  of 
the  water  from  the  branch  canal  to 
each  lateral,  but  not  from  the  lateral. 
All  of  the  individuals,  usually  a  half 
dozen  or  more,  who  receive  water  from 
each  lateral,  organize  a  community 
for  the  purpose  of  operating  and  main- 
taining the  lateral  and  of  dividing  the 
water  among  themselves,  the  prinie 
object  being  to  reduce  the  cash  Oiitlay 
in  cost  of  operation,  by  doing  for 
themselves  the  work  which  would  re- 
quire the  services  of  a  professional 
canal    rider. 

The  lateral  community,  or  group  of 
water- users,  acting  in  a  very  informal 
manner  elects  one  of  its  members  as 
secretary.  He  may,  or  may  not  act  as 
the  watermaster.  His  business  it  is  to 
keep  a  record  of  the  acts  of  the  com- 
munity and  of  the  amount  of  water 
and  time  when  it  should  be  turned  to 
the  individual  fields.  There  is  also 
chosen  from  among  the  farmers  a 
watermastei-,  if  the  secretary  does  not 
act  as  such,  whose  dut.v  it  is  to  attend 
to  the  disti'Ibution  of  water  and  to  the 
cleaning  of  the  lateral  and  the  neces- 
sary   repairs. 

The  community  system,  in  theory,  is 
nearly  ideal,  as  it  is  the  exemplifica- 
tion of  home  rule,  or  of  local  control, 
in  which  neighbors  share  the  respon- 
sibility and  divide  the  water  among 
themselves,   reducing   the   cost  of  cash 


outlay  for  clerical  and  other  em- 
ployees. It  is  In  line  with  the  imme- 
diate control  of  the  canal  by  the  peo- 
ple who  are  served  by  its  waters;  a 
condition  which  should  be  realized  in 
all  public  utilities  of  this  kind.  Like 
most  ideal  systems,  for  success  It  re- 
quires ideal  people.  If  each  commu- 
nity has  high  conceptions  of  civic  du- 
ties, and  puts  into  practice  the  Golden 
Rule,  success  is  assured:  but,  if,  as 
occasionally  happens  to  be  the  case, 
there  are  one  or  two  men  who  shirk 
their  community  duties,  or  ■who  regard 
their  own  affairs  as  of  superior  im- 
portance to  those  of  their  neighbors, 
it  invariably  results  that  the  weaker 
suffer.  There  Is  practically  no  appeal 
from  the  neglect  of  neighborly  duties. 
If  on  a  lateral  .s\ipplying — say  20 
farms — a  majority  of  the  farmers,  par- 
ticularly those  at  the  upper  end, 
happen  to  be  on  unfriendly  terms  with 
the  men  at  the  lower  end,  they  may 
not  keep  the  ditch  clean,  nor  let  down 
enough  water  to  the  lower  farmers, 
and  the  latter  may  be  left  without 
water,  or  may  be  flooded  by  the  turn- 
ing down  of  a  large  and  unexpected 
quantity  during  the  night,  or  at  a 
time  when  a   rainstorm   is  approaching. 

It  frequently  happens  in  new  com- 
munities that  there  are  small  groups 
of  men  of  different  nationalities  or  re- 
ligions, having  little  social  intercourse 
with  each  other.  Although  they  may 
intend  to  be  fair  in  their  distribution, 
there  is  always  a  difference  of  opinion 
as  to  what  constitutes  fairness.  The 
man.  or  group  of  men  in  the  minority 
is  apt  to  be  oppressed  to  a  point  where 
he  thinks  that  he  must  seek  redress 
by  force.  It  is  extremely  difficult  and 
expensive  to  take  such  matters  into 
court,  as  they  are  of  the  nature  of 
neighborhood  quarrels,  and  by  the 
time  the  matter  is  settled  the  crops 
may   be    burned    up    for   lack    of   water. 

Thus  it  frequently  happens  that  the 
apparent  economies  of  operating  under 
the  communal  system  are  more  than 
overcome  by  the  actual  losses  to  indi- 
viduals, and  by  the  destructive  neigh- 
borhood quarrels  which  arise  because 
of  the  lack  of  simple,  effective  and 
nuick-acting  tribunal  or  official  who 
can  render  immediate  decision  and 
rectify    obvious    wrongs. 

It  is  for  this  reason  that  there  is  a 
tendency  to  turn  from  the  community 
system  to  the  centralized  system, 
where  all  of  the  communities  and  peo- 
ple, or  the  entire  project,  are  repre- 
sented by  a  single  man  in  authority, 
guided  by  law  and  by  regulations  laid 
down  by  all  the  persons  concerned.  He 
has  the  power  to  enforce  these  rules 
immedi'itel.v.  and  to  see  to  it  that 
eauity  is  done  to  each  of  the  individ- 
uals, no  matter  how  powerless  he 
might  he  as  against  hi.=  unfriendly 
neighbors. 

rnmmiinity    Syntom    in    Prnetloo. 

.\s  an  illustration  of  the  practical 
working  out  of  the  community  system, 
niny  ho  sriven  an  instance  from  Idaho: 
The  commujiity  offloers  there  consist 
of  f>  secretary  and  gate  tender,  elected 
each  year  bv  the  members  of  the  com- 
munity or  district,  each  member  cast- 
in«r  Jis  many  votes  as  he  has  acres 
watered  from  the  lateral.  The  secre- 
tary keeps  the  record  of  each  settler's 
work  in  maintaining  the  l.Tteral  In  re- 
pair. He  .also  orders  and  superintends 
s\ich  work.  The  gatt*  tender  receives 
from   the   canal   system   the   amount   of 


water  required  for  the  members  of 
the  district,  it  being  his  duty  to  see  to 
it  that  members  in  arrears  do  not  ob- 
tain   water. 

The  theory  of  this  plan  appears  ad- 
mirable. Unfortunately,  however,  it 
does  not  sufficiently  take  into  account 
the  vagaries  of  human  nature.  Usually 
the  district  officers  are  not  paid  for 
their  services,  and  therefore  do  not 
care  to  exert  themselves  unduly  in  the 
performance  of  their  duties.  Often 
there  are  certain  members  of  a  dis- 
trict who  insist  in  taking  water  to 
which  they  are  not  entitled — either 
thiough  not  having  paid  the  charges 
due  or  through  being  in  arrears  with 
their  assessment  work  for  inaintain- 
ing  the  ditch.  Unless  the  gate  tender 
is  sufficiently  courageous  to  be  willing 
to  provoke  a  quarrel  with  such  neigh- 
bors by  closing  down  their  headgates 
and  insisting  on  their  share  of  the 
work  being  performed  or  paid  for, 
these  men  will  take  the  water  by 
force. 

Several  of  thj?  laterals  being  thus 
operated  are  from  three  to  four  miles 
in  length  and  supply  20  to  25  farms. 
The  farmers  located  close  to  the.  head 
of  the  lateral  can  obtain  water  with 
little  work  or  effort,  and  hence  they 
leave  the  men  lower  down  to  wrestle 
with  problem  of  securing  water  the 
best  way  they  can.  The  former  often- 
times hold  back  the  water  by  checks 
in  the  lateral,  so  that  those  at  the 
lower  end  can  obtain  hut  a  meagre 
.^^upply.  There  are  usually  no  locks 
on  the  structures  operated  by  a  small 
<ommunity.  and  hence  little  check  on 
individual    action. 

Thus,  aside  from  the  burden  of 
maintaining  long,  sandy  ditches,  which 
are  likely  to  blow  full  several  times  a 
year,  the  farmers  on  these  long  lat- 
erals have  many  contentions  among 
themselves    as    to    water    service. 

On  some  laterals,  it  frequently  hap- 
pens that  some  settlers  for  various 
reasons  do  not  desii-e  to  use  the  water, 
and  perhaps  are  absent  from  their 
ranches.  This  means  that  the  balance 
of  the  members  of  that  district  are 
obliged  to  maintain  the  lateral  at  their 
own  expense,  as  there  is  no  way  to 
collect  from  the  men  who  will  not  as- 
sist  with    the  work. 

It  is  not  to  be  supposed  that  the 
<-onditions  outlined  above  exist  on  all 
e.mals.  Many  settlers  acting  under  the 
community  plan  are  receiving  water 
from  laterals  which  are  comparatively 
short,  and  where  each  man  is  disposed 
to  do  his  share  for  the  common  good, 
no  trouble  exists.  On  the  other  hand, 
even  in  a  ."small  district,  the  election  of 
officers  can  be  dictated  by  one  or  two 
farmers  having  the  majority  of  acre- 
age, and  the  ditch  operated,  therefore, 
.■iccording    to    their    wills. 

The  burden  imposed  on  th-"  settlers 
by  reason  of  the  requirement  to  main- 
tain and  operate  the  Laterals  is  an  un- 
even one.  Some  laterals  are  long  and 
sandy:  others  are  short  and  give  little 
trouble:  while  man.v  settlers  living  ad- 
jacent to  the  main  canals  have  their 
own  pri\ate  headtrates,  and.  therefore, 
are  at  no  expense  for  such  lateral 
maintenance. 

The  system  of  individual  delivt<ry 
by  a  central  .authority  is  much  more 
«'(|Uitable:  the  cost  is  distrlbtited 
evenl.v.  and  .an.v  complaint  .as  to  ina- 
billt.v  to  receive  water  may  be  taken 
up    directly    with    the    general    officers 
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whose  duty  it  is  to  remedy  the   trouble. 
Community    Canals. 

A  distinction  is  to  be  observed  be- 
tween the  early  pioneer  canal.s  which 
were  built  and  owned  by  a  small  group 
of.  men  related  to  each  other  or  inti- 
mately bound  by  old  neighborhood 
ties,  or  united  by  interest.  These 
men  have  developed  through  years  a 
certain  practical  scheme  of  co-opera- 
tion which  is  enforced  by  a  strong 
sense  of  mutual  aid.  In  the  case  of  a 
system  built  by  outside  capital,  where 
settlers  have  come  together  from  all 
parts  of  the  world,  the  neighborhood 
spirit  developes  slowly,  and  a  genera- 
tion may  have  elapsed  before  this  al- 
truistic attitude  is  prominent.  The 
new  comers  do  not  get  acquainted  with 
each  other  readily,  as  each  is  busy 
getting  started  in  his  farin  work,  and 
during  the  first  few  years  there  is 
such  shifting  of  population  that  few 
permanent  ties  of  acquaintanceship 
can    be    established. 

This  condition  is  illustrated,  for  ex- 
ample, on  one  of  the  projects,  where 
certain  owners  of  lands  agreed  that 
the  management  should  furnish  water 
to  the  group,  measuring  it  into  the 
upper  end  of  their  lateral.  This  was 
done  for  two  years,  but  the  continual 
squabbles  over  the  distribution  re- 
.«ulted  in  urgent  requests  that  the 
managers  take  over  the  operation  of 
tlie  lateral  and  deliver  water  to  each 
individual.  This  was  agreed  to,  pro- 
viding the  land  owners  would  get  to- 
gether and  put  the  lateral  in  good 
order,  but  even  this  simple  detail  was 
almost  impracticable.  The  different 
owners  had  gotten  into  such  a  state  of 
mind  that  they  were  not  on  speaking 
terms  with  each  other  and  were  utter- 
ly helpless  to  deliver  water  to  them- 
selves   through    their    own    lateral. 

The  experience  of  the  Modesto  irri- 
gation district,  in  California,  is  inter- 
esting in  this  connection,  as  the  large 
private  laterals  built  to  open  particu- 
lar tracts  of  land,  and  originally  man- 
aged independently  of  the  districts 
have  been  taken  over  by  the  districts 
at  the  request  of  the  irrigators,  as  It 
was  found  that  the  water  could  be  de- 
livered more  satisfactorily  by  the 
larger    organization. 

Men.suring   Device.s. 

Under  ideal  conditions,  there  should 
be  a  simple  and  accurate  measuring 
device  at  the  field  of  every  farmer, 
by  which  the  quantity  of  water  de- 
livered to  him  may  be  ascertained  by 
the  canal  rider  and  by  the  farmer 
himself.  In  this  respect  the  situation 
of  the  individual  farmer  is  like  that 
of  the  water  consumer  in  the  city, 
where  economy  is  prompted  by  the 
use  of  water  meters  for  each  house, 
or   apartment. 

The  ideal  measuring  device  for  ir- 
rigation is  yet  to  be  invented.  There 
are  almost  innumerable  methods  in 
use — none  wholly  satisfactory,  but 
some  better  adapted  for  one  locality 
than  another.  The  conditions  to  be 
met  by  a  practical  measuring  device, 
is  one  which  is  relatively  inexpensive, 
strong  and  "fool-proof,"  does  not  ob- 
struct the  flow  of  w^ater,  nor  require 
for  its  operation  an  excessive  amount 
of  fall  of  the  water,  and  which  is  not 
easily  clogged  by  weeds  or  trast,  and 
which  at  the  same  time  affords  fair 
accuracy  in  measurement.  The  sim- 
plest and  most  generally  used  device 
for    estimating    the    quantity    of    water 


delivered  to  the  farmer  is  a  rectangu- 
lar flume  or  box,  with  a  simple  wooden 
slide  gate  controlling  the  amount  of 
water  which  can  enter  the  box.  This 
is  located  in  the  bank  of  the  canal 
or  lateral  at  sufficient  elevation  to  re- 
ceive water  wiien  the  lateral  is  only 
partly  full,  it  is  placed  at  right  an- 
gles to  the  bank,  and  nearly  horizon- 
tal, or  with  slight  fall  away  from  the 
canal. 

By  adjusting  the  gate  at  the  upper 
end,  water  flows  through  this  short 
piece  of  flume,  or  box;  the  quantity  of 
water  is  estimated  roughly  from  the 
height  at  which  it  stands  in  the  box — 
that  is  to  say,  if  the  box  is  two  feet 
wide,  and  the  water  is  flowing  with  a 
depth  of  nine  inches,  the  area  of  a 
cross-section  will  be  1^^  square  feet; 
if  the  velocity  of  water  in  the  box  is 
four  linear  feet  per  second,  there  will 
be  a  delivery  of  six  cubic  feet  per 
second  to  the  land.  The  width  and 
depth  of  water  can  be  easily  ascer- 
tained, but  the  average  velocity  not 
only  varies  from  time  to  time,  due  to 
various  causes,  but  is  quite  difficult 
to  estimate  with  any  degree  of  accu- 
racy. This  estimation  is  generally 
made  by  a  small  current  meter,  or  by 
floats,  or  by  chips  thrown  on  the  sur- 
face, giving  an  approximate  result. 
As  a  rule  the  practical  irrigator  trusts 
to  his  eye,  or  general  judgment  as  to 
the  quantity  of  water  which  is  issuing 
from    one   of   these   boxes. 

The  estimates  made  from  these 
crude  measuring  boxes  are  sometimes 
quite  close;  in  others,  they  may  be  50 
per  cent  or  more  away  from  the  truth. 
There  is  a  tendency  to  under  estimate, 
and  especially  if  the  water  is  moving 
quietly,  to  assume  that  there  is,  for 
example,  five  second  feet,  when  meas- 
urement may  show  more-  nearly  eight. 
Large  quantities  of  water  thus  disap- 
pear mysteriously  from  an  irrigation 
system,  due  to  this  reliance  upon 
crude  devices  and  to  the  assumption 
by  so-called  practical  men  that  they 
can  accurately  judge  quantities  by  the 
eye.  An  official  of  a  large  irrigation 
project  was  recently  quoted  as  saying: 

"We  have  an  expert  in  charge  of 
our  canal  construction;  he  also  directs 
the  installation  of  our  measuring  de- 
vices and  the  distribution  of  our 
water.  He  is  a  remarkable  engineer; 
he  attends  to  the  distribution  of  the 
water  to  the  entire  satisfaction  of  all." 

In  great  haste  this  wise  man  was 
sought  out,  to  find  his  method.  "What 
devices  do  you  use  for  measuring  this 
water  from  one  canal  into  another, 
and  from  the  main  irrigation  ditch 
into  the  ditches  of  the  individual 
farmers?" 

"Well,"  he  replied,  "I  use  one  device; 
sometimes  I  use  another,  but  my  as- 
sistants have  become  so  expert  at 
judging  the  amount  of  water  that 
flows  in  a  canal,  that  the  fact  of  the 
matter  is.  they  tell  without  any  meas- 
urements." 

Wherever  there  is  ample  fall  from 
the  distributing  lateral  to  the  fields, 
or  the  farm,  the  measuring  device 
giving  the  most  accurate  results  is 
the  knife-edge  weir.  This  may  be 
either  rectangular  in  shape  or  with 
inclined  sides,  as  the  Cippolotti  weir, 
or    the    V-notch. 

\Veir  tables,  based  upon  experiment- 
al data,  have  been  constructed  for  va- 
1  ious    sizes    and    shapes    of    meters    and 


give  results  accurately  with  two  or 
three  per  cent.  To  obtain  this  accu- 
lacy,  however,  it  is  necessary  that  the 
conditions  surrounding  the  weir  be 
kept  similar  to  thoi?e  of  the  experi- 
mental weir  from  which  the  tables 
were  computed;  the  approach  to  the 
weir  must  be  kept  clean  and  a  clear 
overflow  be  provided,  without  ob- 
struction to  the  water  in  flowing  away 
from    the   weir. 

\A'here  the  available  fall  is  slight, 
submerged  weirs  or  submerged  ori- 
fices are  sometimes  used.  All  of  these 
devices  require  skill  and  attention,  and 
for  accuracy  of  measurement  they 
should  be  systematically  inspected  by 
an  experienced  hydrographer  who  is 
capable  of  making  accurate  tests,  and 
determining  the  habitual  errors.  The 
canal  riders  must,  of  course,  make  the 
daily  rounds  and  record  the  height  of 
water,  and  the  hydrographer,  visiting 
the  same  locality  at  longer  intervals, 
check  up  the  observations  made  by  the 
canal  rider,  and  verify  the  assump- 
tions as  to  quantities  derived  from 
these    observations. 

U.se  Book. 
The  details  of  methods  of  operation 
on  each  large  irrigation  project  should 
be  embodied  in  a  small  hand  book,  or 
"use-book"  prepared  for  convenience 
of  reference  by  the  canal  riders,  and 
containing  instructions  which  are  to 
be  observed  in  controlling  the  water, 
and  in  the  various  relations  with  the 
water  users.  This  should  be  accom- 
panied by  simple  hydraulic  tables  and 
illustrations  of  methods  of  estimating 
the  flow  of  water  in  weirs  or  boxes  of 
various    sizes. 

In  some  instances  a  manual  of  the 
kind  may  be  divided  into  two  parts, 
one  for  the  guidance  of  the  water-mas- 
ters, canal  riders  and  other  employees, 
and  the  other  part  for  the  information 
of  the  water  users.  This  later  should 
give  in  a  form  as  concisely  as  possi- 
ble the  conditions  which  should  be  ob- 
served by  such  water  users,  for  the 
general  protection  and  for  the  welfare 
of   the   entire   system. 


sitrLPHUR      DYES    TO       REPLACE 
AXILINE. 

A  discovery  that  is  likely  to  revolu- 
tionize the  dyeing  industry  is  that  of 
a  process  for  using  sulphur  dyes  for 
fabrics  other  than  cotton,  for  which 
sulphur  dyes  have  heretofore  been  ex- 
clusively used.  The  new  process  was 
developed  in  an  English  laboratory 
and  is  the  result  of  experiments  made 
for  finding  a  substitute  for  the  German 
aniline  dyes  which  have  been  practi- 
cally shut  out  of  the  market  by  the 
war.  Aside  from  the  fact  that  sulphur 
can  be  obtained  from  many  sources, 
one  of  the  principal  advantages  claim- 
ed for  the  process  is  that  wool,  silk, 
artificial  silk,  and  hemp  can  be  dyed 
together  in  one  bath,  thereby  saving 
the  cost  of  separate  dyeing  and  that  of 
dyeing  by  the  present  two-bath  pro- 
cess. The  process  is  said  to  be  so 
.':imple  that  any  competent  dyer  can 
learn  it  with  less  than  half  a  day's 
instruction. — Popular    Mechanics. 


A  combination  of  telephone,  micro- 
phone and  phonograph  has  been  in- 
vented in  France  for  transmitting 
sounds  from  the  last  to  distant  points 
or  to  several  points  at  once. 
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ADVANCE  NEWS 

.    ^  ^^  Classifi^4  according  to  Character  of  Work 


Ar.VUTAlEXX  HOUSES 


SAX  FRANCISCO— Apartment  house, 
5  story  and  base,  brick  and  steel,  $50,- 
COO.  Architect,  none.  Owners,  Towne 
Realty  Company,  166  Geary  street,  S. 
F.  The  building  will  be  erected  on 
the  south  side  of  California  street  east 
of  Jones,  covering  an  area  of  106  by  34 
leet.  There  will  be  a  complete  steel 
frame,  brick  exterior  walls  faced  with 
pressed  brick  and_  terra  cotta.  The 
building-  has  been  designed  for  five 
apartments,  each  apartment  occupying 
an  entire  floor,  consisting  of  seven  or 
eight  rooms.  Interiois  will  be  finished 
in  pine  and  hardwood  with  white  en- 
amel in  the  bed  rooms.  There  will  be 
two  baths  for  each  apartment.  Baths 
will  be  finished  in  tile.  There  will  be 
steam  heat,  elevator  service,  dumb 
waiters  and  a. hot  and  cold  water  sup- 
ply. Marble  and  tile  wainscot  will  be 
used  in  the  entrance  ve.'^tihule.  The 
contract  for  the  structural  steel  work 
has  already  been  awarded  to  the  Vul- 
can Ti'on  Works  and  segregated  figures 
are  being  taken  by  the  owners  for  the 
balance  of  the  construction. 

SAN  FRANCISCO — Apartment  house 
alterations,  2,  2  story  frame  buildings, 
$7,000.  Architect,  Theo.  W.  Lenzen, 
Humboldt  Bank  Bldg.,  S.  F.  Owner, 
I..ena  Ganz,  94  Fair  Oaks  street,  S.  F. 
The  two  present  fiat  buildings  located 
on  the  north  side  of  22nd  street  near 
Fair  Oaks  are  to  be  altered  into  eight 
modern  apartments.  This  work  will 
include  new  interior  finish,  plastering, 
painting,  electric  work,  plumbing  and 
heating.  The  exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  now   being  taken. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $25,000.  Ar- 
chitect, Arthur  J.  Laib,  Russ  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  on  Sacramento 
street  near  Taylor,  and  has  been  de- 
signed to  contain  seven  apartments  of 
three  and  four  rooms  each.  Interiors 
will  be  finisiicd  in  pine  with  some  elm 
panels  and  some  hardwood  floors. 
Kach  apartment  will  have  wall  beds 
and  private  baths.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
There  will  be  steam  heat  and  a  hot 
water  supply.  Marble  and  tile  wain- 
scot will  be  used  in  the  vestibule.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster  on  metal  lath. 
I'lans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  FTiANCISCO — Apartment  house, 
3  story  and  base,  frame,  $10,OOC.  Ar- 
chitect, Charles  J.  Rousseau,  46  Kearny 
street,  S.  F.  Owner,  Mr.  Chadbourne. 
The  building  will  be  erected  on  the 
west  side  of  Treat  avenue  north  of 
22nd  street,  and  has  been  designed  to 
contain  six  apartments  of  tiiree  and 
bath  each.  Interior  will  ho  finished  In 
pine  and  some  elm  panels  and  hard- 
Wood  floors.  Kach  apartment  will  have 
wall  beds  and  private  bath.  Tile  wain- 
scot and  composition  floors  will  be  used 


in  tile  bath  looni.s.  There  will  be  steam 
heat  and  a  hot  water  supply.  Exterior 
of  the  building  )vill  be  faced  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BKUKELEY,  ALAMEDA  CO.,  CAL..— 
-Vpartment  house,  3  story  and  base, 
brick  and  steel,  $22,000.  Architect, 
Clay  N.  Burrell,  Albany  Block,  Oak- 
land. Owner's  name  withheld.  The 
building  will  be  erected  on  Shattuck 
avenue,  having  a  frontage  of  80  feet 
by  a  depth  of  90  feet.  The  first  floor 
has  been  designed  to  contain  three 
modein  stores  besides  the  entrance  to 
the  apartments  above.  Upper  two 
floors  will  contain  a  total  of  16  suites 
of  two  and  three  rooms.  Each  apart- 
ment will  have  private  baths  and  wall 
beds.  Interior  will  be  finished  in  pine 
with  some  elm  panels  and  hardwood 
floors.  There  will  be  steam  heat  and 
a  hot  water  supply.  Patent  store 
Ironts  will  be  used  in  the  first  floor. 
Baths  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
now    being   prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
.Apartment  house,  3  story  and  base, 
frame.  Cost  not  stated.  Architect,  W. 
L.  Schmolle,  166  Geary  street,  S.  F. 
Owner,  Mrs.  L.  Dabney.  The  building 
will  be  erected  at  the  southeast  cor- 
ner of  College  avenue  and  Derby 
streets,  Berkeley,  and  has  been  de- 
signed to  contain  three  stores  on  the 
first  floor  with  a  number  of  two  and 
three  room  suites  on  the  upper  two 
floors.  Each  apartment  will  have  wall 
beds  and  private  bath  I'ooms.  Bath 
rooms  will  be  finished  in  tile  with 
composition  floors.  Interior  trim  will 
be  of  pine  and  redwood  with  some  elm 
panels.  There  will  be  steam  heat  and 
a  hot  water  supply.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and   figures  are   being   taken. 

OAKLAND,    CAL. — Apartment    house, 

2  story  and  base,  frame,  $15,000.  Ar- 
chitects, Bonte  &  L'Hommedleu,  Syn- 
dicate Bldg.,  Oakland.  Owner,  Eliza- 
beth C.  Castle.  The  building  will  be 
erected  at  the  corner  of  Perkins  and 
Van  Buren  streets,  and  has  been  de- 
signed to  contain  ten  apartments  of 
three  rooms  each.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
Plans  provide  for  steam  heat  and  a 
hot  water  system.  All  apartments  will 
have  private  baths  and  wall  beds.  Bath 
rooms  will  be  fini.'ihed  in  tile  wainscot 
and  composition  floors.  Exterior  of 
tlu'  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken   by   the  architects. 

SAN    FUA.XCISCO— Apartment    house, 

3  story  and  base,  frame,  $16,000.  Ar- 
chitects, Rousseau  &  Rousseau,  110 
.Sutter  .'-tii'et,  S.  F.  Owner's  name 
withheld.     The  building  will  be  erected 


at  tlic  noi  tliu  f.st  corner  of  L'nion  and 
Baker  streets,  and  has  been  designed 
to  contain  five  large  apartments,  rang- 
ing from  four  to  seven  rooms.  Inte- 
liors  will  be  finished  in  pine  and  hard- 
wood with  some  white  enamel  in  the 
bed  rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  Hardwood  floors  will  be  used 
throughout.  All  suites  will  have  wall 
beds  and  private  bath  rooms,  which 
will  be  finished  in  tile.  Marble  wain- 
scot v/ill  be  used  in  the  entrance.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  2  and  5  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, Arthur  Benton,  114  North 
Spring  street,  L.  A.  Owner,  O.  T.  John- 
son. The  building  will  be  erected  on 
Bolsa  street  near  Crown,  covering  an 
area  of  approximately  50  by  100  feet. 
There  will  be  a  total  of  50  suites,  ar- 
ranged in  two  and  three  room  apart- 
ments. Interior  will  be  finished  in 
pine  and  hfirdwood  with  hardwood 
floors  in  the  living  and  dining  rooms. 
Plans  provide  for  steam  heat,  elevator 
service,  vacuum  cleaning  and  a  hot 
water  system.  Bath  rooms  will  be 
finished  in  tile.  Walls  beds  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
nearly  complete  and  figures  will  be 
called  for  shortly. 

Contracts   Awarded. 

S.\N  FR.\NCISCO — Apartment  house. 
?,  story  and  base,  frame,  $12,500.  Ar- 
chitect, C.  O.  Clausen,  Hearst  Bldg., 
S.  F.  Owner,  Mary  Stein.  Contractors, 
Itatto  &  Ratto,  232  Hartford  street.  S. 
F.      Contract    price,    $12,500. 


BANKS 

SACRAMENTO,  CAL,— Bank  and  of- 
fices, 7  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architect, 
R.  .\.  ;Herold,  Forum  iBIdg.,  Sacra- 
mento. Owners,  Capital  National  Bank. 
The  building  will  be  erected  at  the 
.•southeast  corner  of  7th  and  J  streets, 
covering  an  area  of  80  by  S6  feet.  The 
entire  first  floor,  a  mezzanine  floor  and 
basement  will  be  fitted  up  for  the 
bank.  Upper  floors  will  be  arranged 
lor  modern  ofllces  both  single  and  en 
suite.  There  will  be  a  complete  steel 
frame,  brick  and  concrete  walls.  Ex- 
terior will  be  faced  with  pressed  brick 
and  terra  cotta.  Interior  will  be  fin- 
ished in  hardwood  and  metal.  Tile 
Moors  and  wainscot  are  specified. 
•Metal  window  sash  and  frames  will 
be  used.  There  will  be  steam  heat, 
elevator  service  and  vacuum  cleaning. 
Plans  are  complete  and  segregated  flg- 
ure.s   will   be  called    for   at   once. 


BONDS. 

VF.NTUUA,  VENTURA  CO.,  CAL.— 
The  good  roads  committee  of  fifteen, 
n.-uned  last  winter  in  co-operation  with 
the    County    Supervisors,    have    worked 
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out  plans  tor  the  pioposed  bond  elec- 
tion lor  <i  system  of  good  roads  and 
bridges  throughout  the  county.  A 
recommendation  calling  for  the  issue 
has  been   filed  with   the  Supervisors. 

The  report  of  the  County  Surveyor 
shows  the  required  amount  of  work 
in  the  building  of  bridges  and  roads 
as   follows: 

Sespe  bridge,  $29,300;  Santa  Paula 
canyon  bridge,  on  new  right  of  way, 
west  side  of  creek,  $21,018;  Santa 
Paula  creek  bridge,  at  Santa  Paula, 
$5,000;  I^imoneira  bridge,  at  mouth  of 
Wheeler  canyon,  $.3,000;  Aliso  canyon 
bridge,  across  Ellsworth  barranca, 
$3, .500;  Satiqoy  br'idge,  $156,340;  Cal- 
leguas  bridge,  on  State  Highway,  $8,- 
400;  Ventura  River  bridge,  refill  at 
east  end  and  replace  pile  trestle  west 
end,  $450;  Casitas  bridge  and  raising 
the  approaches,  $14,500;  bridge  across 
Ventura  River  at  Hollingsworth's, 
$50,000;  bridge  across  Coyote  creek  in 
Foster  Park,  $8,000;  bridge  across  San 
Antonia  creek,  above  No.  1,  $J5,000; 
Bardsdale  bridge,  paving  and  protec-- 
tion   work,   $4,380. 

The  road  grading  estimates  in  the 
1 eport   are: 

Xew  Santa  Susana  grade  ,$2G,525; 
-\loorpark-Simi  road  via  the  creek, 
$7,500;  Telegraph  road,  between  Santa 
Paula  and  Fillmore,  $1,850;  two  miles 
east  of  Camulos,  $15,150;  three  and 
one-half  miles  east  of  Camulos,  $1,700: 
Santa  Ana  road,  from  high  bridge  to 
present  road,  14-foot  road  bed,  $15,600; 
20-foot  roadbed  $22,000;  "High  Line" 
road,  from  Foster  Park  to  head  of 
grade,    three   miles,    $29,273. 

The  bonding  proposition  is  now  in 
tangible  shape  and  an  election  will  be 
called  at  an  early  date. 

GALT,  SACRAMENTO  CO.,  CAL. — On 
Saturday,  April  10th,  the  voters  of  the 
Gait  school  district  will  decide  on  the 
question  of  issuing  and  selling  bonds 
of  $17,000  for  the  purpose  of  erecting 
a  new  school  building. 

The  building,  if  the  bonds  carry,  will 
be  erected  on  a  site  covering  an  entire 
block,  bounded  by  Fifth  and  Sixth,  E 
and    F   streets. 

PALO  ALTO,  SANTA  CLARA  CO.. 
CAL. — Bonds  in  the  sum  of  $40,000 
were  voted  here  recently  by  a  vote  of 
over  five  to  one.  The  total  number  of 
votes  cast  was  531,  and  of  these  420 
were  in  favor  of  the  issue  and  80 
against. 

The  proceeds  of  the  sale  of  the 
bonds  will  be  used  in  the  purchase  of 
water  and  sewer  pipes  and  street  im- 
provements. 

AUBURN,  PLACER  CO.,  CAL.— The 
City  Trustees,  it  is  announced,  will,  at 
their  next  meeting,  pass  resolutions 
calling  for  an  election  to  bond  the 
city  for  $25,000,  tobe  used  in  extending 
the  present  sewer  system  and  pur- 
chasing a  lire  truck  and  installing  a 
signal  system  for  the  Fire  Depart- 
ment. 

In  the  plan  to  extend  the  sewers,  the 
installation  of  a  septic  tank  is  pro- 
posed. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL.— Petitions  signed  by 
high  school  pupils  have  been  filed  with 
the  Board  of  Education,  asking  that 
board  to  call  a  special  election  for  the 
purpose  of  submitting  the  question  of 
issuing  and  selling  bonds  of  $25,000 
for  the  purpose  of  completing  the  high 
school  building.  The  matter  will  be 
taken   up   at   once. 
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MARIAN  SCHOOL  DISTRICT,  LOS 
ANGELES  CO.,  CAL.— The  Board  of  Su- 
pervisors will  receive  bids  up  to  1  p. 
m.  April  12th,  for  the  purchase  of 
bonds  of  $55,000  of  the  Marian  School 
District.  The  proceeds  of  the  sale  of 
these  bonds  will  be  used  in  the  con- 
.-truction  of  a  school  building  for  the 
di.stiict.  Further  information  may  be 
had  I'roni  11.  .1.  LeLande,  the  County 
Clerk. 

LOS  ANGELES,  CAL. — The  Library 
Board  has  decided  to  secure,  if  possi- 
ble, a  bond  issue  in  1916  for  the  pur- 
pose of  raising  funds  to  erect  a  new 
library  building  on  the  block  bounded 
by  Fifth,  Sixth  and  Olive  streets  and 
Grand    avenue. 

CHINO,  SAN  BERNARDINO  CO., 
CAL. — The  City  Council,  directors  of 
the  Chamber  of  Commerce  and  the 
citizens  at  large  have  unanimously  de- 
cided to  bond  the  city  of  Chino  for 
sufficient  money  to  concrete  Chino 
avenue  and  Riverside  drive  from  the 
eastern  to  the  western  limits  of  the 
town.  The  estimated  cost  of  the  work 
is  $40,000.  It  is  also  proposed  to  vote 
$50,000  at  an  early  date  for  the  con- 
struction of  a  sewer  system. 

MAUYSVILLE,  YUBA  CO.,  CAL.— 
The  City  Council  has  decided  to  call 
a  bond  election  for  the  purpose  of 
voting  $18,000  woith  of  improvement 
bonds. 

The  proceeds  from  the  sale  will  be 
used  in  extending  sewers  and  making 
other  imprQvements  in  the  Ellis  Lake 
District.  The  bonds  will  be  taken  up 
by    banks    in    ^Marysville. 

DUNSMUIR,  SISKIYOU  CO.,  CAL.— 
At  a  mass  meeting  recently  held  the 
citizens  decided  by  a  unanimous  vote 
to  bond  the  city  for  $25,000  for  a  per- 
manent roadway  through  the  city  on 
the   route  of   the   State   Highway. 

CARSON  VALLEY,  NEVADA.— It  is 
proposed  to  issue  $300,000  in  bonds  to 
provide  for  an  irrigation  project  in 
the  Carson  Valley.  The  land  to  be  ir- 
rigated includes  17,000  acres  of  new 
land  and  17,000  acres  of  cultivated 
land,  the  work  to  be  done  in  conjunc- 
tion with  the  United  States  Govern- 
ment. 

FRESNO,  FRESNO  CO.,  CAL.— The 
County  Supervisors  will  receive  bids 
until  2  p.  m.  April  6th  for  the  purchase 
of  $40,000  school  bonds  of  the  Kings- 
burg  Joint  Union  High  School  District. 

When  sold  the  proceeds  of  the  bonds 
will  be  used  in  the  construction  of  a 
school    building. 

SUSANVILLE,  LASSEN  CO.,  CAL.— 
An  irrigation  district  is  to  be  formed 
in  Lassen  County  under  the  State  laws 
and  bonds  will  be  issued  in  the  sum 
of  $3,500,000  for  the  purpose  of  con- 
."tructmg    the    system. 

OREGON  CITY,  ORE.— The  bid  of 
Sweet,  Causey  &  Foster  Co.,  of  Denver, 
of  95.56  on  the  Oregon  City  water 
bonds  to  build  the  South  Fork  pipe 
line  has  been  accepted  by  the  South 
Fork   Water  Commission. 

Two  hundred  thousand  dollars  of  the 
$375,000  issue  must  be  taken  within 
thirty  days  and  the  rest  at  the  order 
of  the  city.  The  Denver  firm  also 
seeks  the  $12,000  issue  of  elevator 
bonds   at  the  same   figure. 

SAN  FRANCISCO,  CAL.— Registrar 
Zemansky  has  distributed  sample  bal- 
lots and  literature  for  the  Spring  Val- 
ley water  purchase  to  be  voted  on 
April  20th.  Arguments  in  favor  and 
against  the  proposed  purchase  accom- 
pany   each    sample    ballot. 
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The  gross  annual  income  of  Spring 
Valley,  it  is  pointed  out  in  a  report 
compiled  by  the  San  Francisco  Real 
Instate  Board  and  the  City  Engineer  is 
about  $3,500,000,  or  sufficient  to  pay 
all  opeiating  expenses,  interest  on 
bonds,  and  leave  a  profit  of  $10,018,070 
at   the  end   of  ten   years. 

Independent  development  of  Hetch 
lletchy,  it  is  argued,  will  provide  no 
income  for  ten  years,  except  from  elec- 
trical power,  and  it  will  be  necessary 
during  that  period  to  laise  $12,262,501? 
f<-r  interest  and  $5,000,000  for  redemp- 
tion of  bonds.  This  will  necessitate  a 
tax  increase  during  the  ten  years  of 
at  least  20  cents  on  the  dollar,  which 
could  be  avoided  by  the  acquisition  of 
Spring  Valley. 

The  cost  of  Hetch  Hetchy  without 
Spring  Valley  is  estimated  at  $66,762,- 
500  during  the  next  ten  years.  With 
Spring  Valley,  including  the  Calaveras 
dam  construction  and  extensions,  less 
the  estimated  profits,  the  cost  is  placed 
at  $48,006,930,  or  a  net  gain  with 
Spring   Valley   of   $18,755,570. 

CALIPATRIA  SCHOOL  DISTRICT 
LOS  A'NGELES  CO.,  CAL.— The  Calipa- 
tria  School  District  has  voted  bonds  of 
$40,000  with  which  to  raise  funds  to 
construct  a  new  school  building.  The 
building  will  be  designed  to  contain 
eight  rooms  and   a   large  auditorium. 

ROSEVILLE,  PLACER  CO.,  CAL.— 
Bonds  in  the  sum  of  $10,000  will  be 
voted  in  the  Roseville  School  District 
on  April  27th.  The  proceeds  of  the 
■sale  of  the  bonds,  should  the  issue 
carry,  will  be  used  in  making  altera- 
tions to  the  present  school  building 
and  purchasing  additional  equipment. 
-M.  B.  .lohnson  and  R.  E.  Noble  are 
members  of  the  Board  of  Trustees  of 
the    District. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL.— The  new  high  school 
district  in  Victor  Valley  has  been 
formed  by  a  vote  of  285  to  17.  The 
district  was  formed  for  the  purpose  of 
securing  a  new  union  high  school  in 
Victor    Valley. 

SAUSALITO,  MARIN  CO.,  CAL.— At 
a  lecent  meeting  of  the  Town  Trustees 
the  State  Board  of  Control  purchased 
the  remainder  of  the  $100,000  street 
improvement  bond  issue,  amounting  to 
$70,000.  The  State  purchased  $30,000 
worth   of  the   bonds   some   time  ago. 

The  proceeds  of  the  sale  of  the 
bonds  will  be  used  in  making  improve- 
ments   in   Sausalito. 

PCJCATELLO,  IDAHO.— A  bond  elec- 
tion held  recently  for  $70,000  to  erect 
a  new  high  school  carried  by  a  large 
majority.  Plans  for  the  building  will 
be   ordered    immediately. 

TUCSON,  ARIZONA.— Bonds  in  the 
sum  of  $239,000  for  municipal  improve- 
ments have  been  sold  by  the  City 
Council  to  Fields,  Richards  &  Co..  of 
Cincinnati. 

FRIOSNO,  FRESNO  CO.,  CAL.— Many 
important  improvements  are  planned 
by  the  Mt.  Whitney  Power  and  Elec- 
tric Company  under  an  issue  of  $238,- 
000  of  6  per  cent  bonds,  authority  for 
which  was  granted  recently  by  the 
State  Railroad  Commission.  The  plans 
contemplate  the  expenditure  of  $86,964 
in  main- line  extensions,  $83,858  for 
distribution  lines  and  sub-stations, 
$76,400  for  the  completion  of  a  steam 
plant,  $25,967  on  the  three  Kaweah 
power  plans  and  $15,686  for  miscella- 
neous additions. 
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CHUWCIIILI^A,  MADERA  CO.,  CAL. 
.^n  election  will  be  called  here  for  the 
purpo.se  of  forming'  a  new  grammar 
and  high  .school  district.  It  is  pro- 
po.sed  to  erect  a  modern  high  school  and 
grammar  grade  facilities  in  the  new 
di.strict.  Clay  Cunningham  is  superin- 
tendent of  Madera   County  schools. 

SANTA  YNE>C,  SANTA  BARBARA 
CO.,  CAIj. — A  special  election  will  be 
held  in  the  Santa  Ynez  School  District, 
Santa  Barbara  County,  on  April  17th 
to  vote  bonds  in  the  sum  of  |5,500  for 
the    erection    of   a    school    building. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


HOl/rVII.r.K,  IMPERIAL  C(J.,  CAL..— 
Biidge,  reinforced  concrete,  $7,500.  En- 
gineer, City  Engineer,  Holtville.  Own- 
ers, City  of  Holtville.  Bids  opened  by 
the  City  Council  for  the  construction 
of  a  bridge  over  the  Alamo  Rivor  at 
Sixth  street  were  as  follows:  Haw- 
land  Construction  Co.,  San  Diego,  $7,- 
.500;  Messereau  Bridge  Construction 
Co.,  $8,77.5;  Perry  L.  Hedriclt,  $9,375. 
The  Bid  of  the  Howland  Construction 
Co.  is  now  being  considered  by  the 
Board,  which  will  probably  make  an 
award    at    their    next    meeting. 

SACRAMENTO,  CAL. — Wharf  shed 
additions,  timber  construction,  $3,175. 
Engineer,  City  Engineer,  Sacramento. 
Owners,  City  of  Sacramento.  Seven 
bids  were  opened  by  the  City  Commis- 
sion for  the  addition  and  alterations 
to  be  made  to  the  city  wharf  shed.  The 
bids  received  are  as  follows:  Joseph 
W.  Rowell,  $3,789;  Mathews  Construc- 
tion Co.,  $3,724;  Murcell  &  Haley,  $3,- 
936;  John  N.  E.  Morrill,  $!,494:  John  A. 
Silva,  $3,176;  Ross  Construction  Co.. 
$3,687;  Siller  Bros..  $4,089.  All  bids 
were  referred  to  City  Commissioner 
('oulter,  who  will  report  at  the  next 
meeting,  when  an  award  will  be  made. 

SAN  FRANCISCO — Bridge  repairs, 
steel  and  reinforced  concrete.  Cost 
not  stated.  Engineer.  City  Engineer. 
Temporary  City  Hall.  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Plans  and  specifications  for  repairs  to 
the  bascule  bridge  at  Third  and  Chan- 
nell  streets  have  been  completed.  Bids 
are  now  being  taken  and  will  be 
opened  on  the  7th  of  April.  Plans  and 
specifications  can  be  secured  from  the 
City  Engineer's  office.  Bids  will  be 
opened   by   the   Board   of   Public   Works. 


CHURCHES 

ASTORIA,  ORE. — Mausoleum,  rein- 
forced concrete,  $30,000.  Architects. 
Ellis  F.  Lawrence  and  W.  G.  Holford. 
Chamber  of  Commerce  Bldg..  Portland." 
Owners,  name  not  given.  The  struc- 
ture has  been  designed  in  the  classic 
style  and  will  contain  250  crypts,  and 
will  be  finished  in  marble,  ornamental 
hionze  and  art  glass.  Exterior  will  be 
faced  with  granite.  Plans  are  now  be- 
ing   prepared. 


COURT    HOUSES. 


OAKLAND.  CAL.— City  Hall  exterior 
and  inteiior  lighting  i;qviipment.  Cost 
not  stated.  Architects,  Palmer  &  Ilorn- 
bostel.  Owners,  City  of  Oakland.  Bids 
opened  for  the  exti'rior  lighting  equip- 
ment and  interior  lighting  fixtures 
show  the  following  firms  low:  Exte- 
rior lighting  equipment,  proposition 
No.    1,    II.    S.    Tittle,    $5, .5.50;    proposition 


No.  1',  The  English  Co..  $6,700.  Inte- 
rior lighting  fixtures,  Maxwell  Hard- 
waro  Co.,  $940.  Bids  were  referred  to 
the  City  Attorney  and  Public  Buildings 
Committee    for    further   action. 

Contracts  Awarded. 

SAN  FRANCISCO— City  Hall  orna- 
mental iron  and  bronze.  $100,000.  Ar- 
chitects, Bakewell  &  Brown,  251  Kear- 
ny street,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Contractors, 
Uudgear- Merle  Co.,  S.  F.  Contract 
price,  .$98,850. 


FACTORIES  AND  WAREHOUSES 

0.\KLAND,  CAL. — Factory,  4  story 
and  base,  reinforced  concrete,  $125,- 
000.  Architects,  Hobart  &  Cheney. 
Crocker  Bldg.,  S.  F.  Owners,  Shredded 
Wheat  Biscuit  Co.,  S.  F.  Plans  for 
the  four-story  reinforced  concrete  fac- 
tory building,  which  is  to  be  erected 
in  Oakland  by  the  Shredded  Wheat 
Biscuit  Co.  have  been  called  in  by  the 
ai-chitects.  Revisions  in  the  floor 
space  arrangements  and  other  minor 
changes  will  be  made.  Revised  plans 
will   be  out  again   in  about  two  weeks. 

SAN  FRANCISCO— Brewery,  4  and  5 
story  and  base,  reinforced  concrete, 
$  1.5(1, 0'JU.  Architect,  Carl  Siebrand,  Ar- 
cade Bldg.,  Seattle.  Owners,  Rainier 
Brewing-  and  Malting  Co.,  represented 
in  San  Francisco  by  John  Rapp  &  Son, 
1.5011  Bryant  street.  Plans  for  the  big 
new  brewing  plant  to  be  erected  in 
the  Potrero  District  have  been  com- 
pleted and  are  now  in  the  hands  of 
the  San  Francisco  representatives  for 
figures.  A  large  number  of  local  con- 
tractors are  figuring  the  work.  Cori- 
stiuction  will  be  fireproof  with  exte- 
rior walls,  floors  and  roof  slabs  of  re- 
inforced concrete.  Exterior  will  be 
faced  with  cement  plaster.  The  suc- 
cessful contractor  will  be  allowed  but 
four  months  in  which  to  complete  the 
work. 

LOS  ANGELES,  CAL.— Warehouse,  4 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect.  Albert  C. 
.Martin,  Higgins  Bldg.,  L.  A.  Owner, 
August  Wolfarth.  The  building  will 
be  erected  on  West  Pico  street  near 
Normandie,  and  will  cover  an  area  of 
50  by  130  feet.  Construction  will  be 
fireproof.  Interior  will  be  finished  in 
pine.  There  will  be  metal  window 
.sash  and  frames,  gravity  carriers  and 
elovatoi-  service.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are   now   being   taken. 

FIREHOUSES  ANlv  JAILS 


S.\N  FRANCISCO^Engine  house,  2 
storj-  .ind  base.  Class  C  construction. 
Cost  not  stated.  Architects,  Ward  <& 
niohme,  Alaska  Commercial  Bldg.,  S. 
r".  Owners,  City  and  County  of  San 
I'^rancisoo.  Plans  have  been  completed 
for  the  construction  of  Engine  House 
-N'o.  ]:.',  which  is  to  be  erected  at  the 
corner  of  Drumm  and  Commercial 
streets.  The  building  will  contain 
space  for  two  pieces  of  apparatus  on 
the  first  floor  and  living  quarters  for 
the  men  on  the  upper  floor.  Construc- 
tion will  be  of  steel  and  brick  with 
the  exterior  faced  with  pressed  brick 
and  trimmed  with  terra  cotta.  Interior 
will  be  finished  in  pine.  There  will  be 
steam  heat  and  a  hot  water  system 
and  shower  baths.  Special  electric 
work    is    specified.      Separate    bids    arc 


heiiig  tiiken  for  the  general  construc- 
tion and  for  furnishing  and  installing 
lighting  Fixtures.  Ilans  are  complete 
and  in  the  hands  of  the  Board  of  Pub- 
lic Works.  Bids  will  be  opened  on 
Apiil  7th.  I^lans  and  specifications 
can  be  obtained  from  the  City  Depart- 
ment of  ATchitecture,  Temporary  City 
Hall    Building. 

SAN  FRANCISCO— City  jail  elevator 
work,  $5,650.  Architects,  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  The  lowest  bid  re- 
ceived by  the  Board  of  Public  Works 
lor  furnishing  and  installing  elevators 
in  the  new  City  Jail  was  received  from 
the  Otis  Elevator  Co.  at  $5,650.  They 
will  probably  be  awarded  the  contract. 


FIATS. 

SAN  FliANCISCO— Flats,  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tect, Arthur  J.  Laib,  Russ  Bldg.,  S.  F. 
Owner's  name  withheld.  This  building 
will  be  erected  in  the  rear  of  the 
property  on  Sacramento  street  near 
Taylor,  and  has  been  designed  to  con- 
tain two  flats  of  five  and  six  rooms 
each.  Interior  will  be  finished  in  pine 
and  redwood  with  hardwood  floors  in 
the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Imitation  tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  now  be- 
ing   taken. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $4,000.  Architect,  none. 
Owner.  P.  Algot  Nelson,  433  19th 
street,  S.  F.  The  building  will  be  erect- 
ed on  the  east  side  of  Third  avenue 
north  of  Balboa,  and  has  been  de- 
signed to  contain  two  flats  of  five  and 
.>iix  room.s  each.  The  building  will  cover 
an  area  of  24  by  58  feet.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
open  fire  places  with  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in 
the  bath  rooms  and  kitchens.  An  au- 
tomatic water  heater  will  be  installed. 
Extorioi-  of  the  building  will  be  cov- 
ered vith  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day  Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  fi-ame,  $3,000.  Architect,  none. 
Owner,  E.  Coleman,  5516  Geary  street, 
S.  F.  The  building  will  be  erected  on 
the  south  side  of  Geary  street  east  of 
19th  avenue,  covering  an  area  of  22 
by  35  feet.  There  will  be  two  flats  of 
five  rooms  each.  Interiors  will  be  fin- 
ished in  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  he  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will  be 
finished  in  tile.  Automatic  water  heat- 
ers are  specified.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Ljibor. 


GARAGES 

OAKLA.NI).  CAL. — Garage,  1  story 
and  base,  frame,  $13,000.  Architect. 
Walter  D.  Reed,  Oakland  Bank  of  Sav- 
ings    Mldg..    Oakland.      Owner,    Walter 
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Arnstein.  The  building  will  be  erected 
at  the  gore  corner  of  28th  and  Webster 
streets,  and  will  cover  a  considerable 
ground  area.  The  entire  space  will  be 
arranged  for  storage  purposes.  There 
will  be  a  cement  floor.  No  interior 
trim  is  specified.  Special  sasoline 
.storage  tanks  are  included  in  the  work. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will   be  taken   in  about  two  weeks. 

VALLEJO.  SOLANO  CO.,  GAL. — Ga- 
rage additions,  2  story  and  mezzanine 
floor,  reinforced  concrete  and  steel, 
$S,000.  Architect,  K  M.  Turton,  Napa. 
Owner,  Mrs.  M.  Mathews,  Georgia 
.street,  Vallejo.  A  two-story  and  mez- 
zanine floor  addition  will  be  construct- 
ed to  the  building  known  as  the  Cen- 
tral Garage.  The  work  will  include 
reinforcing  steel,  cement  floors,  metal 
window  sash  and  frames,  special  gas- 
oline storage  tanks.  A  portion  of  the 
new  addition  will  be  used  for  oflices. 
Interior  of  the  office  portion  will  be 
finished  in  pinr;.  Exterior  of  the  build- 
ing will  be  faced  with  cement  piaster. 
Plans  are   now  being  prepared. 
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award  id  to  Inter-Mountain  Electric 
Co.,  at  $118;  amount  additional  for  con- 
duit a:id   wiring,   $1G7. 


GOVERNMENT  WORK  &  SUPPLIES. 


liozciiiaii,    Mont.,    Post    Ofllicc. 

As  previou.sly  leported,  the  contract 
for  the  construction,  complete,  of  the 
U.  S.  post  office  at  Bozeman,  Alont., 
was  awarded  to  Olson  &  .Johnsor.,  Mis- 
soula, Mont.,  at  $62,575.  In  the  con- 
struction of  the  building  fixtures  and 
rnateiial  manufactured  by  the  follow- 
ing firms  will  be  used:  Plumbing  fix- 
tures. Crane  Co.;  cast  iron  column  ra- 
diators, American  Radiator  Co.;  wall 
radiators,  do;  nonconducting  cover- 
ings, Philip  Carey  Co.;  damper  regula- 
tor, American  Radiator  Co.;  cabinet 
and  tablet.  Prank  Adam  Electric  Co.; 
conduit.  Western  Conduit  Co.;  rubber- 
covered  wire,  American  Steel  &  Wire 
Co.;  push-button  switches.  Arrow  Elec- 
tric Co.;  lighting  fitures.  Gas  Fixture 
&.  Brass  Co.;  pendant  switches.  General 
Electric  Co.;  canopy  switches,  Cutler- 
Hammer  Mfg.  Co.;  keyless  sockets, 
Weber;  reflectors  and  glassware,  Mac- 
beth-Evans Glass  Co.;  radiator  valves, 
Crane  Co.;  radiator  air  valves,  Ameri- 
can Radiator  Co.;  air  valves  ior  steam 
mains,    Jenkins    Bros. 


Tender   Sequoia,   Repairs. 

The  following  bids  were  received  by 
the  light-house  inspector,  18th  district, 
San  Francisco,  Cal.,  for  docking  and 
i-opairing-  light-house    tender    Sequoia' 

Moors  &  Scott  Iron  Works,  San 
Francisco,    Cal.,    $1,274. 

Main  Street  Iron  Works,  S.in  Fran- 
cisco,   Cal.,    $1,561.50. 

United  Engineering  Works.  !?an 
Francisco,    Cal.,    $1,251.50;    accepted. 

Mare  Island  Navy  Yary,  $1,250;  if 
Norfolk  paint  is  used,  $1,210. 


Radio   Tower,   Foundation. 

The  concrete  foundation  for  three 
GOO- foot  steel  radio  towers  at  Pe.-xrl 
Harbor,  Hawaii,  will  be  construcfed  by 
the  Spaiilding  Construction  Co.,  Rialto 
Huilding,  San  Francisco,  Cal.,  foi-  the 
sum   of   $8,187. 


Tender    Ivukui,    Iron    Grate    Bars. 

Tlio  following  bids  were  received  by 
the  light-house  inspector,  ISth  district, 
San  Francisco,  Cal.,  for  iron  grate  bars 
for   main    boilers   of   tender   Kukui: 

^Mission  Foundiy  a)id  Stove  Works, 
&.5c    lb. 

Enterprise   Foundry   Co.,   3c   lb. 

.Joshua  Hendy  Iron  Works,  $100,  to- 
tal. 

Steiger  &  Kerr  Stove  and  Foundry 
Co.,   $86.25. 

P.  David  Co.,  San  Francisco,  Cal.,  4c 
lb;    accepted. 


Reclamation    Service,    Laterals. 

The  Secretary  of  the  Interior  lias 
authorized  the  Reclamation  Service  to 
execute  contract  with  the  Spanish  Fork 
Grading  Co.,  of  Spanish  Fork,  Utah, 
for  the  construction  of  laterals  32  and 
33,  Strawberry  Valley  irrigation  proj- 
ect, Utah.  The  contract  price  is  $22,- 
196.25.  The  work  involves  the  excava- 
tion of  12,800  cubic  yards  of  material 
and  the  placing  of  2,100  cubic  yards  of 
I'cinforced    concrete. 


Everett,    AVash.,    Plaster    Models. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury  De- 
partment. Washington,  D.  C,  for  fur- 
nishing plflster  models  for  the  U.  S. 
post  ofl^ce  fit  Everett,  Wash.: 

E.  C.  Bairstow,  Washington,  D.  C, 
$550. 

Emil    .Tung,    Washington,    D.    C,    $720. 

C.  W.  Buhler,  Washington,  D.  C, 
$728. 

Lombard  &  Ludwig,  Washington,  D. 
C,    $610. 

J.  Brys  &  F.  Bruyninck  Co.,  ^\''ash- 
ington,   D.   C,   $805. 


Olynipia.   AVash.,   Vault    Shelving. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury  De- 
partment, Washington,  D.  C,  for  in- 
stalling metal  vault  shelving  in  the  U. 
S.   post  oflfice  at  Olympia,   Wash.: 

The  Steel  Fixture  Mfg.  Co.,  Topeka, 
Kans.,   $1,081. 

The  General  Fireproofing  Co.,  Wash- 
ington,  D.   C,   $1,088.06. 

The  Canton  Art  Metal  Co.,  Canton, 
Ohio,    $1,097. 

The  Van  Dorn  Iron  Works  Co., 
Cleveland.    Ohio,    $1,100. 

Watson  Mfg.  Co.,  Jamestown,  N.  Y., 
$1,161. 

The  Berger  Mfg.  Co.,  Canton,  Ohio, 
$1,181. 

Crown  Metal  Construction  Co., 
Jamestown,  N.  Y.,  $1,186. 

The  Keyless  Lock  Co.,  Indianapolis, 
Ind.,    $1,330 


Salt     Lake     Citj,     T'tali,     IJghtinK    l^ix- 
ture.s. 

Th<>  conliact  ior  furnishing  fuini- 
ture  lighting  fixtures  in  the  U.  .^.  post 
office,   Salt   Lake   City,   Utah,   has   been 


Everett,  AVash.,  Construction. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for 
for  the  construction,  including  plumb- 
ing, gas  piping,  heating  apparatus, 
electric  conduits  and  wiring,  interior 
lighting  fixtures,  and  approaches,  of 
the   U.   S.   post  office  at  Everett,  Wash.: 

Bid  1.  Olson  &  Johnson  Co.,  Mis- 
.soula,    Mont. 

.  2.  Sound  Construction  &  Engineer- 
ing Co..  1007  Lowman  Building,  Seattle, 
Wash. 

3.  Honrickson  &  Co.,  310  Alaska 
Building,   Seattle,   Wash, 
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4.  Erickson  .&  Larson,  5011  Meridian 
avenue,   Seattle,   Wash. 

5.  Campbell  Building  Co.  of  Utah, 
Salt  Lake  City,  Utah. 

6.  M.  Yeager  &  Son,  Danville,  111. 

7.  Butler  Contracting  Co.,  527  Cen- 
tral   Building,   Seattle,   Wash. 

8.  J.  B.  Sweatt,  406  Rookery  Build- 
ing,   Spokane,   Wash. 

9.  Pearson  Construction  Co.,  New 
York  Building,  Seattle,  Wash. 

10.  Martin  &  Dugan,  Northern  Bank 
Building,    Seattle,    Wash. 

n.     William  H.  Maxwell,  Bangor,  Me. 

12.  McAdam  Bros.,  33rd  street  and 
Vernon  avenue,  Everett,   Wash. 

13.  J.  P.  Cullen  Construction  Co., 
Janesville,    Wis. 

14.  King  Lumber  Co.,  Charlottesville, 
Va. 

Proposal  No.  1  (using  a  light-colored 
limestone  for  all  exterior  stonework, 
except  where  granite  is  'required) — Bid 
1,  $105,500;  2,  $112,517;  3,  $114,344;  4, 
$115,138;  5,  $117,500;  6,  $118,569;  7, 
$119,900;  8,  $126,153;  9,  $128,200;  10, 
$132,900;  11,  $133,381;  12,  $136,970;  13, 
$139,961:    14.    $163,800. 

Proposal  No.  2  (using  a  local  sand- 
.stone  produced  in  the  State  of  Wash- 
ington for  all  exterior  stonework,  ex- 
cept where  granite  is  required) — Bid  1, 
$106,650;  2.  $112,017;  3,  $109,344;  4, 
$114,487;  5,  $117,500;  6,  $117,957;  7, 
$110,200;  S,  $126,089;  9,  $127,600;  10, 
$132,500;  11,  $137,881;  12,  $136,400;  13. 
$1  10,961;    14,    $159,400. 

Poposal  No.  3  (using  a  light-colored 
.■sandstone,  excluding  sandstone  pro- 
duced in  the  State  of  Washington,  for 
all  e.Kterior  stonework,  except  where 
granite  is  required)— Bid  1,  $106,300;  2, 
$123,500;  3,  $111,319;  4,  $114,886;  6. 
$125,569;  7,  $129,100;  8.  $125,953;  10, 
$137,500;    12,    $137,045;    14,    $170,000. 

Proposal  No.  4  (using  granite  for  all 
txterioj-  stonework,  the  building  to  be 
gianite  laced,  except  where  brick  is 
indicated  on  the  drawings)  —  Bid  1. 
$129,875;  2,  $134,500  for  Baring,  $137,- 
132  for  Chelan;  3,  $127,314;  4,  $137,325; 
5,  $141,700;  6.  $137,381;  7,  $139,500;  8. 
$150,683;  9.  $154,100;  10,  $157,500;  11, 
$154,381;  12,  $159,695;  13,  $179,598;  14. 
$189,000. 

For  alternate  No.  1  (for  painting  all 
plaster  walls  of  finished  roc-ms 
throughout  the  building  and  finishing 
ceilings   in   distemper,   as  specified — Bid 

I,  $1,850;  2,  $2,200;  3,  $200;  4.  $1,600;  5, 
$2,800;  6,  $1,700;  7,  $1,380;  8,  $3,000;  9, 
$1,700;  10,  $1,700;  11,  $2,400;  12,  $1,000; 
13,    $3,316;   14.   $2,500. 

For  alternate  No.  2  (for  construct- 
ing the  superintendent's  office  as 
shown  on  drawing  No.  M-356,  as  speci- 
fied—Bid 1,  $365;  2,  $500;  3,  $200;  4, 
$450;  5,  $700;  6,  $600;  7,  $350;  8,  $850;  9, 
$777:  10,  $450;  11,  $480;  12,  $485;  13. 
$1,000;    14,    $^500. 

Amount  included  in  the  proposal  for 
furnishing  and  installing  of  all  inte- 
rior lighting  fixtures— Bid  1,  $1,100;  3. 
$1,646;  4,  $1,646.70;  5,  $1,011;  6,  $1,000; 
7,   $1,100;   8,   $1,200;   9,   $1,300;   10.   $1,200; 

II,  $1,500;  12.  $1,200;  13,  $1,250;  14, 
$3,000. 


Lander,  AVyo.,  Painting. 

The  following  bids  were  received  b> 
the  custodian,  U.  S.  post  ofl^ce.  Lander, 
Wyo..  recently  foi-  painting  plastering 
and  woodwork  at  Lander,  Wyo.: 

Fairfax    Bros.,    Geneva,    N.    Y..    $1,000. 

Giohne  Contracting  Co..  Joliet.  III.. 
$1,242. 

George  E.  Dugun   Wall  Paper,  Paint 
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&   Glass  Co..   Sedalia.  Mo.,   $1,255. 

y\.  J.  Graham,  Philadelphia.  Pa.,  ?1,- 
429. 

.1.   P.  Sullivan.  Chicago,   III.,   $1,271. 

Theodore  I..aurence,  Kansas  City,  Mo., 
$1.S00. 

J.    H.    Watson.    T.,ander,    Wyo.,    $2,299. 


I.,oit    AnBelcB,    Cal.,    Chaiijffex.    Etc. 

The  contract  for  nii.scellaneous 
changes,  etc.,  in  the  U.  S.  post  office  at 
l.,os  Angeles,  Cal.,  has  been  awarded  to 
August   Erickson   at   $1,290. 


Indian    Service,    Huildine. 

The  following  bids  were  received  by 
the  commission  of  Indian  Affairs, 
Washington,  D.  C,  for  constructing 
three  combination  day  school  build- 
ings  at  San   Xavier   School,    Ariz.: 

F.  J.  Odermatt  Co.,  Tucson,  Ariz., 
$14,126    for  each   building;    210   days. 

.1.  W.  Tucker,  Phoenix,  Ariz.,  total, 
$:!2,,")00;    110  days. 

W.  D.  Jjovell,  ^^inneapolis,  Minn., 
$41,500;  240  days. 

C.  H.  Odam.  Phoenix,  Ariz.,  $22,100; 
ISO  days. 

Chute  &  Heller.  Tucson.  Ariz.,  $14.- 
000   for  each   building;   160  days. 


Iliftrh    Une    Canal. 

~The  following  is  a  schedule  of  the 
bids  received  at  the  office  of  the  U.  S. 
Iteclamation  Service.  Provo.  Utah,  for 
the  division  6,  High  I^ine  Canal,  Straw- 
berry   Valley    project: 

Spanish  Fork  Grading  Co.,  Spanish 
Fork,    Utah,    $22,196.2.1. 

Ryberg  Bros.,  I^ogan,  Utah,  $22,615.- 
63. 

Lewis  J.  Whitney.  Sprlngville,  Utah, 
$22,795.10. 

lleuser  &  Sim.  Salt  Lake  City.  Utah. 
$24.1558. 

().  L.  Hedenberg.  Wm.  F.  Olsen,  and 
A.   T.    (See,    Provo,    Utah,    $24,378.50.     . 

Wasath  Grading  Co.,  Salt  Lake  City, 
Utah,    $24,797.75. 

H.  G.  Gilkerson,  Salt  Lake  City, 
Utah,   $25,4.'?1.75. 

Messmer  &  Kice.  Los  Angeles.  Cal., 
$28,082.50. 


I'unipinK    I'nit,    Yaiilnia    I'rojcrt. 

The  contract  for  furnishing  geared 
pumping  unit  for  Sunnyside  unit  Yak- 
ima project,  has  been  awarded  to 
Henry  K.  Worthington.  of  Los  Angeles, 
Cal.,   at   $515. 
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Butte,  Mont.,  Painting. 

The  following  bids  were  received  by 
the  custodian,  U.  .S.  post  office,  Butte, 
Mont.,  recently  for  exterior  painting  at 
the  U.  S.  post  office  at  Butte,  Mont.: 

Kills  Paint  Co..  Butte,  Mont..  $466.75; 
30   days. 

Barker  Paint  Co..  Butte,  Mont.,  $350; 
10    days. 

I-Beani    Trolley. 

The  following  bids  were  received  by 
the  U.  S.  Reclamation  Service,  Los  An- 
geles, Cal.,  for  an  I-beam  trolley  for 
Snipes  Mountain  pumping  plant.  Yaki- 
ma  project.    Wash.: 

Wright  Mfg.  Co.,  Lisbon.  Ohio,  $23.50; 
delivery   IJsbon,  Ohio..   5  days. 

Maris  Bros.,  Philadelphia,  Pa..  $27.60; 
Philadelphia.    Pa..    2    days. 

Reading  Crane  Hoist  Works,  Read- 
ing.  Pa..    $29;   Reading.   Pa.,    2   days. 

Harron,  Rickard  &  ^IcCone,  Los  An- 
geles, Cal.,  $29.35;  Philadelphia,  Pa.,  7 
days. 

New  Jersey  Foundry  &  Machine  Co., 
New  York  City.  $30;  Garwood.  X.  J.,  5 
days. 

Manning.  Maxwell  &  Moore,  Inc.,  San 
Francisco,  Cal.,  $31.05;  Philadelphia, 
Pa..  1  day. 

Western  Engineering  Sales  Co..  Los 
Angeles,  Cal.,  $35;  St.  I»uis,  Mo.,  2 
day.-;. 

Union  Hardware  and  Metal  Co.,  Los 
Angeles,  Cal.,  $52.  San  Francisco,  Cal., 
4    days. 

H.  Channon  Co.,  Chicago.  111.,  $52; 
Chicago,   111.,   1  day. 

The  Brown  Hoisting  Machinery  Co., 
Cleveland,  Ohio,  $52;  Cleveland,  Ohio, 
3  days. 

^  akiniii    I'roject,    Puniplngr    Unit. 

The  following  bids  were  received  by 
the  U.  S.  Reclamation  Service,  Los  An- 
geles. Cal..  for  general  pumping  unit 
for   Sunnyside   unit,   Yakima  project: 

United  Iron  Works,  Oakland,  Cal., 
$315;   21   days,  at  Oakland. 

Henry  R.  Worthington,  224  E.  2nd 
street,  I>os  Angeles,  Cal.,  $515;  at  San 
Francisco,    21    days. 

Piatt  Iron  Works,  Rialto  Building, 
San  Francisco,  Cal..  $795;  at  San  Fran- 
cisco, $75  days. 


IlillcreMt,   I*unipinK    I  nit. 

The  following  bids  were  received 
by  the  U.  S.  Reclamation  Service,  Los 
.\ngeles,  Cal..  for  direct  pumping  unit. 
Hillcrest  plant.  Snipes  .Mountain  irri- 
gation district.  Yakima  project.  Wash.: 

S.  .Morgan  Smith  Co.,  York,  Pa.,  item 
1.  $2,124  or  $2,340:  delivered  turbine  at 
York,  Pa.,  pump  at  Berkeley,  Cal.,  time 
60   days. 

Pelton  Water  Wheel  Co.,  19th  and 
Harrison  streets,  San  Franci.sco.  Cal., 
San  Francisco  delivery,  item  1,  $2,950 
or    $3,008.46:   time   60  days. 

Piatt  Iron  Works  Co.,  Dayton.  Ohio, 
Dayton  delivery,  item  1-A.  $1,550  or  $1.- 
300  r.  o.  h.  or  $l.fiS4.2.s  and  $1,423.84 
delivered. 

United  Iron  Works,  2nd  and  .lefferson 
streets.  Oakland.  Cal..  delivery  point. 
Oakland;  item  I -A,  $1,600  or  $1,630.17; 
70  days. 

Loursen  .Nutomn  t  Ic  Pump  Co..  Enu 
("lairo.  Wis.,  f.  o.  b.  E.ui  Claire,  lt<'m 
1-A,   $2,120. 


.Minidoka    I'rojeet,    l*uni|>. 

The  following  bids  were  received  at 
the  office  of  the  U.  S.  Reclamation 
Service.  Ix)s  Angeles,  Cal.,  for  furnish- 
ing centrifugal  pump  for  the  Minidoka 
project: 

.lackson-Chuich  pump  Works,  950  X. 
Main  street,  I.K)s  Angeles.  Cal.,  item 
1-A,    $515;   at  Los   Angeles,   30   days. 

A.  S.  Cameron  Steam  Pump  Works, 
1036  Union  Oil  Building,  Los  Angeles, 
Cal..  item  1.  $535;  at  Phillipsburg,  X. 
.1..   21   days. 

Krough  Mfg.,  Co.,  Los  Angeles,  Cal.. 
item.  1.  655.  46;  at  San  Francisco,  35 
days. 

Smith-Booth-Usher  Co..  228  Central 
avenue.  Los  Angeles,  Cal.,  item  1,  $662,- 
10;   at   Battle  Creek.   Mich..   35  days. 

Byron-.Iackson  Iron  Works.  I>os  An- 
geles. Cal..  item  1.  $690;  at  West  Berk- 
fley,  Cal..   25  days. 

The  Hill-Tiipp  I'ump  Co..  Anderson. 
Iiid..  item  l-.\.  $SSO;  at  .\nderson.  14 
days. 

Henry  R.  Worthington.  224  E.  2nd 
street.  I..os  Angeles.  Cal..  item  1-A. 
$935;    nt    Harrison.    N.    .1..    60   days. 

Pelton  Water  Wheel  Co.,  19th  and 
llarrl.son    street.'',    San    Francisco,    Cal., 
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item  1,  $1,218,  30  days;  alternate  A,  $1,- 
256;  alternate  B,  $1,226;  alternate  C, 
$1,265;   all  deliveries  San   Francisco. 

Item  1  Is  for  horizontal  centrifugal 
pump,  geared  to  an  induction  motor, 
and  item  1-A  for  a  screw  pump  direct- 
connected  to  an  induction  motor  of 
manufacturer's  own  design. 

.San    PraneiMco,    Cal.,    Itoadway. 

The  contract  for  the  completion  of 
the  roadway  at  the  U.  .S.  Marine  Hos- 
pital. San  Francisco,  Cal.,  has  been 
awarded  to  J.  P.  Holland,  550  3rd 
street,  San  Francisco,  Cal.,  at  $3,900; 
time  to  complete   28  days. 


HOTELS. 

.MARTINEZ,  CONTRA  COSTA  CO., 
CAL — Hotel  and  stores,  2  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, none.  Owner,  J.  A.  Kelly,  Marti- 
nez. The  building  will  be  erected  on 
main  street  west  of  Ferry,  and  has 
been  designed  for  three  stoies  on  the 
first  floor  and  a  number  of  single 
rooms  on  the  upper  floor.  Interior 
will  be  finished  in  pine  and  redwood. 
Patent  store  fionts  are  specified.  There 
will  be  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  coipposi- 
tion  floors.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
aie  complete  and  in  the  hands  of  the 
owner  who  is  now  taking  figures  on 
the  work.  Bids  will  be  opened  on 
April    10th. 


LIBRARIES 


EXETER,  TUL.^.IE  CO.,  CAL— Li- 
brary, 1  stoiy  and  base,  concrete  and 
brick,  $10,000.  Architects.  Bowen  & 
Davis.  (Jriffith-MeKenzie  BIdg.,  Fresno. 
Owners,  City  of  Exeter.  Plans  for 
this  building  were  formerly  out  for 
figures,  but  had  been  called  in.  the 
plans  revised,  and  new  figures  are 
now  being  taken.  The  building  will 
contain  one  large  reading  room,  office 
foi-  the  libraiian,  stack  room  and  toilet 
rooms.  Interior  finish  will  be  of  pine 
with  a  maple  floor.  There  will  be  a 
central  heating  system,  probably  warm 
air.  with  oil  burning  equipment.  Metal 
book  stacks  are  specified.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Bids  are  to  be  opened  on 
April  14th.  Plans  and  specifications 
can    be    obtained    from    the   ai'chitects. 


RAILROAD   rOXSTRUCTION   AND 
EQUIPMENT. 


S.\X  FRAXCISCO  —  Underground 
electrical  conductors.  Cost  not  stated. 
Engineer,  City  Engineer,  Temporar.v 
City  Hall,  S.  F.  Owners,  .  City  and 
County  of  San  Francisco.  Plans  and 
specifications  have  been  completed  for 
furnishing  and  Installing  undergroujid 
electrical  conductois  for  the  Geary 
.^ti'eet  Municipal  Railroad.  Plans  are 
now  being  figured  and  bids  will  be 
opened  by  the  Board  of  Public  Works 
on  .\pril  7th.  Plans  and  specifications 
can  be  secured  from  the  City  Engi- 
neer's  office.    Temporary    City    Hall. 


RESIDENCKS. 

•  SAX  FRAXC^ISCO— Residence.  3  story 
.md  ha.se,  frame.  $5,000.  Architect.  E. 
Bolles.  660  Market  street.  S.  F.  Own- 
ers,  S.   A.   Born   Building  Co..    660   Mar- 
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ket  street,  S.  P.  The  dwelling  will  be 
erected  on  lot  7  in  Ashbury  Terrace, 
and  will  cover  an  area  of  25  by  41  feet. 
The  dwelling:  has  been  designed  to  con- 
tain seven  rooms  and  bath  with  two 
sleeping'  porches.  Interior  finish  will  bo 
of  pine  and  redwood  with  some  haid- 
wood  veneer  and  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Tile 
wainscot  and  floor  will  be  used  in  the 
bath  loom.  A  hot  water  circulating- 
sy.-^tem  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO — ^Residences,  2,  '2 
story  and  base,  frame,  $3,000  each. 
Architect,  none.  Owner,  Robert  F.  Gal- 
way,  4  20  Piei'ce  street,  S.  F.  These 
dwellings  will  be  erected  on  the  west 
side  of  21st  avenue  south  of  California, 
and  each  has  been  designed  to  contain 
six  rooms  and  bath,  nterior  finish  will 
be  of  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
rooms  and  reception  halls.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Bath  rooms  will  have  tile 
wainscot.  Automatic  water  heaters 
will  be  installed.  Exterior  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
>iii'V    being   purchased. 

\  FRANCISCO— Residence,  2  story 
l)ase,  frame,  $4, .500.  Architect,  O. 
U.  Thayer,  20  Montgomery  street,  S.  F. 
Owner,  F.  A.  McCann,  Mills  Bldg.,  S. 
F.  The  dwelling  will  be  erected  at  the 
southeast  corner  of  J  and  11th  avenue, 
and  has  been  designed  to  contain  seven 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  will  be  of  pine  with  elm 
panels  and  hardwood  floors.  Bath 
room  will  have  lile  wainscot.  Auto- 
matic water  heater  will  be  installed. 
Plans  piovide  for  furnace  heat  and 
open  file  places.  Mantels  will  be  of 
stone.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  IMans  are  now  being  pre- 
pared. 

S.AN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $2,500.  Architect,  O. 
R.  Thayer,  20  Montgomery  street,  S. 
F.  Owner,  F.  A.  McCann,  Mills  Bldg., 
S.  F.  The  dwelling  will  be  erected  on 
the  south  side  of  .1  street  east  of  11th 
avenue,  and  has  been  designed  for  a 
five- room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
throughout.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  open 
fire  place  and  tile  or  brick  mantel.  Tile 
wainscot  will  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SAN  FRANCISCO— Residences.  2,  2 
story  and  base,  frame,  $3,500  each.  Ar- 
chitect, O.  R.  Thayer.  20  Mcuitgomery 
street.  S.  F.  Owner,  F.  A.  McCann, 
.Mills  ;^,ldg.,  S.  F.  These  two  houses 
will  be  erected  on  the  east  side  of 
nth  avenue  30  and  60  feet  respectively 
north  of  .1  street.  Each  house  has  been 
designed  to  contain  five  rooms,  bath 
and  sleeping  porch.     Basement  wiU  be 


used  for  a  private  garage.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  hardwood  floors  in  the  princi- 
pal rooms.  Plans  provide  for  open 
fire  places  and  stone  mantels.  Bath 
looms  will  be  finished  in  tile.  Auto- 
matic water  heaters  are  specified.  Ex- 
teiiors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $6,000.  Architect, 
none.  Owner,  George  H.  Preear,  Hol- 
brook  Bldg.,  S.  F.  The  dwelling  will 
be  erected  in  the  Crocker  Highlands 
Tract,  and  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood  with  white  en- 
amel in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished in  tile  and  will  be  equipped  with 
showers.  A  hot  water  circulating  sys- 
tem will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  A  separate  ga- 
rage will  be  erected  on  the  rear  of  the 
properly.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame. 
$4,500.  Architect,  none.  Owner.  E.  B. 
Spitler,  SI  5  Oxford  street.  Berkeley. 
The  dwellir.g  will  be  erected  on  the 
east  side  of  Alvarado  road  north  of 
the  Tunnel  road,  and  has  been  designed 
to  contain  seven  rooms.  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pi.ne  and  redwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  Mving  room, 
dining  room  and  leception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  floor 
and  wainscots  An  automatic  water 
heater  v/ill  be  installed.  P^xterior  of 
the  dweliing  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

DIXON,  SOLANO  CO.,  CAL— Resi- 
dence, 2  story,  attic  and  base,  frame. 
$25,000.  Architect,  Henry  C.  Smith, 
Humboldt  Bank  Bldg.,  S.  F.  Owner. 
Roy  D.  Mayers.  The  dwelling  has  been 
designed  for  a  handsome  country  resi- 
dence of  17  rooms,  5  bath  rooms  and  2 
sleeping  porches.  Besides  the  dwelling 
a  large  water  tower  and  garage  will 
be  erected  on  the  property.  Interior 
of  the  dwelling  will  be  finished  in  oak 
and  mahogany  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
le  used  througiiout.  There  will  be  fur- 
nace heat.  Four  open  fire  places  with 
Caen  .'tone  and  pressed  brick  mantels. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  A  vacuum  cleaning  system 
will  be  installed.  The  features  of  the 
dwelling  will  be  a  gymnasium  for 
children  and  a  complete  wireless  tele- 
graph room.  Exterior  of  both  the 
dwelling,  water  tower  and  garage  will 
be  covered  w^ith  cemtnt  plaster  on 
metal  lath.  A  lay  tile  roof  will  be  used. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  .lOSE,  SANTA  CLARA  CO..  CAL. 
—  Residence,  1  story  and  base,  frame, 
$2,000,  Architect,  none.  Owner.  W.  E. 
Roberts,    373    Soutt»    I5th    Btreet,    San 


Jose.  The  dwelling  will  be  erected  at 
746  South  5th  street,  and  has  been  de- 
signed for  a  five-room  cottage.  Inte- 
rioi'  will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
an  open  fire  place  and  tile  and  brick 
mantels.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling'  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner, 
who  will  do  the  work  by  Day  Labor. 
Materials    have    all    been    purchased. 

FRESNO,  FRESNO  CO.,  CAL. — Resi- 
dence, 2  story  and  base,  frame.  $6,000. 
Architect.  Ernest  J.  Kump.  Fresno. 
Owner.  Joseph  Maracci.  French  Cafe. 
Fresno.  The  dwelling  will  be  erected 
on  Van  Ness  avenue  near  Dry  Creek 
bridge,  and  has  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  Exterior  will  be  finished 
in  pine  and  redwood  with  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  wainsiot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

SACRAMENTO,  CAL— Residence.  2 
story  and  base,  frame,  $4,800.  Archi- 
tect, none.  Owner.  W.  T.  Eversen.  2225 
H  street.  Sacramento.  The  dwelling 
will  be  erected  at  the  corner  of  Cali- 
fornia and  Helvetia  avenue,  and  has 
been  designed  for  an  eight-room  house 
with  bath  and  sleeping  porch.  Interior 
will  be  finished  in  pine  and  elm  panels 
with  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
living  room  and  dining  room  and  In 
the  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  A  clay  tile  roof  will  be 
used.  Plans  are  complete  and  in  the 
hands  of  the  owner,  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

SACRAm'eNTO,  CAL— Residence.  1 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  M.  R.Saunders,  233 
F  street,  Sacr-amento.  The  dwelling 
will  be  erected  on  the  lot  at  2331  F 
street,  and  has  been  designed  to  con- 
tain five  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  i-edwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room. 
Mantel  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner,  who  will  do 
the  work  by  Day  Labor. 

RIVERSIDE,  RIVERSIDE  CO..  CAI* 
—  Bungalows,  15,  1  story  and  base, 
frame.  $1,500  each.  Architect,  Albert 
.Schliem,  Riverside.  Owner.  Fred  W. 
Burden.  These  dwellings  will  be 
erected  at  the  corner  of  Lindwood  and 
New  Magnolia  avenue.  each  having 
been  designed  to  contain  Ave  rooms 
and   bath.     Interior   flnish   will   be   of 
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pine  and  redwood  throughout.  Hard- 
wood floor.s  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Bath 
room.s  will  have  imitation  tile  wain- 
scot. lOxteriors  will  be  covered  with 
cement  plaster  on  metal  lath,  rustic 
and  shingles.  The  same  architect  is 
also  preparing  plans  for  five  one-story 
frame  bungalows,  similar  to  those 
above  mentioned,  to  be  erected  about 
one  mile  from  Riverside.  Plans  for 
these  twent.v  houses  are  complete  and 
figures   will   be  taken   shortly. 

SAN  FRANClSCO^ — Residence,  3  story 
and  base,  frame,  $25,000.  Architect, 
Leo  J.  Devlin,  Pacific  Bldg.,  S.  F.  Own- 
er, Leo  J.  Devlin.  The  dwelling  will 
be  erected  on  lot  72  in  Sea  Cliff  Ter- 
race, and  has  been  designed  for  a 
handsome  city  home  to  contain  ten 
rooms,  several  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood.  The  living  and  dining 
room  will  be  finished  in  jenesiro.  Bed 
rooms  will  be  finished  in  white  enamel. 
Hardwood  floors  will  be  used  in  the 
piincipal  rooms.  Plans  provide  for  a 
hot  air  heating  system,  hot  water  cir- 
culating system,  vacuum  cleaning  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  A  clay  tile  roof  is 
specified.  A  separate  garage  will  be 
erected  in  the  rear  of  the  property. 
Plans  are  complete  and  figures  will  be 
called    for    shortly. 

OAKI..ANn,  CAL. — Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, Carl  Geilfuss,  46  Kearny  street, 
S.  F.  Owner,  Miss  Olsen.  The  dwell- 
ing has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch,  and  will  be  erected  on  Lake 
Shore  Drive.  Interior  finish  will  be  of 
white  enamel  throughout.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing   prepared. 

MARTINEZ.  CONTRA  COSTA  CO., 
CAL. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect,  Carl 
Geilfuss,  46  Kearny  street,  S.  F.  Own- 
er Martin  .Toost,  County  Tax  Collector. 
The  dwelling  has  been  designed  for 
an  eight-room  house  with  two  baths 
and  two  sleeping  porches.  Interior 
will  be  finished  in  pine,  redwood  and 
southern  blue  gum.  Hardwood  floors 
will  be  used  throughout.  There  will 
he  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Automatic  water  heaters  will  be 
installed.  Exterior  of  the  dwelling  will 
be  covered  with  <-ement  plaster  on 
metal  lath.  A  separate  garage  will  be 
erected  on  the  property.  Plans  are 
comphte  and  figures  will  he  called 
for   shortly. 

PIEDMONT,  AT>A..\IEDA  CO.,  CAL.— 
Residence,  1  story  and  base,  frame, 
$3,000.  Architect.  Merrill  Newsom, 
1748  Broadway,  Oakland.  Owner,  .T. 
HIggins.  The  dwelling  has  been  de- 
signed for  a  six -room  house  with  h.-ith 
find  sleeping  porch.  Interior  will  he 
finished    in    pine    and    redwood.      Hard- 


wood floors  will  be  used  in  the  living 
and  dining  rooms.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Plans 
l)rovide  for  a  large  open  fire  place  In 
the  living  room.  Mantel  will  be  of 
brick.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the   work    will    be   done   by   Day  Labor. 

OAKLAND.  CAL. — Residence,  1  story 
and  base,  frame,  $2,500.  Architects, 
I'niver.sal  Drafting  Bureau,  1844  5th 
avenue,  Oakland.  Owner,  J.  Baugh- 
man.  The  dwelling  has  been  designed 
for  a  five  room  house  and  will  be 
erected  on  17th  street  near  5th  avenue. 
Intei-ior  will  be  finished  in  pine 
throughout.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by  Day 
Labor. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $3,500.  Architects. 
I'niversal  Drafting  Bureau.  1844  5th 
avenue,  Oakland.  Owner.  Mrs.  .lenks. 
The  dwelling  has  been  designed  for  a 
seven  room  house  with  bath  and  sleep- 
ing porch,  and  will  be  erected  on  Col- 
lege avenue.  Interior  will  be  finished 
in  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
loom  will  have  tile  wainscot.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  the  w^ork  will  be  done  by 
Day   Labor. 

FRESNO,  FRESNO  CO..  CAL.— Resi- 
dences. 1  story  and  base,  frame.  Cost 
not  stated.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported  as 
about  to  be  started:  F.  C.  Wilson.  2321 
Hills  street.  Fresno.  5  room  frame  cot- 
tage, $1,800;  .Tames  Musser.  3464  Iowa 
street.  Fresno.  five-room  frame  cot- 
tage., $1,500;  F.  B.  Billings.  1245  San 
Pablo.  Fresno,  2  story  frame  residence. 
$2,500.  and  .1.  E.  Taylor.  2561  Emma 
street.  Fresno,  six- room  frame  cottage, 
$1,600. 


SCHOOLS. 


S.\N  FRANCISCO — Academic  build- 
ing. Polytechnic  High  School  Croup, 
finish  hardware.  Architect.  City  De- 
pa  itment  of  .\rchiteoture.  Temporary 
Citv  Hall  Bldg..  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Bids 
opened  at  the  last  meeting  of  the 
Hoard  of  Public  Works  for  furnishing 
and  installing  the  finish  hardware  in 
the  Academic  Building  of  the  Poly- 
technic High  School  Croup  show  T.  A. 
Smith  low  for  the  work  at  $5,523.  Fur- 
ther action  will  he  taken  by  the  Board 
of    IMiblic    Works. 

BERKET-EV.  AT-AMEDA  CO.,  CAI,.— 
School.  2  story  and  base.  Class  B 
construction,  $70,000.  Architect.  W.  H. 
Ratcliff.  .Tr..  First  National  Bank  Bldg., 
Berkeley.  Owners.  City  of  Berkeley. 
The  building  will  he  erected  nt  the 
iMirncr  of  Oregon  and  Riissell  streets, 
;in(l  has  been  designed  to  contain 
twelve  class  room.s  nnd  a  large  atidito- 


rium.  Exterior  walls  will  be  of  brick. 
The  first  floor  and  stairway  and  corri- 
dors will  be  of  concrete.  Interior  fin- 
ish will  be  of  pine.  Maple  floors  will 
be  used  in  the  class  rooms.  Plans  pro- 
vide for  a  central  heating  system,  oil 
burning  plant,  vacuum  cleaning,  pro- 
gram clocks  and  slate  blackboards. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bids  will  be  opened  on  April  23rd  at 
10  a.  m.  Plans  and  specifications  can 
be  secured   from  the  architect. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — School,  1  story  and  base,  brick 
or  brick  veneer,  $12,000.  Architect, 
.lames  T.  Narbett,  Berry  Bldg.,  Rich- 
mond. Owners,  City  of  Richmond. 
The  Board  of  Education  has  taken  the 
matter  of  the  award  of  contract  for 
remodeling  the  Peres  School  under 
consideration  until  the  next  meeting. 
Bids  for  this  work  ^vere  taken  on  two 
propositions.  One  for  a  brick  veneer 
structure  and  the  other  for  a  brick 
building.  M.  B.  Roberts  of  Richmond 
submitted  the  lowest  figure  for  the 
brick  at  $11,396,  while  .1.  S.  Hannah  of 
San  Francisco  was  second  low  at  $11,- 
443.  J.  S.  Hannah  submitted  the  low 
figure  at  $10,341  for  the  brick  veneer 
building  with  M.  B.  Roberts  second  low 
at  $10,4  80.  All  possible  local  pressure 
is  being  brought  to  bear  to  have  the 
Board  of  Education  favor  M.  B.  Rob- 
erts. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — School  addition,  brick  construc- 
tion, $12,000.  Architect,  .Tames  T.  Nar- 
bett, Berry  Bldg.,  Richmond.  Owners, 
City  of  Richmond.  Plans  have  been 
completed  for  a  four-room  addition  to 
the  school  located  at  Fairmount  street. 
Interior  finish  will  be  of  pine  with 
maple  floors  in  the  class  rooms.  The 
present  heating  system  will  be  ex- 
tended. Plans  provide  for  modern 
plumbing.  Exterior  of  the  building 
will  be  faced  with  stock  brick.  Plans 
will  he  out  for  figures  in  about  one 
week. 

SANTA  CRUZ,  SANTA  CRUZ  CO.. 
CAL. — School.  1  story  and  base,  frame. 
$20,000.  Architect.  W.  H.  Weeks.  75 
Post  street.  S.  F.  Owners.  City  of 
Santa  Cruz.  All  bids  received  for  the 
construction  of  the  manual  arts  build- 
ing have  been  re.1ected  and  plans  are 
now  being  revised.  New  figures  ^vill 
be  called  for  shortly.  The  lowest  bid 
received  was  for  $10,777,  which  was  in 
excess   of  the  amount   available. 

RICHLAND,  KERN  CO..  CAL.— 
School,  1  story  and  base,  frame,  $8,500. 
Architect.  .T.  M.  Saffell,  Bakersfleld. 
Owners.  Richland  School  District.  The 
building  ha.-^  been  designed  to  contain 
four  class  rooms.  Interior  will  be  fin- 
ished in  yiino  with  maple  floors  in  the 
class  rooms.  Thei-e  will  be  furnace 
heat.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will    be   called    for   shortly. 

WARRENTON.  ORE.  —  School.  2 
s*ory  and  base,  brick  and  concrete. 
$16. .".on.  .Vrchitects,  Tourtellotte  * 
llumniell,  Rothchild  Bldg..  Portland. 
Owners,  City  of  Warrenton.  The  build- 
ing has  been  designed  to  contain  six 
class  I'ooms,  a  large  assembly  hall  and 
depart  nuMit  of  domestic  science  and 
•  manu.Ml  training.  Interior  will  be  fin- 
ished in  pine  throughout.  Maple  floors 
will  he  used  in  the  class  rooms.  Plan.x 
I)rovide    for   n    hot    air   system   of   he.nt 
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SAN  KAFAEU  MARIN  CO.,  CAL.— 
ingr,  vacuum  cleaning  and  program 
clocks.  Modern  school  plumbing  is 
.-^pecilied.  Exterior  of  the  building  will 
he  covered  with  cement  plaster.  IMans 
,ire  complete  and  figures  will  be  taken 
it  once. 

SAN  l'"RANCISCO — SchooT  hardware, 
.$.'), 423.  Architect.  City  Department  of 
.\rchitecturo,  Temporary  City  Hall,  S. 
[•''.  Owner.s,  City  and  County  ol  San 
Francisco.  The  lowest  bid  received 
by  the  Board  of  Public  Works  for  fur- 
iii-shing  the  finish  hardware  in  the  aca- 
demic building  of  the  Polytechnic  High 
School  was  that  of  P.  A.  Smith  at  $5,- 
423. 

DEI^ANO,  KERN  CO.,  CAL..— School, 
1  story  and  base,  brick,  $23,000.  Archi-- 
tect,  J.  M.  Saffell,  Fiske  Bldg.,  Kakers- 
lield.  Owners,  Delano  School  Di.strict. 
'I'he  building  has  been  designed  in  the 
.Mi.^.'sion  style  and  will  contain  six 
class  rooms  and  an  assembly  hall.  In- 
teiior  will  be  finished  in  pine  with 
maple  doors  in  the  class  rooms  and 
auditorium.  Modern  school  plumbing 
will  be  installed.  There  will  be  steam 
heat  and  an  oil  burning  equipment. 
Kxterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing prepared. 

CARUTHERS,  FRESNO  CO.,  CAL.— 
School,  1  story  and  base,  hollow  tile, 
$30,000.  Architect,  Ernest  J.  Kump, 
Howell  Bldg.,  Fresno.  Owners,  Ca- 
ruthers  Union  High  School  District.  The 
building  has  been  designed  in  the  Mis- 
.^ion  style  and  will  contain  eight  class 
rooms  and  a  large  auditorium.  Inte- 
rior will  be  finished  in  pine  with  maple 
floors.  There  will  be  a  central  heating 
system  and  vacuum  cleaning.  Modern 
school  plumbing  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  will  be 
completed  and  out  for  figures  about 
.May  .ith.  Further  mention  will  be 
made  of  the  work. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
School  toilet  buildings,  frame  con- 
struction. Cost  not  stated.  Architect, 
Orville  I^  Clark,  Brower  Bldg.,  Bakers- 
lield.  Owners,  City  of  Bakersfield. 
Plans  have  been  completed  for  the  con- 
struction of  toilet  buildings  at  the  fol- 
lowing schools:  Emerson,  Bryant, 
Lincoln  and  Washington.  Bids  will  be 
opened  for  this  work.  Including  the 
plumbing,  on  April  15th.  Plans  can  ba 
secured  from  the  architect. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick.  Cost  not  stated. 
Architects,  Train  &  Williams,  Ex- 
change Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  The  building  will  be 
erected  at  the  corner  of  Manchester 
avenue  and  Hoover  street,  and  will 
contain  six  class  rooms,  departments 
for  manual  training  and  domestic  sci- 
ence and  an  auditorium.  Interior  will 
be  finished  in  pine.  Maple  floors  will 
be  used  in  the  class  rooms  and  audito- 
rium. There  will  be  steam  heat,  vac- 
uum cleaning  and  program  clocks.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  may  be  obtained  from  the 
Secretary  of  the  Board  of  Education  at 
the  Security   Building. 

LOS  ANCrELES,  CAL. — School,  1  story 
and  base,  biick.  Cost  not  stated.  Ar- 
chitects, Train  &  Williams,  Exchange 
Hldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. Flans  have  been  completed  for 
the  four-class  room  building  to  be 
erected  at  the  corner  of  71st  and  Comp- 
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ton  streets.     Plans  are  in  the  hands  of 
the    Secretary    of    the    Board    of   Educa- 
tion, Security  Bldg.  Bids  will  he  opened 
on   April    10th. 

LOS  ANGELES,  CAL. — School  addi- 
tions, 2,  2  story,  brick,  $25,000.  Archi- 
tect, H.  V.'.  Glidden,  Wright  and  Cal- 
lender  Bldg.,  L.  A.  Owners,  City  of  Los 
Angeles.  The  buildings  will  be  erected 
on  Normandie  avenue,  each  w^ing  con- 
taining four  class  rooms.  Interiors 
will  be  finished  in  pine.  There  will  be 
a  central  heating  system.  Exteriors  of 
the  buildings  will  be  faced  with 
pressed  brick.  Plans  are  being  com- 
pleted. 

PUENTE,  LOS  ANGELES  CO.,  CAL.— 
Schools,  3,,  1  story,  brick  and  hollow 
tile,  $45,000.  Architect,  C.  H.  Brown, 
Stimson  Bldg.,  L.  A.  Owners,  Puente 
Union  High  School  District.  These 
buildings  have  been  designed  in  the 
Mission  style,  and  will  consist  of  an 
Administration  Building,  Domestic  Sci- 
ence Building  and  Commercial  Build- 
ing. Interior  trim  will  be  of  pine. 
Maple  floors  will  be  used  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing plant.  Exteriors  will  be  faced  with 
cement  plaster.  Separate  bids  are  be- 
taken for  the  general  construction, 
heating  and  ventilating,  plumbing  and 
electiic  work.  Plans  can  be  secured 
from  the  office  of  the  architect  or  from 
Solomon  Geer,  Clerk  of  the  Board  of 
l^Mucation. 

"PORTLAND,  ORK. — School,  1  story 
and  base,  brick  or  hollow  tile,  $45,000. 
Architect,  P.  A.  Naramore,  Superinten- 
dent of  School  Properties,  Portland. 
Owners,  City  of  Portland.  The  build- 
ing will  be  erected  at  the  corner  of 
Simpson  and  .Tessup  streets,  and  will 
contain  eight  class  rooms,  assembly 
hall  and  library.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  steam  heat 
and  vacuum  cleaning.  Exterior  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  pre  now  being 
laken. 

Contracts  Awarded. 

HOLLYWOOD,  LOS  ANGELES  CO., 
CAL. — School  gymnasium,  2  story  and 
base,  brick,  $37,148.  Architect,  Norman 
F.  Marsh,  Broadway  Central  Bldg.,  L. 
A.  Owners,  Holl.vwood  High  School 
District.  Contractors,  The  Huntsber- 
ger-Reed  Construction  Co.,  Van  Nuys 
Bldg.,  L.  A.  Contract  price,  $37,148. 
STORES 
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CALIFORNIA- state  Highway  con- 
struction. Cost  not  stated.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  O'wners,  State  of 
California.  Plans  have  been  com- 
pleted for  constructing  State  High- 
ways in  the  following  counties:  So- 
noma County,  6.4  miles,  Portland  ce- 
ment concrete;  Contra  Costa  County, 
5.3  miles,  Portland  cement  concrete; 
Monterey  County,  6.1  miles,  Portland 
cement  concrete;  Monterey  County,  7.3 
miles,  Portland  cement  concrete;  Mon- 
terey County,  10.9  miles,  Portland  ce- 
ment concrete.  Bids  will  be  opened  on 
April  26th.  Plans  and  specifications 
can  be  secured  on  application  to  the 
State  Highway  Commission.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue. 


Street  paving.  Cost  not  stated.  En- 
gineers name  not  given.  Owners, 
Northwestern  Pacific  Railroad  Co.  It 
is  the  intention  of  the  Northwestern 
Pacific  Railroad  to  either  let  a  con- 
tract to  bitumenize  Tamalpais  avenue, 
from  Mission  street  to  the  Toll  road, 
or  to  have  the  work  done  under  the  di- 
lection  of  their  own  force,  according 
to  information  sent  to  the  City  Coun- 
cil of  San  Rafael.  It  is  expected  that 
a  decision  will  be  rendered  at  the  next 
meeting  of  the  Council,  who  are  in- 
terested   in    the   matter. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — .Street  paving.  Cost  not  stated. 
lOngineer,  City  Engineer,  Richmond. 
Owners,  City  of  Richmond.  Plans  for 
the  improving  of  Tenth  street,  from 
Bartlett  to  Pennsylvania,  have  been 
adopted  by  the  City  Council  and  bids 
will  be  called  for  at  the  next  meeting 
of  the  Council.  Bithulithic  paving  will 
be  used.  At  the  last  meeting  of  the 
Council  the  plans  prepared  by  the  City 
Engineer  for  the  paving  of  Contra 
Costa  street  were  laid  over  for  another 
week.  , 

CALEXICO,  IMPERIAL  CO.,  CAL.— 
Street  pavement  and  sewer  work.  Cost 
not  stated.  Engineer,  City  Engineer, 
Calexico.  Owners,  City  of  Calexico. 
The  Board  of  Trustees  of  Calexico  has 
pa.'^sed  resolutions  of  intention  to  im- 
prove a  certain  portion  of  Imperial, 
Paulin,  Redwood  and  Heffernan  ave- 
nues, and  Third,  Second  and  First 
streets,  and  a  number  of  alleys  in  the 
district  surrounding.  Resolutions  have 
also  been  passed  to  construct  a  storm 
sewer  in  certain  portions  of  Heffernan, 
Rockwood,  Paulin  and  Imperial  ave- 
nues, and  First,  .Second  and  Third 
streets.  Also  their  intention  to  con- 
struct certain  sanitary  sewer  laterals 
in  a  certain  portion  of  Imperial  ave- 
nue, Third,  Second  and  First  streets, 
and  in  a  certain  portion  of  Paulin  ave- 
nue. 

RIVERSIDE.  RIVERSIDE  CO.,  CAL. 
— County  highway  construction.  Cost 
not  stated.  Engineer,  County  Surveyor, 
Riverside.  Owners,  Riverside  County. 
I-'lans  and  specifications  have  been 
adopted  by  the  County  Supervisors  for 
S.S5  miles  of  highway  construction 
from  Teniecula  to  the  San  Diego  Coun- 
ty line.  This  is  known  as  a  portion  of 
Route  No.   12,  Division  C. 

RIVERSIDE,  RIVERSIDE  CO.,  CAL. 
— County  highway  construction,  $26,- 
712.05.  Engineer,  County  Surveyor, 
Riverside.  Owners,  Riverside  County. 
Contractors,  Connors  Constructi(.n  Co., 
L.  A.  Contract  price,  $26,712.05. 
.  RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Sewer  laterals,  $9,726.08.  Engi- 
neer, City  Engineer,  Richmond.  Own- 
ers, City  of  Richmond.  Contractors, 
Chambers  &  Heafy,  Richmond.  Con- 
tract price,  $9,726.08.  This  contract 
oi'vers  construction  of  laterals  in  the 
Bay    View    District. 

SAN  FRANCISCO  —  Distributing 
main  extension.  Cost  not  stated.  En- 
gineer. City  Engineer.  Temporary  City 
Hall.  S.  F.  Owner.  City  and  County  of 
San  Francisco.  Plans  and  specifica- 
tions foi-  the  installation  of  distrib- 
uting mains  for  the  water  supply  in 
the  University  Mound  District  have 
been  rompleted  and  figures  are  now 
being  taken.  Bids  will  be  opened  by 
the  Hoard  of  Public  Works  on  April 
7th.  Plans  and  specifiiations  can  be 
secured  from  the  City  Engineer's  of- 
fice. 
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STORES  ANi)  OFFICES. 


<"AMi    FOK    BIDS. 


SAN  FUAXCISCO — I.oft  addition,  1 
story.  Class  C  construction.  Cost  not 
stated.  Architect.  Carl  Geilfuss,  46 
Kearny  street,  S.  V.  Owner's  name 
withheld.  The  addition  will  be  made 
to  a  largre  three-story  building  on  Sec- 
ond street.  The  buildinp  covers  an 
area  of  90  by  100  feet.  The  work  will 
include  brick  work,  carpentry,  plumb- 
ing, elctric  work  and  elevator  exten- 
sion.     Plans   are   beinpr  prepared. 


The  Superintendent  of  Streets  of  the 
City  of  Calexico.  California,  will  re- 
ceive bids  for  one  Street  Sprinkler,  600 
gallons  capacity  and  one  Street  Flush- 
er  of  fiOO  gallon  capacity,  both  horse 
drawn,  up  to  5  1».  M.,  April  5,  Ifll5,  at 
his  office  in  the  City  Hall.  Privilege 
leserved  to  reject  any  and  all  bids. 

Each  bid  to  be  accompanied  by  certi- 
fied check  for  10  per  cent  of  amount 
bid. 

HARRY   E,  FOSTER, 
Superintendent   of  Streets.    (•) 


PIIOPOSAI-S    FOR    BUII^DIXG. 


THEATRES. 


FRESNO,  FRESNO  CO..  CAL. — Thea- 
tre alteration,  brick  and  frame,  $20.- 
000.  Architect.  R.  U  Felchin.  Fresno. 
Owner.  H.  H.  Brix.  2S44  Fresno  street. 
This  work  will  consist  of  alterations 
to  three  adjoining  buildings  on  J 
street,  between  Mariposa  and  Fresno 
streets,  and  will  include  new  fronts, 
exterior  and  interior  plastering, 
plumbing,  interior  finish,  electric  work 
and  painting.  Plans  are  now  being 
prepared. 


SEALED    PROFOS.ALS 

STATE     OF    rAI.IFOHXIA, 
OKPAHTMKXT     OF     KXilNEERIXG. 


BUII-.OING — V.  S.  Department  of  Ag- 
riculture. Office  of  the  Secretary, 'Wash- 
ington, n.  C, — Sealed  proposals  will  be 
received  by  the  Secretary  of  Agricul- 
ture until  noon,  April  27,  1»1."5,  for  the 
erection  of  a  two-story  frame  cottage, 
telegraph  office  building.  for  the 
weather  bureau.  U.  S.  Department  of 
Agriculture,  at  Neah  Bay,  Wash.,  in 
accordance  with  plans  and  specifica- 
tion.s,  which  may  be  obtained  from 
chief.  U.  S.  weather  bureau.  Wa.ehing- 
ton.  D.  C.  or  the  U.  S.  weather  bureau 
office.^  at  Seattle  or  Port  Crescent, 
Wa.-^h.  Bids  must  be  sealed  and  in- 
dor.<ed  on  envelope  'Proposals  for 
Weather  Bureau  Building,  Neah  Bay, 
Wash..  "  and  addressed  to  the  chief.  T'. 
S.  weather  bureau.  Washington,  D.  C. 
The  department  reserves  the  right  to 
reject  any  and  all  bids  and  to  waive 
defects  should  it  be  deemed  in  its  in- 
terest to  do  so.  (Signed)  D.  F.  IIOT'S- 
TON,    secretary. 


rAI,ll'<mM\    HIGHWAY   COMMISSION        PUOPOS.\I.S     FOR     CAXAI.     SI  PPI.IES 


XOTKE    TO    CONTKACTORS, 

SEALED  PU()Pn.«Al.S  will  he  receiv- 
ed at  the  office  of  the  California  HiKh- 
tvay  ConiniiHNion.  .'iri  Forum  Building, 
Saoraiiieiito.  ("al..  until  '2  o'clock  P.  M. 
on  April  •J(i.  ISH.'..  at  whiih  time  they 
will  be  publicly  opened  and  reaJ  for 
construction  in  accordance  wifi  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Sonoma  County  from  Willow  Brook 
to  Southerly  Boundary  ( 1  V-Son-1 -C). 
about  6.4  miles  in  length,  to  be  built  of 
Portland   cement  concrete. 

Contra  Costa  County  from  Richmond 
to  Pinole"  (IV-C.  C-14-A),  about  5.3 
Wiiles  in  length,  to  be  built  of  Portland 
oement   concrete. 

:Monterev  County  from  Salinas  to 
T..agunita  (V-Mon-2-A),  about  6.1  miles 
In  length,  to  be  built  of  Portland  ce- 
ment concrete. 

Monterev  County  from  3.2  miles 
north  of  King  City  Bridge  to  Green- 
field (V-Mon-2-E),  about  7.3  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Monterey  County  from  3  miles  north- 
westerlv  from  Bradley  to  San  Ardo 
(V-Mon-2-H),  about  10.9  miles  In 
length,  to  be  built  of  Portland  cement 
concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office,  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  r>ivision  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers  offices  are  lo- 
cated at  Willits,  Dunsmujr,  Sacra- 
mento, San  Francisco.  San  Luis  Obispo. 
Fresno,  and  lx)s  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
■'Notice  to  Contractors  '  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,  etc. 

The    Department    of    Engineering    re- 
serves   the    right    to    reject    any    or    all 
bids    or    to    accept    the    hid    deemed    for 
the   best   interests  of  the   State. 
CH  A  KLKS    It.   BLA.NICY. 
NKWIOLL    1).     DARLINGTON, 
CHAULKS   F.   STEUN. 
California    Highway    Commission. 
AUSTN    H.    PLETCHKR, 

Highway    Engineer. 
WILSON   R.   ELLIS, 

Secretary.    (♦) 
Dated:      March    30,    1916. 


PANAMO  CIRCirLAR  91  2— Propo.«als 
for  Mechanical  Range  Indicators.  Am- 
pere Meters.  Knife  .Switches,  Galvan- 
ized Roofing,  Spring  Steel.  Steel  Straps. 
^\■ire  I>ath,  Bolts,  Nuts.  Rivets,  Boat 
Spikes,  Wa.':;hers.  Cast  Iron  Pipe  and 
Fittings.  Valves.  Sheet  Copper,  Ham- 
mers. Chisels,  Twist  Drills,  Files. 
.Saws,  Blacksmiths'  Drills,  Carpenters' 
Braces,  Steel  Squares.  Machetes,  Rakes, 
Oarlocks,  Scrub  Brushes,  Counter 
Brushes.  Paint  Brushes,  Hose..  Packing. 
Asbestos  Gaskets,  Magnesia  Pipe  Cov- 
ering. Leather  Belting.  Belt  I..acing. 
Sash  Cord.  Chalk  Line.  Marline.  Emery 
Cloth,  Sandpaper,  Oilcloth.  Cheese- 
cloth, Sponges  and  Paper. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer,  the 
Panama  Canal,  "U'ashington.  D.  C,  until 
lOi.HO  a.  ni.  April  1«,  lOI.',  at  which  time 
they  will  be  opened  in  public,  for  fur- 
nishing the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  912)  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent.  lOSf, 
North  Point  street,  San  Francisco.  Cal.; 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  SeaU'e-  Wash.: 
T^os  Angeles.  Cal.  F.  C.  BO<XtS,  major, 
corps  of  engineers.  V.  S.  army,  general 
purchasing   officer. 


PROPOSALS    FOR    FVEI.    Oil-, 


FUEL  OIL.  ETC. — Office  of  the  De- 
partment Quartermaster.  Chronicle 
Building.  S^an  Francisco,  Cal — Sealed 
proposals  will  be  received  here  until 
11  a.  m.  April  23,  IftlR,  for  furnishing 
wood,  coke,  charcoal,  smithing  coal, 
mineial  and  fuel  oil,  gasoline,  etc..  re- 
quiied  at  posts  in  the  Western  Depart- 
ment during  fiscal  year  commencing 
.luly  1.  191.i.  Information  furnished  on 
application  here  or  to  post  quarter- 
masters and  quartermasters  at  Seattle, 
Wash.,  and  Portland.  (Ire.  H.  S.  WAL- 
I..ACE,    colonel,    quartermaster    corps. 


•ROPOSAI.S     FOR     CAXAI.    srPPMES, 


obtained  from  this  office  or  the  ottn  > 
of  the  assistant  purchasing  agent,  lOS''. 
North  Point  street,  San  Francisco, 
('al.:  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle. 
Wash.:  Ix)s  Angeles,  Cal.  F.  C.  BO(^GS. 
major,  corps  of  engineers,  U.  S.  arm>-. 
general  purchasing  officer. 


PA.V.V.MA  ClUCCLAR  911  —  Proposals 
for  Regulating  Valves.  Machines.  Mo- 
tors. Staiting  Panels  and  I.,imit 
switches  for  Locks. — Sealed  proposals 
will  be  received  at  the  office  of  the 
general  puichasing  offices,  the  l'anani;i 
Canal.  Washington.  I).  C.  until  lOjIW) 
n.  ni.  \pril  2«l.  HH."»,  at  which  time  they 
will  be  opened  in  public,  for  furnish- 
ing the  above  mentioned  articles. 
Blanks  and  general  Information  relat- 
ing  to   this  circular    (No.   911)    may   be 


NOTICE  TO   CONTRACTORS, 


SEALED    BIDS    will    be    received    by      ! 
W.   F.    McClure.  State   Engineer.   Forum      i 
Building,  .^^acramento,   California,  op  to      | 
and    including    12    o'clock,    noon,    Tucn-       i 
«la.v,    April    27.   1&I5,   said   bids    then    and       , 
tlieie    to    be    jjiiblirly    opened    and    reaii 
for   furnishing  all  plant,  materials,  aTi<i 
labor,     and     doing     the     work     requirid 
for    the       complete       conRtruction       nnd 
erection   of   a    building   to   be   known   an 
the  ••Supt'riiitcncient'.s  Rc.Hidcncc," 

>>outliern  California  ."^tutc  lioMpital, 
Patton,  California,  in  accordance  with 
the  plans  and  specifications,  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering,     Sacramento,     C.ilifornia. 

Such  bids  will  be.  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  b>- 
the  State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento,  J 
California,    in    good    condition.  ', 

The    State    Department    of    Engineer-    • 
ing    reserves    the    right    to    reject    any 
and    all    bids    and    to    waive   any    Infoi 
malitv   in  any  bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento,  ' 
California,  and  plainly  marked  on  the  . 
envelope:  "Proposal  for  Superinten-  \ 
dent's  Residence,  Southern  California  j 
State    Hospital,     Patton.     California." 

(SIGNED)  W.     F.     McCLURE. 

State   Engineer.    ' 


NOTICE   TO   CONTRACTORS. 


COl  NTV        HIGHWAY       COMMISSION,  j 
COl XTY      OF    KERN,    STATE      OF 

CALIFORNIA.  ( 

.SKALKD    PROPOSALS    addressed    to 

the   Board   of  Supervisors  and   endorsed  I 

"PROI><)SAL  TO   in^'RNISH   PORTLANT*  | 

CEMENT"    will    be      received      by      the  , 
Board    of   .Supervisor.*   of    Kern   County. 

California,  at  their  office  in  the  County  I 

Court    House,   until   10  o'clock   A.   M.  on  ' 

the  12th  day  of  April.  l«l."J,  and  at  that  j 

time  and  place  will   be  publicly  opened  | 

and  read.  ( 

The    cement    will    oe    required    from 
time    to    time    between    May    1st.    1915,  | 
and    .lanuary    1st.    1917,    quantity    esti- 
mated   to    be    ninety    thousand    (90,000)  , 
barrels,    which    quantity    is    to    be    con-  ; 
sidi»red    approxim.ate   only   and    may   be  | 
increased    or    diminished    as    the    High- 
way   Commission    may   deem    expedient.  | 

Blank  forms  of  proposal,  and  speci-  i 
flcations  may  be  obtained  at  the  office  j 
of  the  Kern  County  Highway  Com- 
mission in  the  Court  House,  Bakers-  | 
field.  All  proposals  must  be  on  said  I 
blank  forms,  must  give  the  price  pro-  I 
posed,  both  in  writing  and  figures,  and  ] 
must  be  signed  by  the  bidder  with  his  | 
address.  The  phraseology  of  the  pro-  i 
posal  must  not  be  changed  and  any  j 
alteration  by  the  bidder  will  make  the  ] 
proposal  informal  and  liable  to  re-  ^ 
jection.  , 

Each  proposal  must  be  accompanied 
bv  a  certified  or  cashier's  check,  or 
bidder's  bond,  amoimting  to  at  least 
ten  ('ID  per  cent  of  the  aggregate 
amount  of  the  bid.  payable  to  the 
order  of  the  Chairman  of  the  Board  of  ' 
Supervisors  of  Kern  County:  such 
check  to  be  returned  to  the  bidder  un- 
less forfeited  under  the  conditions  I 
herein    stipulated.  ( 

A   bond,   satisfactory   to  the   Board   of  | 

Supervisors    will     be    required    for    the  , 

faithful     performance    of    the    contract  ] 
in    a    sum    equal    to    one-half    (%)    the 

aggregate  amount   of   the  contract.  i 

The  bidder  to  whom  the  contract  may  ^ 
be  awarded   will   be   loquired   to  appear  | 
at   the   office   of   the   said    Board    of   Su- 
pervisors  with   the  sureties  offered   by  ] 


Werlnosdav, 


April       7,       r.ll: 
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W.    R.    ERODE,    Pres.         LOUIS  R.  HOLM,  Sec.  R.    J.    BRODE,   Vice-Prei. 

brode:  iron  works 

Established  1886 — Incorporated  1913 

Tel.    Kearny    2464. 

Fabricators  and  Cintractirs  if  Struotural  Still  and  Ornamintal  Inn  Wirk 

OHio«  *  W«rks:  S  1  -37  Hawth*rne  St.,  b«t.  Howard  &  F*ls«m  Sts.,    San  Francisc*,  Cal 


him  and  execute  a  contract  within 
ten  (10)  days  after  it  ).<?  awarded  to 
him.  In  case  of  failure  or  neg'Iect  to 
do  so,  he  may  be  considered  as  havinj? 
abandoned  it,  and  the  chock  accom- 
panying: the  proposal  may,  at  the 
option  of  the  Board  of  Supervisors  be 
forfeited    to    the    County    of    Kern. 

All  bids  will  be  compared  on  the 
basis  of  the  estimated  quantity  shown 
in    the   specifications. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  or  all  proposals. 
BOARD    OF    SUPERVISORS    OF    KERN 

COUNTY. 

By    J.    M.    BUSH,    Protem    Chairman. 
I.    L.    MILDER,    Clerk. 

By  F.   E.   Smith,   Deputy   Clerk.       (♦) 


PROPOSA1.S    FOR    EXCAVATING    AND 
CONCRETE. 

EXCAVATION  AND  CONCRETE  — 
Department  of  the  fnterior,  U.  S.  Rec- 
lamation Service,  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Provo.,  Utah,  until  2  o'clock 
p.  ni.  April  8,  1915,  for  construction  in- 
volving about  8,000  yards  of  canal  ex- 
concrete.  The  work  is  located  near 
Payson  City,  Utah,  on  the  San  Pedro, 
cavation  and  1,350  yards  of  reinforced 
I^os  Angeles  and  Salt  Lake  Railroad 
and  the  Tintic  branch  of  the  Denver 
and  Rio  Grande  Railroad.  For  par- 
ticulars address  the  U.  S.  Reclamation 
Service,  Provo,  Utah,  or  Washington, 
D.  C,  A.  P.  DAVIS,  director  and  chief 
engineer. 


PROPOSAL,  FOR   BIDS. 

SEALED  BIDS  will  be  received  at  the 
office  of  Lewis  P.  Hobart,  Crocker 
FUiilding,  San  Francisco,  Cal.,  at  or 
before  11  A.  M.,  April  14,  lOl.',  for  fur- 
nlshingr  and  erection  of  the  structural 
steel  ^vork  for  the  Univer.sity  Hospital 
at  4th  and  Parnassus  Aves.,  San  Fran- 
cisco, as  per  plans  and  specification.^ 
on  file  at  said  office. 

A  deposit  of  $5.00  will  be  required 
for  each  set  of  plans  and  specifications, 
which  deposit  will  be  refunded  upon 
return  of  said  plans  and  specifications. 

No  bids  will  be  received  unless  .-ic- 
companied  by  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of 
the  bid,  lo  secure  execution  of  the  con- 
tract by  the  successful  bidder. 

The    riglit    is    reserved    to   '^ject   any 
or  all  bids. 
THE   REGENTS  OF  THE  UNIVERSITY 

OF   CALIFORNIA.  (*) 


NOTICE    TO    LUMBERMEN. 


BIDS  WANTED  c.  I.  f,  ship's  slings, 
Sydney,  Australia,  for  shipload,  either 
sail  or  steam,  of  Douglas  Fir  lumber. 
Specifications  at  THE  AUSTRALIAN 
OP^FICES,  419  Market  Street,  San 
Francisco,   Cal.  (*) 


PROPO.SAI,S    FOR    BUILDING. 

BUILDING,  ETC.— U.  S.  Department 
of  Agriculture,  Office  of  the  Secretary, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  by  the  Secretary  of 
Agiiculture  until  noon  April  27,  1915, 
for  the  erection  of  a  two-story  frame 
cottage,  telegraph  office  building,  for 
the  weather  bureau,  U.  S.  Department 
of  Agriculture,  at  Neah  Bay,  Wash., 
in  accordance  with  plans  and  specifica- 
tions, which  may  be  obtained  from 
chief,  U.  S.  weather  bureau,  Washing- 
ton, D.,  oi-  the  U.  S.  weather  bureau 
offices  at  Seattle  or  Port  Crescent, 
Wash.  Bids  must  be  sealed  and  in- 
dorsed on  envelope  "Proposals  for 
weather  bureau,  Washington,  D.  C. 
Wash.,"  and  addresfied  to  the  chief, 
weather  bureau,  Washinyton,  D.  C. 
The  department  reserves  the  right  to 
reject  any  or  all  bids  and  to  waive 
defects  should  it  be  deemed  in  its  in- 
terest to  do  so.  (Signed)  D.  F.  HOUS- 
TON,  Secretary. 


NOTICE   TO   CONTRACTORS. 


BIDS   FOR  DESKS. 


SEALED  BIDS  will  be  received  by 
W  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up  to 
^nd  Lncludine  12  o'clock,  noon,  Tuesday, 
May  4th,  1915,  said  bids  then  and  there 
to  be  publicly  opened  and  read  for  fur- 
nishinf;  all  plant,  materials  and  l.tbor, 
and  doing-  the  ^vork  required  for  the 
complete  construction  and  erection  of 
buildings  to  be  kno^vn  as  "Worker's 
Cottapre  for  Males,"  "Kitchen  BuildinK-," 
and  "Power  House,"  Nor'tvalk  State 
Hospital,  near  Norwalk,  California,  in 
accordance  with  the  plans  and  specifi- 
cations therefor,  copies  of  which  may 
be  obtained  on  application  to  the  State 
Department  of  Engineering,  Sacra- 
mento, California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Twenty  ($20.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  pl.ans 
and  specifications  to  the  State  Depart- 
ment of  Engineering,  at  Sacramento, 
California,  in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sarcamento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  "Worker's 
Cottage  for  Males,"  "Kitchen  Building" 
and  "Power  House,"  Norwalk  State 
Hospital,  near  Norwalk,  Califorr.ia." 

(SIGNED)  W.    F.    McCLURE, 

State  Engineer.      (*) 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


European  Plan  Rates  $  1 .50  up. 


Management. 


Chester  W.  Kelley 


STATKME.XT      OF   THE      OWNERSHIP, 

>IA.\AGEME.\T,     CIRCULATION,     ETC., 

REUUIRED        BY        THE        ACT         OF 

AUGUST,    'M,    1912, 

of  BUILDING  AND  ENGINEERING 
NEWS  published  weekly  at  San  Fran- 
cisco,   California,   for   April    1st,    1915. 

Editor,  C.  .Munday,  560  Mission  Street. 

Managine    Editor,    L.    A.    Larsen,    560 
^lission   Street. 

Business    Manager,    L    A.    Larsen,    560 
Mission  Street. 

Publisher,    L.    A.    Larsen,    560    Mission 
.-^treet. 

Owner,   L.   A.    Larsen,    5G0   Mission   St. 

Known  bondholders,  mortgagees,  and 
other    security    holders,    holding    1    per 
cent  or  more  of  total  amount  of  bonds, 
moi-tgages,  or  other  securities.  None. 
L.  A.  LARSEN,  Owner. 

Sworn    to    and    subscribed    before    me 
this  5th  day  of  April,  1915. 

CHALMER     MUNDAY, 

Notary   Public. 
(My   commission   expires   Oct.    18,    1917.) 
[SEAL] 


SAN  BERNARDINO,  CAL.— BIDS  w;ill 
be  received  by  the  Board  of  Education 
up  to  April  12,  1915,  for  furnishing  100 
No.  1  school  desks,  15  No.  1  desk  backs, 
150  tablet  arm  recitation  chairs  and 
800  opera  chairs  for  the  new  high 
school  buildings.  F.  W.  Conrad  is  the 
Secretary  of  the   Board.  (*) 


NOTICE   TO   CONTRACTORS. 


PROPOSALS    FOR    SUPPLIES.. 


SUPPLIES — Sealed  proposals  will  be 
received  at  the  office  of  the  commis- 
sioner of  fisheries.  Department  of  Com- 
merce, Washington,  D.  C,  until  2 
o'clock  p.  m.  April  20,  1915,  and  then 
opened,  for  furnishing  general  supplies 
for  use  on  the  Pribilof  Islands,  Alaska. 
Blank  proposals  and  particulars  may 
be  obtained  by  addressing  the  above 
office. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  April  1,  1915.— .SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  May  1.%  191.';,  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  lighting  fixture.^, 
and  approaches)  of  the  United  States 
Post  Office  at  Park  City,  Utah.  One- 
story  and  basement  building:  ground 
area,  2,300  square  feet;  nonfireproof 
constru(!tion:  brick  facing  with  stone 
sills  and  wood  cornice,  etc.:  composi- 
tion loof.  Drawings  and  specifications 
may  be  obtained  from  the  custodian  of 
site  at  Park  City,  Utah,  or  at  this  office, 
in  the  discretion  of  the  Supervising  Ar- 
chitect, O.  WENDEROTH,  Supervising 
Architect.  (*) 


-OAN      FOR      VALPARAISO      WATER 
WATER  COMPANY. 


[Commercial  Attache  V.  L.  Havens, 
Santiago,  Chile,  .Ian.  26.] 
The  water  company  of  Valparaiso  is 
authorized  to  accept  a  loan  in  Chile  for 
$500,000  United  States  currency,  with 
interest  at  not  more  than  6  per  cent 
and  an  accumulative  annual  amortiza- 
tion of  at  least  \  per  cent.  The  funds 
are  to  be  used  for  new  machinery,  im- 
proved service  in  Valparaiso,  and  out- 
standing obligations.  The  loan  is  to 
be  guaranteed   by  the  Government. 
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ADVANCE  NEWS 

Classified  according  to  Location 


SAN    FRANCISCO. 


PIjATS — 2  story  and  base,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, Arthur  J.  Laib,  Ku.ss  Bldg.,  S. 
F.  Owner's  name  withheld.  This 
building-  will  be  erected  in  the  rear  of 
the  property  on  Sacramento  near  Tay- 
lor, and  has  been  designed  to  contain 
two  flats  of  five  and  six  rooms  each. 
Interiors  will  be  finished  in  pine  and 
redwood  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Imitation  tile  wainscot  will  be  used 
in  the  bath  rooms.  Automatic  water 
heaters  will  be  installed.  Exterior 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

FIjATS — 2  story  and  base,  frame,  $4,- 
000.  San  Francisco.  Architect,  none. 
Owner,  P.  Algot  Nelson,  433  19th  street, 
S.  F.  The  building  will  be  erected  on 
the  east  side  of  Third  avenue  north  of 
Balboa,  and  has  been  designed  to  con- 
tain two  flats  of  five  and  six  looms 
each.  The  building  will  cover  an  area 
of  24  by  58  feet.  Interior  finish  will 
be  of  pine  and  redwood  with  some 
hardwood  floors.  There  will  be  open 
fire  places  with  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
rooms  and  kitchens.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er, who  will  do  the  work  by  Day 
Ijabor. 

APARTMENT  HOUSE — 5  story  and 
base,  brick  and  steel,  $50,000.  San 
Francisco.  Architect,  none.  Owners, 
Towne  Realty  Company,  166  Geary 
street,  S.  F.  The  building  will  be 
erected  on  the  south  side  of  California 
street  east  of  Jones,  covering-  an  area 
of  106  by  54  feet.  There  will  be  a 
complete  steel  frame,  brick  exterior 
walls  faced  with  pressed  brick  and 
terra  cotta.  The  building  has  been  de- 
signed for  five  apartments,  each  apart- 
ment occupying  an  entire  floor,  con- 
sisting of  from  seven  to  eight  rooms. 
Intoiiors  will  be  finished  in  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  There  will  be  two  baths 
for  each  apartment.  Bath  will  be  fin- 
ished in  tile.  There  will  be  steam  heat, 
elevator  service,  dumb  waiters  and  a 
hot  and  cold  water  supply.  Marble 
and  tile  wainscot  will  be  used  in  the 
trance  vestibule.  The  contract  for  the 
.stiuctural  steel  has  alrefidy  been 
awarded  to  the  Vulcan  Iron  Works, 
and  segregated  figures  are  being  taken 
by  the  owners  for  the  balance  of  the 
construction. 

APARTMENT  HOUSE  AI.TERA- 
TtONS — 2,  2  story,  frame  buildings,  $7,- 
OdO.  San  Francisco.  Arcliittct,  Theo. 
\V.  Lenzen,  Humboldt  IJank  Mldg.,  S.  F. 
Owner.  T.rt;na  Ounz,  94  Fair  Oaks  street, 
S.  F.  The  two  present  flat  buildings 
located  on  the  north  side  of  22nd  street 
near  Fair  Oaks  are  to  be  altered  into 
elfe'lit    modern    apartments.      This    work 


will  include  new  interior  finish,  plas- 
tei-ing,  painting,  electric  work,  plumb- 
ing and  heating.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being-  taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $25,000.  .San  Francisco. 
.Aichitect,  Aithur  .1.  Laib,  Russ  Bldg., 
^^.  I<\  Owner's  name  withheld.  The 
building  will  be  erected  on  Sacramento 
street  near  Taylor,  and  has  been  de- 
signed to  contain  seven  apartments  of 
thri-e  and  four  rooms  each.  Interiors 
will  be  finished  in  pine  with  some  elm 
panels  and  some  hardwood  floors.  Each 
apartment  will  have  wall  beds  and 
private  baths.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
There  will  be  steam  heat  and  a  hot 
water  supply.  Marble  and  tile  wain- 
scot will  be  used  in  the  vestibule.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster  on  metal  lath. 
F^lans  are  complete  and  figures  are  be- 
ing   taken. 

APART.NrENT  HOUSE— 3  story  and 
base,  frame.  $10,000.  San  Francisco. 
Architect.  Charles  J.  Rousseau.  46 
Kearny  street.  S.  F.  Owner.  Mr.  Chad- 
bourne.  The  building  will  be  erected 
on  the  west  side  of  Treat  avenue  north 
of  22nd  street,  and  has  been  designed 
to  contain  six  apartments  of  three 
rooms  and  bath  each.  Interior  will 
be  finished  in  pine  with  some  elm  pan- 
els and  hardwood  floors.  Each  apart- 
ment will  have  wall  beds  and  private 
bath.  Tile  wainscot  and  composition 
floors  will  be  used  in  the  bath  rooms. 
There  will  be  steam  heat  and  a  hot 
water  supply.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are   now    being   taken. 

RESIDENCE  —  3  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, E.  Bolles,  660  Market  street.  S. 
F.  Owners.  S.  A.  Born  Building  Co.. 
660  Market  street,  S.  F.  The  dwelling 
will  be  erected  on  lot  7  in  Ashbury 
Terrace,  and  will  cover  an  area  of  25 
by  41  feet.  The  dwelling  has  been  de- 
.«igned  to  contain  seven  rooms  and  bath 
with  two  sleeping  porches.  Interior 
finish  will  be  of  pine  and  redwood 
with  some  hardwood  venenr  and  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  wainscot  and  floor  will  be 
used  in  the  bath  rooms.  A  hot  water 
circulating  system  is  specified.  Ex- 
lei-ior  of  the  dwelling  will  be  covered 
With  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by    Day   l..;ibor. 

RESIDIOXCES— 2.  2  story  and  base, 
frame,  $:!.000  each.  San  Francisco.  Ar- 
chitect, none.  Owner  Robert  F.  Qal- 
way,  120  Pierce  street,  S.  F.  These 
(IwellinKs  will  be  erected  on  the  west 
side  of  21st  avenue  south  of  Califor- 
nia,   and    each    has    been    designed    to 


contain  six  rooms  and  bath.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  liardwood  veneer.  Hardwood 
floors  will  be  used  in  the  living  rooms, 
dining  rooms  and  reception  halls. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  San  Francisco.  Archi- 
tect, O.  R.  Thayer,  20  Montgomery 
street,  S.  F.  Owner,  F.  A.  McCann, 
Mills  Bldg.,  S.  F.  The  dwelling  will 
be  erected  at  the  southeast  corner  of 
J  and  11th  avenue,  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  with  elm  panels  and  hard- 
wood floors.  Bath  rooms  will  have 
tile  wainscot.  An  automatic  "water 
heater  will  be  installed.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  stone.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, O.  R.  Thayer,  20  Montgomery 
street,  S.  F.  Owner,  F.  A.  McCann, 
Mills  Bldg.,  S.  F.  The  dwelling  will 
be  erected  on  the  south  side  of  J  street 
east  of  11th  avenue,  and  has  been  de- 
signed for  a  five-room  house  with  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  throughout.  Hardwood 
fioors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Tile  wainscot  will  be 
ustd  in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans   are    now    being   prepared. 

RESIDENCES- 2.  2  story  and  base, 
frame.  $3,500  each.  San  Francisco.  Ar- 
chitect. O.  R.  Thayer.  20  .Montgomery 
.•street.  S.  F.  Owner.  F.  A  McCall.  Mills 
I'ldg..  S.  F.  These  two  houses  will  be 
erected  on  the  east  side  of  11th  ave- 
nue. 30  and  60  feet  respectively  north 
of  J  street.  Each  house  has  been  de- 
.■^isned  to  contain  five  rooms,  bath  and 
..•sleeping  porch.  Masements  will  be 
u.-^ed  for  private  garage.  Interior  fin- 
ish will  be  of  pine  throughout.  There 
will  be  hardwood  fioors  in  the  prin- 
cipal rooms.  Plans  provide  for  open 
lire  places  and  .''lone  mantels.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  ai'e  specified.  Ex- 
teriors will  be  <-overed  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  he  called  for  at 
once. 

HKIIK^.E  REPAIRS— Steel  and  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Engineer,  City  Engineer, 
Temporary  City  Hall,  S.  F.  Owners. 
City    and    County    of      San       Francisco. 
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J'lan.s  and  specilica^tions  for  repairs  to. 
the  bascule  bridge  at  Third  and  Chan-  ' 
nell  streets  have  been  completed.  Bids 
are  now  being'  taken  and  will  be  open- 
ed on  the  7th  of  April.  Plans  and  .speci- 
fication.s  can  be  secured  from  the  City 
i;ngineer'.s  office.  Bid.s  will  be  opened 
by   the    Board    of   Public   Work.s. 

EXGINE  HOUSE — 2  story  and  base, 
'"lass  C  construction.  Cost  not  .stated. 
San  Francisco.  Architects,  Ward  & 
Blohme,  Alaska  Commercial  Bldg.,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Plans  have  been  conii)leted 
lor  the  construction  of  Engine  House 
\o.  12,  which  is  to  be  erected  at  the 
■  orner  of  Drumm  and  Commercial 
.-streets.  The  building  will  contain 
.space  for  two  pieces  of  apparatus  on 
the  first  floor  and  living  quarters  for 
the  men  in  the  upper  floor.  Construc- 
tion will  be  of  steel  and  brick  with  the 
exterior  faced  with  pressed  brick  and 
trimmed  with  terra  cotta.  Interior  will 
be  finished  in  pine.  There  will  be 
steam  heat  and  a  hot  water  system 
and  shower  baths.  Special  electrical 
work  is  specified.  Separate  bids  are 
being  taken  for  the  general  construc- 
tion and  for  furnishing  and  installing 
lighting  fixtures.  Plans  are  complete 
;md  in  the  hands  of  the  Board  of  Pub- 
lic Works.  Bids  will  be  opened  on 
April  7th.  (Plans  ajid  specifications 
c  an  be  obtained  from  the  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall    Building. 

DISTRIBUTING  MAIN  EXTENSION 
— Cost  not  stated.  San  Francisco.  En- 
gineer, City  Engineer,  Temporary  City 
Hall,  S.  F.  Owners,  City  and  County  of 
San  Francisco.  Plans  and  specifica- 
tions for  the  installation  of  distrib- 
uting mains  for  the  water  supply  in 
the  University  Mound  District  have 
been  completed  and  figures  are  now 
being  taken.  Bids  will  be  opened  by 
the  Board  of  Public  Works  on  April 
7th.  Plans  and  specifications  can  be 
secured  from  the  City  Engineer's  of- 
fice. 

UNDERGROUND  ELECTRICAL  CON- 
DUCTORS— Cost  not  stated.  San  Fran- 
cisco. Engineers,  City  Engineer,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Plans 
and  specifications  have  been  complet- 
ed for  furnishing  and  installing  un- 
derground electrical  conductors  for 
the  Geary  Street  Municipal  Railroad. 
Plans  are  now  being  figured,  and  bids 
will  be  opened  by  the  Board  of  Public 
Works  on  April  7th.  Plans  and  speci- 
♦ications  can  be  secured  from  the  City 
Engineer's  office.  Temporary  City  Hall. 
RESIDENCE  —  3  story  and  base, 
frame,  $25,000.  San  Francisco.  Archi- 
tect, Leo  J.  Devlin,  Pacific  Bldg.,  S.  F. 
Owner,  Leo  J.  Devlin.  The  dwelling 
will  be  erected  on  lot  No.  72  in  Sea 
Cliff  Terrace,  and  has  been  designed 
for  a  handsome  city  home  of  ten 
rooms,  several  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood.  The  living  and  dining 
room  will  be  finished  in  jenesero.  Bed 
rooms  will  be  finished  in  white  enamel. 
-Hardwood  floors  will  be  osed  in  the 
principal  rooms.  Plans  provide  for  a 
hot  air  heating  system,  hot  water  cir- 
culating system,  vacuum  cleaning  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  dwell- 
ing will  be  covered  with  cemtnt  plas- 
ter on  metal  lath.  A  clay  tile  roof  is 
specified.      A    separate    garage    will    be 
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,ert;cted     in    the    rear    of    the    property. 
Plans  aie  complete  and   figures   will   be  ' 
.  c;alled     for    shortly. 

ACADEMIC  BUU.DING,  POLYTECH- 
NIC HIGH  SCHOOL  GROUP,  FINISH 
HARDWARE— Cost  not  stated.  San 
Francisco.  Architect,  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall  Bldg.,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids  opened' 
at  the  last  meeting  of  the  Board  of 
Public  \\'orks  for  furnishing  and  in- 
stalling the  finish  hardware  in  the 
Academic  Building  of  the  Polytechni',; 
High  School  Group  show  T.  A.  Smith 
low  for  the  work  at  $5,423.  Farther 
action  will  be  taken  by  the  Board  of 
Public    Works. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $16,000.  San  Francisco. 
Architects,  Rousseua  &  Rousseau,  110 
Sutter  street,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  at 
the  northwest  corner  of  Union  and 
Baker  streets,  and  has  been  designed 
to  contain  five  apartments  ranging 
from  four  to  seven  rooms.  Interiors 
will  be  finished  in  pine  and  hardwood 
with  some  white  enamel  in  the  bed 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile.  Hardwood  floors  will  be  used 
throughout.  All  suites  will  have  pri- 
vate bath  rooms,  which  will  be  fin- 
ished in  tile.  Marble  wainscot  will  be 
used  in  the  entrance.  Exterior  of  the 
building  will  "De  covered  with  cement 
plaster  on  metal  lath.  Plans  are  no-.v 
being    prepaxed. 

FLATS — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  none. 
Owner,  E.  Coleman,  5516  Geary  street, 
S.  F.  The  building  will  be  erected  on 
south  side  of  Geary  street  east  of  19th 
avenue,  covering  an  area  of  22  by  35 
feet.  There  will  be  two  flats  of  fiv5 
looms  each.  Interiors  will  be  finished 
in  pine  and  redwood  with  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will  be 
finished  in  tile.  Automatic  water  heat- 
ers are  specified.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
BREWERY — 4  and  5  story  and  base, 
reinforced  concrete.  $450,000.  San  Fran- 
cisco. Architect,  Carl  Siebrand,  Arcade 
Bldg.,  Seattle.  Owners,  Rainier  Brew- 
ing and  Malting  Co.,  represented  in 
San  Francisco  by  .John  Rapp  &  Son, 
1500  Bryant  street.  Plans  for  the  big 
brewing  plant  to  be  erected  in  the  Po- 
trero  District  have  been  completed  and 
are  now  in  the  hands  of  the  San  Fran- 
cisco representatives  for  ,  figures.  A 
large  number  of  local  contractors  are 
figuring  the  work.  Construction  will 
be  fireproof  with  exterior  walls,  floors 
and  roof  slabs  of  reinforced  concrete. 
Exterior  will  be  faced  with  cement 
pla.stLr.  The  successful  contractor  will 
be  allowed  but  four  months  in  which 
to  complete  the  work. 

CITY  JAIL  ELEVATOR  WORK— $5,- 
650.  San  Francisco.  Architect,  City 
Department  of  Architecture,  Tempo- 
rary City  Hall,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  The  lowest 
bid  received  by  the  Board  of  Public 
Works  for  furnishing  and  installing 
elevators  in  the  new  City  Jail  was  re- 
ceived   from    the    Otis    Elevator    Co.,    at 


$."),y50.     The.v   will   piobably   be  awarded 
the   contract.     ■     ■ 

SCHOOL  HARDWARE— $5,423.  San 
Francisco.  •  Architect,  City  Department 
of  Architecture,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  The  lowest  bid  received  by 
the  Board  of  Public  Works  for  fur- 
nishing the  finish  hardware  in  the  aca- 
demic building  of  the  Polytechnic  High 
School  was  that  of  P.  A.  Smith  at  $."),- 
123. 

Contracts  Awarded. 

APART.VENT  HOUSE— 3  story  and 
base,  frame,  $12,500.  San  Francisco. 
Architect,  C.  O.  Clausen,  Hearst  Bldg., 
S.  I\  Owner,  Mary  Stein.  Contractors, 
Ratto  &  Ratto,  232  Hartford  street,  S. 
F.      Contract    price,    $12,500. 

riTV  HALL  ORNAMENTAL  IRON 
AND  BRONZE — $100,000.  San  Francis- 
co. Architects,  Bakewell  &  Blown,  :^51 
Kearny  street,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Contractors, 
Rudgear-Merle  Co.,  S.  F.  Contract 
price,    $9'S,S50. 

LOFT  ADDITION— 1  story.  Class  C 
construction.  Cost  not  stated.  San 
Francisco.  Architect,  Carl  Geilfuss,  46 
Kearny  street,  S.  F.  Owner's  name 
withheld.  This  addition  will  be  made 
to  a  large  three-story  building  on  Sec- 
ond street.  The  building  covers  an 
area  of  90  by  100  feet.  The  work  will 
include  brick  work,  carpentry,  plumb- 
ing, electric  work  and  elevator  exten- 
sion.     Plans   are   being  prepared. 

City  Bids  Opened 

Mills    Were    Opened    at    the    Weilnesilay 
Meeting:    of     the     Board     of    W^ork.s 
for    Elevator   Work    and    Hard- 
ware. 


The  following  is  a  resume  of  the 
Wednesday  afternoon  meeting  of  the 
Board  of  Public  Works: 

The  Board  awarded  to  Barrett  & 
Hilp  the  contract  for  the  improvement 
of  17th  street  between  Carolina  and 
Arkansas    streets. 

Board  awarded  contract  to  J.  G. 
Harney  for  improvement  of  Judah 
street    between    12th    and    13th    Aves. 

Board  rejected  all  bids  received  for 
the  improvement  of  Harper  street  from 
30th  to  Randall,  and  the  Secretary  was 
directed  to  re-advertise  for  new  bids 
on  the  work  to  be  received  until  April 
7th. 

Award  contract  for  ornamental 
bronze  work  on  the  New  City  Hall  to 
Rudgear-Merle. 

Approve  specifications  for  improve- 
ment of  Buena  Vista  Ave.,  Central  Ave 
and    Haight   street. 

Board  approved  specifications  for  the 
lighting  fixtures  to  be  installed  in 
Engine  House  12  and  the  Secretary 
was  directed  to  advertise  for  bids  to 
be  received  until  April  7th.  Plans  by 
Architects  Ward  &  Blohme,  Alaska- 
Commercial    Building. 

Board  approved  plans  and  specifica- 
tions for  the  general  construction  of 
Engine  House  No.  12  and  will  receive 
bids  for  the  same  until  April  7th. 
Plans  by  Architects  Ward  &  Blohme, 
Alaska-Commercial   Building. 

Board  approved  specifications  for 
underground  fixtures  of  the  municipal 
railway  and  will  receive  bids  until 
April   7th. 

Award  contract  for  the  construction 
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of    Bt-ach    Teniiiiial     loop    to    Thos.    H. 
Mullen   at    $2,r)00. 

Secretary  was  directed  to  advertise 
for  bids  for  alterations  to  be  made  on 
the  Third  and  Channel  streets  bridge. 
Hids   close   April    7th. 

Secretary  Instructed  to  advertise  for 
bids  for  the  installation  of  water 
mains  in  the  University  Mound  Dis- 
trict. Bids  close  April  7th. 
Hard^vare  Polyterhnir  HIkIi  School, 
Academic*  UuildinK. 

Pacific   Hardware   &   Steel   Co $7,690 

Bennett    Bros 6,067 

.loost    Bros 7,325 

P.    A.    Smith .5,423 

A.    W.    Pike 6,149 

KlevatorH,   City   and    County   Jail    Bldf?. 

Otis     Elevator     Co $5,650 

Pacific    Gurney    Elevator    Co 5,990 
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tfallding  Contracts  ATfaraed. 

San  Francisco 


No. 

^72 
973 
974 
975 
976 
977 
97S 
979 
9S0 
981 
982 
983 
9)84 
985 
986 
987 
988 
989 
990 
991 
992 
Sl!93 
994 
9.95 
996 
997 
998 
999 
1000 
1001 
1002 
1003 
1004 
1005 
1(^06 
1007 
1008 
10O9 
1010 
1011 
J012 
1013 
1014 
(10,12 


Oivner.                     Contractor  Amt. 

Nolan     GilloKloy  4227 

Penderffast     ....  Mac  .Arthur  2150 

Sulger      Uttle  5)56 

Titlow      Dulfer  3500 

Boyd      MaRuire  400 

De    Younpr    Perry  450 

Curtis     Curtis  500 

Tomsen Olsen  600 

Holden      Allen  1700 

Pacific    T    &    T.  .Thornalley  37495 

Welsh      Welsh  4000 

Schneider     McMullin  1685 

Webber     Standard  400 

Prudential     Brumfield  1990 

Lillie      Lillie  1200 

Kupper     Munster  1800 

Scoble     Scoble  2500 

Brandenstein     ...Christian  400 

Mouthy      Birres  1000 

Novello     Novello  400 

Nelson     Nelson  4000 

Thompson     Dowlin  900 

Resta Ghezzi  450 

Cunningham     Owner  400 

Gal  way     Gal  way  3000 

Oalway     Galway  3000 

Webber     Webber  400  > 

Born     Born  5000 

Yager     Yager  4000 

Yager 4000 

Yager     Y'ager  4000 

Dehail     Klam  40900 

Same     .Judson  11379 

Boo^h      Hannah  7737 

Stein      Katto  11600 

Heyman     Ileyman  1750 

Heyman     Ileyman  1750 

Johnson      Thunberg  2900 

.Johnson      Thunberg  2900 

Cobb     Parkside  10S5(i 

Heineman     Bryant  18800 

I..evy     I^ittle  20100 

Chadburne     Ellingson  9081 

)      S  BCS'H.    160    B  Gough.   E  32-6x 


KRAMR    FLATS 

(972)  S  ARMY  175  W  Guerrero  W  25 
xS-114-.  All  work  except  inside  locks 
and-  front  door  locks  and  shades  for 
two-sljory  and  basement  frame  flats. 

O.wner .Ino.  and   Eleanor  .T.  Nolan, 

24i9    27th.    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .J.  Gillogley  &  Son.  745 
San  Jose  Ave.,  S.  F. 

Filed   Mar.   29,   '15.     Dated   Mar.    1\  '15. 

Rough     frame     up $1054.50 

Brown    coated     1058.00 

Completed    and    accepted 1058.00 

IT.sual    35    days 1057.00 

TOTAL  COST,    $4227.50 

Bond,    $2114.       Sureties,    S.    J.    Lazarus 

and    R.    W.    Gillogley.      Limit,    90    days. 

I'^orfelt,   none.     Plans  and  specifications 

lllcd. 


I'UA.MIO    COTTAGE 

(973)      E     EIGH'I'EENTIT     AVE     175     N 

Taraval.      All   work    for  one  and   ono- 

liulf-.Htory    I'rame   oottJige. 

Owner F.   C.   Pendergast. 

Architect  . .  .None. 


hillLblN'G    AND    ENGL'MEERIKG    NEWS 

Contractor.  ..MacArthur  Bros.,  1560  Fell 

San   Francisco. 
Filed   Mar.   29,  '15.      Dated  Mar.   26,  '15. 

Frame    up     $537.50 

Rough    plumbing    in 537.50 

Completed     537.50 

Usual    35    days 537.50 

TOTAL  COST,  $2150.00 
l^ond,  $1075.  Surety,  Pacific  Coast 
Caisualty  Co.  Limit,  90  days.  Forfeit, 
none.      Pl.ins   and   specifications    filed. 

FRAME    STORE 

(974)  SW  NINTH  AVE  &  MORAGA 
W  95  S  58  E  95  N  to  beg.  All  work 
for  one-story  and  basement  frame 
store   building. 

Owner Frederick    Sulger,    142    6th, 

San   Francisco. 

Architect  .  .  .C.  O.  Clausen,  Hearst  Bldg 
San  Francisco. 

Contractor .  .AVm.    Little,    753    8th    Ave., 
San  Francisco. 

Filed  Mar.  30,  '15.     Dated  Mar.  30,  '15. 

Frame    up    $1289 

Brown    coated    1289 

Completed    and    accepted 1289 

Usual    35   days 1289 

TOTAL  COST,    $5156 

Bond.   $2578.     Surety,  United  States  Fi- 
delity  &   Guaranty  Co.     Limit,   70  days. 

Forfeit,   i  one.     Plans  and  specifications 

filed. 


FRAME  RESIDENCE 

(975)      E    FORTY-SECOND    AVE    275    S 

Balboa   (B)    S  25xE    120   O  L  340.     All 

work    for    two-story      and      basement 

frame   residence. 

Owner Emma      L.    and      Edw.      I. 

Titlow,       1283       2nd       Ave., 
San    Francisco. 
Architect  . .  .None. 
Contractor.  .W.     F..     Dulfer,     519      15th 

Ave.,    San    Francisco. 
Filed  Mar.  30,  '15.     Dated  Mar.  29,  '15. 

4   equal   payments  as   follows: 

Roof    rafters    in    place 

Brown     coated     

Accepted     

Usual    35   days 

TOTAL  COST,  $3500 
Bond,  none.  Limit,  90  days  after  Mar. 
30.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


FRAME    DWELLING 

(976)      NO.     340     GERARD.       One-story 
and    basement   frame  dwelling. 

Owner J.   M.    Boyd,   Premises. 

.\rchitect  .  .  .None. 

(Contractor.  .Jos.       Maguire,      2259      San 
Bruno,    San    Francisco. 

COST,    $100 


ALTERATIONS 

(977)      NO.   1131   POLK.     Alter  front. 

Owner M.      De    Young,      Chronicle 

Bldg.,    San    Francisco. 
Ai-chitect  .  .  .None. 
Contractor.  .Chas.    Perry,       1672       Ellis. 

San    Francisco. 

COST,    $4.".0 

ALTERATIONS 

(97S)      NO.     2552     FOUSO.M.       Raise    .itid 
11(1(1   foundation. 

<Hvnor R.   Curtis.    Premises. 

Architect  .  .  .  None. 

Day's   work.  COST.    $."i00 


A  LTE  RATIONS 

(979)      .\0.    .150    HEAD.      Alter    and    add 
to  dwelling. 

Owner G.    B.    Thomsen,    Premises. 

Architect  .  .  .None. 


W'ednesdny.      April      7,       1915. 

Contractor.  .O.      Olsen,       260       Beverly,    * 

i>an    Francisco.  ' 

COST,  $600    : 


fra:me  dwelling 

(980)      E  CORDOVA  75   N  Seville.     One 

story  and  basement  frame  dwelling. 
Owner St.    George    Holden,   Crock- 
er Bldg.,  San  Francisco. 
.Architect  .  .  .Owner. 

Contractor.  .Allen   &   Knight,    4525   Mis- 
sion, San  Francisco. 

COST.    $1700 


CLASS   "A"   OFFICE 

(981)  N  LONDON  AND  RUSSIA  AVE 
NE  loOxNW  50  Ptn  Blk  4.  Excelsior 
Hd  .Xss'n.  .All  work  for  three-story 
and  basement  steel,  brick  and  con- 
crete  Class   ".A"  office  building. 

Owner The     Pacific     Telephone     & 

Telegraph    Co..    602'  Sheldon 
Bldg..    San    Francisco. 
Engineer  ..  .E.    V.     Cobby    and     C.     W, 

Burkett. 
Contractor.  .W.  G.  Thornalley,  565  16th, 

(;)akland. 
Filed  Mar.  31.  '15.     Dated  Mar.  29,  '15. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $37,495 
Bond.  $1S,750.  Sureties.  G.  F.  Bernard 
P.  C.  Frederickson  and  J.  M.  Carr. 
Limit.  119  days  after  April  2.  Forfeit. 
$50.      Plans    and    specifications    filed. 


FRAME    DWELLING 

(982)  E  FIFTEENTH  AVE  266-S  S 
Geary  S  25-3 %xE  110-5i^  O  L  230. 
All   work   for   6-room   frame  dwelling 

Owner las.   Welsh. 

••rchitect  .  .  .None. 

Contractor.  .James     Welsh     &     Co..     244 
20th   .Ave..  San  Francisco. 

Piled  .Mar.  31.  '15.     Dated  .Mar.  13,  '15. 

Rafters     on $1000 

Brown    coated    1000 

Accepted     1000 

Usual     35    days 1000 

TOTAL  COST.    $4000 

Bond.   none.     Limit.   90  days  after  Mar. 

20.      Forfeit,    plans    and    specifications, 

none. 


FRA.ME   COTTAGE 

(9S3)  LOT  IS  BLK  23  Crocker  Amazon 
Tract.  -All  work  for  5-room  frame 
cottage. 

Owner Leon     Schneider.     35 1     Col- 
umbus .Ave.,  San  Francisco. 

.\rchilect  .  .  .None. 

Contiactor.  .McMullin      von      Voorhies, 
110    Jessie,    San    Francisco 

Filed  .Mar.  31,  '15.     Dated  Mar.  29,  '15. 

Frame    up    $4  21 

Brown    coated    421 

Accepted      421 

Usual    35    days 422 

TOT.AL    C(1ST,    $1685 

Bond,    $843.      Sureties,    J.    W.    Schouten 

and    J.    H.    McCallum.      Limit,    60    days 

from    issuing    permit.        Forfeit,      none. 

Plans   and   specification-?   filed. 


ELECTRIC    SIGN 
(9S4)      NO.     71     THIRD, 
and    alter    marquise. 

Owner Chas.   F.   W. 

.Architect  .  .  .None. 


Electric    sign 
Webber.   Prem 


I'ontraotoi 


Standard  Sheet  .Meta! 
Works.  71S-20  Natoma. 
San    Francisco. 

CO.«!T.   $400 


ELECTRIC    SIGN 
(9S5)      SW     FOUUTII 
Electric   roof  sign. 


AND     MARKET. 


WedneMday, 


April 


:tl5. 


HUIi  DING    AND    ENGINEERliMG   NEWS 


Owner Prudential    Liife    Insurance 

Co.,    Pacific    KldR.,    S.    F. 

Architect  .  .  .None. 

Contractor.  .Brumfield    IClec.    Sign    Co., 
18   7th,   San   Francisco. 

COST,   $1990 


FRAME    STORE    AND   DWELLING 
(986)      S    .TOeST    100    E    Acadia.      One- 
story   and    ba.sement   frame   store   and 
dwelling. 

Owner Mrs.    G.    Lillie,    211    Acadia, 

San  Francisco. 
Architect  .  .  .None. 

Contractor...!.    A.       Kirby,    20       Nordin, 
San    Franoi;:oo. 

COST,   $1200 


ALTERATIONS 

(987)      NOS.     1315-19     PACIFIC.       Alter 
.'Jtore. 

Owner Rathjen   &   Kuppor,   Prem. 

Architect  . .  .None. 

Contractor .  .Munster  &  Bornholdt,   1530 
Broderick,   S.   F. 

COST,  $1800 


FRAME    DWELLNG 

(988)  AV  FORTY-FOURTH  AVE  100  S 
Balboa.  One-story  and  basement 
frame  dwelling. 

Owner Thos.  Scoble,  363   14th  Ave. 

San   Francisco. 
Architect  ..  .E.    E.    Young,    2."1    Kearny, 

San  Francisco. 
Day's  work.  COST,  $2500 


ALTERATIONS 

(989)      NO.    530    HAIGHT.      Alter    front 
and  interior  of  store. 

Owner M.    J.    Brandenstein. 

-Vrchitect  .  .  .None. 

Contractor.  .T.    Christian,     520    Haight, 
San    Francisco. 

COST,    $400 


ALTERATIONS 

(990)      NO.    2812    BUSH.      Alter   flats. 

Owner J.   Mouthy,   Premises. 

Architect  ...None. 

Contractor.  .A.      Birres,       1408      Sutter, 
San   Francisco. 

COST,  $1000 


ALTERATIONS 

(991)      NO.    212    TRUMBALL.      Alter. 

Owner los.   Novello. 

-Architect  .  .  .None. 

Day's    work.  COST.    $400 


FRAME   FLATS 

(992)      E    THIRD    AVE     175     N     Balboa. 

Two-story    and    basement    frame    (2) 

flats. 

Owner P.    Algot    Nelson,    433    19th, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $4000 


ADDITION 

(993)      NO.    522    CLEMENT.      Add    one- 
story   frame. 

Owner W.    S.    Thompson,    Granade 

Hotel,    San   Francisco. 
Architect  . .  .None. 

Contractor.  ..I.  C.   Dowlin,   122   4th  Ave., 
San   Francisco. 

COST,    $900 


ADDITION 

(994)      NO.    3058    OCTAVIA.      Add    three 
rooms. 

Owner .1.    Di    Resta,    Premises. 

Architect  . .  .None. 

Contractor.  .G.      Ghezzi,    82      Valpariso, 
S.  F.  COST       ii^O 


CEMENT    FLOOR 

(995)      SW     SANCllKZ     AND     .JERSEY. 
Cement    floor. 

Owner Mrs.        Cunninghain,        1152 

Sanchez,    San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $400 


FRAME   RESIDENCE 

(99G)      W    TWENTY-FIRST    AVE    200    S 

California.      Two-story  and   basement 

frame  residence. 

Owner Robert      F.      Galway,       420 

Pierce,   San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $3000 


FRAME    RESIDENCE 

(997)  W  TWENTY-FIRST  AVE  225 
S  California.  Two-story  and  base- 
ment frame  residence. 

(Twner Robert      F.       Galway,       420 

Pierce,  San  Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,    $3000 


ALTERATIONS 

(998)      NO.     460    THIRTY-FIFTH     AVE. 
New  floor  and  alter  front. 

Owner L.   A.    Webber,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


FRAME   RESIDENCE 

(999)  ASHBURY  TERRACE  Lot  No.  7 
Three-story  and  basement  frame 
residence. 

Owner S.    A.    Born    Bldg.    Co.,    660 

Market,    San    Francisco. 
Architecet  . .  .E.    G.    Bolles,    660    Market, 

San   Francisco. 
Contractor.  .S.    A.    Born    Bldg.    Co.,    660 
Market,  San   Francisco. 

COST,   $5000 


FRAME    FLATS 

(1000)  W  EIGHTEENTH  AVE  125  S 
California.  Two-story  and  basement 
frame  flats. 

Owner Grace    Yager,      1539      Clay, 

San   Francisco. 

Architect  .  .  .None. 

Contractor,  W.   W.  Yager,   1545  Califor- 
nia, San   Francisco. 

COST,   $4000 

FRAME    FLATS 

(1001)  W  EIGHTEENTH  AVE  100  S 
California.  Two-story  and  basement 
frame  flats. 

Owner Grace    Yager,      1539      Clay, 

San   Francisco. 

Architect  .  .  .None. 

Contractor,  W.  W.  Yager,   1545  Califor- 
nia, San   Francisco. 

COST,   $4  000 


FRAME   FLATS 

(1002)  W  EIGHTErENTH  AVE  75  S 
California.  Two-story  and  basement 
frame  flats. 

Owner Grace    Yager,      1539      Clay, 

San   F*rancisco. 
Architect  .  .  .None. 

Contractor,  W.  W.  Yager,   1545   Califor- 
nia, San  Francisco. 

COST,   $4000 


BRICK     HOTEL 

(1003)  S  TWELFTH  AND  MARKET 
SW  25-11  SE  90  SW  50  SE  75  NE 
75-11  NW  165.  Wrecking,  clearing, 
excavating,  concrete,  reinforced  con- 
crete, brick,  carpenter,  mill,  roofing, 
tin  and  galvanized  iron,  glass  and 
glazing,  rough  hardwar-e,  marble  and 
mosaic,  tile,  lath  and  plaster  for  five- 


.story   brick   ami   .steel    frame   liolel. 

Owner I.   I.    Dehail.  • 

Architect  .  .  .  W.    H.   Cr;m  Jr.,   425   Kear- 
ny, San  Francisco. 
Contractor .  .Thos.      Elam    &    Son,      ISO 

.lessie,   San   Francisco. 
Filed  Apr.   1,  '15.      Dated  Mar.   23,   '15. 
On   1st  and   15th  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $40,900 
Bond,  $20,500.  Surety,  The  Aetna  Acci- 
dent &  Liability  (jo.  Limit,  110  days 
after  steel  completed.  Forfeit,  $25. 
Plans  and  specifications  filed. 


(1004)  STRUCTURAL  IRON  &  STEEL 
work  on  above. 

Contractor.  ..ludson    Mfg.    Co.,    819    Fol- 

som,   San   Francisco. 
?Mled   Apr.    1,   '15.     Dated   Mar.   25,  '15. 

Payments    same    as    above 

TOTAL  COST,  $11,379 
Bond,  $5700.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  40  days. 
Forfeit,  $20.  Plans  and  specifications 
tiled. 

FRAME  FLATS 

(1005)  N  LOMBARD  114  W  Leaven- 
worth W  34-4i^xN  137-6.  All  work 
for  two-story  and  basement  frame 
flats. 

Owner Amy  C.  Booth. 

Architect  ..  .W.      G.    Hind,    46      Kearny. 
San    Francisco. 

Contractor.  .J.      S.      Hannah,      Williams 
Bldg.,    San    Francisco. 

Filed  Apr.   1,  '15.     Dated  Mar.   30,  '15. 

Rustic    and    roof   on $1934.25 

Brown    coated    1934.25 

Completed    and    accepted 1934.25' 

Usual    35    days 1934.25 

TOTAL  COST,   $7737.00 

Bond,    $3868.50.      Sureties,    G.    W.    Cush- 

ing  and  .1.   D.  Hannah.     Limit,  75  days. 

Forfeit,   $5.        Plans  and     specifications 

filed. 


APARTMENTS 

(1006)  N  UNION  27-6  W  Baker  W  27-6 
xN  110.  All  work  for  three-story 
and  basement  .frame  (fi)  4-rnom 
apartments. 

Owner Mary    Stein. 

-Architect  ...C.  O.  Clausen,  Hearst  BI(Ig 
San  Francisco. 

Contractor .  .Ratto    &    Ratto,    232    Hart- 
ford, San  Francisco. 

Filed  Apr.   1,  '15.      Dated  Mar.   31,  '15. 

Frame    up    $2900 

Brown    coated    2900 

Completed    and    accepted 2900 

Usual    35   days 2900 

TOTAL  COST,   $11,6.00 

Bond,    none.      Limit,.  90    days.      Forfeit, 

$5.      Plans   and   specifications    filed. 


DWELLING 

(1007)      W     TWENTY-SEVENTH     AVE 

31   N   Anza.     One-story  and  basement 

frame  dwelling. 

Owner Oscar   Heyman   &    Bro.,   742 

Market,   San   Francisco. 
Architect  .  .  .None. 
Day'.s   work.  COST,    $1750 


DWELLING 

(1008)      W     TWENTY-SEVENTH     AVE 

63   N  Anza.     One-story  and   basement 

frame  dwelling. 

Owner Oscar   Heyman   &    Bro.,    742 

Market,  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1750 


(1009)      .\  AN/-A   10(1   E   15th  Ave.     Two- 
story    and    basement   frame   dwelling. 


k 


Owner Gus     Thunbergr    and     .luhn 

Johnson,   640   !)th  Ave.,  S.   F 

Architect  .  .  .None. 

Contractor.  .Gus    E.    Thunberg:,    640    9th 
Ave.,    San    Francisco. 

COST,   $2900 

FRAME     DWELLING 

(1010)      N  AXZA  72-6  E  15th   Ave.  Two- 
story   and    basement    frame    dwelling'. 

Owner Gus     Thunberg     and     .Tohn 

Johnson,   640   9tn  Ave.,   S.   F 
Architect  .  .  .None. 

Contractor.  .Gus    E.    Thunberg.    640    9th 
Ave.,    San    Francisco. 

COST,   $2900 


FRAME    RESIDENCE 

(1011)  E  COMMONWEALTH  AVE 
.166.8  S  California  S  50xE  120  W  A  157 
All  work  for  two-story  frame  resi- 
dence. 

Owner W.    H.    Cobb,    785    Market, 

San   Francisco. 

Architect  .  .  .None. 

Contractoi.  .  Parkside    Home    Bldg.    Co., 
Crocker    Bldg.,    S.    F. 

Filed    Apr.    2,   '1.').      Dated    Apr.    1,    '15. 

Rough    frame    completed $2712.50 

Brown    coated     2712.50 

Completed    and    accepted 2712.50 

U.suul    3.".    days 2712.50 

TOTAL   COST,    $10,850.00 

Bond,     $5425.       Sureties.     Wm.     Trebell, 

Edwin  Schwab  and  Iw.  V.  Riddle.   Limit, 

140     days.         Forfeit,     $1.         Plans     and 

specifications    filed. 

S    12(1.      All    woik   for  throe-.^tory   and 
baseinent    frame    apartments. 

Owner Mary    Heineman    and    Alice 

Marx. 

.•\rchiteet Earl    B.      Scott,      Humboldt 

Bank    Bldg.,   S.   F. 
Contractor.  .Aithur     W.       Bryant,     1247 

9th  avenue.  S.  F. 
Filed,  April  .">.,  '15.   Dated,  March   31,  '15. 

Frame     up     $4700 

Brown    coated    4700 

Completed   and    accepted    4700 

T'sual    o5   days    4700 

TOTAL  COST,  $18,800 
Hond,  $9400.  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.  Forfeit,  $10. 
liimit,  120  days  from  recording.  Plans 
and  specifications  filed. 


(1013)  NE  FOURTH  and  Natoma.  N 
51-2XE  82-6.  All  work  for  three- 
story  and  basement  Class  "C"  stores 
and   rooming  house. 

Owner Morris   Levi   and   Max   Levi, 

202  E-Main,  Stockton. 
Architect..  .  .O.s'er    Bros.,    Post    St.,    S.    F. 
Contractor.  .William      Little,      753      8th 

avenue,   S.    F. 
Filed,  April  3,  '15.   Dated,  March   29,  '15. 
Excavation,         concrete        walls 

pier.f  and    footings  completed  .  $1500 
Brick    work    up      to      level    2nd 

floor    joists    2000 

Brick    work,    carpenter    and  roof 

completed     5200 

Plastering      and       sheet      metal 

work    completed    2600 

Accepted     3775 

I'sual    35   days    5025 

TOTAL  COST,  $20,100 
Hond,  $10,500.  Sureties,  U.  S.  Fidelity 
and  (Guaranty  Co.  ForftHt,  $12.50.  Lim- 
it. 90  day.s  from  April  5.  1915.  Plans 
and    specifications    tiled. 

(1014)  W  TREAT  Ave.,  95  N  22nd,  N 
30xW  122-6.  All  work  except  elec- 
tric flxt\ires  for  two-story  and  base- 
ment   frame   apartments. 


BUILDING    A.\D    ENGINEKRING    NEWS 

Owner H.      P.      Chadbourne,      1482 

California,    S.    F. 
Architect..  .  .Chas.       J.       Rousseau,       46 

Kearny  street,  S.  F. 
Contractor.  .Ellingson      &      Holt,      3854 

Army  street,  S.  F. 
Filed,    April    3.    '15.    Dated,    April    2,    '15. 
Roof  on   and   building  enclosed. $2270 
Brown    coated    on    exterior   and 

interior     2270 

Completed    and    accepted    2270 

Usual    35    days     2271 

TOTAL  COST,  $9081 
Bond,  Sureties,  Forfeit,  none.  Limit. 
90  days  from  date  of  receipt  of  build- 
ing permit.  IMans  and  specifications 
filed. 

♦ 

INCORPORAl'IOIVS 

Commercial  Machine  Works  and 
Supply  Company.  To  manufacture  and 
deal  in  pumps,  motors,  engines  and 
i-nachinory.  Capital  Stock,  $100,000; 
100,000  shares  at  $1  each;  amount  sub- 
scribed, $15.  Place  of  business,  San 
Francisco.  Directors — J.  L.  Sebastian, 
D.  O.  Mark.  W.  W.  Price,  5  shares 
each. 

Panama  Puzzle  Company.  To  ex- 
ploit a  certain  patented  puzzle.  Capital 
Stock,  $25,000;  25.000  shares  at  $1  each; 
amount  subscribed.  $3.  Place  of  busi- 
ness, San  Francisco.  Directors — E.  A. 
Nelson,  Jr..  I...  H.  Moise,  L.  R.  Glavis,  1 
.share  each. 

The  I-'ruit  Stick  Company.  To  deal 
in  candies  and  confectionery.  Capital 
Stock,  $10,000;  1000  shares  at  $10  each; 
amount  subscribed,  $30.  Place  of  busi- 
ness, San  Francisco.  Directors — F.  H. 
Lynch,  J.  Canty,  W.  H.  Duane,  1  share 
each. 

The  San  Francisco  Players.  Social. 
No  capital  stock.  5  directors.  Place 
of    business,    San    Francisco. 

Northern  Fruit  Company.  To  act  as 
agents,  brokers  and  commission  agents 
Capital  Stock,  $25,000;  25,000  shares  at 
$1  each;  amount  subscribed.  $3.  Place 
of  business.  San  Francisco.  Directors 
—J.  A.  De  Back,  Thos.  De  Matei,  J.  H. 
Von  Husen,  1   share  each, 

I.  D.  Zelinsky  &  Sons,  Inc.,  to  con- 
."truct,  alterate  and  improve  houses 
and  buildings.  Capital  stock  $200,000; 
amount  subscribed,  $3.00;  200,000 
shares  at  $1.00  each.  Place  of  busi- 
ness, San  Francisco.  Sub.scribers — D. 
Zelinsky,  C.  Zelinsky,  11.  Zelinsky,  1 
share    each. 

Red  I'^ront  Plumbing  and  Hardware 
Co.,  general  plumbing  and  hardware 
business.  Capital  stock,  $10,0000; 
10,000  shares  at  $1.00  each.  Amount 
subscribed,  $4,002.  Place  of  business, 
San  F"rancisco.  Subscribers — C.  B. 
Price,  W.  C.  Middleton,  1  share  each; 
F.   J.    Price.   4,000   shares. 

The  (.^hinese  Festival  Company;  gen- 
eral anuisement  and  theatrical  busi- 
ness. Capital  stock.  $25,000;  25,000 
shares  at  $1.00  each.  Amount  sub- 
scribed. $3.  Place  of  business,  San 
I'rancisco.  Subscribers — R.  Lubelski,  J. 
Luhelski,  T.  Lubelski,  1  share  each. 
♦ 

LEASES 

.Mar.  ;!ii,  1915  — NO.  135  FOURTH  SE 
Cor.  .Minna.  William  P  Carroll  to 
(}  Tncharner  and  J  Gumbinger.  2 
years.      $4  800. 

Mar.  30,  1915— N  GOLDEN  GATl^  AVE 
198  W  Leavenworth  W  22xN  S5. 
Robert  O  Hoffman  to  Margaret  Todd. 
5    years.      $6240.      Assigned    to    Agnes 
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\\ilkins  and    Wm   Leseberg.      $900. 

.Mar.  31.  1915 — NO.  202  THIRD.  Boyd 
Investment  Co  to  G  J  Teck.  3  years 
I    months.     $5400. 

.Mar.  29.  1915— BUILDING  ON  SLOAT 
Hlvd  adj  building  on  Great  Highway 
adj  building  on  NE  Great  Highway 
and  Ocean  Boulevard.  Patrick  Brod- 
erick  and  John  J  Barrett  to  Chris 
Stathis.      43   months.      $4945. 

April  3.  1915— N  EIGHTEENTH.  150 
W  Sanchez— 100  N  114  E  100.  S  114. 
.1.  and  Marie  Jacquemet  to  Paul 
Silva.   D.    Delucca  and   M.    Leornar- 

dini.   Dec.    31.    1923    $50 

April  3.  1915—1800  O'FARRELL 
NW  corner  Steiner.  Daniel  J.  Mur- 
phy to  John  Wertsching.  3  years 
$5940 

Alar.  31.  1915— NO.  2524  MISSION  W 
line  bet.  21st  and  22nd.  E  G  Den- 
niston  to  M  Lossman.  5  Years. 
$6600. 


NOTICE    OF    .\OX-RESPOXSIBII,ITY. 


Mar.  26,  1915— S  DURANT  AVE  131.03 
W  Piedmont  Way  S  14  3.54  W  150 
N  123.24  E  151.38,  Bkly.  Antoinette 
Maglee  Burk  as  to  improvements 
on    leased   property    

April  3,  1915— N  PINE  112  B  Octavia 
E  50-6xN  137-6.  Grace  Noble  as  to 
improvements    on    leased    property. 


CO-PARTNERSHIP. 

•lames      Rutescauser    as       Exposition 
Garage, 

Same  as   Exposition   Auto   Supply  Co. 


COMPLETION   NOTICES. 


San  Francisco 


Mar.  27,  1915— N  COLLEGE  AVE 
542-5%  W  Mission  W  25xN  95. 
Frank  B  and  Marie  I^  Milton  to 
Leigh    &    Schultz Mar.    27,    1915 

Mar.  27,  1915— SW  EDDY  &  HYDE 
W  137-6xS  137-6.  W  E  Dean  to 
Golden  Gate  Iron  Wks..Mar.   25,  1915 

-Mar.  27,  1915— N  CLEMENT  152-6  W 
14th  Ave  W  25xN  100.  Conserva- 
tive Bldg  &  Invst  Co  to  whom  it 
may    concern Mar.    26,    1915 

Mar.  27,  1915— NW  EDDY  &  FILL- 
more  W  l37-6xN  137-6.  J  R  Hanify 
to  The  Turner  Co,  Mar.  26;  Thos  J 
Guilfoy,  Guilfoy  Cornice  Works.. 
March    26,    1915 

Mar.  29,  1915— NW  VAN  NESS  AVE 
and  Chestnut  W  to  a  point  125.18 
m  or  1  W  Scott  S  206.4  m  or  I  W 
124.S  S  to  N  Lombard  th  to  W 
Lyon  N  to  Bay  of  San  Francisco  E 
to  Van  Ness  Ave  S  to  beg  except- 
ing Fort  Mason  and  W  A  Blks 
■-'49-250.  Panama-Pacific  Interna- 
tional Exposition  to  Raisch  Imp  Co 
Mar    20;    Same    to   Same. Mar.    20,    1915 

Mar.  29,  1915— E  BRYANT  &  ZOE  NE 
35xSfl  97-6.  O'Brien  Klernan 
Realty  Co  to  whom  it  may  concern 
March    29,    1915 

Mar.  29,  1915— LOT  15  BLK  15  Crock- 
(■r  Amazon  Tract.  John  Bjorkman 
to  whom   it  may  eonoorn.  Mai-.   27.  '15 

.Mar.  29,  1915— S  LOMBARD  220  W 
Baker  —  27-6  S  84-11  E  27-6  N 
S4-11.  Dora  Finkelstein  and  Sam 
ICnntrow    to    C    Wengard.  Alar.    22,    '15 

.Mar.  29,  1915— E  MASON  62-6  S  Sut- 
ter E  75xS  35.  O'Brien  Kiernan 
Realty  Co  to  Dyer  Bros  Golden 
West    Iron    Works Mar.    20.    1915 

Mar.  30,  1915— VALENCIA  NOS  1155- 
1156.    E    line    bet.      22nd    and      23rd. 


Wednesday,       April       7,       1015. 

Harriet  M  Stevens  to  T  Loncono 
and    Henry   C   Smith ....  Mar.    25,    1915 

-Mar.  30,  1915— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Palmer,  McBryde  & 
Quayle Mar.    29,    1915 

Mar.  30.  1915— EXPOSITION  SITE. 
Republic  of  France  to  McRoiie  Mc- 
Laren  Co ...Mai-.    29,   1915 

-Mar.  30,  1915— W  EIGHTEENTH  AVE 
300  S  Anza  S  50xW  120.  John  S 
Purcell  to  whom  It  may  concern.. 
March    30,    1915 

Mar.  30,  1915— EXPOSITION  SITE. 
(Booth  in  Palace  of  Horticulture) 
Pacific  Coast  Syinip  Co  to  C  M 
Waite   &   Co Mar.    27,    1915 

-Mar.  29,  1915 — LOT  8  BLK  6  Croc'ker 
Amazon  Tract.  Marg-aret  Hopkins 
to  whom  it  may  concern.  .Mar.  27,  '15 

Mar.  29,  1915— S  RAILWAY  AVE  195 
E     Dolores    E       25x115.       John       W 

Doherty  to  Thos  McCormick 

March    27,    1915 

-Mar.  30,  1915- SW  NIAGARA  AVE 
89.58  NW  Mission  25x80  Ptn  Blk  3 
West  End  Map  No.  1.  Louis  J 
Roberts  to  whom  it  may  concern.. 
Mar.    30.    1915 

.Mar.  31,  1915— N  CLEMENT  127-6  W 
14th  Ave  W  25xN  100.  Conserva- 
tive Bldg  &  Invst  Co  to  whom  it 
may   concern ]\Iar.    30,    1915 

-Mar.  31,  191'5— W  TENTH  AVE  50  S 
Balboa  S  25x95.  Oscar  Lind  to 
whom   it  may  concern.  .Mar.   30,   1915 

Afar.  31,  1915— EXPOSITION  SITE. 
Canadian  Pacific  Railway  Co  to 
Foster    Vogrt    Co,    Inc.. Mar.    25,    1915 

Mar.  31,  1915— E  TENTH  AVE  150 
S  Balboa  50x100.  D  H  Yarnall  to 
Ruegg   Bros Mar.    29,    1915 

-Mar.  31,  1915— NW  STOCKTON  AND 
O'Farrell.  Cafe  Rex  to  F  L  Han- 
sen  Mar.     30,    1915 

-Mar.  31,  1915— W  TWENTY-SIXTH 
Ave  125  N  Lake  N  25x120.  Metrop- 
olis Investment  Co  to  whom  it  may 
concern ^lar.    27,    1915 

-Mar.  31,  1915— SW  SACRAMEXTO  & 
Webster  W  S2xS  36.  Maud  War- 
wick  to  whom  it  may  concern 

March    30,    1915 

.Mar.  31.  1915— EXPOSITION  SITE. 
Holt  Mfg  Co  to  Lange  &  Berg- 
strom -Mar.     29,     1915 

Mar.  31,  1915 — E  EIGHTEENTH  AVE 
50  S  Geary.  Martin  and  Hans 
Nelson  to  whom  it  may  concern.. 
■ March    30,    1915 

-Mar.  31,  1915— W  TWENTY-SIXTH 
Ave  16S  N  Clement  25x120.  Emil 
Nelson  to  whom  it  may  concern... 
March     31,     1915 

Apr  1,  1915— EXPOSITION  SITE.  A 
Heinman  to  Exposition  Exhibit  Co 
Feb.    22,    1915 

Apr.  1,  1915 — W  TWELFTH  AVE  75 
X  Anza  N  25xW  120.  Jos  C  Kirby 
to  whom  it  may  concern. Apr.   1,  1915 

Apr.  1,  1915— EXPOSITION  SITE. 
General  Electric  Co  to  Lange  & 
Bergstrom Mar.     23,    1915 

Apr.  5.  1915— E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W 
Wilson  and  Jos  Martin  to  J  I.ooney 
Co,    Inc April     2,    1915 

Apr.  1,  1915— S  HIGHLAND  AVE 
393-8  E  Mission  25x100.  Ernst  and 
Jennc  Homburg  to  Smith  Bros.... 
April    1,    1915 

Apr.  1.  1915— E  COLE  50-9  N  Carmel 
Charks  C  Del  Curo  to  Currie  & 
Currie April    1,    1915 

Apr.  2,  1915- NE  SIXTEENTH  AND 
Capp  N  90xE  150.  S  F  Labor 
Council    Hall    Ass'n    to    Kieinan    & 
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O'Brien Mar.     12,     1915 

Apr.  2,  \J915— SW  SA?«fSOME  AND 
Califarnia.  Fireman's  Fund  In- 
surance Co  to  Jos  Musto  Sons- 
Keenan  Co,  Mar.  25;  McGilvray 
Stone    Co Mar.    30,     1915 

Apr.  2,  1915— W  SIXTEENTH  AVE 
103  N  Clement  N  75xW  120.  J  M 
Petor.s  to  whom  it  inay  concern... 
March    18,    1915 

Apr.  2,  1915— E  COOK  238-11  N  Geary 
N  25xE  100.  Catherine  Dixon  to 
M    Hardy Mar.    30.    1915 

Apr.  2,  1915 — N  LOWER  TERRACE 
ITS  W  Pluto  W  25xN  100.  Anna  F 
Lundin  to  Karl  Yngve..Mar.   26,   1915 

Apr.  2.  1915— LOT  20  BLK  12,  Crock- 
er Amazon  Tract.     S  Wiley  Winsor 

to    whom    it    ma'y    concern 

Mar.     31,     1915 

.Apr.  2,  1915 — COMG.  391.17  NE  from 
NE  Naples  &  —  NE  23.37  NW  100 
SW  26  SE  100  Lot  21  Blk  6448 
Crocker  Amazon  Tract.  McMullin 
von  Voorhies  to  whom  it  may  con- 
cern  March     31,     1915 

Apr.  2,  1915— S  BUSH  134  E  Van 
Ness  Ave  E  25xS  120.  Geo  W  Wood- 
ward to  McMuUin-von  Voorhees.. 
March     31,     1915 

Apr.  2,  1915 — N  GREEN  118-1  1-5  E 
Franklin  E  27-6x..  137-6.  James 
Cantley  to  .Schroeder  &  Mcintosh 
. April    2,    1915 

♦ 

LlEJfS   FILED 


SAX    FRANCISCO    COUNTY. 


.Mar.  27,  1915— SW  HOWARD  AND 
Spear  W  137-GxS'  137-6.  Federal 
Sign  System  Electric  vs  J  Chas 
Green  Co   and  Folger   Estate   Co.  $450 

Mar.  27,  1915 — EXPOSITION  SITE. 
Cha.s  F  Rose  vs  J  H  Stoutenbar- 
push,  Panama-Pacific  International 
Exposition,  Austrian  Concessions 
Co,  Geo  E  and  E  M  Schneider ..  $2500 

.Mar.  27,  1915— EXPOSITION  SITE. 
G  &  M  Sheet  Metal  Works  vs  The 
Austrian  Concessions  Co,  Panama- 
Pacific  International  Exposition, 
Geo    E    and    E    M    Schneider ...  $123.20 

Mar.  27.  1 915— EXPOSITION  SITE. 
Wilson  Bros  &  Co  vs  Marine  Gar- 
dens &  Cafe  Co  and  Panama-Paci- 
fic International  Exposition  Co... 
$1479.24 

.Mar.  27.  1915— E  JOICE  109  S  Sacra- 
mento S  28-6xE  69-6.  The  Gas  & 
Elec  Appl  Co  vs  S  C  Harshbarger 
and    \V   R  Bell $504 

-Mar.  27,  191.5— E  JOICE  109  S  Sacra- 
mento S  28-6  E  70  N  30-6  W  10  S 
2  W  60.  Bennett  Bros  vs  S  C 
Ilar.shbarger     $120 

Mar.  27,  1915— EXPOSITION  SITE. 
Thos  Leonard  and  .1  E  Davenport 
(as  Leonard  Jjumber  Co)  vs  Aus- 
trian Concessions  Co.  Geo  E  and  E 
.M  Schneider  and  Panama-Pacific 
Inttrnational     Exposition    Co....  $104 

Mar.  27.  1915 — SW  LOMBARD  AND 
Steiner  W  30xS  S5:  S  Lombard  30 
W  Steiner  W  25xS  85;  S  Lombard 
55  W  Steiner  W  25xS  85;  S  Lom- 
bard 80  W  Steiner  W  25xS  95;  S 
Lombard  105  W  Steiner  W  lOOxS 
95;  S  Lombard  130  W  Steiner  W 
125xS  95;  W  Steiner  85  S  Lombard 
S  S5xW80.  E  B  and  A  L  Stone  vs 
Cath  Scalmanini.  Madaline  Frapoli, 
-Marina  Mar.«icano.  Frank  &  Amelia 
Frapoli,  Adeic  .Martinon,  Leonide 
-Martinon.  Con.stance  Martinon  and 
P    H    Elfendahl $169.40 

Mar.    21'     1915— W      TAYLOR    100      S 
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Sutter  S  37-6xW  137-6.  Diamond 
Brick  Co  vs  Badge  J  Wyman  and 
Louis     Gilbertsen $109.15 

Mar.  29,  1915— E  JOICE  109  S  Sacra- 
mento S  28-0  E  70  N  30-6  W  10  S 
2  W  60.  Theo  Binner  vs  Wm  R 
Bell   and    S    C    Harshbarger $35 

Mar.  29,  1915— SE  EDINBURGH  100 
NE  Brazil  Ave  NE  50xSE  100.  Geo 
F  West  vs  Paul  Andro  and  Cath- 
erine   Marque    $164.45 

Mar.  29,  1915— EXPOSITION  SITE. 
The  Hill  Bros  Co  vs  Young's 
Restaurant  Co  and  Panama-Pacific 
International    Exposition    Co...  $97. 25 

-Mar.  29,  1915 — E  JOYCE  109  S  Sac- 
ramento S  28-6  m  or  1  E   59-6  m  or 

1  N  30-6  m  or  1  W  9-6  m  or  1  S  2 
m  or  1   W  60.     Ickelheimer  Bros  vs 

S   C   Harshbarger    $120 

Mar.  29,  1915 — S  BROADWAY  100  W 
Polk  W  23-6xS  137-6.  George 
Rehn  vs  Eva  S  and  James  B  Mar- 
kel    Jr    $81 

Mar.  29,  1915 — W  SANCHEZ  114  N 
24th  N  25xW  101-9.  Alwin  Wilfert 
vs   Leland    Spencer $112.90 

Mar.  29,  1915 — NW  MARKET  AND 
W  East  to  Commercial  W  to  a  pt 
481-8  E  Drumm  S  59-9  E  45-8  N 
59-9  E  to  Market  E  to  beg.  City 
slips  Lots  118,  119,  121,  122.  H  J 
Hughes  vs  Henry  Cowell  Lime  & 
Cement    Co    $770 

Mar.  29.  1915— N  CALIFORNIA  25  W 
Leavenworth  W  25xN  75.  William 
A  Hayes  vs  Gerard  Invst  Co,  Rous- 
seau &  Rousseau,  Arthur  and 
Oliver    Rous.'-.eau     $165 

Mar.  22,  1915 — NW  TWENTY-THIRD 
and  San  Jose  Ave.  The  Greater 
City  Lumber  Co  vs  M  Trukamoto 
and    A   W    Burnett $40 

Mar.  31,  1915— E  JOICE  109  S  Sacra- 
mento  S    28-6    E    70    N    30-6    W    10    S     . 

2  W  60.  Pioneer  Plate  &  Window 
Glass  Co  vs  S  C  Harshbarger  and 
Wm    R    Bell $186.25 

Mar.  31,  1915 — EXPOSITION  SITE. 
J  E  Steere  vs  Chevalier  Cesare 
Formilli      $12,000.65 

-Mar.  31,  1915 — EXPOSITION  SITE. 
Fibrestone  &  Roofing  Co  vs 
Panama-Pacific  International  Ex- 
position and  Young's  Restaurant. 
$90 

Mar.  31,  1915 — E  JOICE  109  S  Sacra- 
mento S  28-6  E  69-6  and  an  L  2x 
9-6.  Terranova  Bros  vs  Wm  R 
Bell   S   C   Harshbarger $350 

-Mar.  31,  1915— W  FOURTH  AVE  75 
S  Anza  S  25xW  95.  Jospeh  Deasy 
vs   John    F   Haner $209.77 

Mar.  31,  1915— W  BUCHANAN  72  N 
Francisco  W  70  S  57  W  62  N  51  W 
23  N  86  E  191  S  80  W  36.  Pacific 
Hardware  &  Steel  Co  vs  Marine 
Gardens  &  Cafe  Co  and  Panama- 
Pacific  International  Exposition 
Company     $389.68 

-Mar.  31,  1915 — E  JOICE  109  S  Sacra- 
mento S  28-6  E  70  N  30-6  W  10  S 
2  W  60.  Empire  Planing  Mill. 
$252.25;  Fibrestone  &  Roofing  Co. 
$70;  J  W  Schouten  &  Co,  $388.39  vs 
S    C    Harshbarger    and    Wm    R    Bell 

Apr.  1,  191.5 — E  JOICR  109  S  Sacra- 
mento S  28-6  E  70  N  30-6  W  10  S 
2  W  60.  Reinhart  Lumber  &  Plan- 
ing Mill  Co  vs  Wm  R  Bell  and  S 
C     Harshbarger     $617.70 

Apr.  2,  1915— E  JOICE  109  S  Sacra- 
mento S  28-6  E  70  N  30-6  W  10  S 
2  W  60.  P  Gra.ssi  &  Co  vs  S  C 
Harshbarger   and    Wm    R    Bell... $121 

-\pr.  2,  1915— K  JOICE  109  S  Sacra- 
mento S  28-6x69-6  with  L  2x9-6. 
Bell's  Wall  Beds  vs  S  C  Harshbar- 
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Wednesday,      April 


1915. 


Structural  Steel 
Contractors 

WorKs  at 

HARRISONf  ST., 

t)et.  Stri  &.  9tli 

San  Francisco 

Telephone    Market  337 


ser     $180 

Api'.  1.  1915— S  BUSH  103-0%  E 
Grant  Ave  E  34-3%xS  60.  McGlin- 
ihcy    &       Monaghan    vs    Agnes      V 

I  trill  y  and  W  R  Bell $53.50 

Apr.  I,  1915 — E  JOYCE  109  S  Sacra- 
mento  S   28-6   —   70    N    30-6    W    10    S 

1'   \V    60.      W  &   J   Sloan,   $27.50;   Mc- 
Olinchey    &    Monaghan,    $183.05    vs 

II  C   Har.^hbarger  and   W    R   Bell.. 
.\pr.    1,    1915 — E    .JOICE    109    S    Sacra- 
mento  S   28-6xE    69-6.      Hicks-Folte 
cpn    v.s   S    C   Harshbarger   and    Wm 

Pv    Hell    $H3 

Apr.  1,  1915— E  JOTCE  109  S  Sacra- 
mento S  28-6x69-6  with  an  L  2x9-6. 
i.   B    Hooker   vs    Wm   R   Bell   and   H 

C    Harshbarger    $20 

Apr.  2,  1913— E  .lASPER  (Union  PI) 
93-1  V^  N  Green  X  44-6xE  58-6.  W 
C  Premus  vs  Felice  Torrig^rino 
and    Antorio    Ferreccio ^901. 85 

♦ 

RELEASE  OF  LIENS 

.SAN    FRANCISCO    COUNTV. 


.Mar.  29,  191.-)— S  HAYES  165  W  I^a- 
giina  W  25xS  100.  A  Lettich  to  F 
.r  Durham  and  J  J  and  M  E  Silvey 
$144.40 

.Mar.  30,  1915— NW  O'FARRELL  80  W 
Devisadero  W  195  N  137-6  E  150  S 
75  E  25  S  25  E  20  S  87-6.  E  J  Car- 
roll and  Payne's  Bolt  Works  to 
Voung    &    Swain    Baking   Co 

Mar.  30,  1 915— EXPOSITION  SITE. 
Pacific  Fire  Extinguisher  Co  to 
State  of  Penn.sylvania,  Panama- 
Pacific  International  Exposition 
Co   and   Lange   *   Bergstrom 

.Mar.  30,  1915— NW  POST  &  STOCK- 
ton  N  137-6xW  137-6.  Clark  & 
Dickson  to  Blanche  M  Burbank 
and  John  or  .John   G   Barkee $G07 

Apr.  1,  1915— NW  0'FARREL.L,  80  W 
Divisadero  W  195  N  137-6  E  150  S 
23  I*:  25  S  25  E  20  S  S7-6.  Fiber- 
stone  &  Rooling  Co  and  E  B  &  A  Ij 
Stone  Co  to  The  Young  &  Swain 
Baking    Co     

.\pr.  1.  1913— NW  POST  &  STOCK- 
ton  N  137-6xW  137-6.  Continental 
Fiiepiooflng  Co,  Western  Furnace 
&  Coinice  Co.  Kiernan  &  O'Brien, 
California  Plate  &  Window  Glass 
Co,  Clarke  &  Dickson,  S  F  Dray- 
age  Co,  John  McGuigan  &  Co, 
Hooper  Lumber  Co,  Standard 
Crushed  Rock  Co,  Gladding  Mc- 
Bean  &  Co,  Pacifle  Portland  Ce- 
ment Co,  Consolidated,  Edward  L 
Soule,  Bay  Development  Co.  lonter- 
pri.Mo  Elec  Works  to  Blamhe  M 
Burbank     

Apr.  2,  1913  — N  O'KAUUEIJ-  SO  W 
Devisadero  W  193  N  137-fi  E  130 
S  23  E  23  S  23  E  2n  S  87-6.  John 
MrGuigan  &  Co.  Kortirk  Falls  Mfg 
Co  lo  The  Young  At  .Swain  Baking 
Co 


OAKLAND  AND  ALAMEDA  COUNTY. 

APARTMENT  HOUSE — 3  story  and 
base,  brick  and  steel,  $22,000.  Berke- 
ley, Alameda  Co.,  Cal.  Architect,  Clay 
N.  Bunell,  Albany  Block,  Oakland. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Shattuck  avenue, 
having  a  frontage  of  80  feet  and  a 
depth  of  90  feet.  The  first  floor  has 
been  arranged  to  contain  three  modern 
stores  besides  the  entrance  to  the 
apartments  above.  Upper  two  floors 
will  contain  a  total  of  16  suites  of  two 
and  three  rooms.  Each  apartment  will 
have  private  baths  and  wall  beds.  In- 
teiior  will  be  finished  in  pine  with 
some  elm  panels  and  hardwood  floors 
There  will  be  steam  heat  and  a  hot 
water  supply.  Patent  store  fronts  v/ill 
be  used  on  the  first  floor.  Baths  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  teira  cotta.  Plans  aie  now  being 
P' epared. 

APARTMISNT  HOUSE — 3  story  and 
base,  frame.  Cost  not  stated.  Berke- 
ley; Alameda  Co.,  Cal.  Architect,  W. 
J>.  Schmolle,  166  Geary  street,  S.  F. 
Owner,  Mrs.  I.,.  Dabney.  The  building 
will  be  erected  at  the  southeast  cor- 
ner of  College  avenue  and  Derby 
stieet,  Berkeley,  and  has  been  de- 
signed to  contain  three  stores  on  the 
first  floor  with  a  number  of  two  and 
three  room  suites  on  the  upper  two 
floors.  Each  apartment  will  have  wall 
beds  and  private  bath  rooms.  Bath 
rooms  will  be  finished  in  tile  with  com- 
position floors.  Interior  trim  will  be 
of  pine  and  redwood  with  some  elm 
panels.  There  will  be  steam  heat  and 
a  hot  water  supply.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are   being   taken. 

RKSIDENCE  —  2  story  and  base, 
frame,  $6,000.  Oakland,  Cal.,  Archi- 
tect, none.  Owner,  George  H.  Freear, 
Holbrook  Bldg.,  S.  F.  The  dwelling 
will  be  ertced  in  the  Crocker  Highlands 
Tract,  and  has  been  designed  for  an 
eight-room  house  with  two  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood  with  white  en- 
amel in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
win  be  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  be  finished  In 
tile  and  will  be  equipped  with  show- 
irs.  .\  hot  water  circulating  system 
will  he  installed.  Exterior  of  the 
(IwiJliiiK  will  be  covered  with  cement 
plaster  on  metal  lath.  A  separate  ga- 
lage  will  be  erected  on  the  rear  of 
111.'  property.  Plans  are  comph'te  and 
ill  the  hands  of  the  owner  who  wiU  do 
the   woiK   by   Day   I^abor, 


RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  E.  B. 
.<pitler,  815  Oxford  street,  Berkeley. 
The  dwelling  will  be  erected  on  the 
east  side  of  Alvaiado  road  north  of  the 
Tunnel  road,  and  has  been  de.«'gned  to 
contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  redwood  with  white  enamel 
in  the  bed  rooms.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
fuinace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
room  will  have  tile  floor  and  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner,  who  will  do 
the  work  by  Day  I^abor. 

APARTMENT  HOUSE— 2  story  and 
base,  frame,  $15,000.  Oakland,  Cal. 
.Vichitects,  Bonte  &  L'Hommedieu, 
Syndicate  Bldg.,  Oakland.  Owner, 
Elizabeth  C.  Castle.  The  building  will 
be  erected  at  the  corner  of  Perkins 
and  Van  Buren  streets,  and  has  been 
designed  to  contain  ten  apartments  of 
three  rooms  each.  Interiors  will  be 
finished  in  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
Plans  piovide  for  steam  heat  and  a 
hot  water  systt  m.  All  apartments  will 
have  private  baths  and  wall  beds. 
Bath  rooms  will  be  finished  with  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  »re 
now   being   taken   by   the   architects. 

CITY  HAEI.  EXTERIOR  AXD  IN- 
TERIOR I..IGHTING  EQUIPMENT— 
Cost  not  stated.  Oakland.  Cal.  Ar- 
chitects, Palmer  &  Hornbostel.  Own- 
ers, City  of  Oakland.  Bids  opened  for 
the  exterior  lighting  equipment  and 
interior  lighting  fixtures  shows  the 
following  firms  low:  Exterior  light- 
ing equipment,  proposition  No.  1,  H.  S. 
Tittle,  $3,550:  proposition  No.  2,  The 
English  Company,  $'6,700.,  Interior 
lignting  fixtures.  Maxwell  Hardware 
Co.,  $940.  Bids  were  referred  to  the 
City  Attorney  and  Public  Buildings 
Committee  for   further  action. 

FACTORY — 4  story  and  base,  rein- 
forced concrete,  $125,000.  Oakland, 
Cal.  Architects,  Hobart  &  Cheney. 
Crocker  Bldg.,  S.  F.  Owners,  Shredded 
Wheat  Biscuit  Co.  Plans  for  the  four- 
story  reinforced  concrete  factory 
building  which  is  to  be  erected  in  Oak- 
land by  the  Shredded  Wheat  Biscuit 
Co.  have  been  called  in  by  the  archi- 
tects. Revisions  in  the  floor  space  ar- 
rangements and  other  minor  changes 
will  be  made.  Revised  plans  will  be 
out  again  in  about  two  weeks. 

G.ARAGE — 1  story  and  base,  frame, 
$13,000.  Oakland,  Cal.  .\rchitect, 
Walter  D.  Reed,  Oakland  Bank  of  Sav- 
ings Bldg..  Oakland.  Owner,  Walter 
Arnstein.  The  building  will  be  erect- 
ed at  the  gore  corner  of  2Sth  and  Web- 
ster streets  and  will  cover  a  consider- 
ubk  ground  area.  The  entire  space 
will  be  arranged  for  storage  purposes. 
There  will  be  a  cement  floor.  No  inte- 
rior trim  is  specified.  Special  gasoline 
storage  tanks  are  Included  in  the 
work.  The  exterior  of  the  building 
will  bt>  covered  with  cement  plaster 
on  iint.il   lath.     IMans  are  complete  and 
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figures    will    be    taken    in    about      two 
weeks. 

RE:?II)EXCE  —  2  story  and  baso. 
frame.  Co.<;t  not  stated.  Oakland,  Cal. 
Architect,  Carl  Geilfuss,  46  Kearn\- 
street,  .S.  F.  Owner,  .Miss  Olson.  The 
dwelling-  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch  and  will  be  erected  on  Lake 
Shore  Drive.  Interior  finish  will  be 
of  white  enamel  throughout.  Hard- 
wood floors  will  be  used  in  the  living- 
loom,  dining  room  and  reception  hull. 
There  will  be  furnace  heat  and  open 
fire  places.  .Mantels  will  be  of  tile  and 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

SCHOOI>— 2  story  and  base.  Class 
B  construction,  $70,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  W.  H.  Rat- 
cliff,  Jr.,  First  National  Bank  Bldg., 
Berkeley.  Owners,  City  of  Berkeley. 
The  building  will  be  erected  at  the 
corner  of  Oregon  and  Russell  streets, 
and  has  been  designed  to  contain 
twelve  class  rooms  and  a  large  audi- 
torium. Exterior  walls  will  be  of 
brick.  The  first  floor  and  stairway  and 
corridors  will  be  of  concrete.  Inteiior 
finish  will  be  of  pine.  Maple  floors 
will  be  used  in  the  class  rooms.  Plans 
pi-ovide  for  a  central  heating  system, 
oil  burning  plant,  vacuum  cleaning, 
progian-;  clocks  and  slate  blackboards. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bids  will  be  opened  on  April  23rd  at 
10  a.  m.  Plans  and  specifications  can 
jbe  secured  from  the  architect. 
r  RESIDENCE  —  1  story  and  base, 
frame,  $3,000.  Piedmont.  Alameda  Co., 
Cal.  Architect,  ^lerrill  Newsom,  ITIS 
-Bioadway,  Oakland.  Owner,  J.  Hig- 
giti.-^.  The  dwelling  has  been  designed 
for  a  six-room  house  with  bath  and 
Bleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
doors  will  be  used  in  the  living  and 
dining  rooms.  Bath  rooms  will  have 
tile  wainscot.  An  automatic  watei- 
heater  will  be  installed.  Plans  provide 
for  -a  large  open  fire  place  in  the  living 
room.      Mantel   will   be  of  brick.  Ex- 

terior of  the  dwelling  '.vii:  be  covered 
with  .?ement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,500.  Oakland,  Cal.  Archi- 
tect, Universal  Drafting  Bureau,  ISII 
5th  avenue,  Oakland.  Owner,  J  Baugh- 
man.  The  dwelling  has  been  designed 
for  a  five-room  house  and  will  be 
erected  on  17th  street  near  5th  avenue. 
Interior  will  be  finished  in  pine 
throughout.  Hardwood  floois  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Ex- 
teiior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by 
Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tects. Universan  Drafting  Bureau,  1844 
5th  .ivenue,  Oakland.  Owner.  Mrs. 
Jenks.  The  dwelling  has  been  designed 
for  a  stven-rocpi  house  with  bath  and 
sleeping   porch    and    will    be   erected   on 


College  avenue.  Interior  will  be  fin- 
ished in  pine  and  hardwood  veneer. 
Hardwood  floois  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  -will  be  of  tile  and  brick.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  the  work  will  be  done  by  Day 
Labor. 


Bids  For  Oakland  City  Hall. 

Bids   Were   Opened   for   E^xterior    Light- 
ing;   Rf|uipnient    and     Interior    Fix- 
tures*  for  \ew   City  Hall. 


Bids  were  opened  on  Thursday  after- 
noon by  the  Oakland  City  Council  for 
furnishing  the  exterior  lighting  equip- 
ment and  interior  lighting  fixtures  for 
the  new  City  Hall.  Following  is  a 
complete    list   of   these   bid.s: 

Exterior    Ligliting    Equipment. 
Bidder  Prop.    1      Prop.    2 

The    English    Co $5,945  $6,700 

H.    S.    Tittle 5.550  9,225 

Rex    Elec.    Constr.    Co...    5.753  7,528 

Butte  Eng.   &   Elec.   Co..    6,333  7,000 

Interior     liigliting    Fixtures. 

The    English    Co $1,427.50 

Maxwell    Hardware    Co 940.00 

Bids  were  referred  to  the  City  At- 
torney and  Public  Buildings  Committee 
for    further   action. 

— ♦ 

Baildiug  Contracts   ATrardeti. 
Oakland. 

>'o.        O^vner.  Contractor     Amt. 

Ao.  Owner                       Contraetor  Anit. 

548  Frick      Alder  2000 

549  :Mc\Villiams     ..McWilliams  2100 

5'50     Nelson     Nelson  2500 

551      Stiefoater     Lindholm  425 

555  Donant     Banning  6650 

556  Perata     Uccello  400 

558  Partridge     Barnet  1250 

559  Fritz      Fritz  1000 

560  Brattstrom     Owner  2500 

561  Bennettie     Uiggins  500 

562  Mangini      Barbagelatta  400 

563  Associated    Oil     Owner  600 

566  :Mutual    Rlty     Owner  500 

567  Lalemine      Valente  400 

572  Lascurettes     .Morilhat  1680 

573  Ger    Old    People Mantell  2920 

574  Same      Doell  5758 

575  Same      Same  5499 

576  Donovan      Gates  1800 

577  Brandt     Stevens  750 

581  Smith      Knowles  600 

582  Okd    Bk   Svgs    Walker  15000 

583  Everson     Field  3000 

584  McCarty      Patton  5468 

585  Caspar     Brown  1875 

586  Preslev      Whitford  1500 

587  Stone  " Harris  ISOO 

588  Boeth      Whalin  9000 

589  Burger     Burger  2500 

590  Wright      Allen  600 

591  Brasio     Stewart  500 

592  -Azivedo      Azivedo  '400 

593  Hinch      Hinch  2500 

595  Paul      Bertelsen  3774 

596  Jennings      Field  1347 

597  Burman      Fansey  278 

DWELLING 

(548)  E  SE-MIX.A.RY  AVE  120  S  Scenic 
Way,  Oakland.  One-story  5-room 
dwelling. 

Owner W.    P.    Frick,    1306    Broad- 
way,   Oakland. 

-Architect  .  .  .None. 

Contractor.  .A.    Alder.    2487    G2nd    Ave.. 
Oakland. 

COST.   $2000 

DWELLING 

(549)  W    PARK    BOULEVARD      500    N 


Hampel,   Oakland.     One-story   6-room 

dwelling. 

Owner R.      A.      .McWilliams.       5845 

Ayala.    Oakland. 
-Xrchitect  .  .  .None. 
Day's    work.  COST.    $2100 

DWELLING 

(550)      E    DESMOND    107    N    Coronado. 
Oakland.     One-story  5-room  dwelling 

Owner N.  L.  Nelson,  514  66th,  Okd. 

.Architect  . .  .None. 

Contractor..©.  E.  Nelson.  525  66th,  Okd 
COST,   $2500 


ALTER.^TIONS 

(551)      NO.   2345  HIGH,  Oakland.     Alter 

(nvner A.    P.   Stiefoater,    Premises. 

Architect  .  .  .None. 

Contractor.  .J.  M.  Lindholm,  1717  Wood, 
Alameda.  COST,    $125 


FR.V.ME    DWELLING 

(555)  E  GR.^ND  AVE  lUO  S  Weldon 
S  50xE  120.  Oakland.  All  work  for 
two-story  and  basement  frame  dwlg. 

Owner Frank       S.     Donant,       2629 

San  Pablo  .\ve..  Oakland. 

.-Architect  .  .  .None. 

Contractor.  .R.  H.  Banning  and  Jas.  E. 
Stewart  (Banning  &  Stew- 
art),  107  Delano  .\ve..  S.  F. 

Filed  .Mar.  29,  '15.     Dated  .Mar.  27.  "15. 
Frame  up  &  rafters  in  place.  $1246.00 

Brown    coated     1246.00 

Standing    trim    completed....    1246.00 

Completed     1249.50 

Usual     35    days 1662.50 

TOTAL    COST.    $6650.00 

Bond.      $3325.        Surety,      Southwestern 

Surety    Insurance    Co       Limit,    90    days 

after   March    30.      Forfeit,    none.      Plans 

and  specifications  filed. 


ADDITION 

(.556)      NO.   1169   THIRD,  Oakland.     Ad- 
dition. 

Owner P.    Perata,    Premises. 

Architect  . .  .None. 

Contractor .  .S.   Uccello,    523   52nd.   Okd. 

COST,    $400 

DWELLING 

(558)      NO.     1310     SEVENTH.     Oakland. 
Two-story   5-room  dwelling. 

Owner Wm.    Partridge.    Premises. 

.\rchitect  .  .  .None. 

Contractor .  .L.    S.    Barnet,    829    Isabella. 
Oakland.  COST,    $1250 


DWELLING 

(559)      W  COLBY   280  N  Aloatraz,  Oak- 
land.     One-story    3-room    dwelling. 

(^wner August    Fritz,    6346    Florio, 

Oakland. 
-Architect  .  .  .None. 

Contractor .  ..\rthur    Fritz,    6346    Florio, 
Oakland. 

COST,  $1000 


DWELLING 

(560)      SE      HOPKINS      AND      HALEY, 

Oakland.     One  and   one-half-story   6- 

room    dwelling. 

(Jwner Victor       Brattstrom,       2875 

Vallecito    Place,    Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2500 


ALTERATIONS 

(561)      NO.   5224   MILES   -WE..  Oakland. 
-Alterations. 

Owner -Mrs.    Bennettie,    Premises. 

.Architect  . .  .None. 

<"ontractor.  .E.    L.    Higgin.s,    5250    -Miles 
Ave.,  Oakland. 

COST,  $500 


ADDITION 

(3(;2)      NO.    4G01    GROVE,    Oakland.   Ad- 
dition. ' 

Owner D.    .Manyini. 

Aichitect  .  .  .None. 

Contractor...     Barbagelatta,     536     43rd, 

Oakland.  COST,    $400 

oEUVICE    STATION 

(563)      SE   TWENTY- FIRST  &   BROAD- 

vvay,    Oakland.      Reinforced    concrete 

.service  station. 

Owner Associalsd    Oil    Co.,   Sharon 

Bldg.,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $600 
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TOTAL  COST,  $5758 
Honil,  $:;sMi.  Surety,  Massachusetts 
Uonding  &  Insurance  Co.  Limit,  for- 
leit.  none.  Plans  and  specifications 
filed. 


DWELLING 

(565)      NILES.      All    work    for    dwelling 

for    Rev.    John    Leal. 
^)vvnor The  Roman  Catholic  Arch- 
bishop   of    San      Francisco, 
1100    Franklin,    S.    F. 
Architect  .  .  .None. 
Contractor.  .Joe    Oliver,    Jr.,    and    Geo. 

J.    Hettencourt. 
Filed  Mar.  30,  '15.     Dated  Mar.  15,  '15. 

Enclosed    and    plastered M 

When    completed    % 

TOTAL  COST,  $3218.75 
i3ond,  limit,  forfeit,  plans  and  specifi- 
cations,  none. 

NOTE: — This    is      an      agreement      in 
letter  form  on  file  in  Hall  of  Records. 


ALTERATIONS 

(566)      NO.    1437    BROADWAY.    Oakland 
Alterations. 

Owner Mutual      Really      Co.,      475 

nth,   Oakland. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $500 


REPAIRS 

(567)      NO.     51!)       FILBERT,       Oakland. 
Repairs. 

Owner -M.     Lalemine,    Oakland. 

Architect  .  .  .None. 

Contractor.  .M.     E.    Valonte,     5882    Val- 
lejo,   Oakland. 

COST,   $400 


1>WELLING 

(572)  E  TWENTY-THIRD  AVE  150  N 
10-lf»ch,  Oakland.  One-story  5-room 
dwelling. 

(Mvner Lascurettes   &   Segalas,   954 

23rd    Ave.,    Oakland. 
Architect  . .  .None. 

Contractor.  .Peter    Morilhat.     1333       E- 
11th,    Oakland. 

COST,   $1680 


l-n.ECTRIC  WORK 

(573)  NO.  1720  llOPKlNS,  Oakland. 
I'-iectric  work  except  Iii4;ht  fixtures 
I'oi-  dormitory,  dining  loom  extension 
.'iolarium  and  boiler  house  addition 
to  brick   home. 

Owner German   Old   Peoples   Home 

188G    Mission.    S.    F. 
Architect  ...Oscar   Haupt,   Phelan   B'dg 

S.  F.  and  Adolph  Wegner. 
Contractor .  .Eugene  A.  Mantell. 
Filed  Mar.   31.  '15.     Dated  Mar.  4,  '15. 

Each    month     75% 

Usual    35    days 25% 

TOTAL  COST,  $2920 
r.onri,  $1H',().  .Surety,  Massachusetts 
iiondliiK  it  lii.suianco  Co.  Limit,  for- 
feit. iKiiii'.  I'liins  anil  sjn'cjiii  .'it  Ions 
filed. 


(574>      PLUAiniNG    .\NI)    CA.S    I'lTTLNG 

on   nhovo. 
ContriK.lor.  .('.irl    Ixieil,    li;7    I'l.-;!,   (»kd. 
i'll.d   Mar.  31.  '15.     Dated   Feb.  15,  '15. 

J';i,vinent.'<   I'lfime  a?  nhove,.,,   ,, 


(575)  STEAM  HEATING  ON  ABOVE. 
Contractor.  .Carl  Doell,  467  21st,  Okd. 
Filed  Mar.  3!,  '15.     Dated  Feb.  15,  '15. 

Payments    same    as    above 

TOTAL  COST,  $5499 
Pond,  $2750.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  for- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING 

(576)  S  ALCATRAZ  AVE  300  E  Tele- 
graph Ave.,  Oakland.  One-story  five- 
room   dwelling. 

Owner C.    H.    Donovan,    527    Alca- 

traz  Ave.,  Oakland. 
Architect  .  .  .None. 
Contractor.  .Gates  &  Sherwood. 

COST,  $1800 


DWELLING 

(577)  W  EIGHTY-SECOND  AVE  440 
N  ATHERTON,  Oakland.  One-story 
3-room  dwelling. 

Owner D.    Brandt,      2219      Market, 

Oakland. 
Architect  .  .  .None. 

Contractor .  .B.    D.      Stevens,    520      82nd 
Ave.,    Oakland. 

COST,    $750 


BRICK   GARAGE 

(581)      NO.   671   VERNON.  Oakland.   One 
story   brick  garage. 

Owner Benj.    Smith,    Premises. 

Architect  .  .  .  None. 

Contractor.  .Wm.       Knowles,       Central 
Bank    Bldg.,    Oakland. 

COST,  $600 


CLASS     'A"    BANK 

(582)      N  SEVENTH   150   E  Union,  Oak- 
land.    One-story  Class  "A"  bank. 

Owner Oakland    Bank   of   Savings. 

NE      12th    and      Broadway. 
Oakland. 

Architect  ..  .Walter    D.    Reed,    Oakland 
Bank  of  Svgs.   Bldg..  Okd. 

Contractor .  .P.    J.    Walker    Co.,    .Monad- 
nock   Bldg.,   S.   F. 

COST,  $15,000 


BRICK    GARAGE 

(583)  W  BROADWAY  49  S  23rd  W 
J58-1  11-16  S  96-8%  E  112-9%  N  100. 
Oakland.  All  work  for  alterations  to 
one-story   brick   garage. 

Owner Wallace         Everson,        2265 

Broadway,    Oakland. 

Architect  .  .  .None. 

Contractor.  .F.    H.    Field.    Kentliold. 

Filed   Apr.    1.  '15.      Dated   Mar.   20.   '15. 

One-third  completed    Vi 

Two-thirds    completed    Vi 

Completed     Vt 

Usual    35   days 14 

TOTAL  COST.    $3000 

Bond.      $1500.      Surety,      Pacific      Coast 

Casualty   Co.     Limit,    40  days.     Forfeit, 

none.      Plans   and   specifications    filed. 

NOTE:     1st  report  Mar.   29,  '15   No.   546. 


FRAME    AP.\RTMENTS 

(584)      LOT      1     HLK    1    Map      Ouklawn. 

Oakland.     .Ml  work  for  two- story   11- 

room  frame  apartments. 

I  iwner Miss    Rosa    McCarty.    Okd. 

.Vrc'hitoct  .  .  .None. 

(ontrnctor.  .Geo.  W.  P.itton,  2)26  ICnior- 

son.    r.erkeU-y. 
I''iU'd   .Mar.  31,  '15.     Dated  Mar.  26,  "15, 

Fraini'    up,    roof   on   nnd    plumb- 


Wcdnc.<!day,       April       7.       1915. 

ing   roughed    in $1367 

Brown    coated    and    patent    chim- 
neys   up 1367 

Completed 1367 

Usual     35    days 1367 

TOTAL  COST,  $5468 
Bond,  $2734.  Surety.  American  Surety 
Co.  Limit.  95  days  after  Mar.  26.  For- 
feit.  $5.      Plans   and   specifications   filed. 

DWELLING 

(585)      E    KENNEDY    312    N    Dennison, 

Oakland.      One-story    5-room    dwlg. 
Owner M.    Caspar,       1923       E-14th, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .Joe    Brown,      1874      E-14th, 

Oakland.  COST,     $1875 


DWELLING 

(5S6)  S  FORTY-SECOND  300  E  Tele- 
graph Ave.,  Oakland.  One-story  4- 
room  dwelling. 

Owner M.   J.    Presley,    Cor.    11th    & 

Harrison.   Oakland. 
Architect  .  .  .None. 

Contractor.  .W.    L.    Whitford.    421    42nd, 
Oakland. 

COST,    $1500 


ADDITION 

(587)      NO.    77    ECHO      AVE.,    Oakland. 
One-story    addition   to   dwelling. 

(Jwner M.    L.    Stone,   Premises. 

Architect  .  .  .None. 

Contiiutor.  .Harris   &   Hudson,    1951    E- 
3Sth,    Oakland. 

COST.   $1800 


liRICK   ADDITION 

(588)      SE   SIXTH  AND  CLAY,   Oakland 

Brick   addition   to   free  market. 
Owner Boeth,    Rohan-    &    Living 

ston.       5th    &    Washington, 

Oakland. 
Architect  .  .  .None. 
Contractor    .Whalin      Bros.,      565      16th, 

Oakland. 

COST.    $9000 


DWELLING 

(589)      N   CLIFTON    150    W    College   Ave. 
Oakland.      One-story    5-room    dwlg. 

Owner Frank     Burger.     858     52nd, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $2500 


ADDITION 

(590)      NO.     521     Mi;Uin.MAC,     Oakland. 
Addition. 

Owner Mr.s.    R.   C.    Wright.    Prem. 

.\rchitect  .  .  .  None. 

Contractor.  ..M.    Allen.    829    52nd,   Okd. 

CO.ST.  $»iO0 


ALTEK.\Tlo.\S 

(591)      S       TIIIUTY-FOURTII        i;!-i        K 
Union.    O.ikland.      Alterations. 

Owner .\.   Bra.«io. 

Architect  .  .  .None. 

Contractor.  .StewTrt       &       Webb.       2329 
Grove,  Oakland. 

COST.    $500 


ALTERATIONS 

(592)      NO.    1718    CAMPBELL,    Oakland. 
Alterations. 

Owner M.    .\7iv1dcv    rn-misos. 

.\rchitect  .  .  .Nont 

Day's    work.  I'lST.    $100 

OWKI.LI.NG 

(59:D      S    rich    :!r.6    W    Webster.    Oak- 
I.nid.       Two-story    6-rooni    dwelling. 

iiwii.r los.   T.    Hinch.    17IS    Bro.-id- 

wny.   Oakland. 
Ar.liilfit  ...None.  CO.-^T,   $2uO0 


Wednesday. 


April 


BriLDLNG    AND    EXGIXEERINU    XEWI^ 


i;s> 


FHAME  DWELLING 

(595)  LOT  151  Map  Piedniont-by-the- 
Lake.  Oakland.  Two-story  frame 
dwelling. 

Owner Kate   Carothers   Paul,   Okd. 

Architect  ..  .Chas.    W.    McCall.    Central 

Bank    Bldg.,    Oakland. 
Contractor.  .S.    J.    Bertelsen,    667    39th, 

Oakland. 
Filed   Apr.    2,   '15.     Dated   Apr.    1.   '15. 
Frame    up,    roof    sheathed    and 

brick    chimney    built ?   900.00 

Brown    coated    900.00 

Completed    and    accepted 900.00 

Usual    35    days 1074.70 

TOTAL  COST,  $3774.70 
Bond,  $1900.  Sureties,  Ania  -M.  Peter- 
sen and  J.  C.  N'ielsen.  Limit,  90  days 
Forfeit,  none.  Plans  and  spceifications 
filed. 


FRAME   STORE 

(596)  E  32  OF  50  LOT  on  S  University 
Ave  90  E  Grove.  All  work  for  one- 
story   frame   store   building. 

Owner John    S.    Jennings,    Bkly. 

Architect  . .  .None. 

Contractor.  .Fred    H.    Field,     Kentfield, 
California. 

Filed  Apr.   2,  '15.     Dated  Mar.   31,   '15. 

Frame     up     % 

Enclosed     14 

Completed     % 

Usual    35    days hi 

TOTAL   COST,    $1347 

Bond,    $675.         Surety,      Pacific      Coast 

Casualty    Co.      Limit,      40    days      after 

March     1.       Forfeit,    none.       Plans    and 

specifications  filed. 


ADDITION 

(597)      NO.     792       MANDANA       BOULE- 

vard,    Oakland.      Addition    to    dwlg. 

Owner C.    H.    Barman,    1497    Oak, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .L.    C.    Fansey. 
Filed  Apr.  2,  '15.     Dated  Mar.   31,  '15. 

Payments    not    given 

'  TOTAL  COST,  $278 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed.  ££ 

♦ 

Building-  Contracts  Awarded, 
Berkeley. 

Xo.  Owner                       Contractor  Amt. 

552  Brooks      Henderson  900 

553  White     Welsh  2625 

554  Spittler     Spittler  4500 

557     Sherman     Sherman  400 

564     Sherock     Smith  500 

57S     Peake     Danielson  2900 

579     Girvin     KoUmer  500 

5S0     Caslin     Beekley  400 

594     Hasse     Johnson  1800 

ALTERATIONS 

(552)  E  HILLEGASS  250  S  Dwight 
Way,  Berkeley.  Alter  dwelling  into 
apartments. 

Owner Mrs.      F.    E.    Brooks,      2535 

Hillegass,    Berkeley. 
Architect  . .  .None. 

Contractor.  .H.  C.  Henderson,  Rust,  Cal 

COST,   $«00 

DWELLING 

(553)  W  INDIAN  ROCK  ROAD  145  N 
Marin,  Berkeley.  One-story  5-room 
dwelling. 

Owner B.     C.    White,     15-10     (^rant, 

Berkeley. 
Architect  .  .  .None. 
Contractor.  .Welsh       &     Rogers,       3603 

Kings,   Berkeley. 

COST,  $2625 


FRAME    DWELLING  ADDTIO.X 

(.154)      E      ALVARADO    ROAD      150      N  (-.70)      NO.    200S   AL.\.\1ED.V  AVE..   Ala- 
Tunnel     Road,    Berkeley.      Two-story  meda.      Addition, 
frame   dwelling.                                                      Owner A.    E.    Marshall,    .\uburn. 

Owner E.    B.    Spitler,    815    Oxford,  \i  chitect  .  .  .  None. 

Berkeley.  <  ontractor .  .L.    .<wenson,    2242    Encinal 

.\rchitect  .  .  .None.  Ave.,    Alameda. 

DaVs    work.                                  COST,    $4500  COST,    $750 


ADDITION 

(557)      N    VIRGINIA    100    W    La    Loma, 
Berkeley.      Addition. 

Owner Mrs.    R.    L.   Sherman. 

Architect  .  .  .None. 

UaVs    work.  COST,    $400 


ADDITION 

(564)      S    WARD      300    E    Fulton,   _  Ber- 
keley.    Addition. 
Owner B.      Sherock,      2220      Ward, 

Berkeley. 
Architect  .  .  .None. 
Contractor.  .C.    O.      Smith,    2217      Ward, 

Berkeley.  COST,   $500 


DWELLING 

(57S)      E    COLUSA    AVE    160    S    Joseph, 
Berkeley.    One   and   one-half-story    6- 
room   dwelling. 
Owner F.  R.   Peake  Co.,   2127  Uni- 
versity Ave.,  Berkeley. 
Architect  . .  .None. 

Contractor.  .E.  E.  Danielson,  3896  Ruby 
Oakland.  COST,    $2900 


ADDITION 

(579)      NO.    2S30      REGENT,      Berkeley. 
Addition. 

Owner W.  H.  Girvin,  Premises. 

-Architect  .  .  .None. 

Contractor.  .Jacob   Kollmer,    2753    Pied- 
mont  Ave.,   Berkeley. 

COST,  $500 


ADDITION 

(580)      N  PRINCE  70  E  Ellis.  Berkeley. 
Addition. 

Owner L.       D.     M.       Caslin,       1809 

Prince,   Berkeley. 
Architect  .  .  .None. 
Contractor.  .H.    M.    Beekley. 

COST,   $400 


inVELLING 

(594)      N  ASHBT  AVE  465  E  San  Pablo 
Ave.,     Berkeley.       One-story     5-room 
dwelling. 
0^\ner Charles    Hasse,    1046    Mur- 
ray,   Berkeley. 
Architect  . .  .None. 

Contractor.  .W.    Johnson,    3228    Adeline, 
Berkeley.  Cost,   $1800 


Alameda. 

>'o.        O^rner  Contractor     Amt. 

.568     Randolph      Leloh  400 

569  Hillen      Hillen        2000 

570  Marshall     Swenson  .aO 

571  Pollard      Strang        2000 

ADDITION 

(568)      NO.     1251    ST.     CHARLES,     Ala- 
meda.     Addition. 

Owner D.    L.    Randolph,    Prem. 

Architect  .  .  .None. 

Contractor.  .F.   O.   Leloh,   3007   Madison, 
Alameda.  COST,    $400 


DWELLING 

(371)      NO.    2629    SANTA    CLAR.\    AVE., 
-Mameda.      One-story    5-room    dwlg. 

Owner A.    Pollard,      Santa      Clara 

Ave.,    and    Park,    Alameda. 
-Architect  .  .  .None. 

Contractor.  .F.    N.    Strang,    805    Pacific 
Ave.,  Alameda. 

COST,    $200(1 


DWELLING 

(569)      NO.    749    CENTRAL    AVE.,    Ala- 
meda.     One-story    5-room    dwelling. 

Owner R.    C.    Hillen,      430      Haight 

Ave.,    Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,   $2000 


COMPLETION  NOTICES. 


ALAMEDA  COUNTY 


.Mar.  29,  1915 — S  FIFTIETH  50  W 
trict  of  the  German  Evangelical 
Lutheran  Synod  of  Missouri.  Ohio 
and  other  States  to  E  W  Woodard 

March    26,    1915 

Mar.  29,  1915— NE  NINTH  &  CASTRO 
50x100,  Okd.  Committee  on  Build- 
ing of  Congregation  Beth  Jacob  to 

I   Feldman Mar.   25,    1915 

Mar.  29,  1915— W  PTN  LOT  29  BLK 
"A,"  Piedmont  Vista,  Piedmont. 
Waltsr    H    Creighton    to    whom    it 

may    concern Mar.    29,    1915 

Manila    30x90,    being    No.    353    50th, 
Okd.      A    Hammerberg    to    whom    it 

mav   ccncern .Mar.    22,    1915 

Mar.  30,  1915 — LOT  311,  E  B  &  A  L 
Stone  Co  Tract,  Okd.  A  J  Agrella 
to  whom  it  may  concern. Mar.  23,  '15 
Mar.  30,  1915 — W  VENTURA  AVE, 
being  S  30  Lot  6  and  N  10  Lot  7 
Blk   20   Map   Northbrae,   Albany.      S 

G  Rankin  to  Standard  Bldg  Co 

Mar.    27.    1915 

Mar.  30,  1915 — B  BR  ANN  300  from 
NW  line  64th  Ave  NW  50xNE  75, 
Okd.  California  and  Nevada  Dis- 
-Mar.  31,  1915 — S  CLEMENT  AVE  65 
W  Elm  W  32-6xS  90,  Ala.  C  C 
Adams   to   whom    it   may   concern.. 

March     31,     1915 

Mar.  31,  1915 — E  GR-\NT  61  S  Ber- 
keley Way  S  32  E  93.20  N  31.92  W 
91.  Bkly.  Edward  A  Janssen  to 
whom  it  may  concern .  .Mar.  30,  1915 
Apr.  1,  1915 — SW  CAMDEN  AND  NW 
Gibson  Ave  NW  549.64  SW  400  SE 
494.54  NE  398.21,  Okd.  California 
and  Nevada  District  of  German 
Evangelical  Lutheran  Synod  of 
Missouri,   Ohio   and   other  States  to 

Nilson  &  Arras Feb.   25,   1915 

Otto  List,  :*Iar.  22;  Herman  Lawson 

Mar.    26;    William    Martin    Mar.    25; 

Mar.    31,    1915— WHEELER    NO.    3037, 

Bkly.     G  R  Dixon  to  J  M  Merrilees 

&    Co Mar.   31,    1915 

Apr.  1,  1915 — LOT  30  BLK  "C"  Map 
4  th  Ave  Ttrrace,  Okd.  James  Mc- 
Guinness   to  whom   it   may   concern 

March    1,    1915 

Apr.  2,  1915— LOT  16  BLK  1,  Upper 
Claremont  Baum's  Sbdvn,  Bkly. 
W    H    Schroeder    to    Jacob    Kollmer 

April    2,    1915 

Apr.  2,  1915 — LOT  11  Boyd  Place, 
Bkly.      P   O   Boyd    to   whom    it   may 

concern .April    2,    1915 

Apr.  2,  1915 — LOT  8  BLK  10  Map 
.Mathews  Tract,    Bkly.     Carl   Erics- 

.«on  to  whom   it  may  concern 

March    29,    1915 


LIENS  FitED. 


ALAMBDA    COUNTY. 


Mar.  29,  1915— S\V  BUENA  VISTA 
Ave  and  Hibbard  W  72xS  100,  Ala. 
Powell  Bros  Con.str  Co  vs  T  B 
Henry $32.30 

.Apr.   2,    1915 — LOT   139   .Map   Fruitvale 
Add'n  Tct,  Okd.;    1569.80 
LOT    138   Map   Fruitvale   .Add'n   Tct, 
Okd.,   $763.01. 

N    B.XRTLETT   280   E   Deering   E   40 
xX   125,   Okd..   $419.90. 
N  BARTLETT  240  E  Deering  E  40x 
X    125,    Okd.,    $466.38. 
X  BARTLETT  360  E  Deering  E  40x 
X    125.    Okd.,    $449.96. 
X  BARTLETT  200  E  Deering  E  40x 
X   125,   Okd.,   $445.96. 
X  BARTLETT  320  E  Deering  E  40x 
X  125.  Okd.,  $454.37.     Panama  Lum- 
ber  &   Mill    Co   v.s   Oakland      llome.s 

Corporation     

4 

RELEASE  OF  LIENS 


iiLJILDLNG    AXU    E.\G1NEERL\G    NfiWS 

Usual    35    da.vs 1376.50 

TOTAL  COST,  $5506.00 
Bond,  $2753.  Sureties,  T.  B.  and  A.  L. 
Hubbard.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  fi'?d. 


Wednesday,      April 


1915. 


AI.AMBDA     COUNTY. 


Mar.  30,  1915— X  EUNICE  45  from  XE 
corner  Arch  and  Eunice  N  lOOxE 
45,  l3kly.  Picard  &  Gushee  to  D  J 
Horgan    and    Otto    .Mailanen.  .  .$139.75 


SAN  JOSE  AND  THE  SANTA  tLABA 
VALLEY. 


RESIDENCE  —  1  .story  and  base, 
frame,  $2,000.  San  .lose,  Santa  Clara 
Co.,  Cal.  Architect,  none.  Owner,  W. 
E.  Roberts,  372  South  15th  street,  San 
.lose.  The  dweling  will  be  erected  at 
746  South  5th  street,  and  has  been  de- 
signed for  a  five-room  cottage.  Inte- 
rior will  bo  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
an  open  fire  place  and  tile  or  bi'ick 
mantel.  Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner,  who  will  do 
the  work  by  Day  Labor.  Materials 
have  all   been   purchased. 

SCHOO'Ij — 1  story  and  base,  frame, 
$20,000.  Santa  Cruz,  Santa  Cruz  Co., 
Cal.  Architect,  AV.  H.  Weeks,  75  Post 
street,  S.  F.  Owners,  City  of  .Santa 
Cruz.  All  bids  received  for  the  con- 
struction of  the  manual  art.-*  building 
have  been  rejected  and  plan.s  vre  now 
being  revised.  New  figures  v»-ill  be 
called  for  shortly.  The  lowest  bid  le- 
ceived  was  for  $10,777.  whiqh  was  in 
excess    of    the    amount    available. 


BUILDING  CONTRACTS 


SANTA   CI.ARA   COUNTY. 

REMODELING    BUILDING 

XOS.   49,    51,   53,    55   N-SAX   PEDRO  ST., 
San    lose.    Remodeling   brick   building 

Owner lessie   .M.    Bobbins,   S.   .1. 

-Architect  ..  .F.    I).    Wolfe,    1st    National 
Bank   Bldg.,  San  Jose. 

Contractor.  ..I.    C.    Thorp,    Porter    Bldg., 
San  Jose. 

Piled   Mar.   25.   15.     Dated   Mar.   25.   15. 
Roof  raised  and    %   story  brick 

wall    built     $1376.50 

Brick      work    done      and      floor 

joists    in    place 1376.50 

Work    completed 1370.50 


FRAME    COTTAGE 

LOT  34  BLK  3,  Shottenhamer  Tract, 
San  Jose.  All  work  except  plumbing 
I  by   owner)    for   frame  cottage. 

Owner L.  J.  Taylor,  203  X-oth  St.. 

San    Jose. 
Designer  ..  .H.    Keast,      1423    S-lst      St., 

San    Jose. 
Contractor.  .H.     Keast.     1423     S-lst    St., 

San  Jose. 
Filed   .Mar.  24,  '15.   Dated  Mar.   24,  '15. 
Foundation   in   and   cellar   dug...  $100' 

Frame    up    546 

When    plastered    546 

When    completed     546 

Usual     35    days 546 

TOTAL  COST,  $2287.50 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


ALTERATIONS 

XO.    166    W-SAN    FERNANDO    ST..    San 
Jose.      Alterations   and   additions. 

Owner J.     Costero,     214      VV-Santa 

Clara  St.,   San   Jose. 
Architect  .  .  .None. 

Contractor .  .Al.    Compton,       547    X-17th 
St.,    San    Jose. 

COST,    $4000 


COTTAGE 

W  N- FOURTEENTH,  bet.  Empire  and 
Wa.shington,  .San  Joso.  Five- room 
cottage. 

(»wner AV.    E.    Woodhams.    Ryland 

Bldg.,   San  Jose. 
Arc.'hitect  .  .  .Xone. 

Contractor.  .Roy    Latta,    430    X-llth    St., 
San   Jose. 

COST,   $2000 


COTTAGE 

XO.  746  S-FIFTH  ST.,  San  Jose.  Five- 
room   cottage. 

Owner W.    E.    Roberts,    372    S-15th 

St.,    San   Jose. 
Architect  .  .  .Xone, 
Day's  work.  COST,    J2000 

COTTAGE 

E  N-FOURTEENTH  ST.,  bet.  Empire 
&  Washington,  San  Jose.  Five-room 
cottage. 

Owner W.    E.    ^^■oodhams,    Ryland 

Bldg.,   San    Jose. 
A;chitect  . .  .Xone. 

Contr.nctor.  .Roy   Latta.    430    X-llth    St., 
San   Jose. 

COST,   $2000 


ALTERATION'S 

NO.    35   S-THIRTEENTII  ST..   San   Jose. 
Alter   garage. 

Owner F.    H.    O'Keefe.    Premises. 

Architect  .  .  .None. 

Day's  work.  COST.   $100 


San 


ADDITION' 

ILLINOIS    AVE    near    William    St., 
Jose.     Three-room  addition. 

(Jwner G.  Garinlo.  Premises. 

.Architect  .  .    None. 

Hay's   work.  COST,    $1000 


COTTAGE 

NO.    437    N-TWELFTH      ST..    San      Jose. 

Three- room    cottage. 
Owner.  .....  B.   F.   King.   434    N-12lh   St., 

San  Jose. 
Architect  .  .  .  Non(>. 
Day's   work.  COST.   $500 


KEPAIRS 

-NO.    442    S-NINTH   ST.,    San    Jose.      Re- 
pairs. 

Dwntr H.    F.    Scholing.    Premises. 

-\rchitect  .  .  .None. 

Day's  work.  COST,   $4  75 


COMPLETION   NOTICES. 


S.WT  \    CL,AR.4   COUNTY. 


HECORDED  ACCEPTED 

Mar.  18,  1915— LOT  6  Hawthorne  Tct 
San  Jose.  Olga  S  Wendt  to  S  G 
Pelton Jan.    20,    1915 

-Mar.  IS,  1915 — LOT  2  and  part  Lot  3, 
Pacific    Sbdvn,    Mountain    View.      L 

II  Lurkens  to  C  Lindholm 

March    11.    1915 

Mar.  18.  1915— OX  MAIX  ST.,  Los 
Oatos  just  north  of  Main  St.  Bridge 
Pacific  Gas  &  Electric  Co  to  W  L 
and  D   H  Gillham .Mar.   10,   1915 

-Mar.  19,  1915— LOS  G.ATOS  (Xovitiate 
Ppty.  Novitiate  at  Los  Gatos  to 
Clinton   Fireprooflng  Co.. Mar.   10,   '1'5 

-Mar.  22.  1915— COR.  CALDREX  AXD 
Center.  Mountain  View.  Mountain 
View  School  Dist  to  C  L  Meister- 
heim    Mar.    16.    1915 

Mar.  23.  1915 — XR  COR.  ELEVEXTH 
and  San  Carlos.  San  Jose.  W  J 
Braunwarth  to  whom  it  may  con- 
cern  Mar.     22.     1915 


BUILDING    CONTRACTS 


S.VX  MATEO  COUNTY. 


KKA-VIB   DWELLIXG 

LOT  16  BLK  — .  Central  Addition  to 
San  Mateo.  .All  worii  except  eleciric 
lighting  fixtures  for  one  and  one- 
naif  story   shingle  roof  frame  dwig. 

Owner John  ilcConvey.  San  Mateo 

-Architect  .  .  .Xone. 

Contractor.  .Croop    &    Keegan 

Filed  Mar.  29,  '15.     Dated  Mar.  19,  '15. 

•  Frame    up    $51 S 

1st    coat    plastering    on 518 

\\'hen    completed    518 

Usual    35   days 518 

TOTAL  COST,  $2072 

Bond,     $1036.       Sureties,     M.     F.     Boland 

and    Elizabeth    Brown.     Limit,    75   days. 

Forfeit,   none.      Plans  and  specilic:it it.ns 

filed. 


Ui:SIDENCE 

I'TN  LOT  15,  as  per  -Map  of  Villa  Lots 
at  Fair  Oak.s.  Painting,  tinting  and 
paper  hanging   for   residence. 

Owner Chas.    Brandenstein.    Menlo 

Park. 
-Architect  ..  ..Albert  Farr.   68   Post.   S.   F. 
<  ontractor.  .1.   R.   Kissel.    1723   Polk  St.. 

Sar.   Francisco. 
Filed  Mar.  30.  '15.     Dated  Mar.  20.  '15. 

TOTAL  COST.  $1600 
Bond.  none.  Limit.  .April  20.  Forfeit. 
$■^1.      Specifications   only   filed. 


CO.MPLETION    NOTICES 


S.W    MATEO   COUNTY. 

RECORDED  -ACCEPTED 
-Mar.    27.    1915— LOT   15    BLK   "N"   Sub 
.No.  3  of  Hayward  Park.  San  Mateo 
.Anna  T   Haley   to   Croop   &    Keegan 
March     19,     l:i15 


.MA  KIN,  CONIKA  COSTA   AND 
SONOMA  COUNTIES. 


i:i:Sn)ENCE— 2  story,  attic  and  base, 
frame,   $25,4)00.     Dixon,  Soluno  Co.,  Cal. 


Wtdnoi-day,       April      7,       1915. 
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Architect,  Henry  C.  Siriith,  Umiitinlclt 
Bank  Bldg-..  S.  F.  Owner.  Hoy  D.  Aiay- 
ers.  The  dvvellins'  has  been  desisned 
for  a  handsome  country  residence  of 
17  rooms,  5  baths  rooms,  and  2  sleep- 
ing- porches.  Besides  the  dwelling-  a 
large  water  tower  and  garag-e  will  be 
erected  on  the  property.  Interior  of 
the  dwelling-  will  be  finished  in  oak 
and  mahogany  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  ->vill 
be  used  throughout.  There  will  be 
furnace  heat  and  four  open  Are  places 
with  Caen  stone  and  pressed  brick 
mantels.  Bath  rooms  will  be  finished 
with  tile  floors  and  wainscot.  The 
features  of  the  dwelling  will  be  a  gym-' 
nasiiim  for  children  and  a  completely 
equipped  wireless  telegraph  room.  Ex- 
terior of  both  the  dwelling,  water 
tower  and  garage  will  be  covered  with 
cement  plaster  on  metal  latli.  A  clay 
tile  roSt  will  be  used.  Plans  are  com- 
plete and    figures'  are   being-   taken. 

STREET  PAVING — Cost  not  stated. 
San  Rafael,  Marin  Co.,  Cal.  Engineer's 
name  not  g-iven.  Owners,  Northwest- 
ern Pacific  Railway  Co.  It  is  the  in- 
tention of  the  Northwestern  Pacific 
Railroad  to  either  let  a  contract  to 
bituminize  Tamalpais  avenue,  from 
.Mission  street  to  the  Toll  road,  or  to 
have  the  work  done  under  the  dir^^c- 
tion  of  their  own  force,  according  to 
information  sent  to  the  City  Council  of 
San  Rafael.  It  is  expected  that  a  de- 
cision will  be  rendered  at  the  next 
meeting  of  the  Council,  who  are  in- 
terested   in   the   matter. 

STREET  PAVING— Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond.  Own- 
•  1  s.  City  of  Richmond.  Plans  for  the 
iinpioving  of  Tenth  street  from  Bart- 
l<-tt  to  Pennsylvania  have  been  adopt- 
ed by  the  City  Council  and  bids  will 
he  called  for  at  the  next  meeting-  of 
Hi'  Council.  Bithulithic  paving  will 
til  used.  At  the  last  meeting-  of  the 
»'  'iincil  the  plans  prepared  by  the 
i'it,\  Engineer  for  the  paving  of  Con- 
tra Costa  street  were  laid  over  for  an- 
other   week. 

GARAGE  ADDITIONS— 2  story  and 
mezzanine  floor,  reinforced  concrete 
and  steel,  $8,000.  Vallejo,  Solano  Co., 
Cal.  Architect,  L..  M.  Turton,  Napa. 
Owner,  Mrs.  M.  Mathews,  Georgia 
■  I't,  Vallejo.  A  two-story  and  mez- 
ine  floor  addition  will  be  construct- 
■i  to  the  building  known  as  the  Cen- 
II  il  Garsge.  The  work  will  include 
iiinforcing  steel,  cement  floors,  metal 
window  sash  and  frames,  special  gaso- 
line storag-e  tanks.  A  portion  of  the 
new  addition  will  be  used  for  offices. 
Interior  of  the  oflfice  portion  will  be 
finished  in  pine.  Exterior  Of  the  build- 
ing will  be  faced  with  cement  plaster. 
rian.s  are  now  being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Martinez, 
Contra  Costa  Co.,  Cal.  Architect,  Carl 
Oeilfuss,  46  Kearny  street,  S.  F.  Own- 
I  1,  Alartin  .loost.  County  Tax  Collector. 
'I"hf  dwelling  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
two  sleeping-  porches.  Interior  will  be 
finished  in  pine,  redwood  and  southern 
blue  gum.  Hardwood  floors  will  be' 
used  throughout.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Automatic  water  heaters  will  be 
installed.  Exterior  of  the  dwelling 
■will    De    covered    with    cement    plaster 


on  iiiiUal  lath.  A  .separate  garage  will 
\e  erected  on  the  property.  Plans  are 
complete  and  figuies  will  be  called  for 
shortly. 

SCHOOI., —  1  story  and  base,  bt-ick  or 
brick  veneer,  $12,000.  Richmond,  Con- 
tra Costa  Co.,  Cal.  Architect,  James  T. 
Narbctt,  Berry  Bldg.,  Richmond.  Own- 
ers, City  of  Richmond.  The  Board  of 
Education  has  taken  the  matter  of  the 
award  of  contract  for  remodeling  the 
Peres  School  under  consideration  until 
the  next  meeting.  Bids  for  this  work 
were  taken  on  two  propositions.  One 
for  a  brick  veneer  structure  and  the 
other  foi  a  brick  building.  M.  B. 
Roberts  of  Richmond  submitted  the 
lowest  figure  for  the  brick  at  $l],39G, 
while  .1.  S.  Hannah  of  San  Francisco 
Was  second  low  at  $11,443.  .1.  S.  Han- 
nah submitted  the  low  figure  at  $10,341 
for  the  brick  veneer  building  with  M. 
B.  Roberts  second  low  at  $10,480.  All 
possibla  local  pressure  is  being- 
brought  to  bear  to  have  the  Board  of 
Education    favor    M.    B.    Roberts. 

SCHOOL,  ADDITIONS  —  Brick  con- 
struction, $12,000.  Richmond,  Contra 
Costa  Co.,  Cal.  Architect,  James  T. 
Narbett,  Berry  Bldg.,  Richmond.  Plans 
have  been  completed  for  a  four-room 
addition  to  the  school  located  at  Fair- 
mount  street.  Interior  finish  will  be 
of  pine  with  maple  floors  in  the  class 
rooms.  The  present  heating  system 
will  be  extended.  Plans  provide  for 
modern  plumbing.  Exterior  of  the 
building  will  be  faced  with  stock 
brick.  Plans  will  be  out  for  figures 
in  about  a  week. 

SCHOOL — 1  story  and  base,  frame, 
$12,000.  Benicia,  Solano  Co.,  Cal.  Ar- 
chitect, Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  S.  F.  Owners,  Benicia 
School  District.  The  building  has 
been  designed  for  a  primary  school, 
and  will  contain  four  rooms  on  the 
main  floor.  A  combination  class  room 
and  assembly  room  is  also  provided  on 
this  floor.  Basement  will  contain  a 
large  play  room  and  mechanical  equip- 
ment. Interior  finish  will  be  of  pine 
throughout.  Maple  floors  will  be  used 
in  the  corridors.  There  will  be  fur- 
nace heat  with  an  oil  burning  system. 
Exterior  of  the  building-  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  figures  are  being  taken, 
which  will  be  opened  on  April  19th  at 
8  p.  m.  Plans  and  specifications  can 
be  secured  from  the  architect. 

HOTEL  AND  STORE-S — 2  story  and 
base,  brick.  Cost  not  stated.  Marti- 
nez, Contra  Costa  Co.,  Cal.  Architect, 
none.  Owner,  J.  A.  Kelly,  Martinez. 
The  building  will  be  erected  on  Main 
street  west  of  Ferry,  and  has  been  de- 
signed for  three  stores  on  the  first  floor 
and  a  number  of  single  rooms  on  the 
upper  floor.  Interior  will  be  finished 
in  pine  and  redwood.  Patent  store 
fronts  are  specified.  There  will  be  a 
a  hot  water  suply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  is  now  taking  figures  on 
the  work.  Bids  will  be  opened  on 
April   10th. 

Contracts  Awarded. 

■SEWER  LATERALS     —     $9,726.08. 

Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond.  Own- 
ers, City  of  Richmond.  Contractors, 
Chambers  &  Heafy,  Richmond.  Con- 
tract   price,    $9,726.08.      This      contract 


covers    conftti-uction    of    laterals    in    the 
Bay    View    District. 


IJUILDIXG    CONTRACTS 

CONTIIA    COSTA    COUNTY. 


DWELLING 

XO  LOCATION  GIVEN.  All  carpenter 
work,  plastering,  plumbing,  gas  fit- 
ting and  all  work  as  laid  out  in 
specifications  for  dwelling. 

Ownei- A.   E.  Selmer,   909   Main  St.. 

Martinez. 

.\rchitect  .  .  .None. 

Contractor .  .I..udden    &    Lambley,    Mar- 
tinez,   Cal. 

Filed   Mar.   24,  'lu.      Dated   Mar.   .">,  'IT-,. 

Frame    up     $420.00 

Roof    shingled     420.00 

Building   completed    420.00 

Usual    35    days 420.70 

TOTAL    COST,    $1680.70 

Bond,    none.     Limit,   agree   to    finish    by 

April   29,   1915,   unless  delayed.     Forfeit, 

none.      Plans  and  specifications  filed. 


DWELLING 

I.OT.S  1,  2  AND  3  BLK  6  North  Ber- 
keley Terrace  Tract,  100  feet  S  of 
Fourth  Street,  Stege.  All  work  for 
two-story  ten-room  frame  dwelling, 
partly  excavated  basement. 

Owner Johanna   ICckmann,    Stege. 

Architect  .  .  .None. 

Contractor.  .Jos.       Flittner.     1700       35th 

Ave.,    Oakland. 
Filed  Mar.  30,  '15.     Dated  Mar.  22,  '15 

Frame    work    erected $900 

Enclosed  and   1st  coat  plastering 

completed     900 

Completed   and   accepted 900 

Usual    3.5    days 900 

TOTAL  COST,  $3600 
Bond,  $1800.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  90  work- 
ing days  beginning  March  23,  1915. 
Forfeit,  none.  Plans  and  specifications 
filed. 

O — 

COMPLETION   NOTICES 

CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 
-Mar.    23,    1915— LOT    4    BLK    "G"    Map 
Homestead    Tract,    Martinez.      E    A 
Majors    to   Luke    Bulger    &    Son.... 
March    17,    1915 


RELEASE  OF  LIENS 


CONTRA    COSTA    COUNTY. 

RECORDED                                           AMOUNT 
.Mar.    29,    1915— PTN    LOTS    3    AND    4, 
No.    337    of     Additional    Survey      of 
Town  of  Martinez.     L  Anderson  Co 
to  Cornelia  B  Gray    $1977.43 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  Fresno,  Fresno  Co.,  Cal. 
Architect.  Enrest  J.  Kump,  Fresno. 
Owner,  Joseph  Maracci,  French  Cafe, 
Fresno.  The  dwelling  will  be  erect- 
ed on  Van  Ness  avenue  near  Dry  Creek 
bridge,  and  has  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  Exterior  will  be  finished 
in  pine  and  redwood  with  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  In  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.      Mantels    will    be    of    tile    and 
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HeK.   I.   !».   I'at.   Ottice 
Veneered  Panels  that 
ARE  good— -order 
today  from 


Wybro  Panels  are 

100  per  cent  PERFECT 

By  every  test  WYBRO  PANELS  art' 
100%  perfect.  Every  user  finds  them 
the  best — every  customer  knows  that 
there  are  no  better  panels  made. 

With  all  their  unsurpassed  quali- 
ties, WYBRO  PAXELS  cost  no  more 
than  inferior  makes.  You  owe  it  to 
yourself  therefore  to  INSIST  upon 
WYBRO  PANELS  for  they  are  lOC:; 
perfect. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


l)ri<k.  Tile  wain.scot  will  be  u.sed  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being:   taken. 

LIBRARY — 1  story  and  base,  con- 
crete and  brick,  $10,000.  Exeter,  Tu- 
lai-e  Co.,  Cat.  Architects,  Bowen  & 
r)avis,  Griffith-McKenzie  Bldg.,  Fresno. 
Owners,  City  of  Exeter.  Plans  for  this 
building-  were  formerly  out  for  figures 
hut  had  been  called  in,  the  plans  re- 
vised ind  new  figures  are  now  being 
taken.  The  building  will  contain  one 
large  reading  room,  office  for  the  li- 
brarian, stack  room  and  toilet  rooms. 
Interioi-  finish  will  be  of  pine  with  a 
maple  door.  There  will  be  a  central 
seating  system,  probably  warm  air, 
with  oil  burning  equipment.  Metal 
book  stacks  are  specified.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Bids  are  to  be  opened 
on  April  14th.  Plans  and  speiifications 
can    be   obtained   from   the   architects. 

SCHOOL — 1  story  and  base,  frame, 
$.S,.iOO.  Richland,  Kern  Co.,  Cal.  Ar- 
chitect, J.  M.  SalTell,  Bakersfield.  Own- 
ers, Riohland  School  District.  The 
building  has  been  designed  to  contain 
lour  class  rooms.  Interior  will  be 
finished  in  pine  with  maple  floors  in 
the  class  rooms.  There  will  be  fur- 
nace heat.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  met-il  lath.  Plans  are  complete  and 
figures   will   be  called   for   .shortly. 

SCHOOL—]  story  and  base,  brick, 
$23,000.  Delano,  Kern  Co.,  Cal.  Archi- 
tect, .1.  M.  .Saell,  Fiske  BIdg.,  Bakers- 
field.      Owner.'^.     Delano    School    District. 


Tile  biiiltling  ha.s  been  de.'^ij^ned  in  the 
Mission  style  and  will  contain  six  class 
rooms  and  an  assembly  hall.  Interior 
will  be  finished  in  pine  v»'ith  maple 
floors  in  the  class  rooms  and  audito- 
rium. Modern  school  plumbing  will  be 
installed.  There  will  be  steam  heat 
and  an  oil  burning  equipment.  Exte- 
rior oi  the  building  will  be  faced  with 
pressed  bi-ick.  Plans  are  no^w  being 
prepared. 

SCHOOI^ — 1  story  and  base,  hollow 
tile,  $30,000.  Caruthers,  Fresno  Co., 
Cal.  Aichitect,  Ernest  J.  Kump,  Rowell 
BIdg.,  Fresno.  Owners,  Caruthers 
Union  High  School  District.  The  build- 
ing has  been  designed  in  the  Mission 
style  and  will  contain  eight  class 
rooms  and  a  lai-ge  auditorium.  Inte- 
rior will  be  finished  in  pine  with  maple 
floors.  There  will  be  a  central  heating 
system  and  vacuum  cleaning.  Modern 
school  plumbing  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  will  be 
completed  and  out  for  figures  about 
.May  5th.  Further  mention  will  be 
made  of  the  work. 

RESIDENCES — 1  story  and  base, 
frame.  Cost  not  stated.  Fresno,  Fres- 
no Co.,  Cal.  Architect,  none.  The  fol- 
lowing Day  I^abor  jobs  are  reported  as 
about  to  be  stated:  F.  C.  Wilson,  2321 
Hills  street,  Fresno,  5  room  frame  cot- 
tage, $1,800;  .lames  Musser,  3464  Iowa 
street,  Fresno,  five-room  frame  cot- 
tage, $l,5l'0;  F.  B.  Billings,  1245  San 
Pablo,  Fresno,  2  story  frame  residence, 
$2, .500,  and  J.  E.  Taylor,  2561  Emma 
street,   Fresno,  six- room  frame  cottage. 

?i,i;iin. 


E.  H.  Williams 


Chaltner  Munday 


Muntiay  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

615  Phelan  Building,        San  Prancisc 


SCHOOL  TOILET  BUILDINGS  — 
Frame  consti-uction.  Cost  not  stated. 
Bakersfield.  Kern  Co.,  Cal.  Architect. 
Orville  L.  Clark,  Brower  BIdg.,  fakers- 
iield.  Owners,  City  of  Bakersfield. 
Plans  have  been  completed  for  the  con- 
struction of  toilet  buildings  at  the  fol- 
lowing schools:  Emerson,  Bryant,  Lin- 
coln and  Washington.  Bids  will  be 
opened  for  this  work,  including  the 
plumbing,  on  April  15th.  Plans  can  be 
secured    from    the   architect. 

THE.VTRK  -ALTERATION  —  Brick 
and  frame,  $20,000.  Fresno,  Fresno  Co., 
Cal.  -Architect.  R.  I..  Felchin,  Fresno. 
Owner,  H.  H.  Brix,  2S44  Fresno  street. 
This  work  will  consist  of  alterations 
to  three  adjoining  buildings  on  J 
street,  between  -Mariposa  and  Fresno 
streets,  and  will  include  new  fronts, 
exteiior  and  interior  plastering, 
plumbing,  interior  finish,  electric  work 
and  painting.  Plans  are  now  being  pre- 
pared. 

BUILDING   COMRACTS 


FRKSXO    COVNTV. 


SCHOOL  ROOMS 

BLK    10,   Fresno   (3   located)    and   Blk   A 
Eastern  -\dd'n   (2  located).     All  work 
for     5     emergency    school     rooms    or 
buildings. 
Owner City  of  Fresno  School  Dis- 
trict 
.\rchitect  .  .  .Coates      &     Traver,      Head 

BIdg.,    Fresno. 
Contractor .  .Chas.    Larbig      and    G.      S. 

Walker,    Visalia. 
Filed  Mar.  27.  '15.     Dated  Mar.  23,  '15. 
Floor   joists,    sills,      sidings      and 
r:>l't.i>       "11.    loot's    and      leilinijs 


Williamson's  ContinuciUS  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DuUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the   pulleys,    thereby   using   both    lines. 

BY   using   three   pulleys,   the   lines   are   spread   apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on   or   take   them   off   the   line   without   hanging   out  of 
the    window    side-ways.      The    clothes    pin    is    made    of 
heavy    galvanized    wire    formed    in    such    a   manner   as 
to    allow    it    to    be    fastened    to    the    clothes    line    very 
easily;    nothing    complicated     to'    get     out     of     order. 
Holds  the  clothes  free  from   the  line  so  the  lines  need 
not   be  covered   with   cloth-strips   in  order  to   keep   the 
clothes   from   being  soiled   from   the   line.     The   strong- 
est  wind   cannot    blow    the   clothes   out   of   the    pins   as 
they  are  held   in  a  spring  slot.     When  the  wind   blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 
SPIIINGS    TO    PRESS    OR    SQIIERZE  THIS    OL'TFIT    CONSISTS    OP    3 

to  get  the  clothes   in  or  out.     Just  slip  clothes  in   slot  Sanitarv,     Stronghold,     Clothes      Pins, 

and    pull    down.      \\  1 LL   hold    the    daintiest    fabrics    or  Clothes   Lino    Pulleys   and    I    Pair   Lin.-   S 

the  heaviest  bl.inket.     i:MU  Miaalon    St.    I'honp  Mk«.  400.S.  Price,    (C:.00   prr    Set. 


NO 


DOKKX 

3      Continuous 
plioers. 


Wednesday,       April      7,       1915. 

installed      $   4S7.50 

Roof    completed,    mill    work     in- 
stalled    and     building-    ready     for 

paintins"     500.00 

(^n    completion    1213.75 

r.siial    35    days 713.75 

TOTAL.  COST,   $2973.00 
Bond,      $1,500.        Surety,      Pacific     Coast 
Casualty  Co.      Limit,    45   days.     Forfeit, 
$20.      Plans    and    specifications    filed. 
KLECTRIC    PROGRAM    CI^OCKS 
<    lo    BLKS  7  AND  8,  Englewood  Add'n, 
I'lesno.     All   work   for   installation  of 
lectric    program       clock    system      in 
.  hool   building-. 

■,  ner City  of  Fresno  Schoo'  Dist. 

\  I  chitect  .  .  .E.       Mathewson,       furysth, 

Bldg.,   Fresno. 
Contractor.  .Standard    Elec.    Time    Co,. 
461   Market,   San  Francisco. 
Filed   Mar.   27.  '15.     Dated  Mar.   9,  '15. 

On    completion     $S50 

LT.sual    35   days -^lo 

TOTAI^  COST,  $1165 
Hnnd.  $60(1.  Surety,  Pacific  Coast 
I  isualty  Co.  Limit,  162  days  after 
I  .  h.  23,  1915.  Forfeit,  $10.  Plans  and 
specifioation.s    filed. 
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Architect  .  .  .None. 
Day's   work. 


(;.\RAGE 

I.I  ITS    27,    2S    AND    29    BL.K    70,    Fresno. 
.Municipal   sarage. 

Owner City  of  Fresno. 

Architect  .  .  .None. 

Contractor.  .A.   D.   Wilkins,   264   Ivy   St., 
Fresno. 

COST,    $2750 


COST,   $1800 
ONmaAVfl 


DWELLINGS 

LOTS    17   TO    20    BLK   364,   Fresno.   Two 
dwellings. 

Owner W.  Standifer,  1824  D  (rear) 

Fresno. 
Architect  .  .  .None. 
Contractor.  .Joe    La   Forte. 

COST.   $1500 


DWELLING 

LOT'S      5    AND      6    BLK    32,       Arlington 
Heights,   Fresno.        Dwelling. 

Owner T.    E.    Martin,    350G    Nevada, 

Fresno. 
Ai-chitect  .  .  .None. 
Day's   work.  COST,    $1000 

DWELLING 

LOT   4   BLK    20   Alta  Vista  Tct,   Fresno. 

Dwelling. 
Owner F.     B.     Billings,     1245     San 

Pablo,    Fresno,    by     W.     H. 

Ackerman,    Agent. 
Architect  .  .  .None. 
Day's   work.  COST,    $24  50 

1 -WELLING 

LOT   5    BLK    3.   Villa    Homestead    Tract, 
Fresno.      Dwelling. 

(iwncr J.    E.    S.iylor,    2561     Emma 

St.,  Fresno. 
.K-hittct  .'.  .None. 
Day's   work.  COST,    $1600 

DWELLING 

LOTS   5    AND   6   BLK   S   Belmont   Add'n., 
Fresno.       Dwelling. 

Owner Mrs.      E.    W.    Tribble,      815 

Jensen,    Fresno. 
Architect  .  .  .None.         ^ 
Day's    work.  COST,    $900 


LOTS    21      AND    22    BLK      45,    Arlington 
Heights,     Fresno.       Dwelling. 

Owner Jas.   Musser,   3464    Iowa  St., 

Fresno. 
Aichitect  .  .  .None. 
Day's   work.  COST,   $1500 

DWELLING 

LOTS    4    AND    5    BLK    1.    Irvington    Ad- 
dition, Fresno.     Dwelling. 

Owner .1.   Plann. 

Architect  .  .  .None. 

Contractor...].    R.    Church,    1221    U    St., 
Fiesno. 

COST,    $1180 


UIOPAIRS 

LOTS    7    TO    10    BLK    71,    Fresno.      Re- 
pairs. 

.iwn.i- H.    Brix,     2844     Fresno    St., 

Fresno. 
.\rchitfH!t  .  .  .None. 
I 'ontractor  .  .  R.   Felchlin. 

COST,    $1L000 


COMPLETION   NOTICES 

FRESNO   COUiVTY. 


RECORDED  ACCEPTED 

Mar.  30,  1915— LOT  8  BLK  5  Highland 
Park  Tract,  Fresno.  Stella  J 
Geft'in  to  whom  it  may  concern... 
■ Feb.    23,    1915 

-Mar.  31,  1915— LOTS  21,  22,  23  BLK 
190,  Fresno.  M  Alekian  to  M  H 
Milekian Mar.    23,    1915 

Mar.  31,  1915— NOS.  840-844  EYE  ST., 
Fresno.  V  S  Keosheyan  to  whom 
it    may    concern Mar.    30,    1915 

4 

LIENS    FILED 

FUESNO   COUNTY. 


liEColtDED  AMOUNT 

Mar.  26,  1915— LOTS  24,  25,  26  BLK  1 
Yosemite  Add'n,  Fresno.  Fresno 
Lumber  vs   vs   J   H  and   E   G   Beek- 

man    $98 

Mar.  29,  1915— LOTS  17  TO  21  BLK  82 
Fresno.  Ai^nerican  Marble  &  Mo- 
saic Co  vs  Frank  H  Ball  et  al.... 
S378 


SACRAMENTO,      STOCKTON      AND 
NORTHERN   CALIFORNIA. 


DWELLING 

LOT    10    BLK      21    Alta    Vista,      Fresno. 
Dwelling. 

Owner F.    C.      Wilson,    2321       Hills 

St.,   Fresno. 


RESIDENCE  —  2  story  and  base, 
frame,  $4,800.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  W.  T.  Bversen, 
2225  H  street,  Sacramento.  The  dwell- 
ing will  be  erected  at  the  corner  of 
California  and  Helvetia  avenues,  and 
has  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
elm  panels  with  white  enamel  In  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room  and  dining 
room  and  in  the  reception  hall.  There 
will  be  furijace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the   dwelling   will    be   covered    with   ce- 


ment plaster  on  metal  lath.  A  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete and  in  the  hands  of  the  owner, 
wro  will  do  the  work  by  Day  Labor. 
.Materials  are   now   being  purchased. 

RESIDENCE  —  1  story  and  base, 
frame.  $2,500.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  M.  R.  Saunders, 
233  F  street,  Sacramento.  The  dwell- 
ing- will  be  erected  on  the  lot  at  2331 
F  street,  and  has  been  designed  to 
contain  live  rooms  and  bath.  Inteiioi- 
linish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  room.s.  There  will  be  a  large 
open  fire  place  in  the  living  room. 
-Mantel  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do   the   work   by    Day   Labor. 

WHARE  SHED  A  DDITI  ON. S— Tim- 
ber construction,  $3,176.  Sacramento, 
Cal.  Engineer,  City  Engineer,  Sacra- 
mento. Owners,  City  of  Sacramento. 
Seven  bids  were  opened  by  the  City 
Commission  for  the  addition  and  al- 
terations to  be  made  to  the  city  wharf 
shed.  The  bids  received  are  as  fol- 
lows: Joseph  W.  Rowell,  $3,789: 
Mathews  Construction  Co.,  $3,724;  Muv- 
cell  &  Halsey,  $3,936;  John  N.  E.  Mor- 
lill,  $4,494;  John  A.  Silva,  $3,176;  Ross 
Construction  Co.,  $3,687;  Siller  Bros., 
$4,0S9.  All  bids  were  referred  to  City 
Commissioner  Coulter,  who  will  re- 
port at  the  next  meeting,  when  an 
award  will  be  made. 

STATE  HIGHWAY  CONSTRUCTION 
— Cost  not  stated.  California.  Engi- 
neer, State  Highway  Commission,  Fo- 
lum  Bldg.,  Sacramento.  Owners,  State 
of  California.  Plans  have  been  com- 
pleted for  constructing  State  High- 
ways ill  the  following  counties:  So- 
noma County,  6.4  miles,  Portland  ce- 
ment concrete:  Contra  Costa  County, 
5.3  miles,  Portland  cement  concrete: 
Monterey  County.  6.1  miles.  Portland 
cement  concrete;  Monterey  County.  7.3 
iniles,  Portland  cement  concrete;  Mon- 
terey County.  10.9  miles.  Portland  ce- 
ment concrete.  Bids  will  be  opened  on 
.-\pril  26th.  Plans  and  specifications 
can  be  secured  on  application  to  the 
State  Ifighway  Commission.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue. 

HA.XK  AND  OFFICES — 7  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Sacramento.  Cal.  Ai'chitect.  R. 
A.  Herold,  Forum  Bldg.,  Sacrar-nento. 
Owners,  Capital  National  Bank.  The 
building  will  be  erected  at  the  south- 
east corner  of  7th  and  J  streets,  cov- 
ering an  area  of  80  by  86  feet.  The  en- 
tir-e  first  floor,  a  r-nezzanine  floor-  and 
basement  will  be  fitted  up  for-  the 
bank.  Upper  floors  will  be  arranged 
for  modern  offices,  both  single  and  en 
suite.  There  will  be  a  complete  steel 
frame,  brick  and  concrete  walls.  Ex- 
terior- will  be  faced  with  pressed  brick 
and  terra  cotta.  Interior  will  be  fin- 
ished in  hardwood  and  metal.  Tile 
floors  and  wainscot  are  specified.  Metal 
window  sash  and  frames  will  be  used. 
There  will  be  steam  heat,  elevator 
sei  vico  and  vacuum  cleaning.  Plans 
are  complete  and  segregated  figirr-es 
will    be  called  for  at  once. 
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BriLDIXi   CONTRACTS 


SACRAMENTO    COUNTY. 


TILE   LAUNDRY 

SCHLKY  AVE   near   Hawley  Ave   in  Lot 

3S.     East    Sacramento.       Deni.son    tile 

laundry. 

OwntT G.    C.    Snider.    2510    Sl.st    St., 

Sacramento. 
Architect  .  .  .None. 
Day's    work  COST.    $4000 

FRAME  RESIDENCE 

NO.    2331    F  ST..   on   E    lA    of  S    i/^    Lot   5, 

E.   F  23rd  and   24th   Sts..   Sacramento. 

One-story    .i-room    frame    residence. 

Owner M.    R.   Saunders.    233    F  St., 

Sacramento. 
.\rchitect  .  .  .None. 
Day's   work.  COST.    $2375 


FRAME    RESIDENCE 

NO.  2920  U  ST..  on  E  Vj  of  Lot  3.  U,  V, 
29th  and  30th  Sts..  Sacramento.  One- 
.story  5-room  frame  residence. 

Owner John  De  Costa,  821>A   J  St.. 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .W.   R.  Saunders.   2S10  I  St., 
Sacramento. 

COST.    $2300 
RESIDENCE 

T  ST..  near  Sherman  Ave  in  W  4  0  feet 
of  Lots  1299  and  1360  Wright  &  Kim- 
brough  Tract,  Sacramento.  One-story 
.5-room    Denison   tile  re.sidence. 

Owner H.    G.    Birdsall.    G30    O    St., 

Sacramento. 
.Architect  .  .  .None. 

Contractor.  .Birdsall    &    Lastra.    630    O 
St..    .''acramento. 

COST.    $2200 

.^LICEIMNG     PORCH 

NO.  1515  L  ST..  on  W  i/4  of  Lot  6.  K,  L, 
15th  and  16th  Sts..  Sacramento. 
Sleeping  porch   residence. 

Owner E.    S.    Brown. 

Architect  ...None. 

Contractor.  .Gus      Wendt,    2130      M    St.. 
Sacramento. 

COST,   $1100 


-ADDITION 

NO.  325  .M  ST..  on  W  20  feet  of  S  110 
feet  Lot  5,  L.  M,  3d  and  4th  Sts.,  Sac- 
ramento. Frame  addition  over  front 
portion  of  store. 

Owner Jules    Junqua.    123S    D    St.. 

Sacramento. 
-\rchitect  . .  .None. 

Contractor.    Cha.s.     A.     Vanina,     2022     M 
St..    Sacramento. 

COST.   $600 


CAKAGIO 

-NO.  HIS  N  ST..  on  W  >^  of  Lot  3.  Sac- 
ramento. Shingle  frame  automobile 
garage. 

Owner Chas.    E.    Phipps.    Premises. 

.Architect  .  .  .None. 

Contractor.  .Chas.    Van    Hall.    508    17th 
St..   Sacrp.mcnto. 

COST.    $450 


FRAME    RESIDENCE 

VENTl'RA  AVE  near  21.st  Lot  6819, 
Ilillcrest  Park,  Sacramonto.  Four- 
mom   flame  residence. 

'•wnir F.    J.    Storzl.    4S,i    Freoport 

Ave..    Sacramento. 

.Nri'hit'-ct  .  .  .None. 

Day'.s    work.  COST.    $1200 


29th      Sts..    Sacramento.         One-story 
frame  public  garage  and  repair  shop 

Owner F.    Allen.    Premises. 

-Architect  .  .  .None. 

Contractor.  .F.     H.     Brown.     Iil7     33rd, 
Sacramento. 

COST.    $450 


RRICK    W.A  REHOUSE 

NO.  1727  SEVENTEENTH  ST.,  on  S  i^ 
Lots  7  and  8,  Q,  R,  17th  and  18th, 
Sacramento.  One-story  brick  ware- 
house. 

Owner R.    Rosenberg    &    Son,    7th 

and  Townsend,  S.  F. 
Architect  .  .  .None. 

Contractor.  .E.    W.    Book,      912    G      St., 
Sacramento. 

COST.   $4870 


RESIDENCE 

CALIFORNIA  &  HELVETIA  AVES.  G 
St..  Sacramento.  Eight-room  resi- 
dence. 

Owner W.   T.   Everson,    2225   H  St.. 

Sacramento. 

-Architect  .  .  .None. 

Day's  work.  COST.   $4800 


BRICK    AA-ORKSHOP  . 

N  40  FEET  OP  E  %  LOT  — .  N  40  feet 
W  35  feet  of  W  \^  Lot  6,  K,  L,  14th 
and  15th  Sts..  Sacramento.  One-story 
brick  automobile  workshop. 

Owner ^Irs.  Minnie  E.  Dean. 

Architect  .  .  .None. 

Contractor.  .C.    J.    Guth.    1516    27th    St.. 
Sacramento. 

Filed   Mar.   29.   '15.      Dated  Mar.   15,  '15. 
TOTAL  COST,   $2400 


PvE MODEL    RESIDENCE 
NO.    2026   N   ST.,    on   W    14    of   N   90    feet 
Lot  4  N,  O,  20th  and  21st  Sts.,  Sacra- 
mento.     Wire   and   remodel    residence 
and  build  service  shed. 

Owner Mrs.    E.    Kauffman,    2319    N 

St..   Sacramento. 
-Architect  .  .  .None. 

Contractor.  .Cluff    &    Dwyer.    Box    2602. 
Route    2.   Elmhurst. 

COST.  $2200 


F.ACTORY 

NO.  700  R  ST.,  on  Lot  1.  R,  S.  7th  and 
Sth  Sts.,  Sacramento.  One-story 
Denison  tile  bottling  works  and 
factory. 

Owner Shasta    Water    Co..    ISO    7th 

St..    Sacramento. 
.Architect  .  .  .None. 

Contractor.  .Murcell    &    Haley,    Ochsner 
Bldg.,  Sacramento. 

COST,   $5000 


FINISH   CL.ASS   ROOMS 
NO.    4  ('9    Q    ST.,   on    Lots    7    and    8.    P.    Q, 
4th  and  5th  Sts.,  Sacramento.     Finish 
two   class    rooms   in    school. 

Owner Board       of     Education       of 

Sacramento  School   Dist. 
.Architect  .  .  .None. 

Contractor.    AV.   J.   Mathews,    1011    Alley 

bet.  I  &  J  Sts..  Sacramento. 

COST,    $500 


LIENS   FILED 


SA<-RAMENTO    COrNTV, 


<?.ara(;e  and  repair  shop 

NO.    2Sl.->    ALLEY,    bet   .1    and    K    Street.<«. 

('•1  I-;  u.  (.f  ^  «/j  Lot  7,  .),  K,  3.<!th  and 


KECORDED  .AMOUNT 

Mar.    22.    1915— LOT    71    Yoerk    Court, 
.'^ncramento.      Guy    .Archer   Boom    vs 

E   A    Pierce  and   J   H   Atkins $36.25 

Mnr.   22.    1915— N    y.   T.,OT   S5   and   N    >•:. 
Lot     SO     Yoerk     Court.     Sacramonto. 
Guy    .Arrhor    Boom   v?    R   A    Pierce 


and    E    H    AVarren $72.50 

-Alar.  22.  1915— NW  V*  of  Sec  34  T  5 
R  6,  Sacramento.  F  G  Fawcett  vs 
The    AA'hitaker    Estate $172 


LOS 


AXJELES      A.VD      SOUTHERN 
CALIFOHMA. 


BUNGALOAVS— 15.  1  story  and  base, 
frame,  $1,500  each.  Riverside,  River- 
.side  Co..  Cal.  .Architect.  .Albert 
Schliem.  Riverside.  Owner.  Fred  W. 
Hurdell.  These  dwellings  will  be  erect- 
ed at  the  corner  of  Linwood  and  New 
Magnolia  avenue,  each  having  been 
designed  to  contain  five  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  redwood  throughout.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  mantels.  Bath  rooms 
will  have  imitation  tile  wainscot.  Ex- 
teriors will  be  covered  with  cement 
plast-ar  on  metal  lath,  rustic  and  shin- 
gles. The  same  architect  is  also  pre- 
paring plan."  for  five  one-story  frame 
bungalows  similar  t»  those  above 
mentioned,  to  be  erected  one  mile  from 
Riverside.  Plans  for  these  twenty 
houses  ate  complete  and  figures  will 
be   taken   shortly. 

BRIDGE — Reinforced  concrete,  $",- 
500.  Holtville.  Imperial  Co.,  Cal.  En- 
gineer. City  Engineer.  Holtville.  Own- 
ers, City  of  Holtville.  Bids  opened  by 
the  City  Council  for  the  construction 
of  a  bridge  over  the  .Alamo  River  at 
■•>!xth  street  were  as  follows:  How- 
land  Construction  Co.,  San  Diego,  $7.- 
"lOO;  Metisereau  Bridge  Con.-;truction 
Co..  $S.775:  Perry  L.  Hedrick.  $9,375. 
The  bid  of  the  Rowland  Construction 
Co.  is  now  being  considered  by  the 
I.oard.  which  will  probably  make  an 
award    at    their   next   meeting. 

STREET  PAA-E-AIENT  AND  SEAA'ER 
WORK— Cost  not  stated.  Calexico,  Im- 
perial Co..  Cal.  Engineer,  C'ty  Engi- 
neer, Calexico.  Owners,  City  of  Calex- 
ico. The  Board  of  Trustees  of  Calex- 
ico has  passed  resolutions  of  intention 
to  improve  a  certain  portion  of  Im- 
perial avenue,  Paulin  avenue.  Red- 
wood avenue,  HePfernan  avenue.  Third, 
."^econd  and  Fii-st  streets  and  a  number 
of  alleys  in  the  district  surrounding. 
Resolutions  have  also  been  passed  to 
construct  a  storm  sewer  in  a  certain 
I>ortion  Heflfernan.  Rockwood.  Poulin 
and  Imperial  avenues,  and  First,  Sec- 
ond and  Third  streets.  -Also  their  in- 
tention to  construct  certain  sanitary 
sewer  laterals  in  a  certain  portion  of 
Imperial  avenue.  Third.  Second  and 
First  streets,  and  in  a  certain  portion 
(if   Paulin  avenue. 

COUNTY  IIIGHW-AY"  CONSTRUC- 
TION— Cost  not  stated.  Itiverside. 
Kiverside  Co..  Cal.  Engineer,  County 
.Purveyor.  Riverside.  Owners,  Rlver- 
.<ide  County.  Plans  and  specifications 
have  been  adoptetl  by  the  County  Su- 
pervisors for  S.S5  miles  of  highway 
••onstruction  from  Temecula  to  the 
San  Diego  County  line.  This  is  known 
as  a  portion  of  Route  No.  12,  Division 
C. 

APARTMENT  IU)LiSE— 2  and  5  story 
and  ba.^e.  rcinfoiced  concrete.  Cost 
not  stated.  Los  .Angeles,  Cal.  .Archi- 
tt<t.  -Arthui  Benton,  114  North  Spring 
.street.  L  .A.  Owner.  O.  T.  Johnson. 
The  building  will  be  erected  on  Bolsa 
.street  near  Crown,  covering  an  area 
"f  approximately  50  by  100  feel.  There 
will  be  ;i  total  of  50  suites,  arranged 
m  two  and  throe  room  apartments.  In- 
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teriors  will  be  flnislied  in  pine  and 
hardwood  with  hardwood  floors  in  the 
living-  and  dining  rooms.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
vacuum  cleaning  and  a  hot  water  sys- 
tem. ■  Bath  rooms  will  be  finished  in 
tile.  Wall  beds  are  specified.  Kxte- 
I'ior  ol'  the  building-  will  be  faced  with 
cement  plaster.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
shortly. 

WAREHOUSE — 4  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
T,os  Angeles,  Cal.  Architect,  Albert  C. 
Afartin,  Higgins  BIdg.,  L.  A.  Owner, 
.August  Wolfarth.  The  building  will 
be  erected  on  West  Pico  street  nelir 
Noiinandie  and  will  cover  an  area  of 
.'lO    by    130    feet.      Construction   will      be 

•  fireproof.  Interior  will  be  finished  in 
pine.  There  will  be  metal  -window 
.«a.sh  and  frames,  gravity  carriers  and 
elevator  service.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  now 
being   taken. 

SCHOOL — 2  st'ory  and  base,  brick. 
Cost  not  stated.  I>os  Angeles,  Cal,  Ar- 
chitects. Train  &  Williams,  Exchange 
Hldg.,  Tv.  A.  Owners,  City  of  Los  An- 
geles. The  buildi;ig  -will  be  erected  at 
the  corner  of  Manchester  avenue  and 
Hoover  street,  and  will  contain  six 
class  rooms,  departments  for  manual 
training  and  domestic  science  and  an 
auditorium.  Interior  will  be  finished 
in  pine.  Maple  floors  -will  be  u.^ed  in 
the  class  looms  and  auditoiium.  There 
will  be  steam  heat,  vacuum  cleaning 
and  program  clocks.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  m.ay  be 
obtained  from  the  Secretary  of  the 
r.oaid  of  Education  at  the  Security 
f-iuilding. 

SCHOOI., — 1  story  and  base,  brkik. 
Cost  not  stated.  Los  Angeles,  Cal,  Ar- 
chitects, Train  &  Williams,  Exchange 
Bldg.,  T.1.  A.  Owners,  City  of  Los  An- 
•;('les.  Plans  have  been  completed  for 
the  four-class  room  building  to  be 
iT-ected  at  the  corner  of  71st  and  Comp- 
ton  streets.  Plans  are  in  the  hands  of 
llie  Secretary  of  the  Board  of  Educa- 
tion, Security  Building.  Bids  will  be 
oi)ened    on    April    10th. 

SCHOOL  ADDITIONS— 2,  2  story,' 
brick,  $25,000.  Los  Angeles,  Cal.  Ar- 
chitect,    H.     W.     Glidden,     Wright     and 

•  'allendei-  Bldg.,  L.  A.  Owners,  City  of 
l-os  Angeles.  The  building  w-ill  be 
erected  on  Normandie  avenue,  each 
wing  containing  four  class  rooms.  In- 
tei-iors  will  be  finished  in  pine.  There 
will  be  a  central  heating  system.  Ex- 
teriors of  the  buildings  will  be  faced 
with  pressed  brick.  Plans  are  being 
completed. 

SCHOOLS— 3,  1  story,  brick  or  hol- 
low tile,  $4.5,000.  Puente'^  Los  Angeles 
Co.,  Cal.  Architect,  C.  H.  Brown,  Stim- 
son  Bldg.,  1...  A.  Owners,  Puente  Union 
High  School  District.  These  buildings 
have  been  designed  in  the  Mission 
.-<tyle  and  will  consist  of  an  Adminis- 
tiation  Building,  Domestic  Science 
Building  and  Commercial  Building.  In- 
terior trim  will  be  of  pine.  Maple 
llooi.s  will  be  used  in  the  class  rooms. 
There  will  be  a  central  heating  plant. 
Exteriors  will  be  faced  with  cement 
plaster.  Separate  bids  are  being  taken 
foi-  the  geneial  construction,  heating 
and  ventilating,  plumbing  and  electiic 
work.  Plans  can  be  secured  from  the 
office  of  the  architect  or  from  Solomon 
Geer,  Clerk  of  the   Hoardof  lOducation. 


Contracts  Awarded. 

COUNTY  HIGHWAY  CONSTRUC- 
TION—$26,71 2.0.5.  Riverside,  Riverside 
Co.,  Cal.  Engineer,  County  Surveyor, 
-  Riverside.  Owners,  Riverside  County. 
Contractors,  Connors  Construction  Co., 
L.   A.      Contract   price,    $26,712.05. 

SCHOOL  GYMNASIUM— 2  story  and 
base,  brick.  $37,148.  Hollywood,  Los 
-Angeles  Co.,  Cal.  Architect,  Norman 
F.  Alarsh,  Broadway  Central  Bldg.,  L. 
A.  Owners,  Hollywood  High  School 
District.  Contractors,  The  Huntsber- 
ger-Reed  Construction  Co.,  Van  Nuys 
Bldg.,    L.    A.      Contract   price   ,$37,148. 


POKTLAIVD  AND  OREtfON 

MAUSOLEUM— Reinforced  concrete, 
$30,000.  Astoria,  Ore.  Architects.  Ellis 
F.  Lawrence  and  W.  G.  Holford,  Cham- 
ber of  Commerce  Bldg.,  Portland.  Own- 
er's name  not  given.  The  structure 
has  been  designed  in  the  djlassic 
style  and  will  contain  250  crypts,  and 
v/ill  be  finished  in  marble,  ornamental 
bronze  and  art  glass.  Exterior  will  be 
faced  with  granite.  Plans  are  now  be- 
ing  prepared. 

SCHOOI^r— 2  story  and  base,  brick 
and  concrete,  $16,500.  Warrenton,  Ore. 
Architects,  Tourtellotte  &  Hummel, 
Rothchild  Bldg.,  Portland.  Owners, 
City  of  Warrenton.  The  building  nas 
been  designed  to  contain  six  class 
rooms,  a  large  assembly  hall  and  de- 
partments of  domestic  science  and 
manual  training.  Interior  will  be  fin- 
ished in  pine  throughout.  Maple  floors 
will  be  used  in  the  class  rooms.  Plans 
provide  for-  a  hot  air  system  of  heat- 
ing, vacuui-n  cleaning  and  program 
clocks.  Moder-n  school  plumbing"  is 
specified.  lOxterior-  of  the  building 
will  oe  co\'ered  with  cement  plaster. 
Plans  are  complete  and  figures  will  be 
taken   at   once. 

SCHOOL — 1  story  and  base,  brick  or 
hollow  tile,  $45,000.  Portland,  Ore.  Ar- 
chitect, F.  A.  Naramor-e,  Superinten- 
dent of  School  Pr-operties,  Portlarrd. 
Owners,  City  of  Portland.  The  build- 
ing will  be  erected  at  the  corner  of 
Simpson  and  .lessup  streets,  and  will 
contain  eight  class  rooms,  asser-nbly 
hall  and  library.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  steam  heat 
and  vacuum  cleaning.  Exterior  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  now  being 
taken. 


MINEUAL.    EXHIBIT    AT    SAX    FRAN- 
CISCO. 


lliiiteii  States  Geological  Survey  Prc- 
.sciits  tli<'  Actual  I'er  Capita  Produc- 
tions of  Coal,  Cement,  Gold,  Silver, 
Aluniinuni,  and  Other  Mineral!!!  for 
187G   and   for    lOl.t. 


To  illustrate  the  development  of  tire 
mineral  resources  of  the  United  States 
the  Geological  Survey  exhibit  at  the 
Panama-Pacific  International  Exposi- 
tion includes  a  graphic  representation 
of  the  output  of  the  various  mineral 
products  of  the  country,  based  on  the 
production  per  capita  during  the  cen- 
tennial year,  1876,  and  at  the  present 
time.  Bituminous  coal  is  represented 
by  a  block  of  coal  weighing  1,600 
pounds,  the  per  capita  production  in 
1S76,  and  by  another  block  weighiirg 
5  torrs  (10,000  pounds),  the  per  capita 
output  in  1913.  The  anthracite  blocks, 
on    the    other    hand,    indicate    relatively 


small  gain,  from  1,140  to  1,880  pounds. 
The  per  capita  production  of  coke 
has  incr-eased  from  134  pounds  in  1876 
to  700  pounds  in  1913.  At  the  earlier 
period  no  other  than  beehive  coke  was 
manufactured  in  the  United  States, 
but  since  then  the  interesting  feature 
of  coke  manufacture  has  been  the  de- 
velopment of  the  retort  oven,  by  which 
valuable  constituents  of  the  coal  other 
than  coke  are  recovered.  The  exhibit 
at  San  Francisco  shows  the  quantity  of 
coal  consumed  in  retort  ovens  in  this 
country  in  1913,  the  quantity  of  coke 
produced  from  -it,  and  the  quantity  of 
coal  tar,  benzol,  and  sulphate  of  am- 
monia recovered  as  by-products.  The 
quantity  of  gas  recovered  and  utilized 
is   also   properly  shown. 

The  production  of  petroleum  in  the 
United  States  shows  an  increase  which 
is  fairly  comparable  with  that  of  bi- 
tuminous coal.  The  per  capita  output 
in  1876  is  represented  by  a  half-bar- 
rel of  oil  containing  22  gallons;  the 
output  in  1913  is  represented  by  a 
hogshead  containing  2.6  barrels,  or  JOS 
gallons. 

The  per  capita  production  of  copper, 
which  in  late  years  has  been  so  sig- 
nificantly influenced  by  the  develop- 
ment of  electric-power  transmission, 
has  increased  from  1  pound  in  1876  to 
13  pounds  in  1913,  and  this  is  illus- 
trated by  ingots  of  copper  of  the  two 
weights. 

The  per  capita  production  of  lead 
has  incr-eased  from  4  pounds  in  1876' 
to  9  pounds  in  1913,  and  the  output  of 
zinc  from  a  little  less  than  1  pound  to 
6    pounds. 

The  quantity  of  iron  ore  pi-oduced 
shows  an  increase  from  314  pounds 
per-  capita  in  1876  to  1,434  pounds  in 
1913,  and  the  quantity  of  pig  iron  ob- 
tained from  it  has  Increased  from  150 
to   717   pounds. 

Since  the  Centennial  Exposition  an 
entirely  new  industry  in  mining  and 
nretallurgy  has  been  developed  through 
the  production  of  alumium.  No  aluini- 
rrum  was  produced  on  a  commercial 
scale  in  1876,  but  a  cube  weighing  12 
ounces  represents  the  per  capita  pro- 
duction   in    1913. 

The  actual  production  of  gold  and 
silver  in  1913  is  a  little  more  than 
twice  as  much  as  it  was  in  1876,  but 
as  the  population  has  also  nearly 
doubled  the  per  capita  output  of  both 
metals  has  kept  nearly  even  with  the 
increasing  population.  In  1876  the  per 
capita  production  of  gold  was  17 
grains;  in  1913  it  was  21  grains.  The 
production  of  silver  in  1913  was  352 
grains  per  capita;  in  1876  it  was  288 
grairrs. 

Jn  1876  the  total  production  of  Port- 
land cement  in  the  United  States  was 
less  than  40,000  barr-els.  In  1913  it 
was  over  92,000,000  barrels.  The  total 
per-  capita  output  of  cement  in  1876 
was  16  pounds.  In.  1913  it  was  350 
pounds,  equivalent  to  nearly  four  of 
the  bags  in  which  we  are  accustomed 
to   see   Portland  cement  transported. 

It  is  only  since  the  beginning  of  the 
present  century  that  the  production  of 
sulphur  in  the  United  States  has  had 
any  significant  influence  on  the  trade, 
but  the  domestic  product  has  now  vir- 
tually supplanted  Sicilian  sulphur  in 
the  irrarkets  of  this  country.  In  1876 
the  per  capita  production  of  sulphur  in 
ihe  United  States  was  140  grains,  or 
less  than  one-third  of  an  oirnce.  In 
IDI:',  it  was  50,000  grains,  or  T'A 
pounds.      The    production      of      pyrite, 
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ice,    artificial    abrasives,   fuller's   earth 
and   magnesite,   together  with   the  rare 
earths    and    metals,    such    as    thorium, 
tungsten,  uranium,  and  vanadium  ores. 

The  exhibit  at  Sa>i  Francisco  shows 
the  quantity  of  each  of  these  sub- 
stances produced  per  inhabitant  in 
1876  and  the  amount  In  1913.  Each 
visitor  may  therefore  view  the  quan- 
tity of  the  several  minerals  that  he 
may  consider  his  share,  and  he  will 
perceive  how  much  richer  he  is  than 
his   father  in   "876. 
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used  in  the  manufacture  of  sulphuric 
acid,  has  increased  from  1  ounce  per 
capita  in  1876  to  125  ounces  in  1913.  In 
1876  the  United  States  produced  no 
.sulphuric  acid,  ecept  from  pyrite  and 
inipoited  sulphur.  The  sulphuric  acid 
recovered  as  a  by-product  at  the 
.smelters  of  the  I'nited  States  in  1913 
was    13   pounds   per  capita. 

In  1S76  the  per  capita  production  of 
phosphate  rock  was  9  pounds.  In  1913 
it  was  8  times  that  quantity,  or  72 
pounds. 

In  1876  we  produced  no  arsenious 
oxide,  no  bismuth,  and  no  calcium 
chloride;  in  1913  the  per  capita  pro- 
duction of  arsenious  oxide  was  350 
grains:  of  bismuth  il  grains,  and  of 
calcium   chloride   6   ounces. 

A  number  of  other  mineral  sub- 
stances, none  of  which  was  produced 
at  the  time  of  the  Centennial  Expo- 
sition, aie  now  important  factors  in 
our  mineral  protiuction.  .\mong  the 
most  important  of  these  is  nnturni  gas, 
of  which  over  fi,noo  cubic  feet  per  cap- 
ita are  now  consumed  annually  in  the 
I'nlteil     .St.ites.       Other.-*    of    these     min- 

t'Mil.s  are  nlcKi'l,  Hbrnslve  garnet,  pum- 


CHINESE     R.%II^WAV     PROGRESS. 


According  to  an  advertisement  in  the 
Pekinar  Gazette,  the  Peking-Kalgan 
Railway  has  obtained  the  sanction  of 
the  Chiaotung  Pu  at  Peking  to  issue  a 
new  loan  for  $1,000,000.  [The  value  of 
the  silver  dollar  fluctuates  widely;  for 
the  March  quarter,  1915,  the  United 
States  Treasury  conversion  rate  is  39 
cents.]  The  interest  for  the  first  half 
year,  at  the  rate  of  7  per  cent,  will  be 
paid  to  the  subscriber  at  the  time 
when  he  makes  payment,  together  with 
interest  at  the  same  rate  from  date  of 
payment  to  the  end  of  June,   1915. 

The  construction  of  the  railway  be- 
tween Peking  and  Jehol,  it  is  reported, 
will  be  commenced  in  April  with  an  ex- 
penditure of  $12,000,000  provided  from 
the  surplus  of  the  profits  of  the  Pekinpr 
Hankow  and  the  Peking-Mukden  Rail- 
ways,  paying  in  $4,000,000  annually. 


A  French  inventor  claims  to  have 
discovered  a  substance  more  sensitive 
to  wireless  waves  than  any  now  in  use 
and  to  have  perfected  receiving  ap- 
paratus ■which  does  away  with  all 
outer  wires  and  antennae. 
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A.  F.  Liindgren 
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Bookkeeper 
C.  S.   Dorrel. 
MEUBEBS. 
Moore     «Sk     Burlin- 

K-ame 
McLaughlin,      "Jas. 


A.   H.   Bergstrom 
Grant  Fee 
Thos.   B.   Goodwin 
Chas.  J.  U.  Koenig 
Floor  Manager 
Geo.    A.    MaS'S 

General      Contrac- 
tors 

CStockho'.<ier8> 

Ackerman    &    Son, 
O.  B. 

Amweg,   Fred  jr. 

Anderson     &     Co., 
W.    W. 

Beach     &     Heffer- 
nan. 

Beck,  John  B. 

Beetham,    A.    H. 

Bergren      &      Son, 
Louis  G. 

Blller,   John 

Bluxome   &   Co. 
•Bosworth,    P.      H- 

Boyd,  Kerr  &  Mc- 
Lean 

Brandt   &    Stevens 

Braunton  Bros. 

Brutcher  &  Serna 

Caine.   Thos.    W. 

Caldwell   &   Son 

Carlson,    Elmer 

Casty,   John 

Cobby.    J.   W. 

Cole.   P.   J-      „  „ 

CoUman     &     Coil- 
man   Co. 

Commavy   -  Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.    A. 

Day's  Sons.  T.  H 

Farquharson,   D.B. 

Fee,   Grant 

FerroUte   Co. 

Flnlayson,   M.    M. 

Flaherty  &  Ogle 

Fletcher,   James  P. 

Foster-Vogt   Co. 

Garden    Co.,  Frank 
M. 

Ginley,  Ed. 

Glaze.    Robert 

Gleeson,   James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing.  B.   R. 

Hamerton    &    bon. 
Wm.    C. 

HamlltoTi.   Peter 

Hansen,  C.  W. 

Healing.  George 

Healy  -  Tlbbltta 
Constr.   Co. 

Heaphy,  J.  J. 

Heckenroth  & 

Schell  ^    ,, 

Hennlngs.   Adolf 

Hemmlnga,    W.    L. 

Henning.    W.    H. 

Hill.   J.   A. 

Holt.   O.   C. 

Johanson.    J.    Eric 

Johnson.    Joel 

Jones.  Fred  C. 

Klenck.    F.    J. 

Klyce,    Harvey    A. 

Koenig.  C.  J.  U. 

Kohn,    Alfred 

Koenig,    L.    B.    G. 

Kvess.   S.    B. 

Kuykendall.    J.    O 

Lange       &       Berg 
Strom 

Lansing.  Frank  P. 

Larsen      &   Larsen 

Linden.   William 

TJndgren   Co. 

Lindsay,   Chas.    M. 

r,ynch,    P.    J. 

MacMillen.     R.S.K. 

MacDonald    & 
Kahn 

Mager    Brothers 

Martin.    William 

Masow    &     Morri- 
son 

McClenahan  & 

Co.,   T.    W. 

McLean,    Nell 

Mltrovlch.    J.    I. 

ICoore    BIdv     Co, 
C   P. 


Thurston,  E.  T. 
Chas.  Wright 

Clerk 

E.   A.   McCallum 


McLeran   &   Peter- 
eon 
McMullin    -    Von 

Voorhlea   Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neldick.   Frank 
Newsom,    Wm.    A. 
Nielsen,   N.    F. 
O'Brien.   J.   J. 
Olson.    Andrew 
Owsley,    Burt  T. 
Petterson   &   Pers- 

son 
♦Pratt,   J.  J. 
Qulnn,   P.   P. 
Ransome  Concrete 

Co. 
Rednall.  W.    W. 
Reese  &   Rourtree 
Relte.    J.    B. 
Rolandi.    F. 
Rush  ton,    C.    A. 
Sauer.    Adam 
Saywell,    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
;3tockholm     &     Al- 

lyn 
Strehlow.     Freese 

&    Peterson. 
Taylor  &  Goerlcke 
Terrlll.    W.    A.    * 

C.   C. 
Tessmer.  H  A. 
Thurston      &     Co.. 

E     T 
Trost.    Robert 
Van    Sant-Hough- 

ton    Company 
Vezina,  L.  N. 
Walker.     G    H.     & 

Seth 
Ward  &  Goodwin 
Wendering,  J. 
Witzelberger.    J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright.    G.   A.« 
Wright,  Chas 
•Honorary  Mem. 
Architectural   Tron 

Works. 
Brode  Tron   Works 
Eureka      Wire      & 

Tron  Works 
Hlllard    &    Co..    C 

J. 
Kell    Iron    Works 
Leutholdt    &Co..  M 
Monarch  Iron 

Works 
Michel    &   Pfeffer 
Palatina   Irn    Wks 
St.      Francis     Orn. 

Iron     Work.<5 
Sartorlus   Co. 
Palatina     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
Ralston  Iron 

Work? 
Vulcan    Iron    Wks. 
Western  Iron  Wks 
West    Coa.'st    Wire 

&  Iron  Works 
Arch.    Sheet   Metal 

\Vork«. 
S.  J.  Metal  Stamp- 
ing &  Corr.  Co; 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta. 
Calif.  Pottery  Co. 
Carnegie    Brick    & 

Pottery    Co. 
Clark    A   Sons,   N. 


Diamond    Brick  Co 

Uladdlng  -  Mc- 
B«an   Co. 

McNear       B  r  1  Cik' 

Steiger  Terra  Cot- 
to  Co. 

United      Materials 
Co. 
Art  Ceilings. 

Berger  Mfg.   Co. 
Art  Glass. 

Grosslicht  &  Din- 
nlene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic       Plaster 
Decorations. 

Benkman,    Ed.     G. 

tsilnner    Thoodore 

Larson.  O.  F. 

Lipp  &  Co..  L  P. 
Co. 

Asbestos  Materials 

Johns  -  Manville 
Co.,  H.   W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asphalt  &  Bitum- 
inous  Paving. 

Coyle,   Jos.  A. 

Nugent,    Robinson 

Attorneys. 

Altken   vt    Altken 
Perkins.    Geo.   R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray    Co. 
Star   Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.  C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -    Manville 

Co.,  H.  W. 
Lewis.  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass,    Samuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois  Surety   Co. 
Hughes,   Chas.   T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengler 
MacMeans.    H.    V. 
Meherin      &      Son. 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee.    Gustave 
Schweinhard.        G. 

W. 
Webster   Co.,   Per- 
cy V. 

Brick    Contractors 
Anderson    A    Rai- 

ney 
Alexander,    Robt 


Beagle,  S.  A. 
Buckley,   Job. 
Collin,   Jean 
Drake,    H.    L. 
Finnila,  M.  A. 
Uilbertsen,    L. 
Hogberg    &    Lud- 

wig 
John,  F.  A. 
Koldenstrodt.   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davies 

Crick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

7ile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journnln 

Building  and  In- 
dustrial   News. 

Daily  Pacific 

Builder 


Building  Materials 

Alsen's       Portland 
Cement  Co. 

Baker     &     Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.  Brick  Co. 

Cal.     Bldg.     Mate- 
rial  Co. 

Cal.    Pottery      Co., 
Inc. 

City   Supply   Co. 

Carnegie    Brick    & 
and    Company. 

Cow'Jl    Lime     and 
Cement  Co..   H. 

Diamond    Brick  Co 

Dwan   Co..    J.   E. 

Falls   Mfg.   Co. 

Fuller    &    C0..W.P. 

Gladding      -      Mo- 
Bean   Co. 

Gross    Co.,    Felix 

Guerln  &  Co.,  J.  S. 

Hollcway       E  x  p. 
Metal    Lath    Co. 

Holmes       Distrib- 
uting Co. 

Johns     -    Manville 
Co..    H.    W. 

Jorgensen   &  Co..C 

Klnnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy.    Robt.    S. 

Mapes.  Sanford  N. 

Meyer,   Adolph 

Pac.     Bldg.     Mate- 
rials   Co. 

Pac.    Portland    Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

vRoman    Co..    C. 

Ryan.    George 

S.    F.       Lime    Co. 

."Shannon,   M.   T. 

Simon-Fout    Brick 
Co. 

Standard   Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

Stoner.    O.    W. 

Waterhou;»e  & 

Price   Co. 

Western    Asbestos 
Magnesia   Co. 

Western     Builders' 
Supply    Co. 

Western    Develop- 
ment   Syndicate. 
Wtestern     Lime    & 
Cement  Co. 

Whittler  -  Coburn 

Co. 
Woods      A      Hud- 


Card  Vile  Co. 

Architects'    Card 
File   Co. 


Cement    Dciilcrs. 

Alsen's      Portland 

Cement    Co. 
i;ity    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerln  &  Co..  J.  a. 
Lennon    Co.,    J.    E. 
Lilley  <^   Thurston 

Co. 
Meyer,  Adolph 
Paolflc        Portland 

Cement  Co. 
Standard   Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E, 
Dresser   -   McDon- 
nell  Co. 
Hughes.    H.   J. 

Clay  Preducts. 

Cal  Brick  Ce. 

Celd   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,   Jos.   A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon.    H. 
Edminster  Bros. 
Foster   Co.,   W. 
GneccOi   M.   H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard.   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co.,  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
.Moroncelli,     John 
Nllson  &  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent.     Robinson 
Rasimussen.    A. 
Rlbonl,   Henry 
Schlosser,    Max 
Schmidt   &   Son.   J. 
3undberg,  A. 
Spargo,    John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman.   L.   M. 
Concrete       Maoliy. 
Bacon    &   Co..    E.  R 

Road   Macfiy.   Co 
Lansing  Co. 
L/'vennore        Co., 

Norman    B. 

Contractors' 

Equipment. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Ijanslng   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     AVorks. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln   &  Roberts. 
Crown     Cornice 

Works 
Cronan. 
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&llte   Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
H;ibernla    Sheet 

Metal    Works 

Hughes.    H.    J. 

Ideal    Cornice    Co. 

.Korell   &Co.,   J.   A. 

Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal   Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson   Co..  S.  T. 


Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teirial     Co. 

Cassarretto,    John 

City    Supply   Co. 

McMullin.    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Coyle,   Jos.   A. 
Fox,   John   L. 
Keene  Co.,R.  E.  G. 
Religle    &    Jamel- 

son 
Taylor.   L.   A, 
Whittler  -  Coburn 

Company. 

Door    Opener    ano 
Closer. 

RIschmuller.     Geo. 
IBaecti-lc    Fixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Oompany. 

Electric  Wiring  A 
Eaulpment. 

American    Elec. 
Eng.    Co. 

Central   Elec.   Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General       Electric 
Constr.   Co. 

Globe       Electric 
Works 

Hicks   &   Folte 

Klrsten,   W.   H. 

Lauder,   H.   I. 

Manhattan       Elec- 
tric   Co. 

National      Electric 
Co. 

Newberry    .    Bend- 
helm    ElecL    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B 

Rochdale     Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

Vitt    Elec.    Co. 

Weldenthal   -  Gos- 
liner    Elec.    Cc 

We1cl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

B«tlinat«r. 

Dillon.   H. 
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Maaons    Jfc  tialldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral- 

ney. 
Ar'ett,    A. 
Beck.     A. 
Brady.   M.    V. 
Brady,    O.    E.&Son 
Brandon.    E    J 
Brennan.    J.    E. 
Brlgham.    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &S011 
Campbell    Bros. 
Carr.    .T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale.    M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman.  V. 
Hog-berg    &    Lud- 

wlg 
I>arsen,   H.   H. 
Lawson.    A.   "W. 
McGowan,    M. 
Miller.   J    W. 
Murray     &     Mow  • 

bray. 
Mulcahy    Bros. 
Naerel,   W.   L.. 
O'Connor,   J.   J. 
O'Rourke.    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rinprose,     R.&Son 
Scott.   W.   S. 
Walker.    P.    J. 
Watson,    Sape 
Watson,    Sidney 
WliUney  &  Davles 
Wilson.    James    A. 
Wypant,    J.    H. 

Marble. 
American      Marble 

&   Mosaic  Co. 
Columbia      Marble 

Co. 
^rassl.    Peter.    Co. 
iTunt,   Andrew   T. 
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Malno,  F.  L.  &  Co. 
Musto   &   Sons,  Jos 
Keenan  Co. 
Vermont        M£.rble 
Co. 

Mantels,    Tllea 
Gintea. 

Ginsberg&Co.,  S. 
Holloway  E  x- 

panded  Metal 
Co. 
Kirwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless  Aiiencles 
Metal     Furrlne     & 

Hollow  ay  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Mefal  Window 
Worka. 

Dwan.  J.   E. 

U.   S.    Metal   Prod- 
ucts   Co. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic    Co. 

Malno.  F.  L.  &  Co. 
Office   FIxturea. 

Bateman,    Wm. 

Forbes    &    Son, A.J. 

Fink  &  Schlndler 
Co. 

SImmen.    John 

Ornamental 
Plasterers 

liiiimr.  Theo. 
Larson,  O.  F. 
Woods,  J.  P. 

Painters. 
Daniels.    Gus   V. 
Donovan,    V.    J. 
Eraser.    J.    P. 
Kuss,    P.    N. 
Lewellyn,    J. 


Maundrell,    H. 

Spark.    J.    H.    . 

Neal,  L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 

Palnta,     OUa.     Ktc. 

Bass     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific    Refining* 

Roofing 
Parafllne    Paint  Co 
Whlttier   -  Coburn 

Co 

Patent     Chlmneya. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 

PavtnK  Brick. 

Cal  Brick  Co. 
Planlns:   MUla. 

Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca,.    Door   Co. 
Cal.    MiUine   Co. 

E  1  kl  n  g*  t  o  n       & 

Hucke 
Herring    Mill(Inc) 
Kendall.  A. 
Kruse.    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill       & 

Lumber    Co. 
Pacific   Mfg.   Co. 
Reinhart      Lumber 

&    Planing     Mill 

Co. 
Reilly,  P.  F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Mateo     Plan- 
ing   Mill. 
Searle    &    Hayman 


Plaaterem. 

Blnner,    Theo. 

Bradley   &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,  D.   Ro«. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
CafCery. 

Eraser,   Simon 

Gregg   &   Clute 

Gllmour,    Wm.   Q. 

Jacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,    A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

MeCleod.   J.   C. 

Morehouse,   C.   C. 

O'Kane   &    C0..C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   T. 

Plaater     o'     Paris. 

Nephl    Plaster   Co. 

PlnmblnK  A  Gaa 
Fitting. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co..    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  Co.,  The 

Real  Katate. 

Williamson    Co.,H. 
Wittman    •   Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Cc. 


Rlssera. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crashed  itoc^. 

HeaJy-Tibbitts 

Constr.   Co. 
Holland.   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Roofluy     Coinpoal- 
tlon. 

ArtoUth     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestona  Roof- 
ing Co. 

Larkln  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag-.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Btc. 

Cassaretto.     Jonn 

Healy-Tibbitts 
Constr.   Co. 

Holland,   J.    P. 

Sanitary   FIoorlnK. 

Artollth    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L..    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 

Stewart,  J.   K. 

Roof  Repairing   A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel       R  o  II 1  ■  K 
Doora. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

St4»ne   Contractors. 

De    Lano    et    Sons, 

I.    U 
Blanchard.   W.    W. 
Hunt,   Andrew  T. 
McGllvray       Store 

Co. 
Raymond     Granite 

Co. 
Stone     Quarries. 
Keystone    Sand  Co 
Raymond    Granite 

Co. 

Teamlnit. 

Dillon.    D. 

Eureka      Teaming 
Co. 

Holland,  J.   P. 

McClure,   H.   N. 

Monarch    Teamin 
Co. 

McLenegan,  S    I 
Terra  Cotta. 

Clark   &   Sons,   N. 

Gladding.    McBean 
&   Co. 

S  t  e  ig  e  r       Terra 
Cotta  Co. 
Tiling. 

Artollth    Mfg.    Co. 
Ventllntorw. 

U.   S.    Metal   Prod- 
ucts   Co. 

Waterhouse    & 

Price    Co. 

Whltewashera. 

Reigle    &    Jamison 
Brlckley,    P.   J. 
Wire  A^'orka. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  Cf  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


190 


Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    5.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


.  years  and  I 


Street  and  No. 
City 

State  


15    Cents    Per    Copy 
$3.00    Per    Year 


Published      every     Wednesday 
Kifteontli    Year    No.    15. 


Publication    Ofllce 
.■><I0   Mission    St. 


San  Francisco   Cal.,  April  14,  1915. 


Telephones     Donsla*    2971 
Donslaa     2972 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have   no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Ageats  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Succ«s**rs  to  JOHN  WOOD  MFC.  CO. 
218-21  Paolllo  BIdg.    447-49  E.  3rd  St.    331 -SS*  Cyprac*  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


T» 

ephone 

Market  1935 

Fine  and  Sanitary 
PLUMBING 

c 

^ 
> 

221  OAK 

^PLUMBER^ 

STREET 

Bat 

Cough  and  Octavia 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
21  Columbus  Ave.  San  Francisco 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  Zte  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 

Phone  Oakland  7906  335  Eighth  St.,  Oakland,  Calif. 
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Benj.    G.    McDougall,    Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walU  waterproofed  with  Imperial  Water  Proofine. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


I 


METCALF     HOTEL.     Geary     nr    Taylor. 
Righettl   &   Headman,    Architects. 

Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY    HALL,    San    Franci»c» 

Wrieht,    Rushford    *    Cahill,    Architect! 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial ' 
pigments. 


■    '    1     V  ;>  ;>  O 


:M 


r^A^A,. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.     Dickey,    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with    n 
Imperial 


GERMAN    HOUSE.    San     Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofisg  far 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Inoorporatad 

DEALERS  IX 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&a-84  1   MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrasa  ma  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    1T88 

The  J.  Fa  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street,  Cor.  Brush 

IRVING  A.  COOKC.  M»nk««r 
Raiideac*  Phooa.  Oakland  4861 


Te^1 


JSoSssSiSSSSviMMosMaca — 

■■a>fimaa»a»»»giS»»*it««d>«BS»«»i 

YOUR   BREAKFAST 

how   was   It  cooked   this   morning? 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't    be     satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all     day    whether    vou     are    using    it    or    not. 

COOK    WITH    GAS! 
Highest    heat    efflclency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MA  KB     YOUR     OAVN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience.    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  A.ERO  GAS  SYSTEM 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility  Gas   Generator  Co. 

Tel.    Douprlns    2400    or    Garfield    2057. 
340  Sainsome  St.,  San  F'rancisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  up>\'ards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISCHMULLER 

Phones:  Markai  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVEROALK  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working   automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Brincing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


Hot  Water 

Unlimited--Alway8  on  tap 

Any  home  that  can 
afford  a  hath-rooni 
can  aftord 

THE 

BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  HeaterCompany 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 


UriLUlXC.    AM)    HXGIXKKKIXC;    XK\V3 
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Equipped  with       SIMPLEX   WINDOWS     S2S  Market  St..  S.  F. 

Send  for  Catalog.        Agents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 

Devoted  to'.the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per^year 


San  Francisco,  April  14,  191.5 


Fifteenth  Year,  No  3  5 


Devoted  to  the  Architectural,  Engi- 
neering, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 


ISSUED    EVERY    WEDNESDAT 

L.   A.   LARSEN, 

Publisher    and    Proprietor. 

S.\N   FRAXCISCO    OFFICE 

560  Mission    Street. 
Telephone — Douerlas     2372. 

OAKLAND    OFFICE 
1011    Franklin    St..     Builders'    E.vohang^. 

Telephone    Oakland,    790 

.*»lvcrtlslns:   Rates   on    application.    If 

enciuirers  will  send  copv  of  matter  and 

state  space  required,  close   figures  wlli 

be    given. 

Subscription  Rates — One  Tear.  $3.00; 
Two  Years,  $n.OO:  Five  Tears,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Editorial  Comment 

The  Chronicle  continues  its  cam- 
paign ag.-iinst  the  purchase  of  Spring 
Valley  principally  by  innuendo.  It 
says  that  the  Hetch-Hetchy  will  not  be 
brought  in  as  a  consequence  of  the 
purchase,  yet  It  gives  no  plan  by  which 
Hetch-Hetchy  is  to  be  brought  in  and 
its  watei  made  available.  If  we  do 
not  purchase  Spring  Valley  what  Is  to 
be  done  and  what  prospect  have  we  of 
doing  it?  If  the  price  is  exorbitant 
then  the  detailed  appraisement  made 
under  the  direction  of  the  City  En- 
gineer is  not  correct  and  we  have  not 
received  a  correct  statement.  There 
is  only  c>ne  of  two  things  left  to  be 
done  and  that  is  either  to  build  a  com- 
peting s>  stem  or  to  commence  a  con- 
demnatioa  suit.  In  either  case  the 
prospect  of  ah  adequate  water  supply 
in  the  n  ;ar  future  is  remote.  There 
has  nevei-  been  and  will  perhaps  never 
be  accorc  between  the  water  company 
and  the  people.  They  have  used  every 
means  to  prevent  the  acquisition  of 
Hetch-Hetchy.  They  will  no  doubt  re- 
sist any  attempt  to  make  them  give 
adequate  service.  There  will  be  a  con- 
tinual wrangle  and  we  will  get  no- 
where without  a  great  expenditure  of 
money.  There  is  no  alternative  offered 
by  the  opponents  of  the  purchase  that 
pi-esents  any  logical  plan. 

Now  if  the  price  is  exorbitant  the 
City  Engineer  has  in  his  office  a  de- 
tailed report  of  32  volumes,  containing 
detailed  costs  of  reproduction  of  every 
unit  of  the  system  with  depreciation 
figured  thereon.  If  there  is  a  nigger  in 
the  wood  pile  why  don't  the  Chronicle 
put  its  finger  on  the  place?  There  are 
reasons  -^iven  for  the  purchase  of 
every  property.  We  bank  on  the 
judgment  of  the  City  Engineer.  We 
believe  hj  is  right  and  that  his  recom- 
mendation should  be  acted  upon. 

We  have  heard  a  lot  of  fiap  doodle 
about  bringing  in  Hetch-Hetchy.  Ex- 
Mayor  ^r-Carthy  was  going  to  have  it 
brought  in  five  years.  How,  nobody 
knows.  There  was  never  a  compre- 
hensible statement  made  in  regard  to 
the  whole  matter  until  :\Ir.  Freeman 
made  his  report.  When  a  man  of  the 
standine:  of  Mr.  O'Shaughnessy  makes  a 
clean  cut  and  definite  statement  on  a 
question  of  such  vital  importance  as 
that  of  the  proposed  purchase  of 
Spring  Valley  we  take  his  report  for 
its  face  valu^-.flnd  unless  the  opposition 
can  show  some  tangible  ground  for 
their  contentions  they  are  not  worthy 
of    serious    consideration. 


The  stock  argument  of  the  Chronicle 
jigain.«t  the  purchase  of  the  Spring 
Valley  ;s  that  we  are  abandoning 
Hetch-Hetchy.  There  is  a  general  lack 
of  knowledge  as  to  what  rights  we 
have  in  the  Hetch-Hetchy  water  sup- 


ply. Our  right  depends  upon  the  use 
we  may  make  of  it  and  we  can  only 
use  it  when  we  have  exhausted  our 
present   sources   of   supply. 

If  any  one  will  recall  the  conditions 
under  which  that  grant  was  given  they 
will  readily  see  that  we  were  lucky  to 
get  it  at  all.  It  was  passed  by  the 
Senate  the  last  thing  on  the  last  night 
of  the  session.  Our  own  immortal 
Nancy  Works,  Senator  from  the 
Sovereign  State  of  California,  led  the 
opposition  against  It.  Every  news- 
paper east  of  the  Rocky  mountains  de- 
claimed against  it.  Even  the  Outlook, 
which  is  supposed  to  be  fair,  was  most 
bitter  in  its  attacks  upon  San  Fran- 
cisco. Every  boob  and  nature  fakir 
and  every  other  ballyhoo  was  rush- 
ing into  public  print  to  denounce  the 
.steal  of  the  grasping  municipal  cor- 
poration. And,  as  in  everything  else, 
the  East  holding  the  great  balance  of 
power  was  quite  willing  and  anxious 
to    regulate   our   affairs   for   us. 

Now,  if  we  do  not  get  Spring  Valley, 
will  the  Chronicle  please  tell  us  how 
we  can  get  Hetch-Hetchy?  How  we 
can  get  a  more  adequate  service  at  a 
cheaper  price?  Or  how  we  are  going 
to  get  any  adequate  service  at  all? 
If  we  have  to  wait  for  the  mandate  of 
courts  every  owner  will  have  to  dig  a 
well  in  his  back  yard  and  provide  his 
own    water   supply. 

That  wd  were  right  in  our  demands 
for  Hetch-Hetchy  can  not  be  question- 
ed. But  the  federal  authorities  did 
not  think  so.  They  refused  to  give  us 
an  unconditional  grant  and  our  right 
to  Hetch-Hetchy  is  good  only  when 
the  available  supply  of  Spring  Valley 
i.<  exhausted.  If  we  are  to  judge  by 
the  past,  if  we  do  not  purchase  it  will 
be  the  same  thing  over  again  in  regard 
to  disputes  as  to  ability  to  furnish 
water.  The  chances  are  that  we  will 
have  to  purchase  anyway  sooner  or 
later  as  in  any  event  that  would  be 
cheaper  than  a  condemnation  suit.  If 
the  Chronicle  can  show  wherein  the 
price  is  exorbitant  let  it  present  the 
figures.  If  not  the  question  should  go 
before  the  people  free  from  misstate- 
ments. 


A   STATUE   OF  BRICK. 


Perhaps  no  other  nation  in  the  world 
save  the  inventive  Germans  would 
have  thought  of  building  a  statue  of 
brick.  In  the  little  city  of  Vegesack, 
near  Bremen  and  in  the  district  of  the 
German  clay  fields,  the  citizens  have 
erected  such  a  statue  to  one  of  their 
nimiber  who  won  fame  as  an  African 
explorer.  The  monument  is  of  brick, 
thirty  feet  in  height,  including  the 
pedestal.  The  architect  molded  the 
(igure  of  a  man  and  camel  out  of  a 
solid  mass  of  (!lay,  which  was  burned 
in  a  great  kiln  and  then  .'53vved  into 
hrick   sized   blocks. 
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The  Proposed  Spring  Valley  Purchase. 

Replies  to  the  Inquiries  of  Mr.  Adolph  Uhl  Addressed  to  City  Engineer  M.  M. 
O'Shaughnessy  in  Letter  of  February  17,  1915. 


U.  I.  Is  till'  SpriiiK  Valley  Water 
Compa!iy  buildiriK  the  Calaveras  Dam 
in  confoimity  with  Mr.  Freeman's  plan 
and  specitically  referred  to  in  Mr. 
Freeman'.'^   report,   pag^e    160-M? 

Q,.  '2.  If  thi.s  Dam  is  not  being  built 
in  aocordanoe  with  the  Freeman  plan, 
kindly   give: 

!.«it.  Height. of  dam  being  construct- 
ed. 

2nd.  Is  the  dam  being  constructed 
of  sufficient  pioportions  to  allow  of 
carrying  out  of  Mr.  Freeman's  plan  in 
the     futiii'e? 

.\nM.  1-2.  The  Calaveras  Dam  is  be- 
ing built  to  the  full  height  indicated 
in  -Mi-.  Freeman's  report.  It.s  spillway 
elevation  will  be  790  feet,  and  accord- 
ing to  recent  data  the  reservoir  will 
have  a  storage  capacity  of  .')3  billions 
of  gallon.s  as  against  the  46  billions  of 
gallons  estimated  by  Mr.  Freeman  on 
the  data  which  was  available  at  the 
time.  The  dam  location  has  been 
moved  up  stream  a  quarter  of  a  mile 
from  the  site  on  which  Mr.  Freeman 
planned,  and  the  piesent  structure  and 
work  is  being  done  under  the  super- 
vision of  William  Mulholland,  Chief 
Kngineer  of  the  I^os  Angeles  Aqueduct. 
I  have  peisonally  been  keeping  an  ac- 
tive watch  on  all  features  of  this  work 
to  protect  the  city's  interest  in  case 
San  Francisco  should  acquire  the  prop- 
erty, and  I  feel  satisfied  with  the 
methods  of  procedure.  Owing  to 
doubtful  rock  strata  which  could  not 
adequately  support  a  masonry  dam 
200  feet  high,  I  feel  the  selection  of 
the  eaith  fill  dam  is  the  only  safe  so- 
lution of  the  problem. 

<l.  S.  Mow  many  gallons  of  water 
have  been  developed  in  the  wells 
which  have  recently  been  completed 
by  the  City  of  San  Francisco  in  the 
outlying  districts? 

inches  in  diameter  have  been  bored  to 
explore  the  strata  of  the  City's  prop- 
erty from  the  Richmond  District  south 
to  the  vicinity  of  I^ake  Merced.  One 
well  256  feet  deep  on  Block  No.  339, 
bounded  by  Balboa  and  Cabrillo 
streets,  42nd  and  43rd  avenues,  yields 
a  very  small  quantity  of  water.  A 
second  well  has  been  sunk  to  a  depth 
of  211  feet  on  the  west  side  of  44th 
avenue  between  Fulton  and  Cabrillo 
streets.  This  yields  S.jO.OOO  gallon.-^  per 
day.  A  third  well,  which  I  believe  will 
be  equally  prolific,  is  now  being  sunk 
to  a  depth  of  31.5  feet  on  the  same  fire 
lot.  It  is  our  intention  to  develop 
similar  wells  south  of  the  Park,  so 
that  water  can  be  drawn  from  the  sub- 
strata at  different  centers  in  order  not 
to  lower  the  ground  water  too  much 
at  any  one  point  wliich  would  inevit- 
ably result  in  inflltiatlon  of  sea  water 
and  render  the  well  supply  unlit  for 
further  use.  On  February  17th  I  asked 
the  Supervisors  for  an  appropriation 
of  $50i»,000  to  sink  additional  wells, 
put  in  pumping  plants  and  a  distribut- 
ing reservoir  in  TJncoln  Park,  for 
which  i)urpose  we  have  a  concession 
of  about  :i  acrc.s  from  the  Park  Com- 
mlssinii. 

Q,.  4.  How  niucli  iiHue  water  do  you 
expect   to   secure  Irom    this   source? 


Alls.  4.  For  detailed  investigation 
on  well  strata  of  .San  Francisco,  I  refer 
you  to  report  by  me  of  May,  1913,  for 
sale  in  the  Clerk's  office  of  the  Board 
of  Supervisors  at  $1.50,  describing 
nearly  every  well  in  the  City  and 
("ounty  of  San  Francisco  and  the  pos- 
sible productiveness  of  different  dis- 
tricts. On  page  150  of  this  report  Is 
a  resume  of  the  estimated  possible  ad- 
ditional development  in  gallons  daily, 
which  shows  from  the  Sunset  and 
Uichmond  Districts  about  3  million 
gallons.  I  believe  this  estimate  to  be 
conservative  and  practically  an  equiv- 
alent of  what  the  Spring  Valley  has 
taken  out  of  I.iake  Merced  with  a  simi- 
lar area  of  drainage  zone.  Copies  of 
this  book  are  also  on  file  in  the  Cham- 
ber of  Commerce,  from  which  your 
letter    is   addressed.  ' 

Q.  5.  Kindly  give  locations  where 
the  fifty  samples  of  pipe  were  taken 
from,  referred  to  in  your  report  of 
May   14  th. 

Aim.  Accompanying  map,  exhibit 
"A,"  shows  where  those,  samples  were 
taken  and  indicates  the  location  of 
pipe    tests. 

U.  «•  Vou  refer  to  eighteen  miles  of 
pipe,  valves  and  fittings  costing  $400,- 
000.  For  what  system  was  this  pipe 
purchased? 

.Ann.  «.  This  pipe  was  purchased  for 
the  High  Pressure  System.  Due  to  an 
underestimate  made  at  that  time,  the 
adverse  conditions,  and  to  an  increase 
in  osct  of  labor  from  $2.50  to  $3.00  per 
day  subsequent  to  the  estimate,  it  has 
been  impossible  to  lay  it.  The  stock 
on  hand  in  the  Municipal  Pipe  Yard 
at  the  present  time  consists  of: 
s.OOO     tons    of    cast     iron     pipe, 

costing     $318,000 

Gate    valves,    etc.,    costing     ....      93,000 

Total      $411,000 

This  pipe  is  very  thick,  capable  of 
standing  a  pressure  of  300  pounds  to 
the  inch  and  would  not  be  economic  to 
use   for  disti-ibuting  mains. 

U.  7.  How  long  has  same  been  on 
hand  ? 

Aim.  This  pipe  was  purchased  and 
has  been  in  the  City's  possession  since 
IlilO,  and  is  the  remaining  portion  of 
the  90  miles  intended  for  the  High 
Piessure   File   Protection   System. 

U.  N.  What  will  it  cost  to  install 
same. 

Aim.  The  72  miles  laid  cost  $972,102. 
or  at  the  rate  of  $13,500  per  mile  for 
the  laying.  On  the  same  basis  it 
would  cost  $243,000  to  lay  this  18 
miles  of  pipe,  so  that  it  would  serve 
as  a  i)art  of  the  High  Pressure  Sys- 
tem. 

H.  >».  In  your  statement  to  the  Su- 
pervisois  of  September  29th,  you  state 
.Mr.  I'^roeman  estimates  the  Hetch 
lletchy  water  s.vstem  to  cos't  about 
$!(•, 0(10, 1100.  Kindly  advise  where  you 
get  this  amount.  Is  it  referred  to  by 
.Mr.  I'^reemnn  outside  of  the  l<'"reeman 
ri|)or(?      If   so.    kindly   furnish    copy. 

.\im.  On  page  KiO  of  Mr.  Freom.'Ui's 
b()<»k,  he  gives  an  estinuite  of  $3(!.9S1,- 
OOit  for  the  cost  of  the  lirst  installment 
of  the  Hetch  Hetchy  project.     On  page 


2.'i!  of  .Ml-.  Freeman's  book  he  gives 
the  cost  of  labor  as  $2.25  per  day  of 
s  hours  as  the  basis  for  his  estimate 
and  confii-ms  this  unit  price  by  ref- 
erence to  outside  projects,  such  as  the 
Oakdale  Irrigation  District,  the  Great 
N>'estern  Power  Company  and  the  Pa- 
cific Gas  and  Electric  Company,  which 
secured  good  men  at  the  same  or  less 
wages.  According  to  the  interpreta- 
tion of  the  Charter  of  the  City  and 
County  of  San  Francisco,  which  I  am 
working  under,  no  laborer  may  be  paid 
less  than  $3.00  per  day  and  this  ruling- 
has  been  adhered  to  in  our  work  so  far 
developed.  This  would  mean  that  an 
addition  of  30  per  cent  would  have  to 
be  made  to  the  labor  cost  of  the  proj- 
ect, and  as  the  experience  of  Los  An- 
geles showed  that  the  labor  cost  of 
their  project  was  60  per  cent  of  the 
riitire  cost,  this  interpretation  would 
mean  that  the  following  additions 
should  be  made  to  Mr.  Freeman's  fig- 
ures: 

«()%     of     $37,000,000     $22,200,000 

30%    of    this    6,600,000 

and  adding  $6,600,000  to  $37,000,000 
would  make  $43,600,000;  so  that  my  in- 
teipretation  of  Mr.  Freeman's  esti- 
mate you  can  take  to  be  very  conser- 
vative when  I  state  that  it  will  cost 
at  least  $40,000,000.  I  have  been  en- 
deavoring to  economize  on  the  Free- 
man plans  in  many  ways,  such  as  cut- 
ting the  160,000,000  gallon  pipe  line 
down  to  smaller  sizes,  so  as  to  bring 
this    project    within    reach    of    the    City. 

<l.  10.  How  many  gallons  in  addi- 
tion to  the  40.000.000  gallons  being  de- 
livered in  the  city  by  the  Spring  Val- 
ley Water  Company  are  needed  to  sup- 
ply the  known  existing  demands  with- 
in  the  city? 

U.  II.  How  many  gallons  are  need- 
ed   in   the  outlying  districts? 

.Ann.  lO-ll.  Five  million  gallons  of 
water  could  be  immediately  used  per 
diem  with  more  distributing  mains  in- 
side the  City.  There  is  a  lack  of  mains 
now  in  the  outside  section  of  the  City 
due  to  the  reluctance  of  the  Spring 
\'alley  to  lay  them.  In  Los  Angeles, 
where  the  municipality  owns  the  sys- 
tem, they  have  what  is  known  as  the 
SO-cent  ordinance,  compelling  all  prop- 
ert.v  owners  on  each  side  of  the  street 
to  pay  SO  cents  a  front  foot  towards 
laying  an  8-inch  or  6-inch  cast  iron 
pipe,  as  may  be  decided  by  the  Water 
Department.  When  enough  revenue  is 
derived  from  the  sale  of  water  along 
the  pipe  to  compensate  for  the  cost  of 
same,  the  property  owners  are  reim- 
bursed by  the  city.  T  have  investi- 
gated conditions  in  Chicago.  Wash- 
ington. D.  C,  and  other  eastern  cities 
and  all  realty  spe<-ulators  who  develop 
new  tracts  of  land  in  those  cities  are 
re<iuired  to  pay  for  water  pipes  in  the 
same  manner  as  they  pay  for  sewers 
and    street    grading. 

<l.  12.  Would  like  detailed  account 
of  the  revenue  to  ht>  derived  from  ad- 
ditional amount  of  water  to  the  400,- 
11(10.000  gallons  now  being  furnished 
by    the   Spring   Valley. 

.\im.  The  present  gross  income  of 
the    Spring    Valley    on    a    basis    of    40,- 
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000,000  g-allons  per  day  amounts  to 
13,400,000  per  annum  or  22  cents  per 
thousand  gallons,  and  it  is  safe  to  as- 
sume that  the  50%  additional  supply 
brought  in  from  purchased  sources  to 
the  City  should  sell  on  a  similar  basis. 
Considering  the  fact  that  San  Fran- 
cisco's uneven  topography,  varying 
from  sea  level  up  to  an  altitude  of 
over  600  feet,  involves  very  heavy 
costs  for  pumping  to  the  higher  levels, 
and  also  in  view  of  irregular  rainfalls 
and  other  conditions,  this  rate  would 
not  seem  to  be  unfair. 

ft,  IS.  Has  any  appraisement  been 
made  of  the  amount  necessary  for  San- 
Miguel  reservoir  referred  to  in  the 
Freeman  report?  (a)  How  many 
acres?      (b)    Cost   of  same? 

\nti.  The  cost  of  the  San  Miguel 
reservoir,  having  a  capacity  of  500,- 
000,000  gallons  is  estimated  at  ap- 
proximately $810,000.  This  includes 
the  purchase  of  60  acres  of  land  at  $2,- 
000  per  acre.  This  dam  would  be 
across  a  steep  canyon  in  Glen  Park 
and  would  compel  a  dam  130  feet  high 
and  700  feet  long.  In  view  of  the  pop- 
ular prejudice  against  so  high  a  dam 
in  this  location,  my  preference  is  for 
the  Industrial  School  site  of  43  acres, 
where  I'Oi)  million  gallons  can  be  im- 
pounded in  a  reservoir  not  more  than 
■li)    feet   deep. 

Q.  14.  In  making  your  reproduction 
estimate  of  the  cost  of  Spring  Valley 
Water  Company's  physical  structures, 
kindly  advise  of  what  data  you  made 
these    reproduction    costs? 

Alls.      December    31,    1913. 

<l.  ir».  Would  like  detailed  informa- 
tion regarding  the  appraisement, 
showing  amount  allowed  for  depre- 
ciation,   etc. 

«l.  -0.  What  is  the  appraised  value 
of  the  Spring  Valley  Water  Company's 
physical  structures,  including  i)ipe 
lines,  between  Crystal  Springs  and 
the  southerly  boundaries  of  the  City 
and   County  of  San   Francisco? 

ft.  21.  What  Is  the  appraised  value 
of  the  distributing  system  of  Spring 
Valley  Water  Company  in  the  City  and 
County    of   Ssn    Francisco? 

ft.  03.  Kindly  furnish  copy  of  the 
appraisement  of  the  physical  struc- 
tures of  Spring  Valley  Water  Com- 
pany. 

Ans.  15-20-21-03.  The  appraisement 
of  the  Spring  Valley  Company's  struc- 
tures consist,  first,  of  an  estimate  of 
the  cost  of  building,  at  the  present 
time,  the  same  structures  in  the  same 
locations.  The  leproduction  value  was 
based  on  the  assuiued  use  of  the  best 
modern  methods  of  construction,  not 
necessarily  those  in  use  at  the  actual 
time  of  building  the  various  parts  of 
the  works. 

Depreciation  was  applied,  item  by 
item,  to  the  reproduction  cost.  The  age 
of  each  structure,  and  the  average  life 
of  such  structure  being  known,  we 
have  a  factor  which,  multiplied  by  the 
reproduction  value  as  already  esti- 
mated, gives  the  depreciation. 

Substracting  the  depreciation  from 
the  reproduction  value  gives  the  pres- 
ent value  of  the  structure. 

The  following  is  a  summary  of  the 
valuation  placed  by  the  Advisory 
Water  Committee  upon  the  v,arious 
properties  of  the  Spring  Valley  Com- 
pany  which   it   is  propo,sed   to  acquire; 
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Properties  to   Ho    Vcciulred   by  the   City 

from     SpriiiK'    Valloy    AVater 

Company. 

Physical  structures,  in- 
cluding stock  and  ma- 
terial on  hand,  value 
$4,999,897.11  for  depre- 
ciation)       $13,922,533.79 

Real  estate  in  San  Fran- 
cisco (exclusive  of  Lake 
Merced     properties)      ...      1,100,000.00 

Lake  Merced  properties 
(823.67  acres  at  $2,000 
per    acre)     1,647,340.00 

Properties  outside  of  San 
Francisco  —  San  Mateo, 
Santa  Clara  and  Alame- 
da Counties,  except  48 
acres  in  ^Merced  Tract 
in  San  Mateo  County — 
67,348  acres  at  $100  per 
acre)      6,734,800.00 

Rights    of    way    520,000.00 

Reservoir      sites,      (5,580.08 

acres    at    $900    per    acre)      5,022,072.00 

Riparian  and  other  water 
rights,  developed  and 
undeveloped     3,350,000.00 

Going  concern   value    2,500,000.00 

Total     $34,796,745.79 

The  above  estimate  does  not  include 
the  valuation  of  80,000  service  con- 
nections which  the  city  contends  be- 
long to  it  or  the  consumers.  They  are, 
however,  covered  by  the  terms  of  the 
purchase. 

Details  of  the  City  Engineer's  ap- 
piaisal  are  contained  in  32  large  vol- 
umes, on  file  in  this  office.  In  Division 
No.  8,  Detail  pages  37  and  38,  the  re- 
production cost  of  the  Crystal  Springs 
pipe  line  is  given  as  $878,968;  depre- 
ciation was  coinputed  as  $405,394, 
leaving  the  value  as  of  December  31, 
191.'?,    $473,474. 

ft.  1«.  (A)  Do  the  plans  of  the 
Hetch  Hetchy  physical  structures  fol- 
low closely  in  design  the  physical 
structures    of    Spring   Valley? 

(B)  If  detailed  blue  prints  can  be 
had  of  each,  would  appreciate  a  set  of 
same. 

Ans.     (A)   They  do. 

(B)  Detai'ed  prints  of*  the  Spring 
Valley  structures,  occupying  several 
large  volumes,  are  in  my  office  for 
public  examination.  Detailed  plans  of 
proposed  He  ;ch  Hetchy  Dam  are  now 
being   designed. 

^U.  l".  What  is  the  estimated  cost  of 
the  Hetch  Hetchy  physical  structures, 
including  piiie  lines,  between  Oystal 
Springs  reservoir  and  the  southerly 
boundaries  of  the  City  and  County  of 
San    Francisco? 

.\n».  On  page  3  01  of  his  1912  report 
for  a  pipe  line  4.5  feet  in  diameter 
with  a  capacity  of  60,000,000  gallons 
daily,  Mr.  Freeman  gives  the  following 
costs: 

Crystal    Springs    Dam    to    Mill- 
brae     $913,400 

Millbrae    to    University     Mound 

Reservoir      916,800 


the  reservoir  for  the  storage  of  Hetch 
Hetchy   or   Alameda  water. 

ft.  IS.  What  is  the  estimatde  cost 
of  the  distributing  system  of  Hetch 
Hetch5'   for  the  City  of  San   Francisco? 

Ans.  The  latest  estimate  of  cost  of 
an  independent  city  distributing  sys- 
tem for  Hetch  Hetchy  water  is  that 
given  by  the  City  Engineer  in  his  re- 
port of  September  14,  1908.  on  the  Lake 
Eleanor  project.  The  cost  of  a  dis- 
tributing system,  with  receiving  and 
distributing  reservoirs,  pumps,  643 
miles  of  distributing  pipe  and  neces- 
sary lands,  but  omitting  service  con- 
nections, is  thei-e  estimated  at  $12,170,- 
820. 

Since  1908  the  cost  of  labor  has  gone 
up,  and  more  pipe  is  necessary  than  in 
that  estimate.  These  conditions  would 
operate  to  raise  the  estimate  to  $14,- 
550,000  for  the  city  distributing  sys- 
tem alone,  provided  768  miles  of  pipe 
are   laid. 

ft.  10.  What  is  the  estimated  cost  of 
that  part  of  the  Hetch  Hetchy  system 
within  the  City  of  San  Francisco  in 
the    outlying    districts? 

Ans.  The  portion  of  an  independent 
Hetch  Hetchy  distributing  system  in 
the  outlying  districts  of  the  city  would 
cost    between    $2,500,000    and    $3,500,000. 

ft.  20.  What  Is  the  appraised  value 
of  the  Spring  Valley  Water  Company's 
physical  structures,  including  pipe 
lines,  between  Crystal  Springs  and  the 
southerly  boundaries  of  the  City  and 
County   of  San   Francisco? 

Ans.  This  question  is  too  indefinite 
to  permit  of  an  intelligable  answer. 

<l.  21.  What  is  the  appraised  value 
of  the  distributing  system  of  Spring 
Valley  Water  Company  in  the  City 
and  County  of  San  F*rancisco? 

.^ns. 

Reproduction      $9,165,871.80 

Depreciation      2,530,851.44 


$1,830,200 
This  line  would  not  be  built  for  a 
numbei-  of  years,  however,  the  plan  for 
the  initial  development  includes  a  pipe 
line  direct  from  Irvington  through 
Redwood  City  to  San  Franci.sco.  The 
existing  pipe  line  is  large  enough  to 
handle  the  draught  from  Crystal 
Spring  Re.servoir  until  such  time  as 
it    is    eonsideied    advisable    to    utilize 


Present    Value    $6,635,020.36 

ft.  22.  What  will  it  cost  the  city  to 
bring  the  priysical  structures  of  Spring 
Valley  up  to  the  efficiency  of  the 
standard  of  Hetch  Hetchy  physical 
structures? 

.^ns.  Cast  iron  pipes  and  reservoirs 
of  the  Spring  Valley  distributing  sys- 
tem inside  the  city  and  the  reservoirs 
and  pipes  outside  the  city  are  up  to 
the  standard  of  proposed  Hetch  Hetchy 
structures.  Answer  to  No.  35  explains 
expenditures  necessai'y  to  improve  the 
Spring  Valley  distributing  system. 
The  reservoirs  and  plants  outside  the 
city  are  in  excellent  operative  condi- 
tion. 

ft.  2.^.  Within  how  many  years  must 
50  per  cent  be  brought  up  to  this  ef- 
ficiency? 

ft.  24.  AVithin  how  many  years  75 
per   cent? 

ft.  25.  Within  how  many  years  100 
per  cent? 

Ans.  2.3-24-2.^.  The  answer  to  these 
questions  is  contained  in  answer  to 
question  No.  22.  Extensions  to  meet 
demands  for  additional  service  and  all 
necessary  feeders  can  be  laid  for  $2,- 
500,000.  If  the  purchase  of  Spring 
Valley  is  made  the  city  will  acquire 
the  13  miles  of  pipe  material  now  in 
the  Spring  Valley  yard,  and  lay  this 
at  a  cost  of  about  $150,000. 

ft.  2«.  On  page  13  in  report  to  the 
Supervisors  of  September  28th  and 
29th,  1914,  you  say  "Our  reservoir  com- 
pleted with  a  capacity  of  4',t0,000,000 
gallons,   etc,"     Does   this   capacity   in- 
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crease  the  costs  referr*>d  to  In  the 
Freenuin  report,  page  300 — "the  pro- 
posed structures  desipned  to  ulti- 
mately supply  400  to  500  millions,  but 
initial  development  of  240  millions  es- 
timated cost  to  cover  power  to  San 
Fi'ancisco." 

Ans.  This  capacity  increases  the 
cost  of  the  Hetch  Hetchy  Dam,  as  it 
is  the  intention  to  build  it  to  the 
height  of  300  feet  as  the  initial  con- 
struction. This  is  for  the  purpose  of 
delivering  a  continuous  supply  of 
water  for  power  which  will  be  de- 
veloped at  \roccasin  Creek,  20  miles 
below  the  Early  Intake.  You  can 
readily  see  that  were  a  power  unit 
intermittent  it  would  require  a  large 
duplicate  steam  plant,  and  as  a  matter 
of  economy  it  is  desirable  to  make  our 
power  project  as  efflcient  as  possible, 
in  anticipation  of  competition  with  ex- 
isting- power  plants.  Apart  from  our 
desires,  however,  under  the  terms  of 
the  Hetch  Hetchy  Act,  the  Government 
makes  it  obligatory  on  us  to  develop 
power,  as  it  is  the  policy  of  the  Na- 
tion not  to  permit  any  municipality  to 
sit  still  and  hold  a  natural  resource 
without  utilizing  it.  Mr.  Freeman's 
report  was  made  previous  to  any  an- 
nouncement of  policies  by  the  National 
Government  and  hence  many  features 
of  his  preliminary  report  have  to  be 
substantially  modified  to  work  in  with 
our  present  conditions  and  oblig'ations. 

Q.  27.  Assuming,  if  you  please,  the 
necessity  for  the  city  to  build  a  new 
distributing  system  in  the  city  in  con- 
nection with  Hetch  Hetchy,  would  you 
duplicate  the  Spring  Valley,  using  the 
same   diameter   of   pipes   now    in   use? 

Ann.  The  339  miles  of  cast  iron 
pipe  of  the  Spring  Valley  Water  Com- 
pany from  30  inches  to  6  inches,  and 
11.6  miles  of  wrought  iron  pipe  from 
41  inches  to  12  inches  in  diameter 
niight  well  be  duplicated.  It  would 
not  be  desirable  to  duplicate  the  133 
miles  of  pipe  varying  in  diameter 
from  M  inch  to  2  inches,  but  if  the 
city  acquires  the  Spring  Valley  sys- 
tem it  will  be  good  business  to  utilize 
these  pipes  and  to  straddle  them 
about  two  blocks  apart  with  feeder 
pipes. 

Q.  28.  What  is  the  smallest  diam- 
eter of  pipe  you  would  use  in  the  dis- 
tributing system?  (I  do  not  refer  to 
service    connections.) 

An*.  Six  inches  would  be  the  small- 
est size  pipe  I   would  care  to  use. 

U.  25>.  On  page  12,  transcript  of 
proceedings  Hoard  of  Supervisors,  Sep- 
tember  28th   and   29th,   1914,  you  stated: 

"One  of  the  great  troubles  we  have 
in  San  Francisco  at  the  present  time 
is  the  lack  of  distributing  pipes  for 
our  supply.  There  are  only  568  miles 
of  pipe  in  San  Francisco,  and  of  that, 
133  miles  are  of  pipe  less  than  three 
inches  in  diameter,  and  all  of  those 
smaller  pipes  have  been  put  in  inside 
of  the  last  ten  years.  In  other  words, 
for  the  last  ten  years  the  .Spring  Val- 
ley Water  Company  has  laid  no  large 
distributing    mains." 

U.  :tO.  The  llrst  and  last  sentences 
are  co-related,  and  I  presume  you  re- 
fer specifically  to  distributing  mains 
in  the  settled  sections  of  the  city. 
Where  would  you  suggest  the  large 
distributing    pipes    should    bo    laid? 

AiiM.  2)l-:i<K  More  especially  and  im- 
medl.itel.v  in  those  sections  needing 
water,  including  the  Uichmund  and 
Sun.4ct    iJi.'^lricts,    lurye   pipe    "should    be 


laid.  Owing  to  the  small  size  of  the 
feeder  pipes  in  those  areas,  at  the 
present  time  when  water  is  being 
drawn  from  the  lower  levels  people  in 
the  higher  levels  are  deprived  of 
water;  as  both  those  sections  are  of 
high  realty  values  and  in  rapid  stages 
of  development,  for  the  city's  inter- 
est they  need  the  most  immediate  re- 
lief. 

tt.  31.  Keferring  to  the  foregoing 
pipes,  what  size  pipe  or  pipes  would 
you  use  if  the  city  were  to  build  the 
distributing  system   for   Hetch   Hetchy? 

■■\n«.  All  the  branch  distributing 
pipes  I  would  have  8-inch  and  6-inch 
with  feeding  pipes  of  larger  diameter, 
up  to  30  inches,  taking  the  main  sup- 
ply to  zones,  so  that  the  water  would 
have    a    perfect    circulation. 

Q.  32.  What  diameter  of  pipe  would 
you  say  should  have  been  used  on  the 
133  miles  in  place  of  the  3-inch  re- 
ferred   to? 

Alls.  I  would  add  to  this  section 
about  50  miles  of  6-Inch  and  8-lnch 
pipe. 

Q.  iUi.  What  will  be  the  approximate 
cost  to  run  a  parallel  pipe  to  the  above 
in    order    to    give    proper    service? 

.4n«.  To  add  50  miles  of  6-inch  and 
8-inch  pipe  in  this  section  would  cost 
about    $450,000. 

Q.  34.  Assuming  the  city  paralleled 
this  3-inch  pipe,  what  diameter  pipe 
would   you   use? 

Ann,      Not   less   than    6-inch. 

Q.  35.  You  further  state  on  same 
page: . 

"I  .would  say  that  we  should  need 
at  least  200  miles  more  of  pipe  at  the 
present  time  to  give  adequate  service. 
-At  the  present  time  there  are  568  miles 
of  pipe,  and  I  believe  that  200  miles 
of  additional  pipe  could  be  laid  to  ad- 
vantage. In  the  Richmond  section 
alone,  one  16-inch  main  laid  about 
fourteen  years  ago,  supplies  about 
40,000  people,  and  that  is  the  worst 
served  section  of  the  city." 

From  the  above  statement,  I  assume 
the  200  miles  of  pipe  are  in  connection 
with  bringing  the  present  distributing 
plant  up  to  efficiency,  inasmuch  as  you 
refer  to  one  16-inch  main  in  the  Rich- 
mond District.  where  the  service 
slioulil    be    improved? 

Q.  .1«.  I  further  assume  additional 
distributing    pipe    will    be    necessary? 

.\n«.  :t.%-.3«.  From  the  previous  an- 
swer we  can  see  that  50  miles  would 
be  used  to  fortify  the  133  miles  of 
smaller  pipe  and  that  there  should  be 
laid  in  addition  150  miles  in  newly  de- 
veloped districts  which  need  water 
mains.  The  16-inch  pipe  referred  "to 
should  be  supplemented  by  a  24  or  30- 
inch  main  from  I.aguna  Honda.  acros.<! 
the  Park,  and  this  offlce  has  already 
prepared    plans    for    laying   same. 

Q.  37.  Approximately,  what  will  be 
the  cost  to  install  the  200  miles  of  pipe 
which  you  say  are  needed  to  give  an 
.-ulequate   service? 

Ann.  The  required  200  miles  of  pipe 
will    cost,    in   place,   about    $2,500,000. 

<t.  :js.  Approximately,  what  were 
the  2(10  miles  of  pipe,  which  you  would 
parallel  with  larger  mains,  appraised 
at? 

Ana.  The  appraised  value  (depre- 
<'iated)  of  133  miles  of  Spring  Valley 
pipe.  2  inches  and  less  In  diameter.  Is 
$207.4."m. 

<l.  3«.  If  the  city  were  to  parallel 
the  above  2(»0  miles  of  pipe,  \indor  a 
new    Hetch   Hetchy  system,  what  would 


be  the  approximate  cost  to  Install 
same? 

Aim.  The  cost  of  133  miles  of  6-inch 
pipe  in  those  outlying  districts  would 
be    approximately    $1,200,000. 

U,.  40.  Quote  the  expense  for  street 
opening   in    laying   new   system? 

Ann.  On  an  entire  new  pipe  distrib- 
uting system  the  cost  of  opening  and 
replacing  pavements  would  amount  to 
about    $1,400,000. 

Q..  41.  If  you  were  constructing 
Hetch  Hetchy,  and  were  to  acquire  the 
Spring  Valley  properties,  would  you 
replace  the  present  pumping  plants 
and  other  phy.sical  structures,  or 
would   you   remodel   the   entire   system? 

Ann.  I  would  retain  the  present 
structures  and  the  present  system,  but 
conform  all  new  construction  to  our 
ultimate  and  superior  source  of  water 
supply.  The  Belmont  Pumping  Plant 
is  conceded  by  the  engineers  who  ex- 
amined it  to  contain  as  good  pumps 
as  exist  in  the  United  States.  The 
same  may  be  said  of  the  equipment  of 
the  Millbrae  and  Sloat  Boulevard 
plants.  While  the  operating  efficiency 
of  the  pumps  is  excellent,  we  are  ac- 
quiring them  at  a  depreciated  value. 

<l.  42.  Approximately  how  much 
more  or  less  would  the  system  that 
vou   would  design  cost? 

An*.  The  distributing  system  Is  ap- 
praised at  depreciated  value  of  $6,- 
635,223.  An  absolutely  new  parallel, 
up-to-date  system  inside  of  the  city, 
covering  only  the  territory  now  sup- 
plied by  the  .Spring  Valley,  would  cost 
about  $12,000,000  for  568  miles  of  pipe, 
exclusive  of  service  connections, 
which  would  be  the  immediate  outlay 
in  connection  with  an  absolutely  In- 
dependent Hetch  Hetchy  project.  See 
also   the  answei'   to  question  No.   18. 

Q.  43.  Or,  if  that  is  a  difficult  ques- 
tion to  answer,  allow  me  to  ask  an- 
other question.  Would  you  consider 
the  present  physical  structures  in  all 
respects  efficient  and  such  as  you 
would  plan  at  this  time? 

Ans.  The  physical  structures  of  the 
Spring  Valley  are  in  a  high  state  of 
efficiency  and  are  well  kept  up.  The 
only  objection  at  all  with  the  system 
is  the  133  miles  of  small  pipe  which 
have  been  laid  in  the  past  ten  years 
while  litigation  has  been  prosecuted 
with   the  city. 

Q.  44.  On  page  7,  same  report.  Chief 
.lustice    Sullivan    states: 

"In  the  opinion  of  experts  employed 
by  the  city  and  in  the  opinion  of  the 
City  Fngineer  himself  and  those  as- 
sisting him,  the  physical  structures, 
including  stock  and  material  on  hand, 
amount  in  value  to  the  sum  of  $13.- 
922,533.79,    allowing    for    depreciation." 

Q.  4n.  In  the  absence  of  a  statement 
from  you  on  this  subject,  will  you 
kindly  advise  how  the  amount  was  ar- 
rived   at? 

Q.  4n.  What  was  the  value  of  the 
entire  physical   structure? 

H.  47.  What  amount  allowed  for  de- 
preciation? 

Q.  4«.  If  other  allowances,  kindly 
indicate  what  the  allowances  covered 
;ind    amount    of   same? 

Ann.  44-4.%-4«»-47-4.S.  This  amount 
was  arrived  at  by  Kngineers  selected 
by  the  city  to  go  over  all  the  works  of 
the  company,  employ  the  necessary  as- 
.■-istants.  measure  all  the  structure.", 
determine  their  condition  and  place  a 
valuation  thereon.  In  n»y  office  at  the 
present    time    there    are    32    large    vol' 
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limns,  S-inch  by  1 J -inch  in  size,  wliich 
contain  a  complete  transcript  of  all 
the  figures  used  in  compiling-  this  es- 
timate. The  reproduction  value  of  the 
piysical  structures  was  estimated  at 
nearly  $19,000,000  and  the  depreciation 
practically  $5,000,000.  which  made  a 
net  of  nearly  $11,000,000,  the  amount 
you  mention.  Fiom  the  extensive  ex- 
perience of  Mr.  Dockweiler  in  munic- 
ipal litigation,  he  was  selected,  on  my 
recommendation,  to  take  charfe'e  of  ap- 
praising- all  structures  outside  of  the 
city,  while  the  appraisal  of  those  in- 
side the  city  was  made  under  my  per- 
sonal supervision.  I  understand  that 
-Mr.  Hazen,  Engineer  for  the  Spring 
Valley,  who  is  a  man  of  the  highest 
standing  in  the  professional  life  of 
the  United  States,  valued  those  same 
structures  at  $22,000,00,  and  that  his 
depreciated  value  was  about  $18,000,- 
000.  Mr.  Hazen  was  employed  by  the 
city  in  the  last  few  years  in  connec- 
tion with  making  a  report  on  a  filtra- 
tion plant  for  the  Sacramento  River 
and  is  an  engineer  of  integrity  and 
ability  for  whom  personally  I  have 
the    greatest    respect. 

ft.  4».  On  page  10  in  your  statement 
to  the  Supervisors  September  28th  and 
29th,    1914,    you   state: 

"Last  year  you  asked  me  to  segre- 
gate those  portions  of  the  Spring  Val- 
ley Water  Company's  properties  that 
were  necessary  and  essential  to  supply 
water  to  San  Francisco  in  connection 
with   our   Hetch    Hetchy   supply." 

U.  50.  Just  what  did  you  understand 
the  Supervisors  to  have  you  include  in 
that    resolution? 

Ans.  49-50.  By  Journal  Resolution 
No.  639  of  February  24th,  1913,  the 
Board  of  Supervisors  requested  me  to 
transmit  to  the  Board  "a  list  of  prop- 
erties belonging  to  the  Spring  Valley 
Water  Company,  necessary,  available 
and  useable  for  a  source  of  water  sup- 
ply for  the  City  and  County  of  San 
Francisco,  and  which  lands  and  other 
properties,  including  distributing  .sys- 
tem, can  be  made  an  integral  part  of 
the  Sierra  Water  Supply."  This  is  the 
exact    phraseology   of   the   resolution. 

I  believe  this  language  is  sufficient- 
ly explicit  as  to  the  purposes  of  the 
Board  of  Supervisors  and  I  interpreted 
it  to  mean  that  I  should  include  all 
necessary  available  and  useful  por- 
tions of  Spring  Valley,  and  exclude 
anything  which  would  not  fit  in  with 
our  Hetch  Hetchy  proposed  develop- 
ment. For  this  reason,  lands  in  the 
Coyote  watershed  south  of  Mount 
Hamilton,  and  other  lands  are  exclud- 
ed, and  the  Advisory  Water  Committee 
is  in  no  way  responsible  for  the  ex- 
tlu.sion  of  tnosL;  lands,  which  were  ex- 
cluded as  the  result  of  my  judgment 
in  the  premises  and  which,  as  an  engi- 
neer of  standing,  I  am  prepared  to  sus- 
tain as  being  well  thought  out  and 
well    balanced. 

Q..  51.  In  making  appraisement  of 
the  pnysical  structures  of  Spring  Val- 
ley Water  Company,  is  the  appraise- 
ment the  reproduction  cost  of  Spring 
Valley  properties?  If  not,  of  what 
date?     Copy  of  same? 

Ans,  I  believe  this  is  fully  an- 
swered in  Xos.  21,  a,  4.1,  4  6,  4  7,  48. 
The  appraisement  is  that  of  the  phys- 
ical structures  of  the  Spring  Valley 
Water  Company,  depreciated  to  the 
31st  day  of  December,  1913,  the  date 
the  condemnation  suit  was   filed. 


ft.  52.  Referring  to  Mr.  Freeman's 
estimates  Hetch  Hetchy  dam  and  res- 
ervoir cost  $1,138,000.  On  page  23 
proceedings  before  Supervisors,  Sep- 
tember 28.  1914.  you  say  the  dam  will 
cost  $3,000,000.  Kindly  explain  differ- 
ence  in   cost? 

Ans.  Mr.  Freeman  made  an  estimate 
for  a  very  low  dam,  without  consider- 
ing the  present  utilization  for  power. 
I  proposed  to  build  a  much  higher 
dam,  in  fact  build  it  to  a  height  of  300 
feet  and  have  a  continuous  supply  of 
water  for  power,  as  a  first  installment 
of  construction.  The  city  is  now  pay- 
ing $15,000  a  month  for  power  for  the 
Municipal  Railways.  Before  the  year 
is  up,  with  the  expansion  of  the  Munic- 
ipal system,  it  is  probable  we  shall  be 
paying  $20,000  a  month  or  $240,000  a 
year.  For  lighting  streets  at  the  pres- 
ent time,  the  annual  bill  is  very  nearly 
half  a  million  dollars  and  the  the  streets 
are  very  inadequately  lighted.  We  thus 
have  an  annual  light  and  power  bill  of 
$750,000  with  even  present  needs  poor- 
ly provided  for,  and  as  our  city  is 
bound  to  grow  like  New  York,  you 
can  at  once  see  the  wise  policy  of  ex- 
pediting our  power  development.  As 
San  Francisco  gets  its  bond  money  at 
4  1/^  per  cent  and  private  companies 
are  now  paying  over  7  per  cent  on 
ne\v  stock  issues,  you  must  be  con- 
vinced that  there  is  quite  a  field  for 
municipal   activities   in   this   line. 

ft.  53.  On  pa§:e  23,  Proceedings  of 
Supervisors,  September  28th,  1914,  you 
••-•ay:  "Acqueduct  connected  to  city 
t'lom  Sunol  will  cost  four  to  five  mil- 
lions," and  on  page  34  you  say  'To 
bring  additional  waters  from  Sunol 
and  Pleasanton  an  additional  pipe  line 
from  there  into  San  Francisco  must  be 
built,  which  will  cost  about  $3,000,- 
000." 

ft.  54.  Kindly"  advise  what  factors 
make  the  difference  in  the  cost  of 
these    pipe    lines? 

Ans.  53-54.  The  figures  quoted  are  for 
two  separate  proposals.  The  portion  of 
the  Hetch  Hetchy  aqueduct  along  the 
Freeman  route  from  Irvington  Gate 
House  to  San  Miguel  reservoir  would 
be  41  miles  long  and  \vould  cost  for 
pipe  varying  in  diameter  from  5}^  to 
3  feet,  with  a  60,000.000  gallons  daily 
capacity,  close  to  $5,000,000.  It  will 
be  my  recommendation  to  construct  at 
the  present  time  all  tunnel  aqueducts 
to  have  the  fitll  ultimate  capacity  of 
400,000,000  gallons  per  day.  I  believe 
however,  it  will  be  an  economic  waste 
at  the  present  time  to  build  our  pipe 
lines  to  even  one-quarter  this  capac- 
ity, or  100  million  gallons  per  day.  I 
am  preparing,  however,  a  revised  es- 
timate allowing  the  tunnels  of  the 
Freeman  plan  the  full  size  and  reduc- 
ing the  pipe  lines  to  the  economic  di- 
ameter to  serve  our  purposes  for  20 
or  25  years  to  come,  and  when  the  con- 
sumption shall  have  increased  to  the 
capacity  of  these  pipe  lines  to  supple- 
ment them  by  such  additional  pipe 
lines  i.'s  may  be  neceesar.v.  Relative 
to  your  paragraph  "to  bring  addition- 
al water  from  Sunol  and  Pleasanton 
$3,000,000,"  I  have  an  estimate  of  the 
Spring  Valley  engineers  of  March  11, 
1913,  for  building  a  48-inch  pipe  line 
from  Xiles  to  Belmont,  32,000,000  gal- 
lons daily  capacity,  .and  from  Belmont 
CO  the  Central  Pumping  Station  for  a 
48-inch  pipe  line  with  36,000,000  gal- 
lons capacity,  at  a  combined  cost  of 
$2,132,000.       Additional     pumping       sta- 


tions, pumps  at  Belmont  and  other  ex- 
penses would,  in  my  judgment,  bring 
the  amount  up  to  $3,000,000.  In  this 
connection,  for  the  Spring  Valley  sup- 
ply of  40,000,000  gallons  at  the  present 
lir.ie  and  froin  the  present  sources  the 
capacity  of  the  Peninsula  pipes  from 
San  Mateo  to  San  Francisco  is  51V& 
million  gallons.  It  is  Impossible  for 
Spring  Valley  to  use  this  pipe  to  its 
full  capacity  without  installing  ad- 
ditional pipe  from  the  Alameda  side. 
In  other  words,  the  most  immediate 
relief  for  supplying  additional  water 
would  be  to  work  this  capacity  to  its 
limit  by  laying  the  additional  pipe 
from  Sunol  to  Belmont,  but  I  am  en- 
tirely satisfied  that  the  amount  of  $3,- 
000,000  will  be  more  than  ample  to 
bring  the  25,000,000  gallons  additional 
water  per  day.  You  will  note  my  es- 
timate was  for  an  independent  pipe 
line  of  60,000,000  gallons  per  day  ca- 
pacity. Hence  the  difference.  In  this 
connection  it  is  interesting  to  note 
that  the  Army  Engineers,  on  page  16 
of  their  report  to  the  Secretary  of  the 
Interior,  of  date  February  19,  1913, 
credit  the  Alameda  system  of  the 
Spring  Valley  Water  Company  with  a 
possible  supply  of  87,000,000  gallons 
per  day.  It  is  also  interesting  to  note, 
however,  that  I  have  discounted  this 
productiveness  in  all  negotiations  with 
the  Spring  Valley  Water  Company  and 
allow  only  for  an  additional  25,000,- 
000  gallons  over  and  above  the  40,000,- 
OuO  gallons  daily  now  supplied  from 
the^  present  sources. 

ft.  5o.  On  page  23  you  give  items  of 
cost  for  developing  and  transmitting 
power  to  San  Francisco.  Does  the  $9,- 
000,000  cover  every  item  that  will  put 
the  current  on  the  switchboard  pf  the 
Geary  Street  Line?  If  not,  what  will 
be    the   additional   cost? 

Ans.  My  estimate  of  $9,000,000  does 
not  cover  the  cost  of  installation  of 
the  electiical  machinery,  forebay  res- 
ervoir and  pressure  pipe,  which  will 
cost  possibly  $30,  per  horse  power,  or 
$1,500,000  for  that  portion  of  the  plant. 
Transmission  line  will  possibly  cost 
$7,000  per  mile,  or  for  140  miles, 
roughly,  $1,000,000.  Thus  $2,500,000 
should  be  added  for  the  full  cost  of 
power    development. 

ft.  56.  What  will  the  current  cost 
at    the   switchboard? 

Ans.  In  Case  400,  before  the  Rail- 
way Commission  of  the  State  of  Cali- 
fornia, the  cost  of  electricity  at'the 
switchboard  from  hydroelectric  power 
was  shown  to  be  $0.00488  per  K.  W. 
hour.  This  is  the  product  of  a  com- 
po.sit  plant  built  through  long  periods 
of  years  from  various  sources.  With  a 
concentrated  plant  constructed  with 
the  more  modern  knowledge  of  the  art 
of  hydroelectric  development,  I  have 
no  reason  to  doubt  that  we  should  be 
able  to  deliver  power  to  the  switch- 
board in  San  Francisco  at  l^c  per  K. 
W.   hour. 

ft.  57.  Why  is  the  city  paying  for 
the   current  at   the   switchboard? 

Ans.  The  cost  of  current  for  light- 
ing is  included  in  the  price  paid  by 
the  city  of  so  much  per  lamp  for  each 
lamp  or  number  of  lamps  inaintained 
by  the  Pacific  Gas  &  Electric  Com- 
pany. Current  for  power  is  paid  for 
on  a  basis  of  measurement  taken  at 
the  place  of  use.  Current  for  the  Mu- 
nicipal Railroads  is  paid  for  on  the 
basis  of  measurements  made  at  the 
point    of   delivery.      In    the    case    of   the 
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Geary  Street  road  this  is  at  tlie  points 
where  feed  cables  of  the  Pacific  Gas 
&  Electric  Company  join  the  feed 
cables  of  the  municipal  railways.  In 
the  case  of  railroads  built  under  the 
bond  issue  of  1913  current  is  meas- 
ured at  the  switchboard  of  the  Pacific 
Gas  &  Flectric  Company,  where  cur- 
rent is  delivered  to  the  feed  cables  of 
the  municipal  railways.  The  increase 
in  the  power  bills  under  the  method 
used  in  the  extensions  of  1913  is  less 
than  \A  of  1  per  cent.  The  method  of 
measurement  in  this  case  was  adopted 
because  it  was  in  accordance  with  the 
contract  existing  between  the  city  and 
the    Pacific   Gas   &  Electric  Company. 

Q.  58.  On  page  24  you  say,  "It  is 
the  plan  of  the  City  Engineer's  office 
to  build  aqueduct,  dam,  etc.,  in  next 
three  years.  Kindly  furnish  outline 
of  your  plans  and  costs. 

Aim.  Exhibit  "B"  is  the  latest  doc- 
ument, which  explains  our  status  in 
the  way  of  development  and  what  our 
program  is  for  the  coming  year.  Tiie 
scope  of  our  accomplishment  in  re- 
sponse to  this  progi-am  will  be  entire- 
ly limited  by  the  speed  with  which  our 
bonds  are  sold.  These  are  at  present 
selling  over  the  counter  in  the  Treas- 
urer's office  rather  slowly,  but  I  do 
hope,  with  the  readjustment  of  the 
civic  and  financial  turmoil  now  agi- 
tating the  world,  that  we  shall  have  a 
ready  market.  If  it  were  not  for  the 
war  I  believe  they  would  sell  quite 
freely. 

Q,,  .lO.  Is  the  pipe  capacity  of  Spripg 
Valley  between  Ci'ystal  Springs  and 
the  City  of  San  Francisco  sufficient  to 
carry  the  additional  supply  amounting 
to  30,000,000  gallons  daily  secured  by 
the  erection  of  Calaveras   Dam? 

Ann.  In  a  previous  reply  I  stated 
that  the  present  pipe  capacity  of  the 
Spring  Valley  system  from  the  Penin- 
sula sources  to  San  Francisco  is  51  Vi 
million  gallons.  \A'ithout  additional 
reinforcement  it  would  therefore  be 
impossible  to  bring  to  San  Francisco 
the  extra  30.000,000  gallons  secured  by 
the  completion  of  the  Calaveras  Dam. 
<l.  (MJ'.  If  not,  what  will  be  the  cost 
of    necessary    pipe'.' 

Ans.  The  cost  of  this  pipe  has  been 
stated  in  a  previous  paragraph  (No. 
53.) 

Q.  01.  From  which  reservoir  will 
the  people  in  the  outlying  districts  be 
served? 

AiiM.  Principally  from  Laguna  Hon- 
da, at  an  elevation  of  365  feet  above 
City  Rase.  As  this  site  exceeds  in  ele- 
vation the  greater  portion  of  the  city, 
this  will  be  a  desirable  reservoir  from 
which  to  distribute  water.  The  city 
has  the  right  to  build  a  similar  reser- 
voir in  Ijincoln  Park  at  a  high  alti- 
tude, and  by  laying  additional  feeder 
mains  from  these  two  reservoirs,  the 
service  in  a  short  period  can  be  made 
.satisfactory. 

<l.  «::.  If  a  reservoir  is  to  be  pro- 
vided for  this  purpose,  kindly  give  lo- 
cation  and   cost   of   same? 

Ann.  The  cost  of  the  reservoir  in 
I..incoln  Park  will  not  exceed  $100,000. 
This  will  have  3,000,000  gallons  capac- 
ity and  be  an  ornamental  feature  of 
the  Park  as  well  as  a  valuable  unit  in 
the    distributing    system. 

U.  «f:J.  Kindly  furnish  copy  of  the 
appraisement  of  the  pliysical  struc- 
tures of  .Spring  Valley  Water  Com- 
pany? 

.\n«.      The    physical      structures,      In- 


cluding stock  and  mateiial  on  hand 
are  appraised  at  $13,922,535.  The  de- 
tails of  the  appraisal  of  these  struc- 
tures occupy  many  volumes  and  extra 
copies  have  not  been  printed,  but  you 
may  consult  the  originals  on  file  in  my 
office.  It  is  interesting  to  note  that 
the  valuation  of  a  portion  of  these 
structures  was  fixed  by  Judge  Far- 
rington  at  $13,378,586.  Over  $1,733,- 
922  have  since  been  expended  by  the 
company    on    physical    structures. 

♦ 

DRAIlVAGli:    NEBDBD    FOR    IRRIGAT- 
ED   LANDS. 


Govornnient       Piihliontlon       Kniphaxizes 

tlie  Value  of   I'roper  Drainage   Sys- 

tcniH    In    Arid    Rcj^lona. 

A  A^'ashington,  D.  C.,  report  says: 
More  than  10  per  cent  of  the  irrigated 
lands  in  the  United  States  which  have 
had  water  for  any  considerable  period 
of  time  are  now  either  absolutely  un- 
productive or  given  over  to  poor  pas- 
tures and  unprofitable  crops,  according 
to  the  United  States  Department  of 
Agriculture.  Waterlogging  and  the 
accumulation  of  harmful  mineral  salts 
are  responsible.  Even  in  some  of  the 
most  recent  irrigation  projects  serious 
injury  from  these  causes  has  been 
wrought. 

Methods  of  reclaiming  land  which 
has  fallen  into  this  condition  forms 
the  subject  of  a  new  bulletin  of  the 
Department  (No.  190),  "The  Drainage 
of  Irrigated  Land."  Drainage  supple- 
mented by  proper  method  of  cultiva- 
tion, cropping,  and  irrigation,  will  re- 
store these  waterlogged  areas  to  a 
condition  in  which  they  can  be  farmed 
with  profit,  the  bulletin  points  out. 
Proper  drainage  will  accomplish  four 
objects:  (1)  the  lowering  of  the 
ground-water  table  to  a  depth  where 
the  moisture  and  air  within  the  root 
zone  will  be  properly  balanced;  (2)  the 
creation  of  an  outlet  for  percolating 
water,  so  that  the  ground-water  table 
will  not  fluctuate  excessively;  (3)  the 
rapid  removal  of  excess  moisture  fol- 
lowing spring  thaws;  and  (4)  the  cre- 
ation of  an  outlet  for  the  downward 
moving  water  used  to  dissolve  out  the 
injurious    salts. 

Incrustations  of  alkali  salts  and  the 
presence  of  highly  alllali-resistant 
plants  are  frequently  indications  of 
overirrigation.  In  some  cases,  ponds, 
bogs,  and  marshes  are  also  found,  but 
in  others  there  are  no  visible  signs  of 
excessive  wetness  and  its  existence 
can  only  be  inferred  from  its  effects 
upon  vegetation.  The  bulletin  calls 
special  attention  to  the  difference  in 
drainage  practice  between  the  arid 
and  the  humid  regions,  and  empha- 
sizes the  need  for  thorough  knowledge 
of    underground    conditions. 

To  drain  areas  of  this  character  will 
cost,  it  is  estimated,  on  the  average 
farm  from  $10  to  $20  an  acre  except 
under  unusual  conditions  when  the 
cost  may  run  as  high  as  $50  an  acre. 
I'oth  open  canals  and  covered  conduits 
are  in  general  use.  The  open  canals, 
however,  are  intended  primarily  for 
the  main  outlet  systems  in  which  pro- 
vision must  be  made  for  a  consider- 
able flow  of  water.  The  covered  drains 
are  for  farm  drainage  proper,  al- 
though, except  for  the  additional  ex- 
pense, they  could  be  used  equally  well 
for  the  main  outlets.  As  a  matter  of 
I'act,  although   they  cost  more  than  the 


open  canals,  the  maintenance  charges 
are  usually  lower,  much  valuable 
space  is  saved,  and  cultivation  and 
irrigation  are  much  easier  with  them 
than  with  open  canals.  Wliere  cov- 
ered conduits  are  employed  they  are 
usually  made  either  of  cement  or  clay 
tile.  In  some  localities  lumber  box 
drains  are  used,  but  this  is  usually 
advantageous  only  in  isolated  places 
where  lumber  is  cheap  and  transpor- 
tation rates  high.  The  life  of  such  a 
drain  is  reasonably  long  if  the  lumber 
is  continuously  wet,  but  if  alternate 
wetting  and  drying  takes  place,  the 
material  may  last  only  a  few  years. 

In  properly  drained  land  bacterial 
activity  is  increased  and  more  plant 
food  provided  by  the  admission  of  air 
into  the  soil  to  take  the  place  of  the 
excess  water  which  has  been  removed. 
The  downward  movement  of  water 
tluough  the  soil  also  leaches  out  the 
excess  of  harmful  salts,  and  this  is 
one  of  the  most  important  functions 
of  drainage  in  the  irrigated  sections. 
The  water  removed  by  the  drainage 
system  may  be  employed  for  the  irri- 
gation of  other  areas,  thereby  increas- 
ing the  available  irrigated  area.  Fur- 
thermore, drained  land  may  be  plowed 
earlier  than  undrained,  and  in  conse- 
quence may  be  irrigated  earlier.  This 
is  an  obvious  advantage  in  that  is 
makes  it  possible  for  the  land  to  be 
irrigated  before  the  supply  of  water 
becomes  reduced.  Various  forms  of 
drainage  systems  and  the  best  meth- 
ods of  constructing  them  are  discussed 
in    the    bulletin. 


GOVERXMKNT'S      NE>V      PHILIPPINE 
FARM    JOURNAL. 


The  Bureau  of  Agriculture  reports 
that  there  is  a  big  demand  for  its  new 
publication,  "The  Philippine  Farmer," 
which  is  being  sent  free  to  members  of 
the  government  agricultural  associa- 
tions. 


EVENING   CLASSES. 


Washington  Evening  School,  SW 
Cor.     Washington    and     Mason    streets. 

Pupils  working  are  enrolled  from 
the  Grammar  and  Primary  Schools 
from  7:15  to  9:15  P.  M.  Special  Classes 
for  adults  (German,  French,  Spanish, 
Italian,  Greek).  Preparation  for  Civil 
."service  Examinations.  Phone  Mission 
:;i32. 


'HE    MAM'FACTl'RE    OF    PLATE 
GLASS. 


The  casting  table  of  a  plate  glass 
factory  is  about  twenty  feet  long,  fif- 
teen feet  wide  and  six  inches  thick. 
Strips  of  iron  on  each  side  afford  a 
bearing  for  the  rollers  and  determine 
the  thickness  of  the  plate  to  be  cast. 
The  molten  glass  is  poured  on  the 
t*ble,  and  the  roller,  passing  from  end 
to  end,  spreads  the  glass  to  a  uniform 
thickness.  The  glass  after  cooling  rap- 
idly is  transferred  to  the  annealing 
oven,  where  it  remains  several  days. 
When  taken  out  it  is  very  rough  and 
uneven  and  in  that  state  is  used  for 
.sk>"lights  and  other  purposes  where 
.strength  is  desired  rather  than  trans- 
parency. The  greater  part  of  the  glass, 
however,  is  ground,  smoothed  and  pol- 
ished. 
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ADVANCE  NEWS 

Classified  according  to  Character  of  Work 


APARTMENT  HOUSES 


SAN  FRANCISCO— Apartment  house, 
3  -story  and  base,  frame.  Jl'2,000.  Ai-- 
chitect,  Charles  J.  Roussoau,  -io  Kear- 
ny street,  S.  F.  Owner,  Mr.  ITaw- 
thorne.  The  building  will  be  ei-ected 
on  California  street  near  Hyde,  and 
has  been  designed  to  contain  a  number 
of  four- room  apartments  with  piivate 
baths  and  wall  beds.  Interior  will  be 
finished  in  pine,  hardwood  veneer  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  living  rooms,  dining 
rooms  and  reception  halls.  Each  apart- 
ment is  provided  with  a  private  en- 
trance and  sun  porch.  There  will  be 
steam  heat,  hot  water  supply  aTid  vac- 
uum cleaning  system.  Bath  rooms 
will  be  finished  in  tile.  Entrance 
lobby  is  designed  in  the  Empire  style, 
with  marble  and  tile  wainscot  in  the 
vestibules.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared  and  figures  will  be  called 
for    about    the   end    of   this   week. 

SAN  FRANCISCO — Apartment  house, 
.">  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architedt's  name  not 
given.  Owners,  Metropolis  Investment 
Co.,  333  Kearny  street,  S.  F.  The  build- 
ing will  be  erected  on  Ellis  street  near 
Leavenworth,  and  has  been  designed 
to  contain  a  number  of  two,  three  and 
four  room  apartments  with  wall  beds 
and  private  bath  rooms.  There  will 
be  steam  heat,  elevator  service,  vac- 
uum cleaning  and  a  hot  water  supply. 
Interior  will  be  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor. 

OAKLAND,  GAL. — Apartment  house, 
2  story  and  base,  frame,  $8,000.  Ar- 
chitects, Oliver  &  Thomas,  Pantages 
Theatre  Bldg.,  Oakland.  Owner's  name 
withheld.  The  building  will  be  erected 
at  the  corner  of  55th  and  Dover  streets 
and  has  been  designed  to  contain  four 
apartments  of  three  rooms  each.  In- 
teriors will  be  finished  in  pine  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  wall  beds  and 
private  baths.  Plans  provide  for  a 
central  heating  system.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

Coiitracts  Avrarded. 

ASTORIA,  ORE— Apartment  house,  3 
story  and  base,  brick,  $25,000.  Archi- 
tects, .AfcNaughton  &  Raymond.  Title 
and  Trust  Bldg.,  Portland.  Owners, 
F.  L.  Dunbar  and  T.  R.  Davis.  Con- 
tractors, Bingham  &  Shelly.  Piatt 
Bldg.,    Portland.      Contract    price,    |25,- 

ooo. 


BONDS. 

KINGSBURG,  FRESNO  CO.,  CAL.— 
The  school  bonds  of  Kingsburg  Joint 
Union  High  School  District  have  been 
sold  by  the  Board  of  Supervisors  at  a 
premium  of  $2,365  to  the  Frank  L. 
Millei-  Company  of  Los  Angeles.  The 
bonds  were  for  $40,000.  The  proceeds 
of  the  sale  will  be  used  in  school  im- 
piovements. 

The  Orange  Cove  District  bonds  of 
$9,000  were  sold  to  the  W.  R.  Staats 
Company   at  a  premium  of   $460. 

TULARE,  TULARE  CO.,  CAL.— State 
Highway  Commissioner  Darlington 
and  Division  Engineer  Woodson  were 
in  this  city  and  in  conversation  with 
members  of  the  local  highway  com- 
mittee, the  commissioner  stated  that 
work  on  the  State  Highway  in  this 
county  wiuld  be  started  at  once  by  the 
Commission  if  definite  assurance  could 
be  given  by  the  Board  of  Supervisors 
that  the  $23,000  shrinkage  in  Tulare 
County's  portion  of  the  bonds  would 
be  raised.  If  the  plan  upon  which  the 
Supervisors  and  the  District  Attorney, 
together  with  representatives  cf  the 
bond  buyers,  are  working  is  satisfac- 
toiy  to  all  parties  concerned,  the 
.shrinkage  money  will  be  assured.  By 
the  plans  the  bond  buyers  will  act  as 
agents  for  the  county  when  the  next 
allotment  of  bonds  is  offered  for  sale, 
but  the  bonds  will  be  held  until  July 
before  the  deal  is  closed  with  the 
county,  thereby  giving  the  Supervisors 
time  to  raise  the  shrinkage  money 
fi'om   tax   income. 

PETALUAIA,  SONOMA  CO.,  CAL.— 
At  a  recent  meeting  of  the  City  Coun- 
cil bids  were  opened  for  the  purchase 
of  bonds  for  street  improvements. 
Bids  were  received  from  the  Petaluma 
National  Bank,  Swiss-American  Bank 
and  Sonoma  County  National  Bank  for 
the  Washington  street  $20,000  20-year 
5   per  cent   bt)nds. 

A  resolution  that  the  bids  of  the 
Petaluma  National  Bank,  Swiss-Amer- 
ican Bank  and  Sonoma  County  Na- 
tional Bank  being  the  highest  bid  of- 
feied,  said  bids  being  for  par  value  of 
the  bonds  with  the  understanding  that 
the  bonds  be  redeemed  at  such  times 
and  in  such  amounts  as  the  council 
may  determine  was  accepted. 

VACAVILLE.  SOLANO  CO.,  CAL. — 
The  first  step  has  been  taken  towards 
getting  the  bond  question  again  be- 
fore the  people.  The  money  would  be 
used  for  street  improvements.  Town 
Engineer  Stelger  has  made  his  report 
to  the  Town  Trustees  and  his  esti- 
mates are  the  same  as  before.  They 
call  for  $12,000  for  Main  street  and  the 
State  Highway  and  $18,000  for  the 
other  streets.  Also  a  third  proposition 
was  added,  calling  for  $6,000  for  fire 
apparatus. 

ALAMO,  CONTRA  COSTA  CO.,  CAL. 
— A  petition  has  been  circulated  ask- 
ing the  Supervisors  to  call  a  bond  elec- 
tion for  the  raising  of  funds  to  con- 
struct a  boulevard  district  between 
Bryant   and   the   Alameda  County   line. 


Tile  road  will  co.st  about  $6,0U0  a  mile, 
50  cents  on  a  hundred  dollars  being  the 
tax   rate  the   first  year. 

SAN  FRANCISCO,  CAL.— San  Joa- 
quin Light  and  Power  Corporation  has 
been  authoried  by  the  State  Railroad 
Commission  to  issue  $3,000,000  of  se- 
curities for  the  purpose  of  completing 
its  hydro-electric  project  and  for  ex- 
tending its  lines  over  a  wide  section 
or   the   San   Joaquin   Valley 

The  Standard  Oil  Company  was  au- 
thoried to  issue  $4,768,000  of  stock  to 
increase  its  plant  at  Richmond  and  for 
general  improvement  over  its  system. 
The  Valley  Pipe  Line  Company  was 
authorized  to  issue  $5,318,000  of  stock 
for  the  purpose  of  building  a  new  pipe 
line  from  Coalinga  to  Alartinez,  "a  dis- 
tance  of    175    miles. 

WOODLAND,,  YOLO  CO.,  CAL.— 
Through  its  Board  of  Supervisors,  Yolo 
County  has  decided  to  withdraw  finan- 
cial support  from  the  State  Highway 
construction  contemplated  for  this 
section.  The  decision  means  the 
county  will  not  fulfill  its  pledge  to 
buy  $300,000  worth  of  bonds.  The  ac- 
tion was  taken  because  of  the  failure 
,  of  the  California  State  Highway  Coin- 
mission  to  fulfill  its  piomise  to  the 
effect  that  it  would  recommend  a 
special  State  burden  on  the  cost  of  the 
construction  of  the  Yolo  basin  by-pass 
amounting    to    nearly    $450,000. 

CORNING,  TEHAMA  CO.,  CAL.— At  a 
recent  meeting  of  the  City  Trustees 
the  $30,000  bond  issue,  recently  voted, 
was  sold.  The  bonds  were  voted  for 
the  extension  of  the  sewer  and  water 
system   of   this    town. 

SAN  FRANCISCO.  CAL.— The  Marin 
Water  and  Power  Company  was  au- 
thorized by  the  State  Railroad  Com- 
mission to  issue  $77,000  of  bonds  at 
not  less  than  95.  The  proceeds  are  to 
be  used  in  part  to  pay  for  additions 
and  betterments  during  the  last  five 
years  amounting  to  $32,253.  Notes  to 
the  amount  of  $40,500  will  be  refunded. 
PALO  ALTO,  SANTA  CLARA  CO.. 
CAL. — The  City  Council  has  received 
from  the  Board  of  Public  Works  a  res- 
olution recommending  the  paving  of 
eleven  Palo  Alto  streets  this  year. 
Specifications  for  the  work  were 
adopted  and  the  city  engineer  has  been 
furnished  with  plans  and  estimates  for 
the    work,   proposed. 

The  city  of  Palo  Alto  recently  voted 
to  bond  itself  for  $40,000  for  sewers 
and  wafier  mains  on  these  streets. 
More  than  half  of  the  streets  of  Palo 
Alto  are  already  paved,  and  the  new 
paving  will  leave  only  about  a  third 
of  the  thoroughfares  unpaved. 

KL  PASO,  TKXAS.— The  city  oflicials 
have  called  a  special  election  to  vote 
on  May  11th  for  the  purpose  of  pro- 
viding the  issuing  of  $500,000  in  bonds 
for  the  purchase  of  school  sites  and 
construction  of  new  school  buildings. 
CLIFTON.  ARIZ.— An  election  will 
be  held  this  month  to  decide  the  ques- 
tion of  issuing  and  seling  bonds  of 
$40,000,  to  provide  for  the  erection  of 
a  school  building:. 
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PORTLAND,  ORE.  —  Twohy  Bros., 
Uailway  Exchange  Building,  havp  ar- 
ranged to  finance  and  perform  the 
work  nece.ssary  to  completethe  pro- 
po.sed  railroad  to  extend  from  Grant.s 
I'a.s.s,  Ore.,  to  Crescent  City,.  Cal.  Of 
thi.s  di.stance  ten  mlle.s  extending  from 
(irants  Pa.s.s  to  Wilderville  have  al- 
ready been  built  with  funds  procured 
through  the  bond  issue  of  $200,000  re- 
cently voted  at  Grants  Pass. 

The  line  as  projected  runs  in  a  gen- 
erally southwesterly  direction  through 
.Josephine  County  45  miles  to  the  State 
line  and  then  in  the  same  direction 
through  Del  Norte  County,  California, 
26  miles  to  a  connection  with  the  Cres- 
cent City  &  Smith  River  Railway, 
which  is  under  option  to  the  promot- 
ers for  1200,000.  This  line  is  10  miles 
long,  making  the  total  length  of  the 
line    91    miles. 

Rights  of  way  have  been  secured  for 
about  50   miles  of  the   line. 

No  terminals  have  been  procured  at 
Crescent  City,  except  tho.«e  owned  by 
the  Crescent  City  &  Smith  River  Rail- 
way. Additional  water  frontage  will 
be  required  on  which  a  wharf  can  be 
constructed. 

The  constructed  line  from  Grants 
Pass  to  Wilderville  on  the  Applegate 
Kiver  is  over  a  gently  rolling  country 
in  the  Rogue  River  Valley.  The  work 
!.•<  light  with  the  exception  of  two 
miles  on  the  summit,  which  is  on  the 
lidge  between  the  Rogue  River  and 
Applegcite    drainage. 

RIVERDALE,  FRESNO  CO.,  CAL. — 
Bonds  in  the  sum  of  $25,000  for  the 
erection  of  a  new  high  school  building 
have  been   voted. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL. — The  Board  of  Educa- 
tion has  granted  a  petition  to  call  a 
special  election  to  vote  bonds  for  the 
purpose  of  erecting  a  gymnasium  at 
the  new  high  school.  The  amount  of 
the   bonds   will    be   at   least   $25,000. 

MIAMI,  ARIZ. — Bonds  in  the  sum  of 
.$75,000  for  the  erection  of  a  new  school 
building  were  voted  at  the  special 
election    recently    held    here. 

CULVER  CITY,  CAL.  —  A  special 
election  has  been  called  by  the  Board 
of  Supervisors  for  April  20  to  vote  on 
the  proposition  of  forming  a  lighting 
district  and  installing  a  system  of 
.■street    lighting. 

EL  CENTRO,  IMPERIAL  CO.,  CAL. — 
l^ngineers  Olmsted  &  Gillelen,  Hol- 
ling.sworth  Building,  Los  Angeles,  have 
been  commissioned  to  prepare  plans 
and  specifications  for  the  joint  outfall 
sewer  system  to  be  constructed  by  the. 
cities  of  El  Centro  and  Imperial  to 
New  River.  Special  elections  will  be 
held  in  the  two  cities  on  May  10  to 
vote  bonds  to  covei'  the  cost  of  con- 
struction. 

WEJSTMINSTER,  ORANGE  CO.,  CAL. 
— The  special  election  held  on  April  5 
to  vote  on  the  question  of  the  forma- 
tion of  the  Westminster  drainage  dis- 
trict was  carried.  The  district  will 
embrace   about   5,000  acres   of   land. 

OCEANSIDE,  SAN  DIEGO  CO.,  Cal.— 
The  Oceanside  City  Trustees  are  con- 
.«idering  the  matter  of  calling  an  elec- 
tion to  vote  on  a  proposal  to  issue 
$:I0,(H)()    in    bonds       for       municipal     im- 

|H  (iVcMlClltS. 

>iiM(*4'llaiieOIIM      IIOIIll       \4MVN. 

An  ofl'er  of  the  Anglo- London  and 
Paris  National  Bank  of  San  Francisco 
to  purchase  the  remainder  of  the  $1,- 
750,000    bond    issue    of    San    Bernardino 


County  highway  bonds  at  a  premium 
of  $37,500  was  declined  by  the  Board  of 
Supervisors  as  it  was  also  decided  not 
to  issue  the  remainder  of  the  bonds 
unless  San  Bernardino  would  keep  the 
money  at  4  per  cent  interest.  The  San 
Francisco  bank  had  already  purchased 
$500,000   of  the   county  highway   bonds. 


A  booster  club  made  up  of  enthu- 
siastic citizens  of  Lower  Lake  in  Lake 
c;ounty  is  urging  a  bond  issue  of  the 
supervisorial  district  in  which  their 
town  is  located  of  $20,000  for  highway 
purposes. 


Supervisors  of  Kern  County  will  re- 
ceive bids  up  to  2  o'clock  p.  m.  May  6, 
for  the  purchase  of  all  or  any  part  of 
a  $500,000  highway  bond  issue  of  a 
total  of  $2,500,000  State  Highway 
bonds  of  the  county.  The  bonds  are 
dated  September  1st,  1913,  bear  5  per 
cent  interestkiqpose6-4oBan 
cent  per  annum  payable  semi-annual- 
ly, are  in  denominations  of  $1000  each, 
and  are  payable  25  each  year  begin- 
ning   September,    1919. 

BRIDGES   AND  DAMS 

SAN  PRANCISCO— Bridge  repairs, 
steel  construction,  $6,870.  Engineer, 
City  Engineer,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Monson  Bros,  submitted 
the  lowest  figure  at  $6,870  for  repairs 
to  the  Third  and  Channel  street  bridge. 
They  will  probably  be  awarded  the 
contract.  A  complete  list  of  the  bids 
opened  appears  under  the  heading  of 
San   Francisco   in   this   issue. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Bridges,  2  steel  and  concrete. 
Cost  not  stated.  Engineer,  County 
Surveyor,  Redwood  City.  Owners,  San 
Mateo  County.  At  the  last  meeting 
of  the  County  Board  of  Supervisors  the 
County  Engineer  was  instructed  to 
prepare  plans  and  specifications  for 
the  construction  of  a  steel  cable  bridge 
across  the  creek  at  Pescadero.  The 
Engineer  was  also  instructed  to  pre- 
pare plans  for  the  construction  of  a 
mvv  bridge  over  Tunitas  Creek.  Bids 
will  be  called  for  on  both  of  these 
:  truotiires   on   the  completion   of   plans. 

WATSOXVILLE,  SANTA  CRUZ  CO., 
C.^L. —  Bridge,  reinforced  concrete  and 
steel.  Cost  not  stated.  Engineer, 
none.  Owners,  City  of  Watsonville 
and  .Monterey  County.  After  a  lengthy 
conference  by  Watsonville  city  offlcials 
and  the  Monterey  County  Board  of 
Supervisors,  it  was  decided  to  reopen 
the  bridge  matter  and  call  for  entirely 
new  plans  of  uniform  design.  Plans 
submitted  to  the  boards  were  pre- 
pared by  Leonard  &  Day  of  San  Fran- 
cisco. The  new  plans  will  call  for  a 
bridge  having  seven  60-foot  spans  in- 
stead of  five  spans  of  84  feet.  Plans 
lor  the  bridge  will  be  received  up  to 
and  including  Monday,  April  19th.  As 
soon  as  plans  are  agreed  upon  bids  for 
construction    will    be   called    for. 

.MODESTO,  STANISLAUS  CO..  CAU— 
Bridges,  5,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor F.  H.  Annear,  Modesto.  Owners, 
Stanislaus  County.  Under  the  super- 
vision of  County  Engineer  1<\  H.  An- 
near live  concrete  bridges  will  be  built 
acioss  irrigation  ditches  west  of  Mo- 
desto under  the  Day  I.rfibor  system. 
These  are  the  bridges  let  by  contract 
some    time    ago    to    H.    W.    Sears    on    a 


bid  of  $2,374,  a  figure  which  Sears 
afterward  discovered  was  far  under 
cost  and  which  he  refused  to  carry 
out.     The  work  will  be  started  at  once. 

AUBURN,  PLACER  CO.,  CAL. — 
Bridge,  concrete  and  steel.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Auburn.  Owners,  Placer  County.  The 
Board  of  Supervisors  has  adopted  plans 
and  specifications  for  the  construction 
of  a  bridge  over  the  Bear  River,  and 
will  call  for  bids  on  the  structure  im- 
mediately. 

PORTLAND,  ORE.— Bridge  embank- 
ment. Cost  not  stated.  Engineers 
Waddell  &  Harrington,  Kansas  City. 
Owners,  Multnomah  County.  Plans  for 
the  construction  of  an  embankment 
and  incidental  structures  in  connec- 
tion with  the  Columbia  River  Inter- 
state bridge  and  approaches  have  been 
completed  and  figures  are  now  being 
called.  About  560,000  cubic  yards  of 
earth  and  concrete  work  are  included 
in  the  embankment.  Bids  will  be 
opened  on  April  26th.  Plans  can  be 
secured  from  the  State  Commissioner 
of  Highways,  Salem. 

FAIRFIELD,  SOLANO  CO.,  CAL.— 
Pile  work  for  bridge,  $3,000.  Engineer, 
County  Surveyors  of  Solano  and  Sac- 
ramento Counties.  Owners,  Solano 
.and  Sacramento  Counties.  The  first 
.'^tep.s  towards  the  construction  of  the 
Rio  Vista  bridge  across  the  Sacramen- 
to River  at  Rio  Vista  has  been  taken 
by  the  County  Supervisors,  when  bids 
for  the  piling  work  across  Wood 
Island  were  advertised  for.  The  work 
of   driving  piles   will   cost   about   $3,000. 

Contracts  Awarded. 

COLUSA,  COLUSA  CO.,  CAL.  — 
Bridges,  concrete  and  timber.  Costs 
as  follow.  Engineer,  County  Surveyor, 
Colusa,  Owners,  Colusa  County.  Con- 
tractors, Duncanson-Harrelson  Co., 
Chronicle  Bldg.,  S.  F.,  27  bridges.  Con- 
tract price,  $62,580.  Charles  Cotton 
Co.,  Colusa,  Maxwell  bridge.  Contract 
price,    $7,840. 

FAIRFIELD,  SOLANO  CO.,  CAL. — 
Bridges,  4.  reinforced  concrete,  $6,14  3. 
Engineer,  County  Surveyor,  Fairfield. 
Owners,  Solano  County.  Contractors, 
Duncanson-Harrelson  Co.,  Chronicle 
HIdg..  S.  F.     Contract  price,   $6,143. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Bridges,  2,  timber  $1,390.  Engineer, 
County  Surveyor,  San  Rafael.  Own- 
ers, .Marin  County.  Contractor,  S.  P. 
Brow  iilee,  Kentfield.  Contract  price, 
$1,390. 

RICDWOOD  CITY,  SAN  MATEO  CO.. 
C.VL. — Bridge,  reinforced  concrete,  $2,- 
99  1.  lOngineer,  County  Surveyor,  Red- 
wood City.  Owners.  San  Mateo  Coun- 
ty. Contractors,  Duncanson-Harrel- 
son Co.,  Chronicle  Bldg.,  S.  F.  Con- 
tia(t    price,    $2,994. 


CHURCHES. 


BERKELEY,  ALAMEDA  CO..  CAL.— 
Church,  2  story  and  base,  frame.  $7,- 
itOO.  .Architect.  Eugene  K.  Martin.  2193 
Shattuck  avenue,  Berkeley.  Owners. 
I'hillips  M.  E.  Church.  The  building 
will  he  erected  on  California  street 
and  has  been  designed  for  a  small 
chapel,  which  will  include  the  main 
a.>isembly  hall  and  Sunday  school.  In- 
terior finish  will  be  of  pine  through- 
out. .Some  ornamental  plaster  will  be 
.•^pecilied.  .\rt  glass  windows  will  be 
installed.  Exterior  of  the  building 
will  be  covered  with  cement  plaster. 
Plans   are    now   being   prepared. 


"U'oclnf^sfl'iy,      April      V4,       1915. 

OAKLAND,  CAL..— Church,  1  story 
and  base,  frame,  $G,50'0.  Architect, 
^\■ilIiam  A.  Newsom,  Hevves  Bldg.,  S.  F. 
Owners,  Seventh  Church  of  Christ, 
Scientist.  The  building  will  be  erect- 
ed on  the  west  side  of  Harrison  Boule- 
vard, north  of  24th  street,  and  has 
been  designed  in  the  Classic  style. 
There  will  be  one  large  main  audito- 
rium and  Sunday  .school  rooms.  Inte- 
rior will  be  finished  in  pine  through- 
out. There  will  be  a  central  heating 
system.  Art  glass  windows  will  be 
used.  The  exterior  of  the-  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  nearly  com- 
plete and  figures  will  be  called  fOr 
shortly. 

HOLI-YWOOD,  LOS  ANGELES  CO., 
CAL. — Church,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  E.  Burt 
Johnson,  Black  Bldg.,  L.  A.  Owners, 
:\It.  Hollywood  Congregational  Church. 
The  Duilding  will  contain  an  audito- 
rium .seating  300  people,  Sunday  school 
rooms,  social  rooms  and  pastor's  study. 
Intei'ior  will  be  finished  in  pine.  -Vrt 
glass  windows  are  specified.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   being  prepared. 

Contracts  Awarded. 

OAKLAND,  CAL. — Church,  .  2  story 
and  base,  brick  and  steel,  $63,000.  Ar- 
chitect, William  A.  Newsom,  David 
Hewes  Bldg.,  S.  P.  Owners,  Second 
Church  of  Christ,  Scientist.  Contrac- 
tors, Van  Sant-Houghton  Co.,  Hooker- 
Lent  BIdg.,S.  F.,  general  construction. 
Contract  price,  $63,000.  Heating  and 
ventilating,  J.  C.  Hurly,  S.  F.  Contract 
price    not    stated. 
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SAN  FRANCISCO— City  Hall  glass 
and  glazing.  Cosl  not  stated.  Archi- 
tects, Bakewell  &  Brown,  251  K'earny 
street,  S.  F.  Owners,  City  arid  County 
<-f  San  Francisco.  Plans  have  been 
ccriipified  for  the  glass  a.nd  glazing 
for  :he  new  City  Hall,  and  h.iV'3  been 
approved  by  the  advl;Sory  architect. 
I'lans  are  now  in  the  i>a'.i(I.s  of  the 
board  of  Public  Works  who  a^e  call- 
Ini;-  for  bids.  Figures  m  :11  be  05ie!H}d 
on   April    21st. 

WALLA  WALLA,  WASH.  —  Court 
house,  3  story  and  base,  reinforced 
concrete,  $150,000.  Architects,  Oster- 
man  &  Siebert,  Walla  Walla.  Owners, 
Walla  Walla  County.  The  building 
has  been  designed  in  the  classic  style 
and  will  cover  an  area  of  81  by  139 
feet.  The  ground  floor  will  contain 
waiting  looms,  jail  and  four  offices. 
The  second  floor  will  be  arranged  for 
the  offices  of  the  various  county  of- 
ficials, each  with  a  fireproof  vault. 
The  county  court  rooms  and  surveyor's 
office  will  occupy  the  entire  third 
floor.  Construction  will  be  fireproof. 
There  will  be  steam  heat,  vacuum 
cleaning  and  master  clocks.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick,  terra  cotta  and  sand- 
stone. Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
on    May    5th. 


FACTORIES    AND    WAREHOUSES. 


neer's  name  not  given.  Owners,  Lake- 
view  Oil  Co.  No.  2.  Contracts  are  be- 
ing let  by  the  Lakeview  Oil  Co.  No.  2 
of  Maricopa,  for  materials  for  use  in 
the  erection  of  a  modern  boiler  house. 
The  building  has  been  designed  to  ac- 
commodate five  70-horsepower  boilers 
of  modern  type  as  well  as  other  equip- 
ment. In  addition  to  the  above  build- 
ing a  modern  machine  shop  and  en- 
gine house  are  being  erected,  both  of 
which  will  have  special  tools  and  ma- 
chinery. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Glass  factory,  3,  1  story  and  base, 
frame,  $4.t,000.  Architect's  name  not 
given.  Owner,  W.  G.  Hudlow,  Bakers- 
field.  A.  J.  Hurrie,  who  is  in  charge 
of  the  T.  A.  Wells  Tract  at  Bakers- 
field,  states  that  plans  for  three  large 
one-story  frame  factory  buildings 
have  been  cor7ipleted  and  are  now  in 
the  hands  of  W.  G.  Hudlow  of  Bakers- 
field.  These  buildings  will  include 
the  main  glass  factory,  144  by  120  feet, 
warehouse,  4  0  by  90,  a  box  shop,  office 
buiMing  and  blacksmith  shop.  Mr. 
Hudlow  states  that  construction  will 
be  started  by  May  15th.  Construction, 
together  with  the  furnace  equipment 
and  other  mechanical  work,  is  esti- 
mated   at    $45, COO. 

Co»»i*flr'«s    .Awarded. 

SAN  FRANCISCO — Brewery  plant,  5 
to  7  story  and  base,  reinforced  con- 
crete, $538,913.  Architect,  Carl  Sie- 
brand.  Arcade  Bldg.,  Seattle.  Owners, 
Rainier  Brewing-  and  Malting  Co.  Con- 
tractors, Soiind  Construction  and  En- 
gineering Co..  Hearst  Bldg.,  S.  F.  Con- 
tiact    price,    $538,913. 


FIRE  HOUSES  AND  JAILS. 


SAN  FRANCISCO — Fire  house  com- 
pletion, 2  story  and  base.  Class  C 
construction.  Cost  not  stated.  Ar- 
chitects, Ward  &  Blohme,  Alaska  Com- 
mercial Bldg.,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids 
for  the  finishing  construction  on  En- 
gine House  Ni.  12  have  been  opened 
by  the  Board  of  Works.  C.  L.  Wold 
presented  the  low  bid  at  $4,348  and 
the  Roberts'  Mfg.  Co.  were  low  for 
furnishing  the  lighting  fixtures.  Both 
contracts  will  probably  be  awarded 
at  the  next  meeting.  A  complete  list 
of  the  bids  will  be  found  under  the 
heading  of  San  Francisco  in  this  Issue. 


MARICOPA,  KERN  CO.,  CAL.— 
Poller  house  and  machine  shop,  1 
story,  reinforced  concrete  and  corru- 
gated   iron.      Cost    not    gtatecj.      Engi- 


FLATS 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $").O00.  Architects,  O'Brien 
Bros.,  24  0  Montgomery  street,  S.  F. 
Owner,  Mrs.  Ackerman.  The  building 
will  be  erected  on  Diamond  street, 
north  of  19th  street,  having  an  area  of 
25  by  125  feet.  There  will  be  two  fiats 
of  six  and  seven  rooms.  A  garage  will 
occupy  the  bf.sement.  Interior  finish 
will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  loom  and  reception  hall. 
There  will  be  open  fire  places  in  each 
of  the  living  rooms.  Mantels  will  be 
of  tile  or  brick.  Imitation  tile  wain- 
scot will  be  used  in  the  bath  rooms 
and  kitchens.  Automatic  waver  heat- 
ers are  specified.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are   now  being  prepared. 

SAN  FRANCISCO- Flats.  2  story 
and  base,  frame,  $25,000.  Architect, 
none.     Owner,  Henry  Jacks,   5426  Cal- 


ifornia street,  S.  F.  The  building  will 
be  erected  on  the  south  side  of  Cle- 
ment street,  west  of  17th  avenue,  and 
has  been  designed  for  a  small  store  on 
the  first  floor  and  two  flats  above.  The 
building  will  cover  an  area  of  25  by 
GO  feet.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  rooms.  Imitation 
tile  is  specified  for  bath  rooms  and 
kitchens.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials 
are   now   being  purciiasou. 

SAN  FRANCISCO — Flats,  2,  2  story 
Mnd  base,  frame,  $5,000  each.  Architect, 
none.  Owner,  P.  D.  Taylor,  1921  Oak 
street,  S.  F.  These  buiidlngs  will  be 
crtcted  on  17th  avenue  north  of  Cali- 
fornia street,  and  will  contain  two 
modern  flats  each.  Interior  finish  will 
bo  of  pine  with  some  hardwood  floors. 
Open  fire  places  will  be  used  in  the 
living  rooms.  Mantels  will  be  of  lile 
and  brick.  Exterior  of  the  buildings 
will  be  covered  with  rustic  and  ce- 
nio'Mt  plaster  o-i  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  bv  Day 
Labor. 

SAN  FRANCISCO— Flats,  2,  3  story 
and  base,  frame,  $7,000  each.  Archi- 
tect, Bernard  .1.  .loseph.  New  Call 
pidg.,  S.  F.  Owner,  B.  Schapiro.  These 
buildings  will  be  erected  oh  the  east 
side  of  Harriett  street  south  of  How- 
ard and  each  will  contain  six  small 
flats.  Interiors  will  be  finished  in 
pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  open 
fire  places  and  tile  mantels.  Imitation 
tile  wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  buildings  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

SAN  FRANCISCO — Flats, 2,  3  story 
and  base,  frame,  $9,000  each.  Archi- 
tect, none.  Owner,  Thomas  F.  Barry, 
3G41  2Uth  street,  S.  F.  These  buildings 
will  be  erected  on  Green  street  west 
of  Leavenworth,  and  each  has  been  de- 
signed to  contain  six  flats.  Interiors 
will  be  finished  in  pine  with  some 
hardwood  floors.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile.  Exteriors  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day  Labor. 


GARAGES. 

SAN  FRANCISCO — Garage  altera- 
tions, 1  story,  brick  and  steel,  $10,000. 
Architect,  none.  Owner,  P.  A.  Mac- 
Donald,  244  Kearny  street,  S.  F.  The 
building  now  located  on  the  east  side 
of  Valencia  street  near  Clarion,  and 
covering  an  area  of  approximately  100 
feet  square,  will  be  altered  into  a  ga- 
rage. The  work  will  include  struc- 
tural steel,  cement  floor  and  some 
brick  work,  carpentry,  electric  work, 
plumbing  and  special  gasoline  storage 
tanks.  The  exterior  of  the  building 
will  be  covered  with  pressed  brick. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Daj    Labor. 

S.\N  FRANCISCO — Garage,  3  story 
and    base,   Class   A   construction.     Cost 
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not  stated.  Architect,  J.  F.  Dunn.  Mo- 
nadnock  PIdp:..  S.  F.  Owner,  Louis 
Gassner.  The  buildinpr  will  be  erected 
on  the  east  side  of  Stockton  street,  70 
feet  north  of  Sutter  street,  having  a 
frontape  of  64  feet  and  a  depth  of 
in7>4  feet.  Plans  have  been  pre- 
pared with  walls  and  foundation  of 
sufficient  strength  to  carry  four  addi- 
tional stories.  In  the  event  of  the 
seven-story  building:  being-  erected, 
the  upper  floors  will  be  arranged  for 
a  hotel  and  apartments.  Probably  only 
three  stories  will  be  erected  at  the 
present  time.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be 
.<team  heat  and  elevator  service. 
Metal  window  sash  and  frames  will  be 
used.  Exterior  of  the  building  will 
be  faced  with  pressed  brick,  trimmed 
with  terra  cotta.  Plans  are  now  be- 
ing prepared  and  further  mention  will 
be    made   of   the   work. 

POUTLAND,  ORE. — Garage  and  dis- 
play rooms,  4  story  and  base,  brick, 
$40,000.  Architects,  .Tacobberger  & 
Smith,  Board  of  Trade  nidg.,  Portland. 
Owner,  Gay  Lombard.  The  building 
will  be  erected  at  the  southwest  cor- 
ner of  Davis  and  Broadway,  covering 
an  area  of  90  by  100  feet.  The  front 
portion  of  the  main  floor  will  be  occu- 
pied by  the  offices  and  display  rooms. 
Balance  of  the  building  will  be  ar- 
ranged for  storage  space,  repair  shop 
and  shipping  room.  Interior  of  the 
office  and  display  rooms  will  be  fin- 
ished 'n  hardwoods  and  tile.  There 
will  be  elevator  service  and  steam 
heat.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete   and    figures   are    being   taken. 


fiOVEKNMEM   WORK   &   SUPPLIES 


\liiKk:iii    I':imi"«'«'rliig   ConiinlHslon    Pur- 
cliaMiiiK    (Itnoe. 

The  Purchasing  Office  of  the  Alas- 
kan Engineering  Commission,  which 
will  control  all  business  appertaining 
to  the  government  railroad  project  In 
Alaska,  will  be  located  in  the  Alaska 
Building,  Seattle.  Wash.  The  Secre- 
tary of  the  Interior  has  selected  Mr. 
C.  E.  Dole,  who  has  been  connected 
with  the  purchasing  office  of  the  Pan- 
ama Canal  as  chief  clerk  since  June 
9,  1306,  to  be  the  purchasing  officer  of 
the    new    commission. 

The  selection  of  a  western  city  for 
this  important  office  has  caused  east- 
ern publications  to  protest  to  the  au- 
thorities in  Washington.  D.  C.  The 
following  taken  from  the  Government 
.\dvertiser.  published  In  Washington. 
1).  C,  shows  the  pressure  thai  will  be 
brought  to  bear  to  have  this  office  re- 
moved   to    the    Federal    Capital: 

"The  purchasing  office  of  the  Alas- 
kan ^Engineering  Commission  will  be 
located  in  Seattle  and  all  transactions 
having  to  do  with  the  solicitation  of 
proposals,  the  opening  of  bids,  the 
award  of  contract,  the  preparation  of 
specifications,  and  the  negotiations 
with  contractors  generally  will  be 
conducted    from   the  west-coa.'it  city. 

"The  carrying  out  of  this  plan  will 
prove  a  mistake  and  will  involve  the 
government  in  increased  expense  and 
multiply  the  annoyance  to  which  bid- 
ders and  contractors  are  subjected. 
There  will  necessarily  be  delays  in 
communication.  as  must  inevitably 
occur  where  the  purchasing  official  Is 
located  in  Seattle,  the  higher  authority 
In   Washington,   and   most  of  the   firms 


which  will  directly  or  indirectly  do 
business  in  connection  with  the  rail- 
way project  are  In  the  east  or  middle 
west. 

"It  is  as  awkward  an  arrangement 
as  might  be  imagined  under  any  cir- 
cumstances: it  is  as  if  the  purchasing 
officer  of  the  Panama  Canal  had  con- 
ducted the  affairs  of  his  office  from 
the  Canal  Zone  instead  of  from  Wash  • 
ington.  The  experience  gained  as  a 
result  of  the  work  of  constructing  the 
isthmian  waterway  should  count  for 
something  in  determining  the  location 
of  the  purchasing  officer  of  the  Alas- 
kan   Railway." 


I'hoenix,    Arix.,    Sewer    .Sjmteni. 

The  following  bids  were  received  by 
the  commissioner  of  Indian  Affairs,  De- 
partment of  the  Interior,  Washington. 
D.  C,  for  constructing  a  sewer  system 
at  the  Phoenix  Indian  School  and  San- 
atorium.  Phoenix.   Ariz.: 

Item  1,  for  using  6-ln  sewer  pipe,  per 
lin  ft;  2,S-in  pipe,  3.  10-in  pipe:  4,  12- 
in  pipe:  5,  14-in  pipe:  G,  2-in  cast' iron 
ventilating  pipe:  7,  price  for  each  run- 
ning trap:  S.  price  for  each  brick  man- 
hole: 9,  do,  finishing  brick  manhole:  10, 
concrete  tanks,  etc.:  11,  8-in  standard 
pipe. 

Thomas  if.  Torson,  Kansas  City, 
Ivans.,  item  1,  48c:  2,  57c:  3  63c:  4, 
72c:  5,  88c:  6,  50c;  7,  $2:  8.  $27;  9,  $33; 
10.   $80:   11,   $2;   time  90  days. 

Claude  Fisher  &  Co.,  Phoenix,  Aria<, 
item  1,  32c:  2,  50c;  3,  60c;  4,  80c;  5. 
$1;  6,  30c;  7,  $5.50;  S,  $60;  9.  $78:  10, 
$100;    11,   $189,  total:   time  150  days. 

Mesmer  &  Rice.  Los  Angeles,  Cal., 
item  1,  49c:  2.  G2c;  3.  90c:  4.  93c:  5. 
$1.21:  6.  23c;  7,  $3.90:  S,  $88;  9,  $103; 
10.   $161:    11,   $7:   time   not   stated. 

S.  H.  Ehlers  &  J.  W.  Braun,  Los  An- 
geles, Cal.,  item  1,  65c;  2.  77c;  3.  90c; 
4.  $1.01:  5,  $1.20:  6,  21c;  7.  $5:  8.  $55; 
9,   $75;    10,   $120;   11,   $5:    270  days. 

W.  D.  Lovell,  Minneapolis,  Minn., 
item  1,  45c;  2,  60c;  3.  80c:  4,  90c;  5, 
$1.20;  6,  45c:  7,  $2;  8,  $65;  9,  $125;  10. 
$135;    11,    $3.25;    180   days. 

Doyle  Bros.,  Temple.  Ariz.,  Item  1. 
57c:  2.  59c:  3.  72c:  4.  74c:  5.  93c:  6, 
3.".c:  7,  $5;  8,  $55;  9,  $70:  10,  $150;  11, 
$2.,t0:    140   days. 

.lohn  S.  Ukropina  &  B.  Z.  Wucetlch, 
Los  Angeles.  Cal..  item  1.  49c:  2,  57c; 
3,  60c:  4,  70c:  5,  83c;  6,  50c;  7,  $1.50; 
8,  54c:  9,  65c:  10,  70c:  11.  $2;  90  days 
from    September    15,    1915. 

•lames  Collier,  Denver,  Colo.,  item  1, 
3.")c:  2,  47c:  3,  68c:  4,  76c;  5,  $1.10:  6. 
20c:  7,  $3;  S,  $40:  9.  $30;  10,  $100:  11, 
$2;    time    125   days. 


Tender    Setiuoia,    Repairfi. 

The  following  bids  were  received  by 
the  light-house  inspector.  ISth  dis- 
trict, .San  Francisco,  Cal.,  for  docking 
and  repairing  light-house  tender  Se- 
quoia: 

Moore  &  Scott  Iron  Works,  San 
Francisco.    Cal.,    $1,274. 

Main  Street  Iron  Works,  San  Fran- 
cisco.   Cal..    $1,561.50. 

I'nited  Engineering  Works.  San 
Francisco,    Cal..    $1,251.50:   accepted. 

Mare  Island  Navy  Yard,  $1.2.'.n:  if 
-Xoifolk    paint    is   used,    $1,210. 


Ix)mbard  &  Ludwig,  Washington,  D. 
C.    $440. 

C.  W.  Buhler.  Washington.  D.  C, 
$474. 

Emil    .lung.    Washington,    D.    C,    $485. 

E.  C.  Bairstow.  Washington.  D.  C. 
$535. 

■{pclainiition    Service,    I,atoralK. 

Under  authority  of  the  Secretary  of 
the  Interior  contract  has  been  award- 
ed for  the  construction  of  main  canal 
stations  1933  and  2457  and  laterals  of 
the  first  lateral  district.  Grand  Valley 
project.  Colo.  The  work  is  situated 
in  the  vicinity  of  ("Jrand  Junction  and 
Fruits,  Colo.,  and  involves  about  640.- 
000  cubic  yards  of  canal  excavation. 
The  successful  bidder  on  schedules  2 
3.  5.  6,  and  7,  at  a  total  price  of  $59,- 
!>21.  in  the  firm  of  Mandenhall,  Straw 
&  Bird  Co.,  of  Springville,  Utah,  and 
for  schedules  1  and  4,  at  a  total  of 
$3S.675.  the  Reynolds-Ely  Construction 
Co..   also  of  Springville.  Utah. 


Pendleton,    Ore.,    Plaster    Models. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department.  Washington,  D.  C,  for 
furnishing  plaster  models  for  the  U. 
S.    post   office    at    Pendleton,   Ore.: 

Ivombard  &  Ludwig,  Washington,  D. 
C,    $1,650. 

Emil  Jung,  Washington.  D.  C.  $1.- 
700. 

J.  Brys  &  F.  Bruyninck  Co.,  Wash- 
ington.   D.    C.    $2,005. 


I.ivlnKston.    Mont.,   Weather    Strips. 

The  following  bids  were  received  by 
the  custodian.  T'.  S.  post  office,  Living- 
ston, Mont.,  recently  for  furnishing 
weather  strips  for  the  U.  S.  post  office 
at    I>ivlngston.    Mont.: 

Mahan  &  Grant.  Helena.  Mont.,  $297.- 
80;   3  weeks. 

Wilier  Mfg.  Co.,  Milwaukee,  Wis., 
$225;    30   days. 

The  Hlggin  Mfg.  Co.,  Seattle,  Wash.. 
$365;    30   days. 


Pasadena,    Cal..    Furniture. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department.  Washington.  D.  C,  for  in- 
stalling furniture  in  the  U.  S.  post  of- 
fice   at    Pasadena.    Cal.: 

Jacob  Beitzel  &  Sons.  York.  Pa..  $3.- 
84  5.  ( 

Furnas  Office  &  Rank  Furniture  Co., 
Indianapolis.    Ind..    $4,483. 

Louck  &  Hill  Co..  Richmond.  Ind  , 
$4,091.85. 

Federal  E(iuipment  Co.,  Carlisle,  Pa., 
$4,006. 

John  E.  Sjostrom  Co.,  Philad  'phia. 
Pa..     $3,697.05. 

The  Nelson  Co..  Brooklyn.  N.  V..  $3, 
974. 

Ca^ite     Itadlo     To^er    Foundations. 

All  bids  received  for  constructing 
concrete  pile  foundations  for  radio 
towers  at  Cavite  have  been  rejected. 
The  work  will  be  done  by  day  labor. 


Medford.    Ore..    Plaster    Models. 

The  following  bids  weie  received  by 
the  supervising  architect.  Treasury 
Department.  Washington.  D.  C.  for 
furnishing  jjlastei-  models  for  the  U.  S. 
po.st   office   at    Medword,   Ore.; 


Pendleton.    Ore.,    Construrtion. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
l>epartinent.  Washington.  D.  C.  for 
for  the  construction,  complete,  of  the 
U.    .^.    post    office    at    Pendleton.    Ore.: 

Bid    1.      James    S.    Winters.    Portland. 
Ore. 
2.      Olson    &    Johnson    Co,    Missovila, 
Mont. 


AVednesday,     April     14,      1915. 

3.  Welch  Bros.  &  Hannaman,  Grass 
Valley.   Cal. 

4.  Sound  Construction  &  Engineer- 
ing  Co.,   Seattle,   Wash. 

.5.      John    Almeter,    Portland,    Ore. 

6.  Erickson  &  Larson,  Seattle,  Wash. 

7.  Dieter  &  Wenzel  Construction  Co., 
Wichita,    Kans. 

8.  Palmberg-  &  Mattson,  Astoria, 
Ore. 

9.  J.    B.    Sweatt,    Spokane,    Wash. 

10.  King-  Lumber  Co.,  Charlottes- 
ville, Va. 

11.  Georg-e  A.  Whitmeyer  &  Sons, 
Ogden,   Utah. 

12.  Alloway  &  Georg,  Spokane, 
Wash. 

13.  Eugene    Schuler,    Pasadena,    Cal. 

14.  Booker,  Kiehl  &  Whipple,  Seat- 
tle,  Wash. 

(1)  Using  limestone  for  all  stone- 
work, except  where  granite  is  requir- 
ed— Bid  1,  $84,487;  2,  $87,445;  3,  $92,- 
219:     4,     $92,362:     5,     $92,548;     6,     $95,226; 

7,  $97,083:  S,  $99,870;  9,  $106,337;  10, 
$104,000:  n,  $105,624:  12,  $108,369;  13, 
$120,000:    14,    $121,422. 

(2)  Using  sandstone  for  all  stone- 
work, except  where  granite  is  requir- 
ed—Bid 1,  $84,387;  2,  $87,620;  3,  $92,- 
219;     4,     $92,368;     5,     $92,500:     6,     $95,042; 

8,  $99,870:  9,  $106,300;  10,  $104,000;  12, 
$108,269:    13,    $120,000:     14,    $121,422. 

For  alternate  No.  1  (  using  limestone 
or  .'!and.«tone  in  lieu  of  brick  facing 
below  first  floor  level,  in  lieu  of  orna- 
mental terra  cotta,  and  in  lieu  of  wood 
foi-  the  cornice,  frieze,  balustrade,  etc., 
as  specified),  add  for  using  limestone 
— Bid  1,  $8,000;  2,  $6,700:  3.  $6,545;  4, 
$6,067:  5,  $5,618;  6,  $7,022;  7,  $6,900;  8, 
$8,500:    9,    $9,067;    10.    $10,000;    11,    $8,112; 

12,  $6,596;    13,    $22,750;    14,    $7,259. 

Add  for  using  -sandstone — Bid  1,  $7,- 
8.00:  2,  $8,950:  ?,.  $6,545;  4,  $10,267:  5, 
$5,800;  6,  $11,650:  8,  $8,500;  9,  $9,000; 
to,  $10,000:  12,  $5,9111;  13,  $25,000;  14, 
S7,259. 

For  altei-nate  No.  2  (painting,  sheet- 
ing, etc..  of  remaining  plaster  sur- 
faces throughout  the  building,  as 
specified),  add— Bid  1.  $500;  2,  $1,250; 
3,  $1,080:  4.  $2,900:  5,  $3,000;  6,  $600:  7, 
$2,000:  8,  $800:  9.  $1,900:  10,  $2,500:  11. 
$1,254:    12,    $1,760;    13,    $2,750;    14,    $2,160. 

For  alternate  No.  3  (constructing 
the  driveway  of  concrete  in  lieu  of 
macadam,  as  specified),  add — Bid  1, 
$150:  2,  $350:  3,  $257:  4,  $386:  5,  $350; 
6,  $540:  7,  $336;  8,  $400:  9,  $300;  10, 
800;  ^h  $299:  12,  $200;  13,  $640:  14, 
$50. 

Foi'  alternate  No.  4  (using  marble 
(Or  the  wainscot  in  the  public  lobby 
in  lieu  of  wood,  and  for  the  wainscot 
In  toilet  rooms  In  lieu  of  cement,  and 
using  terrazzo  with  marble  floor  bor- 
ders in  lieu  of  cement  finish  for  the 
floors  of  the  public  lobby  and  toilet 
rooms,  as  specified)  add — Bid  1,  $3.- 
000:  2.  $4,450:  3,  $2,631;  4,  $4,003:  5, 
$2,500:  6,  $4,575:  7.  $2,700;  8,  $3,000:  9, 
$5,068;    10.   $1,800:    11,    $3,842;    12,    $3,748; 

13,  $3,500;    14,    $4,228. 

For  alternate  No.  5  (constructing 
elevator  inclosure  of  cast  iron  and 
wired  glass,  etc.,  and  lobby  stairs  with 
marble  base.  In  accordance  with  the 
alternate  design,  as  specified),  add — 
Bid  1,  $1,900;  2,  $1,700:  3.  $1,682;  4,  $2,- 
910;  5,  $3,000;  6.  $1,200;  7,  $1,550;  8,  $2,- 
500:  9,  $2,159:  10,  $1,200;  11,  $1,861;  12, 
$1,634;    13,    $1,750;    14,    $5,630. 

For  alternate  No.  6  (finishing  the 
court  room  according  to  the  alternate 
dciign,  with  furred  ornamental  ceil- 
ing,  paneled   walls,   etc.,   as  specified), 
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add— Bid    1,    $1,800;    2,    $2,975;    3,    $1,033; 

4,  $2,242;    5,    $2,150;    6,    $2,300;    7,    $2,900: 

5,  $1,600;  9.  $2,542;  10,  $2,000;  11,  $1,915; 
12,    $1,747;    13,    $2,370;    14,    $3,242. 

Amount  included  under  this  alter- 
nate for  additional  lighting  fixtures — 
Bid  1,  $150:  2,  $150;  3  $150;  4,  $150;  5, 
$1,350;  6,  $160;  7.  $200:  9,  $150;  10, 
$500:   12,   $50;   13,   $300:   14,   $69. 

For  alternate  No.  7  (erecting  and 
maintaining  a  tempoi-ary  office  build- 
ing for  the  use  of  the  superintendent 
of  construction,  as  spicifled),  add — Bid 

1,  $300;   2,  $350;  3,  $441;   4,  $500;  5,  $150; 

6,  $500;  7,  $570;  8,  HSO;  9,  $950;  10, 
$500;  11,  $1,126:  12,  $1,200;  13,  $635;  14, 
$162. 

Amount  included  in  the  proposal  for 
furnishing  and  Installing  of  all  inte- 
rior lighting  flxture.s— Bid  2,  $1,150;  3, 
$1,500;  4,  $1,675:  6,  $1,400:  7,  $1,400;  8, 
$1,600:    9,    $1,410:    10,    .^3,000;    11,    $1,212; 

2,  $2,500;    13,    $1,700;    14,    $1,490. 


HALLS    A^D    SOCIETY    BUILDINGS 


Contracts   Awarded. 

FRESNO,  FRESNO  CO.,  CAL.  — 
Lodge  hall,  2  story  and  base,  brick  and 
steel,  $54,0»0.  Architects,  Swartz, 
Hotchkin  &  Swart?,  Rowell  Bldg., 
Fresno.  Owner,  F.  IM.  Roessller.  Con- 
tractor, .James  L.  Daly,  Fresno.  Con- 
tract  price,    $54,000. 

KLAMATH  FALLS,  ORE.  —  Lodge 
hall,  2  story  and  base,  reinforced  con- 
crete. $50,000.  Architects,  Houghtal- 
ing  &  Dougan,  Henry  Bldg.,  Portland. 
Owners,  Klamath  Falls  Elks'  Hall  As- 
.sociation.  Contractor;?,  Le  Doux  &  Le 
Doux,  ISO  Simpson  Bldg.,  Portland. 
Contract    price,    $50,000. 


HOSPITALS 

NORWALK,  LOS  ANGELES  CO.. 
CAL. — Hospital  building,  frame  and 
concrete  construction.  Cost  not  stat- 
ed. Architect,  State  Architect  George 
B.  McDougall,  Sacramento.  Owners, 
State  of  California.  Plans  for  the  new 
State  Hospital  for  the  Insane  Blind, 
which  is  to  be  erected  near  Norwalk, 
have  been  completed  and  are  now  out 
for  figures.  The  first  of  the  buildings 
to  be  figured  will  be  Workers  Cottage, 
Kitchen  Building  and  Power  House. 
The  power  house  will  be  of  concrete. 
The  workers'  cottage  and  kitchen 
building  will  be  of  frame  and  plaster 
construction.  Bids  are  now  being 
taken  and  will  be  opened  on  May  4th 
at  Sacramento.  Plans  and  specifica- 
tions can  be  secured  from  the  State 
Department  of  Engineering  at  Sacra- 
mento. An  official  propo.sal  appears  In 
another    column    of    this    Issue. 

WOODLAND,  YOLO  CO..  CAL. — Hos- 
pital addition,  1  story  and  base,  rein- 
forced concrete,  $7,000.  Architect,  W. 
H.  Weeks,  75  Post  street,  S.  F.  Own- 
ers, Woodland  Sanitarium  Co.  The 
addition  will  be  In  the  nature  of  a  new" 
wing  added  to  the  present  building. 
Tnierior  will  be  finished  in  pine  with 
hardwood  floors.  There  will  be  steam 
heat,  vacuum  cleaning  and  a  hot  water 
supply.  Exterior  of  the  building  v/IU 
be  faced  with  cement  plaster.  Plan.'-, 
are   now   being  prepared. 

LOS  ANGELES,  CAL.— Hopital,  3 
story  and  base,  reinforced  concrete, 
$40,000.  Architect.  W.  S.  Garrett.  Cur- 
rie  l?ldg.,  T.,.  A.  Owners.  French  Hos- 
pital A.ssociation.  The  building  wilf 
be  erected  at  the  corner  of  College  and 
Castelar    streets.      There    will    be      18 


private  rooma,  four  wards  of  four 
beds  each,  operating  rooms,  nurses' 
quarters  and  office.  Interior  will  be" 
finished  in  pine  with  hardwood  and 
tile  fioors.  There  will  be  steam  heat 
and  vacuum  cleaning.  Exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  now  being 
prepared. 


HOTELS 

SA>J  FRANCISCO — Hotel  completion, 
6  story  and  ba.se.  Class  C  constr-ic- 
tion,  $50,000.  Architect,  J.  R.  Miller, 
Lick  Bldg.,  S.  F.  Owners,  ,1.  R.  Prior 
Estate.  The  building  at  the  southwest 
corner-  of  Eddy  and  Mason  streets  is  to 
be  completed  at  once.  The  work  will 
include  all  Interior  finish,  plastering, 
plumbing,  electric  work,  glass  .xnd 
glazing  and  painting  on  the  upper 
four  Iloors.  Plans  are  being  com- 
pleted and  figures  will  be  called  for 
shortly. 


LIBRARIES. 


BERKELEY,  ALAMEDA  CO.,  CAL. — 
I.iibrary,  2  story  and  base,  brick  and 
stone,  $10,000.  Architect,  W.  H.  Rat- 
cliff,  Jr.,  First  National  Bank  Bldg., 
Berkeley.  Owners,  City  of  Berkeley. 
Plans  for  a  new  Carnegie  Library, 
which  is  to  be  erected  on  San  Pablo 
avenue  near  University  are  nearly 
complete.  The  building  will  contain 
tvyo  reading  rooms,  stack  room,  office 
for  the  librarian  and  assistant.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  maple  floors  In  the  reading 
room.-;.  There  will  be  furnace  heat. 
Double  book  stacks  are  specified.  Ex- 
terior of  the  building  will  be  covered 
with  pressed  brick.  Plans  will  be  out 
for  figures  in  about  two  weeks.  Fur- 
ther mention  will  be  made  of  the 
work. 


POST    OFFICES 


PARK  CITY,  UTAH— Post  office,  1 
."tory  and  base,  brick  and  stone.  Cost 
not  stated.  Architect,  Supervising 
Ai'chitect  Oscar  Wenderoth,  Washing- 
ton, D.  C.  Owners,  United  States  Gov- 
ernment. The  building  will  cover  an 
area  of  2,300  square  feet.  Interior 
will  be  finished  in  pine  and  hardwood 
with  some  maple  floors.  There  will 
be  steam  heat  and  a  hot  water  sys- 
tem. Fireproof  vaults  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  br-ick  and  stone.  Plans 
arc  complete  and  figures  are  now  be- 
ing taken.  Bids  will  be  opened  on 
May  13th.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
Supervising  Architect.  An  official  pro- 
posal appears  in  another  column  of 
this    Issue. 


RAILROAD    CONSTRUCTION    AN!D 
EQUIPMENT. 

MODESTO.  STANISLAUS  CO.,  CAL.— 
Passenger  station,  1  story  and  base, 
reinforced  concrete,  $15,000.  Archi- 
tect, .-\i-chltectural  Department,  South- 
ern Pacific  Co.,  Flood  Bldg.,  S.  F. 
Owners,  Southern  Pacific  Co.  Imme- 
diate construction  of  a  new  passenger 
station  has  been  ordered  by  the  State 
Railroad  Commission.  The  building 
will  be  designed  in  the  Alisslon  style 
and  will  contain  two  waiting  rooms, 
agent's   office,    express     and     baggage 
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rooms.  Exterior  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 


ftESIDENCES. 


SAN  FUANCISCO — Residence,  2  story 
and  ba.se.  frame.  $3,000.  Architect. 
none.  Owner,  J.  C.  Kirby,  21. 52- A  Mar- 
ket street,  S.  F.  The  dwelling  will  be 
erected  on  the  west  side  of  12th  ave- 
nue, north  of  Anza,  and  has  been  de- 
.«isned  to  contain  six  rooms,  bath  and 
sleeping  porch.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  room 
and  dining  room.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile 
wain.scot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  Will  do 
the    work    by    Day   Labor. 

SAN  FRANCISCO  —  Residence.  2 
story,  attic  and  base,  frame.  Cost  not 
stated.  Architect,  William  C.  Hays, 
First  National  Bank  BIdg.,  S.  F.  Own- 
er, Captain  William  Matson.  The 
dwelling  will  be  erected  on  the  south 
side  of  Jackson  street  east  of  Web- 
ster, and  has  been  designed  for  a 
handsome  city  home.  The  house  will 
contain  twelve  rooms,  several  baths 
and  sleeping  porches.  Interior  fini.jh 
will  be  of  pine,  hardwood  and  white 
enamel.  Hardwood  ioors  will  be  used 
throughout,  except  in  the  bath  rooms, 
which  will  be  finished  in  tile.  Plans 
provide  for  a  central  heating  system, 
and  probably  hot  water  circulating 
system  and  open  fire  places.  Mantels 
will  be  of  stone  and  brick.  A  garage 
will  be  erected  at  the  rear  of  the  prop- 
erty. Exterior  of  the  dwelling  and 
garage  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now   being  taken. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner.  Alpheus  Duffee,  685 
Dolores  street.  S.  F.  The  dwelling 
will  be  erected  on  the  west  side  of 
Ninth  avenue,  north  of  Moraga  street, 
and  has  been  designed  to  contain  sev- 
en rooms,  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be 
open  fire  places.  Mantels  will  be  of 
brick  and  til^  Tile  wainscot  will  be 
used  in  the  bath  room.  Plans  provide 
for  an  automatic  water  hc.iter.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  aie  now  being 
phrchased. 

OAKLAND.  CAL. — Residence.  2  story 
and  base,  frame.  $2,300.  Architect, 
none.  Owner.  C.  E.  Carlson.  1512 
Grove  street,  Berkeley.  The  dwelling 
will  be  erected  on  the  w-^i  side  of 
Thoma.x  street  north  of  Nai^a,  and  has 
been  designed  for  a  seven -r  >om  house 
with  bath  and  sleeping  por.h.  Inte- 
rior finish  will  be  of  pine  ;ind  rclwood 
with  some  haidwood  veneer.  Pe'l 
rooms  will  be  finished  i?i  wliite  en- 
■imel.  Theie  will  be  furnn<;e  lieat  and 
open  fire  places.  Mantels  will  be  of 
tile   and   brick.     Tile   waloacot  will   be 
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used  in  the  bath  room.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  coven^d  with  ce- 
ment plaster  on  metal  lath.  Plans  ars 
complete  and  in  the  handi;  jT  the  own- 
er who  will  do  the  work  by  Day  Labor. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner.  S.  G.  Rankin,  5659  Shaf- 
fer avenue,  Oakland.  The  dwelling  will 
be  erected  on  the  east  line  of  Haddon 
road  north  of  ICxcelsior  Boulevard, 
and  has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
redwood,  with  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
leception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  .are  com- 
plete and  ia  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials  are  now   being  purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Sorority  house,  2  story,  attic  and  base, 
frame,  $1.'),000.  Architect,  G.  A.  Apple- 
garth.  Call  Bldg..  S.  F.  Owner.  Delta 
Delta  Sorority.  Berkeley.  The  build- 
ing will  be  erected  on  Leroy  avenue, 
and  will  be  similar  to  a  large  resi- 
dence. There  will  be  a  large  social 
room,  library.  living  room.  dining 
room  and  kitchen  on  the  first  floor. 
Upper  floors  will  be  arranged  for 
sleeping  apartments.  Interior  finish 
will  be  of  pine  and  redwood,  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  central  heating  sys- 
tem, hot  water  circulating  system  and 
vacuum  cleaning.  Open  fire  places  and 
tile  mantels  will  be  used.  Bath  rooms 
will  be  flnished  in  tile  and  equipped 
with  showers.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing  prepared. 


Wednesday,     April     14, 


1915. 


STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Residence,  1  story  and  base, 
frame.  $2,000.  Architect,  none.  Own- 
er, H.  B.  Davidson,  94  5  South  Center 
street,  Stockton.  The  building  will  be 
erected  on  Anderson  street,  and  has 
been  designed  to  contain  five  rooms 
and  bath.  Interior  will  be  fini-shed 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining  room.  There  will  be  a  large 
open  file  place  in  the  living  room  with 
a  brick  or  tile  mantel.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  The 
exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the   work   by   Day   I.iabor. 

SAN  FRANCISCO — Residence."),  2.  2 
story  and  base,  frame.  $9,000  each.  Ar- 
chitects. Falch  &  Knoll.  Hearst  Bldg.. 
S.  F.  Owners.  RIsenhach  Co.  These 
two  attractive  city  homes  will  be 
erected  on  Cherry  street  near  Sacra- 
mento and  each  has  been  designed  for 
a  seven-room  house  with  two  baths 
and  sleeping  porches.  Interiors  will 
he  flnished  In  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
he  used  throuj^hout.  There  will  ho 
furnace  heat  and  open  Are  places. 
Mantels  will  he  of  Caen  stone.  Bath 
rooms   will   be   finished   In   tile.     Auto- 


matic water  Tieaters  will  be  Installed. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

SAN  FRANCISCO— Residences.  2.  2 
story  and  base,  frame,  $4,500  each.  Ar- 
chitect, none.  Owner,  W.  W.  Rednall, 
2500  Filbert  street,  S.  F.  These  houses 
will  be  erected  on  Filbert  street  west 
of  Baker  and  each  will  contain  six 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  will  be  of  pine  through- 
out. Hardwood  floors  w^ill  be  used  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  Are  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  are  specified.  Ex- 
teriors will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor. 

SAN  FRAXCISCO— Residences.  2.  2 
story  and  base,  brick  and  frame,  $10,- 
000  each.  Architects,  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owners,  Newell- 
Murdoch  Co.  These  two  houses  will 
each  contain  eight  rooms,  three  baths 
and  sleeping  porches  and  will  he 
erected  in  Forest  Hill.  Separate  ga- 
rages will  be  erected  in  the  rear  of 
the  property.  Interiors  will  be  fln- 
ished in  pine  and  hardwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  throughout.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
stone.  Automatic  water  heaters  will 
be  installed.  Bath  rooms  will  be  fin- 
ished In  tile.  Exteriors  will  be  cov- 
ered with  cement  plaster  on  metal 
lath  and  with  pressed  brick  veneer. 
Plans   are    being   prepared. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame.  $3,500.  .Archi- 
tects, Falch  &  Knoll,  Hearst  Bldg.,  S. 
F.  Owner,  F.  O'Connell.  The  dwelling 
has  been  designed  for  a  six-room 
house  and  will  be  erected  at  the  cor- 
ner of  30th  avenue  and  Balboa  street. 
Interior  will  be  flnished  in  pine  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  Are  places  and  tile 
mantels.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
piaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

SAN  MATEO.  SAN  MATEO  CO.,  CAT* 
— Residence.  2  story  and  base,  frame. 
Cost  not  stated.  .Architects,  Rousseau 
&  Rousseau,  110  Sutter  street.  S.  F. 
Owner's  name  withheld.  The  dwelling 
has  been  designed  for  an  eight-room 
house  with  two  baths  and  sleeping 
porch.  Interior  will  be  finished  In 
pine  and  hardwood  with  hardwood 
floors  In  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  he  of  tile  and 
brick.  Bath  rooms  will  be  flnished  in 
tile.  An  automatic  water  heater  will 
be  installed.  lOxterior  of  the  dwelling 
will  he  faced  with  cement  plaster  on 
metal    lath.      Plans   are   being  prepared. 

rontract.s  Awarded. 

SAN  JOSi:.  SANTA  CI.AKA  CO.,  CAL. 
"Residence,  2  story  and  base,  frame. 
$3,000.  .Architect.  none.  Owner.  .T. 
Pudfield.  Contractor.  F'.  'C.  Nel.oon. 
173  South  First  street.  San  Jose.  Con- 
tr.nct     ))rice,     $3,000. 

FRESNO.  FRESNO  CO..  CAT...— Res- 
idence. 1  story  and  base,  frame.  $2,500. 


Wednesday,     April     14,      1916. 

Architect,  none.  Owner,  David  Wells. 
Contractors,  Metsger  &  Weston,  Fres- 
no.     Contract   price;    $2,500. 

LO.S  ANGELES,  CAL. — Residence,  2 
.story  and  ba.se,  brick  and  frame,  $20,- 
000.  Architect.s,  Hunt  &  Burn.s,  Laugh- 
lin  Bldg.,  L.  A.  Owner,  James  R.  Page. 
Contractor,  Tliomas  C.  Marlowe,  Van 
Nuys  Bldg.,  Ij.  A.  Contract  price,  $20,- 
000. 

SAN  FRANCISCO — Residences,  2,  2 
story  and  base,  frame,  $6,200  and  $7,- 
.500.  Architects,  Palch  &  Knoll,  Hearst 
Bldg.,  S.  F.  Owners,  Newell-Murdoch 
Co.  Contractors,  Higginson  Co.,  Hum- 
boldt Bank  Bldg.,  S.  F.  Contract 
piices.    $6,200    and    $7,500. 


SCHOOLS. 


RICHMOND,  CONTRA  COSTA  CO., 
CALi.^School,  1  story,  brick.  Cost 
not  stated.  Architect,  J.  A.  Narbett, 
704  Macdonald  avenue,  Richmond. 
Owner,  City  of  Richmond.  Plans  for 
the  Fairmount  School  have  been  com- 
pleted and  approved  by  the  Board  of 
Education.  The  building  will  contain 
four  rooms  and  a  reception  hall,  and 
will  be  in  the  nature  of  an  addition 
to  the  present  building.  Interior  will 
be  finished  in  pine  an<^  redwood,  with 
hardwood  floors  in  the  class  rooms.  A 
central  heating  system  and  oil  burn- 
ing equipment  will  be  installed.  Mod- 
ern school  plumbing  is  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Bids  are  now  be- 
ing taken  and  will  be  opened  by  the 
Board  of  Education  on  April  17th  at 
S  p.  m.  Plans  and  specifications  can 
be  secured  from  the  architect.  Sep- 
arate bids  are  being  called  for  on  the 
heating    and    ventilating. 

SEBASTOPOL,  SONOMA  CO.,  CAL.— 
School,  1  story  and  basement,  frame 
and  plaster.  Cost  not  stated.  Archi- 
tect, Ernest  L.  Norberg,  Phelan  Bldg., 
S.  F.  All  bids  received  for  this  work 
recently  by  the  Board  of  Education 
have  been  rejected,  and  plans  will  be 
revised.  The  building  will  contain 
four  rooms  and  assembly  hall.  Inte- 
rior will  be  finished  in  pine.  Plans 
provide  for  a  -central  heating  system, 
probably  furnace  heat,  modern  school 
plumbing  and  program  clocks.  Maple 
floors  will  be  used  in  the  class  rooms. 
Exterior  of  the  building  will  be  fin- 
ished with  cement  plaster  on  metal 
lath.  The  architect  is  now  making 
revisions  in  the  plans  and  further  no- 
tice will  be  given  when  revised  figures 
will    be    called    for. 

LOS  ANGELES,  CAL.  —  School,  3 
story  and  base,  biick  and  steel,  $350,- 
000.  Architect,  John  C.  Austin,  Baker- 
Detwiler  Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  The  building  will  be 
erected  on  a  16-acre  tract  on  Knoll 
street.  Construction  will  be  fireproof 
throughout.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Only 
preliminary  plans  have  been  prepared 
and   details   will   be   given   later. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick  and  steel,  $100,- 
000.  Architect,  C.  H.  Russell,  Story 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected  on 
I':ast  14th  street  and  will  cover  an  area 
of  172  by  247  feet.  Interior  trim  will 
be  of  pine  with  hardwood  floors  in  the 
class  rooms.  Modern  school  plumbing, 
steam  heat,  vaccum  cleaning  and  pro- 
gram clocks  are  specified.  Exterior 
will  be  faced  with  pressed  brick.  Plans 
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are  complete  and  out  for  figures.  Bids 
will  be  opened  on  April  15th.  Plans 
and  specifications  can  be  secured  from 
the   architect. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick  or  hollow  tile, 
$45,000.  Architects,  Dennis  &  Hewitt, 
Fay  Bldg.,  L.  A.  Owners,  Marian 
School  District.  The  building  has  been 
designed  in  the  classic  style  and  will 
contain  ten  class  rooms,  library,  audi- 
torium and  departments  for  domestic 
science  and  manual  training.  Interior 
will  be  finished  in  pine  with  maple 
floors  in  the  class  rooms.  There  will 
be  steam  heat,  vacuum  cleaning  and 
program  clocks.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
or  cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  April 
19th. 

LOS  ANGELES,  CAL.— School  addi- 
tion and  alteration,  2  story  and  base, 
hollow  tile,  $25,000.  Architect,  Homer. 
\V.  Glidden,  Wright  and  Callender 
Bldg.,  L.  A.  Owners,  City  of  Las  An- 
geles. Twi  wings  will  be  constructed 
at  the  Normandie  School  and  other  al- 
terations made.  Plans  are  complete 
and  out  for  figures.  Bids  will  be  open- 
ed on  April  22nd.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect. ( 

SAN  FERNANDO,  LOS  ANGELES, 
CO.,  CAL. — Schools,  2,  1  and  2  story 
and  base,  reinforced  concrete,  $135,000. 
Architect,  John  C.  Austin,  Beker-Det- 
wiler  Bldg.,  L.  A.  Owners,  San  Fer- 
nando Union  High  School  District. 
These  buildings  will  be  of  fireproof 
construction.  The  auditorium  building 
will  be  two  stories  in  height  and  the 
mechanical  arts  building  one  story.  In- 
teriors will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  There 
will  be  steam  heat,  vacuum  cleaning, 
program  clocks  and  modern  school 
plumbing.  Exteriors  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids  will  be  opened  on  April   24th. 

WOODLAND,  YOLO  CO.,  CAL.  — 
Schools,  2,  1  and  2  story  and  base, 
brick  and  frame.  Cost  not  stated.  Ar- 
chitect, W.  H.  Weeks,  75  Post  street,  S. 
F.  Owners,  City  of  Woodland.  Plans 
for  these  two  buildings  have  been 
completed  and  are  now  out  for  figures. 
The  two-story  brick  structure  will 
contain  twelve  class  rooms,  audito- 
rium and  departments  for  manual 
training  and  domestic  science.  The 
one-story  frame  and  plaster  building- 
will  contain  eight  class  rooms.  Mod- 
ern school  plumbing  and  heating  are 
specified.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath  and 
pressed  brick.  Plans  will  be  figured 
at  once. 

Contracts  Awarded. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — School,  1  story  and  base,  brick 
veneer,  $10,34L  Architect,  James  T. 
Narbett,  Berry  Bldg.,  Richmond.  Own- 
ers, City  of  Richmond.  Contractor,  J. 
S.  Hannah,  Williams  Bldg.,  S.  F.  Con- 
tract price,  $10,341.  Heating  and  ven- 
tilating was  awarded  to  J.  E.  Overaa 
of    Richmond    at   $1,844. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick,  $26,416.  Archi- 
tect, Architectural  Department  of  the 
Board  of  Education,  L.  A.  Owners, 
City  of  Los  Angeles.  Contractors,  Wil- 
lard-Brent  Co.,  Baker-Detwiler  Bldg., 
L.   A.     Contract  price.   $26,416. 
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iSEWERS,  STREET  WORK  &  WATER 

SYSTEMS. 

CALISTOGA,  NAPA  CO.,  CAL.— Sew- 
ei-  system,  $14,000.  Engineer,  City  En- 
gineer, Calistoga.  Owners,  City  of  Cal- 
istoga.  Bids  for  the  construction  of 
the  new  sewer  system  at  Calistoga 
have  been  opened  by  the  City  Trustees 
and  show  the  following  firms  as  the 
two  lowest  bidders:  J.  H.  May,  Napa, 
$11, .■)!.");  Bardwell  &  Dillerman,  Calis- 
toga, $14,200'.  All  other  bids  sub- 
mitted were  rejected.  The  bids  of  the 
two  mentioned  above  have  been  taken 
under    advisement. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Sewer  construction.  Cost  not 
stated.  Engineer,  City  Engineer,  Red- 
wood City.  Owners,  Redwood  City. 
After  a  recommendation,  the  City 
Council  ordered  the  City  Engineer  to 
prepare  plans  and  specifications  for 
the  lawing  of  storm  sewers  of  16-inch 
teria  cotta  pipe  and  cement  gutters  on 
either  side  of  Broadway  from  Main 
street  to  the  bridge,  and  also  Jefferson 
street  to  the  bridge.  Bids  will  be 
called  for  on  the  adoption  of  the  plans. 

MONTEREY,  MONTEREY  CO.,  CAL. 
— Sewer  work.  Cost  not  stated.  En- 
gineer, City  Engineer,  Monterey.  Own- 
ers, City  of  Monterey.  The  City  Coun- 
cil has  adopted  plans  and  specifica- 
tions to  connect  the  Oak  Grove  sewer 
with  the  septic  tank  back  of  the  Mon- 
terey Theatre,  and  the  City  Clerk  has 
been  instructed  to  advertise  for  bids 
on    the   work. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Pipe  line  construction,  $100,000.  Engi- 
neer's name  not  given.  Owner,  Syndi- 
cate represented  by  C.  H.  Ball,  Bakers- 
field.  Recent  reports  state  that  a 
$100,000  pipe  line  from  the  Rio  Bravo 
pumping  plant  through  Shaffer  to 
Wasco,  with  a  branch  line  to  Rosedale, 
will  be  stai'ted  within  thirty  days  by  a 
group  of  Los  Angeles  capitalists.  C. 
H.  Ball,  an  eastern  man  now  in  Bak- 
ersfield,  is  interested  in  the  work,  and 
is  now  securing  signatures  of  resi- 
dents and  ranchers  in  the  vicinity. 

PORTERVILE,  TULARE  CO.,  CAL.^ 
Street  paving.  Cost  not  stated.  Engi- 
neer-, City  Engineer-,  Porterville.  Own- 
er-s,  City  of  Porterville.  Preliminary 
steps  have  been  taken  by  the  City 
Council  to  pave  twenty  blocks  of  resi- 
dence streets  in  addition  to  the  thirty- 
three  blocks  of  work  now  under  con- 
struction. A  petition  has  been  filed 
with  the  Council  for  the  paving  of  El 
Granito  avenue  adjoining  the  high 
school. 

SACRAMENTO,  CAL.— Water  main 
extension.  Cost  not  stated.  Engineer, 
City  Engineer,  Sacramento.  Owners, 
City  of  Sacramento.  The  City  Com- 
mission has  voted  to  lay  water  pipe 
along  Cypress  avenue  from  the  Lower 
Stockton  road  to  the  Upper  Stockton 
road,  and  also  on  M  street  from  31st 
to  Dana  Way.  This  will  take  approx- 
imately two  miles  of  eight  inch  pipe, 
according  to  Commissioner  Coulter-, 
who    recommended   the   work. 

STOCKTON,  SAN  JOAUIN  CO.,  CAL. 
— Street  paving,  etc.,  $35,000.  Engi- 
neer, City  Engineer-,  Stockton.  Own- 
ers, City  of  Stockton.  Work  will  be- 
gin within  the  next  five  weeks,  accord- 
ing to  an  announcement  made  by  the 
Supervisors,  on  the  macadamizing  of 
the  Howard  road,  a  distance  of  eight 
miles.  Bids  for  this  work  are  to  be 
called   for   immediately. 
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Contracts  Awarded. 

REDW001>  CITY,  SAN  MATEO  CO.. 
CAI>. — Box  culvert  and  concrete  wall, 
$2,oS6.97.  Engrineer,  County  Surveyor, 
Uedvvood  City.  Owner.s,  San  Mateo 
County.  Contractor.s,  Con.struction  & 
Engineering:  Co.,  Hobart  Hldg.,  S.  F. 
Contract    price,    $2,586.97. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAU — Road  construction,  129,947.53. 
Eng-ineer,  County  Surveyor,  Redwood 
City.  Owner.s,  San  Mateo  County.  Con- 
tractors, Duncan.son-Harrelson  Co., 
Chronicle  Hldg.,  S.  F.  Contract  price, 
$29,9-17.53. 

SANTA  CRUZ,  SANTA  CRUZ  CO., 
CAL. — Street  paving,  $11,175.  Engi- 
neer, City  Engineer,  Santa  Cruz.  Own- 
ers, City  of  Santa  Ciuz.  Contractor, 
W.  E.  Miller,  Santa  Cruz.  Contract 
price,    $11,175. 

SAUSAL.ITO,  MARIN  CO..  CAL.— 
Paving.  $44,1 20. lO.  Engineer,  City  En- 
gineer, Sausalito.  Owners,  City  of 
.Sausalito.  Contractoi-s,  Clark  &  Henry, 
.Sausalito.      Contract   price,    $44,120.40. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Road  work,  $30,000.  Engineer, 
none.  Owner,  .lohn  Nicholl.  Contrac- 
tors, .Moffett-.Mead  Co..  Richmond.  Con- 
tract  price,    $30,000. 
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specitied.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are    now    being    prepared. 

HERKELEY,  ALAMEDA  CO.,  CAL.— 
Stores,  1  story  and  base,  brick  and 
steel,  $30,000.  Architect,  'James  W. 
I'lachek,  .\cheson  Bldg.,  Berkeley. 
Owner.  W.  J.  Acheson.  The  building 
will  be  erected  at  the  coi-ner  of  Home 
and  University,  and  has  been  designed 
for  several  modern  stores.  Interiors 
will  be  linished  in  pine  and  tile.  Pat- 
ent store  fronts  are  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are   being  taken. 


STORES  AM)  OFFICES. 


S.\N  KR.ANCISCO — Stores,  1  story 
and  base,  brick,  $6,000.  Architect,  W. 
E.  Whalin.  2187  Fillmore  street,  S.  F. 
(Jwnei-,  A.  S.  .lohnson.  The  present 
flame  building  will  undergo  altera- 
tion. There  will  be  a  new  cement  floor 
and  brick  veneer  walls  to  the  second 
floor  line.  New  plumbing,  interior  fin- 
ish and  electric  work  is  specified. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day   Labor. 

SAN  FRANCISCO— Stores,  1  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owners,  C.  J.  and  W.  J.  Keenan, 
Hays  and  Central  avenue,  S.  F.  The 
building  will  be  erected  at  the  north- 
west corner  of  Hayes  and  Central  ave- 
nue, covering  an  area  of  37  Vi  by  77 
feet.  There  will  be  several  small 
stores.  Interiors  will  be  finished  in 
pine.  A  cement  floor  is  specified.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day   Labor. 

OAKLAND,  CAL.— Market,  1  story 
and  base,  brick,  $2.'). 000.  Architects, 
Rousseau  &  Rousseau,  110  Sutter 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  at  the 
southwest  corner  of  7th  and  Washing- 
ton streets,  covering  an  area  of  100  by 
100  feet.  The  building  has  been  de- 
signed for  a  Free  Market.  Consider- 
able tile  will  be  used.  Modern  plumb- 
ing and  electric  work  is  specified.  Ex- 
tt'rior  will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
now    being   prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
.Stores,  1  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architects, 
Rousseau  &  Rousseau,  110  Sutter 
street,  .S.  I<'.  Owner's  name  withhold. 
The  building  will  be  erected  at  the 
southeast  corner  of  College  and  Ashby 
and  will  cover  a  considerable  ground 
area.  There  will  be  several  small 
stores.  Interiors  will  be  finished  in 
pine   and   tile.     Patent  store  fronts   arc 


THEATRES. 


SEATTLE,  WASH.  —  Theatre  and 
stores,  1  story  and  base.  Class  A  con- 
struction, $350,000.  Architect,  B.  Mar- 
cus Pretica,  Empire  Bldg.,  Seattle. 
Owner,  C.  D.  Stimpson.  The  building 
will  be  erected  at  the  corner  of  5th 
avenue  and  Pike  street,  and  will  cover 
a  ground  area  of  110  by  120  feet.  Con- 
struction will  be  fireproof  throughout. 
The  theatre  will  have  a  seating  capac- 
ity of  2,500  people.  A  $45,000  organ  is 
included  in  the  work.  Exterior  of  the 
building  will  be  faced  with  cement 
plastei-.  Plans  are  nearly  complete 
and    figures   will    be   called   for   shortly. 


SEALED    PROPOSALS 


IMJOI'OS  \|,S 


I'OK     KITCHEN     KQITIP- 
AIK\'r. 


KITCHEN  EQUIPMENT— Sealed  pro- 
posals indorsed  "Proposals  for  Kitchen 
Lquipment"  will  be  received  at  the  bu- 
reau of  yards  and  docks,  Navv  Depart- 
ment. Washington.  D.  C,  until  11 
o'olork  n.  in.  May  1,  1»15,  and  then  and 
there  publicly  opened,  for  kitchen 
equipment  at  the  naval  hospital.  Pearl 
Harbor,  Hawaii.  Plans  and  specifica- 
tions may  be  obtained  on  application 
to  the  bureau  or  to  the  commandant  of 
the  naval  station.  Pearl  Harbor,  Ha- 
waii. H.  R.  ST.\NFORD,  chief  of  bu- 
reau. 


PU<H'OS.'\I,S. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  betwof'n  the  hours  of  ;: 
o'clock  p.  III.  and  :t  o'clock  p.  ni.,  on 
WcdncMda.v,  the  '2lnt  day  of  April,  1915, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials   therefor,   to   wit: 

Glass   and   Glazing   for   the   City    Hall. 

Progre.'^sive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  .specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  Jiereby 
made,  and  must  be  commenced  within 
five  (5)  calendar  days  from  the  receipt 
of  written  notice  from  the  Board  of 
Public  Works  and  completed  within 
one  hundred  and  eighty  (ISO)  calendar 
days    thereafter. 

The  iimount  of  bond  for  faithful  per- 
foi-mance  of  conti'act  has  been  fixed  at 
$6,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
an  amount  not  less  than  ten  per  cent 
of   the   aggregate   t>f   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuit<nisl>'  upon  application  .-it 
the  office  of  the  .Architect,  and  all  pro- 
posals  must   he   made   upon   such    forms. 

The  l!oai<l  of  Public  \\'oi-lvs  resolves 
the   right   t"   H'.i«<t  any   and  all   bids. 

Hy  order  of  the  Board  of  Public 
Works.  F.    .1.    CHITRCHILL. 

Secretary. 


Wednesday.     April      14,       1915. 
PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  III.  and  .t  o'clock  p.  ni.,  on 
■W  cdncKd.Ty.  the  :rsth  day  of  .4pril.  191.1, 
for    furni.^hing   and   delivering 

Hardware    for   the   City    Hall. 

Progressive   payments   will    be   made. 

Said  hardware  must  be  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,  to  which  reference  Is  hereby 
made,  and  dtyivery  must  be  commenced 
within  five  (5)  calendar  days  from  the 
receipt  of  written  notice  from  the 
Board  of  Public  Works,  and  completed 
within  one  hundred  and  eighty  (180) 
calendar    days    thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  ha.s  been  fixed  at 
$4,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  .Supervisors,  for  an 
an  amount  not  less  than  ten  per  cent 
of   the   aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  office  of  the  Architect,  and  all  pro- 
posals  must  be   made   upon   such   forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


NOTICE  TO   COXTRACTORS. 


OFFICE  CONSTRI'CTING  QUAR- 
TERMASTER, Fort  Mason.  Cal.,  April 
7,  1915.— SEALED  PROPOSALS,  in 
triplicate,  for  constructing  a  macadam 
road  from  Lobos  Creek  to  near  Battery 
Chamberlain,  also  for  constructing  a 
concrete  road  with  oiled  shoulders 
from  Marine  Hospital  to  new  stable 
site,  Presidio  of  San  Francisco,  Cal., 
will  be  received  here  until  11  ;00  \.  M. 
April  23,  1915,  and  then  opened.  Plans, 
specifications  and  necessary  informa- 
tion can  be  obtained  here.  Deposit  of 
$10.00  required  to  insure  return  of 
plans,  etc.  Proposals  to  be  enclosed 
in  sealed  envelopes  and  addressed  Lt. 
Col.  Geo.   McK.  Williamson,  Q.  M.  C.  (*) 


STATE    OF    C-\l.IFORNIA. 
DEPARTMENT     OF     ENGINEERING. 


CALIFORNIA   HIGHWAY   COMMISSION 


NOTICE   TO   CONTRACTORS. 


SFALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way ConiniiMHion,  515  Forum  lliilldlng, 
Sacramento.  Cal..  until  2  o'clock  P.  M. 
on  .4pril  2«,  1915,  at  which  time  they 
will  be  publicly  opened  and  reaJ  for 
construction  in  accordance  wifi  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Sonoma  County  from  Willow  Brook 
to  Southerly  Boundary  (TV-Son-1 -C). 
about  6.4  miles  in  length,  to  be  built  of 
Portland   cement   concrete. 

(ilontra  Costa  County  from  Richmond 
to  Pinole  (IV-C.  C-H-A),  about  5.3 
miles  in  length,  to  be  built  of  Portland 
c^'ment   concrete. 

Monterev  County  from  Salinas  to 
I>agunita  "( V-Mon-2-A>,  about  fi.l  miles 
In  length,  to  be  built  of  Portland  ce- 
ment concrete. 

Monterev  County  from  3.2  miles 
north  of  King  City  Bridge  to  Green- 
field (V-Mon-2-E),  about  7.3  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Monterey  County  from  3  miles  north- 
westerly from  Bradley  to  San  Ardo 
(V-Mon-2-in.  about  10.9  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  ho  obtained,  at  the  said 
office,  and  they  may  bo  seen  at  the  of- 
lice  of  the  Division  Engineers  at  lx>s 
.\ngeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  ICngineors  offices  .-ire  lo- 
cated     at    Willits,      Dunsmuir,      Sacra- 


Wednesday,     April      14,      191!;. 
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W.   R.   BRODE,   Fres.         LOUIS  R.  HOLM,  Sec.  R.   J.    BRODE,  Vlce-Fre«. 

brode:  iron  works 

Established  1886 — Incorporated  I»13 
Tel.    Kearny    2464. 

Fabricators  and  Cintrastirs  if  Struitural  Steal  and  Ornamintal  Inn  Wirk 

OHIO*  A  Werks:  S 1  -37  Hawthern*  St.,  bet.  Heward  A  Felsem  Sts.,    San  Francisce,  Cal. 


niento,  San  Francisco,  San  L,ui.'=:  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blanlt  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,   etc. 

The    Department    of    Engineering    re- 
serves   the    right    to    reject    any    or'  all 
bids    or    to    accept    the    bid    deemed    for 
the   best  interests  of  the  'State. 
CHARLES  T>.   BLANEY. 
NEWELL    D.    DARLINCTON, 
CHARLES   F.   STERN, 
California   Highway   Commission 
AUSTN    B.    FLETCHER, 

Hig-hway   Engineer. 
WILSON  R.  ELLIS, 

Secretary.    (*) 
Dated:      March    30,    1915. 


NOTICE   TO   CONTRACTOR.S. 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C,  April  1,  1915. — SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
it  P.  ]>I.,  May  13,  lai.l,  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  lighting'  fixtures, 
and  approaches)  of  the  United  States 
Post  Office  at  Park  City,  Utah.  One- 
story  and  basement  building:  ground 
area,  2,300  square  feet;  nonfireproof 
Architect,  (♦) 


PROPOSALS    FOR    BUILDIXG. 


BUILDING — U.  S.  Department  of  Ag- 
riculture, Office  of  the  Secretary,  Wash- 
ington, D.  C- — 'Sealed  proposals  will  be 
leceived  by  the  Secretary  of  Agricul- 
ture until  noon,  April  27,  1915,  for  the 
erection  of  a  two-story  frame  cottage, 
telegi-aph  office  building,  for  the 
weather  bureau,  U.  S.  Department  of 
Agriculture,  at  Neah  Bay,  Wash.,  in 
accordance  with  plans  and  specifica- 
tions, which  may  be  obtained  from 
chief,  U.  S.  weather  bureau,  Washing- 
ton, D.  C,  or  the  U.  S.  weather  bureau 
offices  at  Seattle  or  Port  Crescent, 
Wash.  Bids  must  be  sealed  and  in- 
dorsed on  envelope  "Proposals  for 
Weather  Bureau  Building',  Neah  Bay, 
Wash.,"  and  addressed  to  the  chief,  U. 
S.  weather  bureau,  Washington,  D.  C. 
The  department  reserves  the  right  to 
reject  any  and  all  bids  and  to  waive 
defects  should  it  be  deemed  in  its  in- 
terest to  do  so.  (Signed)  D.  F.  HOUS- 
TON,   secretary. 


PROPOSALS     FOR     CANAL.     SUPPLIES 


PANAMO  CIRCULAR  912— Proposals 
for  Mechanical  Range  Indicators,  Am- 
pere Meters,  Knife  Switches,  Galvan- 
ized Roofing,  Spring'  Steel,  Steel  Straps, 
Wire  Lath,  Bolts,  Nuts,  Rivets,  Boat 
Spikes,  Washers,  Cast  Iron  Pipe  and 
Fittings,  Valves,  Sheet  Copper,  Ham- 
mers, Chisels,  Twist  Drills,  Files, 
Saws,  Blacksmiths'  Drills,  Carpenters' 
Braces,  Steel  Squares,  Machetes,  Rakes, 
Oarlocks,  Scrub  Brushes,  Counter 
Brushes,  Paint  Brushes,  Hose,.  Packing, 
Asbestos  Gaskets,  Magnesia  Pipe  Cov- 
ering, Leather  Belting,  Belt  Lacing, 
Sash  Cord,  Chalk  Line,  Marline,  Emery 
Cloth,  Sandpaper,  Oilcloth,  Cheese- 
cloth, Sponges  and  Paper. — ^Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C,  until 
10:30  a.  m.  April  16,  lOl.l,  at  which  time 
they  will  be  opened  in  public,  for  fur- 
nishing' the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  912)  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent,  10'86 
North  Point  street,  San  Francisco,  Cal.; 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle,  Wash,; 
Los  Angeles,  Cal.     F.  C.  BOGGS,  major, 


corp.';   of   engineer.s,   U.   S.   arniy,   genei'iil 
purchasing   officer. 


PROPOSALS    FOR    FUEL    OIL. 


FUEL  OIL,  ETC. — Office  of  the  De- 
partment Quartermaster,  Chronicle 
Building,  San  Francisco,  Cal — Sealed 
proposals  will  be  received  here  until 
11  a.  HI.  April  23,  1015,  for  furnishing 
wood,  coke,  charcoal,  smithing  coal, 
mineral  and  fuel  oil,  gasoline,  etc.,  re- 
quired at  posts  in  the  Western  Depart- 
ment during  fiscal  year  commencing 
.luly  1,  1915.  Information  furnished  on 
application  here  or  to  post  quarter- 
masters and  quartermasters  at  Seattle, 
Wash.,  and  Portland,  Ore.  H.  S.  WAL- 
LACE,   colonel,    quartermaster    corps. 


PROPOSALS     FOR     CANAL    SUPPLIES. 


PANAMA  CIRCULAR  911 — Proposals 
for  Regulating  Valves,  Machines,  Mo- 
tors, Starting  Panels  and  Limit 
switches  for  Locks. — ^Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  offices,  the  Panama 
Canal,  Washington,  D.  C,  until  lOt.SO 
a.  ni.  April  2«,  1015,  at  which  time  they 
will  be  opened  in  public,  for  furnish- 
ing the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  911)  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing-  agent,  1086 
North  Point  street,  San  Francisco, 
Cal.;  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wash.;  Los  Angeles,  Cal.  F.  C.  BOGGS, 
major,  corps  of  engineers,  U.  S.  army, 
general  purchasing-  officer. 


NOTICE   TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up  to 
and  including:  12  o'clock,  noon,  Tues- 
day, April  27,  1015,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required 
for  the  complete  construction  and 
erection  of  a  building:  to  be  known  as 
the  "Superintendent's  Residence," 

Southern  California  State  Hospital, 
Patton,  California,  in  accordance  with 
the  plans  and  specifications,  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering,     Sacramento,     California. 

Such  bids  will  bfe  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento, 
California,    in    good    condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Superinten- 
dent's Residence,  Southern  California 
State     Hospital,     Patton,     California." 

(SIGNED)  W.     F.     McCLURE, 

State   Engineer.    (*) 


PROPOSAL  FOR   BIDS. 


SEALED  BIDS  will  be  received  at  the 
office  of  Lewis  P.  Hobart,  Crocker 
Building,  San  Fi-anclsco,  Cal.,  at  or 
before  11  A.  M.,  April  14,  1915,  for  fur- 
nishing: and  erection  of  the  structural 
steel  -tvork  for  the  University  Hospital 
at  4th  and  Parnassus  Aves.,  San  Fran- 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


European  Plan  Rates  $  1 .50  up. 


Management. 


Chester  W,  Kelley 


Cisco,    as    Per    plans    and    specifications 
on  file  at  said  office. 

A  deposit  of  |5.00  will  be  required 
f  oi-  each  set  of  plans  and  specifications, 
which  deposit  will  be  refunded  upon 
return  of  said  plans  and  specifications. 

No  bids  will  be  received  unless  .-ic- 
companied  by  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of 
the  bid,  to  secure  execution  of  the  con- 
tract by  the  successful  bidder. 

The    right    is    reserved    to    ""^ject   any 
or  all  bids. 
THE   REGE.NTS  OF  THE  UNIVERSITY 

OF   CALIFORNIA.  (*) 


NOTICE    TO    LUMBERMEN. 


BIDS  WANTED  c.  I.  f,  ship's  slings, 
Sydney,  Australia,  for  shipload,  either 
sail  or  steam,  of  Douglas  Fir  lumber. 
Specifications  at  THE  AUSTRALIAN 
OFFICES,  419  Market  Street,  San 
Francisco,   Cal.  (*) 


PROPOSALS    FOR    SUPPLIES.. 


SUPPLIES— Sealed  proposals  will  be 
received  at  the  office  of  the  commis- 
sioner of  fisheries.  Department  of  Com- 
merce, Washington,  D.  C,  until  2 
o'clock  p.  ni.  April  20,  1915,  and  then 
opened,  for  furnishing  general  supplies 
for  use  on  the  Pribilof  Islands,  Alaska. 
Blank  proposals  and  particulars  may 
be  obtained  by  addressing  the  above 
office. 


PROPOSALS    FOR    BUILDING. 

BUILDING,  ETC.— U.  S.  Department 
of  Agriculture,  Office  of  the  Secretary, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  by  the  Secretary  of 
Agriculture  until  noon  April  27,  1915, 
lor  the  erection  of  a  iwo-story  frame 
cottage,  telegraph  office  building,  for 
the  weather  bureau,  U.  S.  Department 
of  Agriculture,  at  Neah  Bay,  Wash., 
in  accordance  with  plans  and  specifica- 
tions, which  may  be  obtained  from 
chief,  U.  S.  weather  bureau,  Washing- 
ton, D.,  or  the  U.  S.  weather  bureau 
offices  at  Seattle  or  Port  Crescent, 
Wash.  Bids  must  be  sealed  and  in- 
dorsed   on      envelope      "Proposals      for 
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weather  bureau,  Washington.  D.  C. 
Wash.,"  and  addreaned  to  the  chief, 
weather  bureau,  Washinyton,  D.  C. 
The  department  roFerves  the  right  to 
reject  any  or  all  bids  and  to  waive 
defects  should  it  be  deemed  in  its  in- 
terest to  do  so.  (Signed)  D.  F.  HOUS- 
TON,  Secretary. 


NOTICE  TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W  F.  :McClure,  State  Engineer,  Forum 
Building,  .Sacramento,  California,  up  to 
and  Lnrliidins'  12  o'clock,  noon.  Tuesday, 
>ln.v  4tli,  1!)l."5,  .said  bids  then  and  there 
to  he  publicly  opened  and  read  for  fup- 
niMhintc  all  plant,  ntaterialH  and  labor, 
and  doiiiK:  the  tvork  required  for  the 
complete  oonNtruotion  and  erection  of 
liuildint^H  to  he  knoivii  a.<*  "AVorker'n 
Cott.ijfe  for  Males,"  "Kitchen  lliiildlng," 
and  "Power  House,"  Xor>valk  State 
Hospital,  near  Xor>valk,  California,  in 
accordance  with  the  plan.«  and  specifi- 
cations theiefor,  copies  of  which  may 
be  obtained  on  application  to  the  State 
Department  of  Engineering,  Sacra- 
mento, California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
State   Department   of   Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Twenty  ($20.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  Im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering,  at  Sacramento, 
California,  in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sarcamento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  "Worker's 
Cottage  for  Males,"  "Kitchen  Building" 
and  "Power  House,"  Xorwalk  State 
Hospital,  near  Norwalk,  California." 

(STONED)  W.    F.    McCLURE, 

State  Engineer.     (*) 


NOTICE   TO   CONTRACTORS. 


OFFICE  CONSTRUCTING  QITARTER- 
M ASTER,  Fort  Mason.  Cal..  April  10, 
191,5.— SEALED  PROPOSALS,  in  tripli- 
cate, for  constructing  a  timber  crib 
wall  at  For:  'Winfield  Scott,  Cal.,  will 
be  received  here  until  lt:00  A.  M., 
April  21,  U>15,  and  then  opened.  Plans, 
specifications  and  necessar.v  informa- 
tion can  be  obtained  here.  Deposit  of 
$10.00  required  to  insure  return  of 
plans,  etc.  Proposal.^  to  be  enclosed  in 
sealed  envelopes  and  addressed  LT. 
OOL.  GEO.  McK.  WILLIAMSON,  Q.  M. 
C.  (*) 

NOTICE   TO   CEMENT   CONTR.ACTORS. 


Have  about  20,000  square  feet  of 
concrete  walks  to  be  laid  at  Moss 
Beach,  San  Mateo  Co.  Desire  con- 
tractors who  will  consider  part  cash 
and    part   property   at  actual   value. 

C.    LITTLEGAGE, 
Room    4,    109    Montgomery   St.    (*) 
♦ 

Alaskan  Agent  Is 
Located  In  Seattle. 

lOastcrn    liitcrcstN    to    Protest    IjOcatlon 

of        riireliiisinK     Agent       for       lllfs 

i'ftlcral     Project     in     Alaska. 
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the  Panama  Canal  Commission  In  the 
capacity  of  Chief  Clerk  since  June  9th, 
1906,  as  the  purchasing  officer  of  the 
new  commission. 

The  selection  of  a  Pacific  Coast  city 
lor  this  important  office  has  caused 
Eastern  publications  and  manufacturers 
to  protest  to  the  federal  authorities  at 
Washington,  D.  C.  The  following, 
taken  from  the  Government  Advertiser, 
published  at  Washington,  D.  C,  shows 
the  pressure  that  will  be  brought  to 
bear  to  have  the  office  removed  to  the 
federal   capitol. 

"The  purchasing  office  of  the  Alaskan 
Engineering  Commission  will  be  locat- 
ed in  Seattle  and  all  the  transactions 
having  to  do  with  the  solicitation  of 
proposals,  the  opening  of  bids,  the 
award  of  contract,  the  preparation  of 
specifications,  and  the  negotiations  with 
contractors  generally  will  be  conduct- 
ed   from    the    west-coast    city. 

The  carrying  out  of  this  plan  will 
prove  a  mistake  and  will  involve  the 
government  in  increased  expense  and 
multiply  the  annoyances  to  which  bid- 
ders and  contractors  are  subjected. 
There  will  necessarily  be  delays  in 
communication,  as  must  inevitably  oc- 
cur where  the  purchasing  official  is 
located  in  Seattle,  the  higher  authority 
in  Washington,  and  most  of  the  firms 
which  will  directly  or  indirectly  do 
business  in  connection  with  the  rail- 
way project  are  in  the  east  and  middle 
west. 

It  is  as  awkward  an  arrangement  as 
might  be  imagined  under  any  circum- 
stances; it  is  as  if  the  purchasing  of- 
ficer of  the  Panama  Canal  had  con- 
ducted the  affairs  of  his  office  from  the 
Canal  Zone  instead  of  from  Washing- 
ton. The  experience  gained  as  a  result 
of  the  work  of  constructing  the 
isthmian  waterway  should  count  for 
something  in  determining  the  loc»'*ion 
of  the  purchasing  officer  of  the  Alas- 
kan  Railway." 


Wednesday,     April      14,      1915. 
HONGKONG    LUMBER    TRADE. 


The  Purchasing  Office  of  the  Alaskan 
Engineering  Commission,  which  will 
conduct  all  business  pertaining  to  the 
construction  of  the  government  rail- 
road pi-oject  in  Alaska,  has  been 
opened  in  the  Alaska  Building,  .^^eattle, 
Washington. 

The  Secretary  of  the  Interior  has 
selected  Mr.  C.  E.  Dole,  who  has  been 
connected  with  the  purchasing  office  of 


BONDING  ASPHALT  TO  CONCRETE. 

Among  the  several  problems  to  be 
met  in  the  recent  construction  of  the 
concrete  reservoirs  in  San  Francisco 
was  that  of  bonding  asphalt  to  con- 
crete. According  to  B.  N.  Abbott,  in 
a  letter  to  The  Engineering  Record, 
after  making  unsuccessful  attempts  to 
apply  the  asphalt  direct  to  the  con- 
crete in  various  ways,  the  expedient 
of  first  painting  the  surface  with  coal- 
tar  was  tried,  and  it  was  found  that 
when  applied  in  this  way  under  right 
conditions,  the  asphalt  would  adhere 
so  firmly  that  after  it  had  cooled  it 
could  not  be  broken  away  without 
bringing   pieces    of   concrete    with    it. 

Mr.  Abbott  states  that  in  order  to 
secure  this  result,  the  concrete  sur- 
face was  first  scrubbed  clean  with  a 
bristle  brush,  and  over  this  a  thin  coat- 
ing of  hot  coal-tar  was  "painted."  The 
coal  tar  should  be  heated  in  small 
quantities,  brought  just  to  the  boiling 
point,  and  then  applied  immediately. 
Heating  the  coal-tar  in  large  quanti- 
ties, which  necessitated  some  delay 
before  it  could  all  be  used,  did  not  give 
such  good  results;  and  the  gangs  were 
therefore  not  allowed  to  heat  more  at 
a  time  than  they  could  apply  quickly 
as  soon  as  it  began  to  boil.  The  as- 
phalt was  spread  over  the  tarred  sur- 
face in  the  usual  manner. 


[Consul    General    George    E.    Anderson 
Hongkong,   China,  Jan.   SO.l 

The  imports  of  lumber  into  Hong- 
kong during  1914,  especially  of  Oregon 
pine  and  other  lumber  from  the  United 
States,  was  the  largest  in  the  history 
of  the  port  and  exceeded  the  imports 
of  1913  by  fully  100  per  cent.  The 
total  imports  of  lumber  from  the 
United  States  during  the  year  amount- 
ed to  12,155,242  feet,  of  which  1,896.- 
S40  feet  were  of  redwood  sleepers  and 
about  200.000  feet  of  spars,  the  rest 
being  of  Oregon  pine.  Of  the  imports 
substantially  1,500,000  feet  are  still  on 
hand   subject   to   sale. 

The  great  increase  in  imports,  how- 
ever, represents  actual  increase  in 
consumption  as  a  rule.  There  has 
been  an  active  campaign  carried  on  in 
behalf  of  American  lumber  and  timber 
for  various  purposes,  with  the  result 
that  these  various  materials  have 
been  imported  for  purposes  for  which 
they  have  not  been  used  heretofore. 
There  has  been  an  unusual  amount  of 
building  going  on  in  Hongkong  and 
vicinity  during  the  year,  which  has 
taken  up  a  considerable  proportion  of 
the  increase.  In  general,  American, 
lumber  is  becoming  used  more  freely 
for  many  purposes  in  this  market  in 
place  of  various  hardwoods  from  the 
East    Indies. 

Gain    in    Imports    from    Philippines. 

Imports  of  hardwood  during  the 
year  have  been  considerably  below  the 
average.  There  has  been  a  marked 
shortage  in  supplies  of  teak,  with  the 
lesult  that  what  imports  have  been 
made  have  been  at  an  advance  of 
about  20  per  cent  in  price.  Imports  of 
.such  woods  from  the  Philippines,  how- 
ever, have  increased  greatly,  and  there 
is  every  indication  that  with  the  re- 
sumption of  normal  conditions  gen- 
erally there  will  be  a  great  increase 
in  the  proportion  of  hardwood  lumber 
imported  from  that  American  territory 
into  both  Hongkong  and  adjacent 
ports.  Imports  of  various  Philippine 
hardwoods  during  the  year  have 
amounted  to  about  3,500,000  board  feet, 
\vhich  represents  a  very  large  increase 
over  the  imports  of  these  woods  in 
previous   years. 


MONEY    FOR    TWINE. 


More  than  half  a  million  dollars  in 
currency  has  been  sent  to  Yucatan  on 
a  warship  of  the  United  States  to  ad- 
vance to  hemp  growers,  the  crop  of 
which  is  needed  to  make  twine  for 
binding  the  wheal  crop  of  the  country 
this  year.  There  is  said  to  be  some 
250.000  bales  of  sisal  ready  for  ship- 
ment at  Progresso.  the  port,  and  Me- 
rida,  the  railway  center  of  Yucatan. 
Since  the  United  States  Government 
prevented  Carranza  from  blockading 
Progreso,  the  chief  obstacle  in  moving 
this  supply  has  been  a  scarcity  of 
labor  and  shipping  facilities.  A  num- 
bei-  of  ships  are  now  awaiting  cargoes, 
however,  and  the  labor  situation  is 
Improving,  according  to  reports  to  the 
state  Department.  Arrival  of  the 
.Vmerican  money  is  expected  to  result 
In  immediate  further  movement. — 
Financial   News. 


A\"t'(lm>s(lay,      April      II,       : 'ti  i 
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SAN    FRANCISCO. 


RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  J.  C.  Kirby,  2152 
Market  street,  S.  F.  The  dwelling-  will 
be  erected  on  the  west  side  of  I2tli 
avenue  north  of  Anza  and  has  been  de* 
sig-ned  to  contain  six  rooms,  bath  and 
.sleeping-  porch-  Interior  finish  will  be 
of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living-  room 
and.  dining-  room.  There  will  be  fur- 
nace heat  and  open  fire  places.  JNIan- 
tels  will  be  of  tile  or  brick.  Tile  wain- 
.scot  will  be  used  in  the  bath  room. 
An  automatic  water  heater  is  speci- 
lied.  Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day  L.abor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  B^rancis- 
co.  Architect,  William  C.  Hays,  P^irst 
National  Bank  Bldg-..  S.  F.  Owner, 
Captain  William  Matson.  The  dwell- 
ing will  be  erected  on  the  south  side 
of  .lackson  street  east  of  Webster,  and 
has  been  desig-ned  for  a  handsome  city 
home.  The  house  v^nll  contain  twelve 
rooms,  several  baths  and  sleepi'ig 
porches.  Interior  finish  will  be  of 
pine,  hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out except  in  the  bath  rooms,  which 
will  be  finished  in  tile.  Plans  provide 
for  a  central  heating  system,  probably 
a  hot  water  circulating-  system  and 
open  fire  places.  Mantels  will  be  of 
stone  and  brick.  A  garage  will  be 
erected  at  the  rear  of  the  property. 
Exterior  of  the  dwelling  and  garage 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures    are    now    being-   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Alpheus  Duffee, 
68.5  Dolores  street,  S.  F.  The  dwelling 
will  be  erected  on  the  west  side  of 
Ninth  avenue  north  of  Moraga  street, 
and  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and 
redwood  with  some  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  living  room  and  dining 
room  and  reception  hall.  There  will 
be  open  fire  places.  Mantels  will  be  of 
brick  and  tile.  Tile  wainscot  will  be 
used  in  the  bath  room.  Plans  provide 
for  an  automatic  water  heater.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

FLATS — 2  story  and  base,  frame, 
$0,000.  San  Francisco.  Architects, 
O'Brien  Bros.,  240  Montgomery  street, 
S.  F.  Owner,  Mrs.  Ackerman.  The 
building  will  be  erected  on  Diamond 
street,  north  of  19th  street,  having  an 
area  of  25  by  125  feet.  There  will  be 
two   flats   of   six   and   seven    rooms.     A 


garage  will  occupy  the  basement.  Ex- 
terior finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  halls.  There  will  be  open 
fire  places  in  each  of  the  living  rooms. 
Mantels  will  be  of  tile  or  brick.  Imi- 
tation tile  wainscot  will  be  used  in 
the  bath  rooms  and  kitchens.  Auto- 
matic water  heaters  are  specified.  Ex- 
terior of  the  building  will  be  covered 
•with  'ustic  and  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

FL.ATS — 2  story  and  base,  frame, 
$25,000.  San  Francisco.  Arcnitect, 
none.  Owner,  Henry  Jacks,  5426  Cali- 
fornia street,  S.  F.  The  building  will 
be  erected  on  the  south  side  of  Cle- 
ment street  west  of  17th  avenue,  and 
has  been  designed  for  a  si-nall  store  on 
the  first  floor  and  two  flats  above.  The 
building  will  cover  an  area  of  25  by 
60  feet.  Intei-ior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  rooms.  Imitation 
tile  is  specified  for  bath  .rooms  and 
kitchens.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Ex- 
terior of  the-  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now    being    purcliased. 

CITY  HALL  GLASS  A,ND  GLAZING 
— Cost  not  stated.  San  Francisco.  Ar- 
chitects, Bakewell  &  Brown,  251  Kear- 
ny street,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Plans  have 
been  completed  for  the  glass  and 
glazing  of  the  new  City  Hall,  and 
have  been  approved  by  the  advisory 
architect.  Plans  are  now  in  the  hands 
of  the  Board  of  Public  Works  who  are 
calling  for  bids.  Figures  will  be 
opened   on   April    21st. 

APARTMENT  HOUSE— 3  story  and 
basement,  frame,  $12,000.  San  Fran- 
cisco. Architect,  Charles  J.  Rousseau, 
46  Kearny  street,  S.  F.  Owner,  Mr. 
Hawthorne.  The  building  will  be 
erected  on  California  street  near  Hyde, 
and  has  been  designed  to  contain  a 
number  of  four-room  apartments  with 
private  bath  and  wall  beds.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms  and  reception  halls. 
Each  apartment  is  provided  with  a 
private  entrance  and  sun  porch.  There 
will  be  steam  heat  and  hot  water  sap- 
ply  and  vacuum  cleaning  system. 
Bath  rooms  will  be  finished  in  tile. 
Entrance  lobby  is  designed  in  the  Em- 
pire style  with  marble  and  tile  wain- 
scot in  the  vestibules.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared  and  figures  will  be 
called   for  about  the   end   of  this  week. 

GARAGE  ALTERATION  —  1  story, 
brick  and  steel,  $10,000.  San  Ftan- 
cisco.  Architect,  none.  Owner,  P.  A. 
Mac  Donald,  244  Kearny  street,  S.  F. 
The   building   now   located   on   the   east 


side  of  Valencia  street  near  Clarion, 
and  covering  an  area  of  approximately 
100  feet  square  will  be  altered  into  a 
garage.  The  work  will  include  struc- 
tural steel,  cement  floor  and  some 
brick  work,  carpentry,  electric  work, 
plumbing  and  special  gasoline  storage 
tanks.  The  exterior  of  the  building 
will  be  covered  with  pressed  brick. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

G.VRAGE — 3  story  and  base.  Class 
A  construction.  Cost  not  stated.  San 
I''rancisco.  Architect,  .1.  F.  Dunn,  Mo- 
nadnock  Bldg.,S.  F.  Owner,  Louis 
(•assner.  The  building  will  be  erected 
on  the  east  side  of  Stockton  street,  70 
feet  north  of  Sutter,  having  a  frontage 
of  61  feet  and  a  depth  of  137*4  feet. 
Plans  have  been  prepared  with  walls 
and  foundation  of  sufflcient  strength 
to  carry  four  additional  stories.  In 
the  event  of  the  seven-story  building 
being  erected,  the  upper  stories  will 
be  arranged  for  a  hotel  and  apart- 
ments. Probably  only  three  stories 
will  be  erected  at  the  present  time. 
Interior  finish  will  be  of  pine  and  red- 
wood. There  will  be  steam  heat  and 
elevator  service.  Metal  window  sash 
and  frames  will  be  used.  Exterior  of 
the  dwelling  will  be  faced  with 
pressed  brick,  trimmed  with  terra 
cotta.  Plans  are  now  being  prepared 
and  further  mention  will  be  made  of 
the   work. 

APARTMENT  HOUSE— 5  Story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architect's  name  not 
given.  Owners,  Metropolis  Investment 
Co.,  333  Kearny  street,  S.  F.  The  build- 
ing will  be  erected  on  Ellis  street  near 
Leavenworth,  and  has  been  designed 
to  contain  a  number  of  two,  three  and 
four  room  apartments  with  waP  beds 
and  private  bath  rooms.  There  will  be 
steam  heat,  elevator  service,  vacuum 
cleaning  and  a  hot  water  supply.  In- 
terior will  be  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  in  the  hands  of  the  owners  who 
will   do   the   work   by   Day   Labor. 

BRIDGE  REPAIRS— Steel  construc- 
tion, $6,870.  San  Francisco.  Engineer, 
City  Engineer,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Monson  Bros.  submitted 
the  lowest  figure  at  $6,870  for  repairs 
to  the  Third  and  Channel  street  bridge. 
They  will  probably  be  awarded  the 
contract.  A  complete  list  of  the  bids 
opened  appears  under  the  heading  of 
San   Francisco   in   this  issue. 

FIRE  HOUSE  COMPLETION  —  2 
story  and  base.  Class  C  construction. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, Ward  &  Blohme,  Alaska  Com- 
mercial Bldg.,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids 
for  the  finishing  construction  on  En- 
gine   House    No.    12    have    been    opened 
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by  tlio  ijuai'd  u(  Public  Works.  C.  i^ 
Wold  presented  the  low  bid  at  $4,34S, 
and  the  Roberts  Mfg.  Co.  were  low 
for  fuini.>shing-  the  liKhting  fixtures. 
Moth  contract.s  will  probably  be 
awarded  at  the  next  meeting.  A  com- 
plete list  of  the  bids  will  be  found 
under  the  heading  of  San  Francisco 
In    this    issue. 

FLATS — 2,  1  .story  and  base,  frame, 
$.1,000  each.  San  Fi-anci.«co.  Archi- 
tect, none.  Owner,  P.  1).  Taylor,  1921 
Oak  street,  S.  F.  These  buildings  will 
be  erected  on  17th  avenue  north  of 
California  and  will  contain  two  mod- 
ern flats  each.  Interior  finish  will  be 
of  pine  with  some  hardwood  floors. 
Open  fire  places  will  be  used  in  the 
living  rooms.  Mantels  will  be  of  tile 
and  brick.  Exterior  of  the  buildings 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  LAbor. 
FLATS — 2,  3  story  and  base,  frame, 
$7,000  each.  San  Francisco.  Archi- 
tect, Bernard  .1.  .Joseph,  New  Call 
PIdg.,  a.  F.  Owner,  B.  Schapiro.  These 
Duildings  will  be  erected  on  the  east 
side  of  Harriett  street  south  of  How- 
aid,  and  each  will  contain  six  small 
Hats.  Interiors  will  be  finished  in 
pine  and  redwood.  Some  hardwood 
Moors  will  be  used.  There  will  be 
open  fire  places  and  tile  mantels.  Im- 
itation tile  wainscot  will  be  used  in 
the  bath  rooms.  Exterior  of  the  build- 
ing.«  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  now  be- 
ing  taken. 

FLATS — 2,  3  story  and  base,  frame, 
$9,000.  each.  San  Francisco.  Archi- 
tect, none.  Owner,  Thomas  F.  Barry, 
364  1  20th  street,  S.  F.  These  build- 
ings will  be  erected  on  Green  street 
west  of  I.,eavenworth,  and  each  has 
been  designed  to  contain  six  liats.  In- 
teiiors  will  be  finished  in  pine  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plan.s  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day   I^abor. 

HOTEL  COMPLETION— 6  story  and 
base.  Class  C  construction,  $50,000. 
San-  Francisco.  Architect,  J.  R.  Miller, 
Lick  Bldg.,  S.  F.  Owners,  J.  R.  Prior 
Estate.  The  building  at  the  southwest 
vomer  of  Eddy  and  Mason  streets  is 
to  be  completed  at  once.  The  work 
will  include  all  interior  finish,  plas- 
tering, plumbing,  electric  work,  glas."? 
arrri  glazing  and  painting  on  the  upper 
four  floors.  Plans  are  being  complet- 
ed and  figures  will  be  called  for 
shortly. 

POST  OFFICE— 1  story  and  base, 
brick  and  stone.  Cost  not  stated. 
Park  City,  I'tah.  Architect,  Super- 
vising Ai-chitect  Oscar  Wenderoth, 
Washington.  D.  C.  Owners,  United 
States  Government.  The  building 
will  cover  an  area  of  2,300  square 
feet.  Interior  will  be  finished  in  pine 
and  hardwood  with  some  maple  floors. 
There  will  be  steam  heat  and  a  hot 
water  system.  Fireproof  vaults  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  stone. 
Plans  are  complete  and  figures  are 
now  being  taken.  Bids  will  be  opened 
on  .May  13th.  Plans  and  specifications 
can    be   secured    from    the   office    of   the 


Supervising  Architect.  An  official  pro- 
posal appears  in  another  column  of 
this    issue. 

RESIDENCES — 2.  ^  story  and  base, 
frame,  $9,000  each.  San  Francisco. 
Architects,  Falch  &  Knoll,  Hearst 
Bldg..  S.  F.  Owners.  Eisenbach  Co. 
These  two  attractive  city  homes  will 
be  erected  on  Cherry  street  near  Sac- 
ramento, and  each  has  been  designed 
for  a  seven-room  house  with  two 
baths  and  sleeping  porches.  Interiors 
will  be  finished  in  pine,  hardwood  and 
white  enamel.  Haidwood  floors  will 
be  used  throughout.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  Caen  stone.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  will  be  installed. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

RESIDENCES— 2,  2  story  and  base, 
frame,  $4,500  each.  San  Francisco. 
Architect,  none.  Owner,  W.  W.  Red- 
nail,  2.tO0  Filbert  street,  S.  F.  These 
houses  will  be  erected  on  Filbert 
street  west  of  Baker,  and  each  will 
contain  six  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
throughout.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile.  Automatic  water  heaters  are 
specified.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the    work    by    Day    Labor. 

RESIDENCES — 2  2  story  and  base, 
brick  and  frame,  $10,000  each.  San 
Franci.sco.  Architects,  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owners,  Newell- 
Murdoch  Co.  These  two  houses  will 
each  contain  eight  rooms,  three  baths 
and  sleeping  porches,  and  will  be 
erected  in  Forest  Hill.  Separate  ga- 
rages will  be  erected  in  the  rear  of  the 
property.  Interiors  will  be  finished  in 
pine  and  hardwood  with  white  enamel 
in  the  bed  rooms.  Hardwood  floors 
wilt  be  used  throughout.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  and  stone.  Au- 
tomatic water  heaters  will  be  in- 
stalled. Bath  rooms  will  be  finished 
in  tile.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath  and 
with  pressed  brick  veneer.  Plans  are 
being    prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3..')00.  San  Francisco.  Archi- 
tects, Falch  &  Knoll,  Hearst  Bldg.,  S. 
F.  Owner,  F.  O'Connell.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  and  will  be  erected  at  the  cor- 
ner of  3Cth  avenue  and  Balboa  street. 
Interior  will  be  finished  in  pine  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  arc  com- 
plete and  figures  will  be  called  for  at 
once. 

STORES — 1  story  and  base,  brick. 
$6,000.  San  F'ranoisco.  Architect,  W. 
E.  Whalin,  21N7  Fillmore  street.  S.  V. 
Owner,  A.  S.  Johnson.  The  present 
frame  building  will  undergo  altera- 
tion. There  will  be  a  new  cement 
floor    and    brick    veneer    walls    to    the 


second  floor  line.  New  plumbing,  in- 
terior finish  and  electric  work  is  speci- 
fied. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    I>abor. 

ST(JRES — 1  story  and  base,  frame, 
$'>,000.  San  Francisco.  Architect,  none. 
Owners.  C.  J.  and  W.  J.  Keenan,  Hayes 
and  Central  avenue,  S.  F.  The  building 
will  be  erected  at  the  northwest  cor- 
ner of  Hayes  and  Central  avenue,  cov- 
ering an  area  of  37  V^  by  77  feet.  There 
will  be  several  small  stores.  Interiors 
will  be  finished  in  pine.  A  cement 
floor  is  specified.  Exterior  of  the 
biulding  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 

Contracts  A^rarded. 

BREWERY  PLANT—.")  to  7  story 
and  base,  leinforced  concrete,  $538,913. 
San  Francisco.  Architect.  Carl  Sie- 
brand.  Arcade  Bldg.,  Seattle.  Owners. 
Rainier  Brewing  and  Malting  Co.  Con- 
tractors, Sound  Construction  and  En- 
gineering Co.,  Hearst  Bldg..  S.  F.  Con- 
tract  price,    $538,913. 

RESIDENCES— 2.  2  tory  and  base, 
frame.  $6,200  and  $7,500.  San  Fran- 
cisco. Architects.  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owners.  Newell- 
Murdoch  Co.,  Contractors,  Higginson 
Co.,  Humboldt  Bank  Bldg.,  S.  F.  Con- 
tract  prices,   $6,200  and   $7,500. 


City  Bids  Opened 

IMdH     For       Con.sld<'ral»le       City       Work 

Opened     by     The     Itunrd     of     Public 

AVorkN  at  >\  edneKday  Session. 


The    following    bids    were    opened    at 

the    \\ednesday    afternoon    meeting    of 

the  Board  of  Public  Works: 

Blectric    ConductorN    for    Geary    Mnni- 
eipnl    Kalltvay. 

H.    S.    Tittle $1,620 

Rex   Elec.   Company 1,915 

Pacific    Fire    Extinguisher    Co  1,595 

Butte  Eng.  &  Elec.  Co 1,749 

Third  Street  Bridge. 

Thompson    Bridge    Co $   8,673 

G.    E.    Lamburth 7.690 

Butte  Eng.  &  Elec.  Co 10,490 

Healy   Tibbitts  Constr.   Co...      9.292 

Monson    Bros 6,870 

Dyer    Bros 10,000 

Kngrlne      House    Xo.    12,   Completion      of 
General  Constuotion. 

C.    I...    Wold $4,348 

E.    Carlson     d,335 

I.iKht    Fixtures,    Kni^ine    House    No.    12. 

Ickelheimer     Bros $2,025 

Thomas    Day   Co 2.500 

Roberts    Mfg.    Co 1.813 


Figures  Opened  For 
Big  Rainier  Brewery, 

Sound     Construction     and     KnKlupprin,; 

Co.  Prose^nt   i,«w  Hid  for  Xew  Plant 

to  Be  Kreoted   Hero. 


Eleven  sets  of  figures  were  opened 
Tue.sday  morning  In  the  office  of  John 
Rapp  &  Son  representatives  of  th-^ 
Rainier  Brewing  and  .Malting  Co.  of 
Seattle  for  the  construction  of  the 
seven-story  and  basement  reinforced 
concrete  brewery  building  to  be  erected 
on  Bryant  street  from  plans  by  Archi- 
tect Carl  Siebrand  Arcade  Building,  Se- 


WednesdHy. 


M, 


'fn; 
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attle  An  award  of  contract  has  not.  y->t 
been  made.  The  following  bids  were 
received: 

Rainier  Brewing;  Plaut. 

Sound    Cons't    &    Eng-.    Co $,'38,913 

Lindgren    &    Co 559,000 

McLaren   &  Peterson   , 587,000 

Mahoney    Bros UOT.OOO 

Lange    &    Bergstrom    019,000 

MacDonald     &    Kahn 623,300 

Van   Sant-Houghton  Co 627JS9 

Grant-Smith    Co G37,00f- 

Fennell    &    Chisholm    652,000 

Turner    Co 076,000 

A.   H.   Wilhelm   707,990 

♦ 

Judson  Iron  Works 
Secures  Brewery  Job. 


'''nisr  lOaHtern  Report  Doc8  Injustice  to 
John    Rapp    Company. 


Yesterday  the  Judson  Iron  Works 
was  awarded  the  contract  for  the 
structural  steel  for  the  new  brewery 
building  to  be  erected  here  by  the 
Ilainier  Brewing  and  Malting  Co.,  for 
$154,300,  being  a  preference  of  $3,300 
over  the  bid  of  Jones  &  Laughlin  of 
Pittsburg,  who  were  reported  in  a 
recent  issue  of  an  Iron  Trades  paper 
as  having  secured  the  job  for  $151,000, 
which  report  was  not  true. 

The  awarding  of  the  contract  to  the 
•ludson  Co.  sets  at  rest  the  ugly  sus- 
picion that  the  local  firms  were  im- 
posed upon. 

The  publication  of  the  statement  In 
the  Eastern  journal  that  the  steel  job 
had  been  awarded  caused  the  local 
firms  to  fly  to  pieces  and  say  all  man- 
ner of  things  derogatory  to  the  Brew- 
ery Company  and  yesterday's  issue  of 
the  "Builder"  reported  the  steel  con- 
tractors' version. 

Now  justice  must  be  done  to  the 
Brewery  Co..  because  they  acted  fair. 
The  Jones  &  Laughlin  Co.  did  not  re- 
ceive the  plans  before  March  31.  They 
had  no  inside  track.  Their  bid  was 
used  by  the  Sound  Construction  Co. 
Now  the  latter  company,  who  were  low 
on  the  job,  will  have  their  bid  raised 
according  to  the  preference  given  the 
Judson  Co.  Nothing  squarer  or  fairer 
could  be  done.  Apologie.-j  are  due  the 
•John   Rapp  Company. 


Work  Accomplished 
By  Shell  Co.,  Inc. 

Plan    More      Construction    at      Martinez 

And    Will    Double    Capacity    of    San 

Francisco  Distributing  Plant. 


Construction  of  the  new  Shell  Com- 
pany's oil  refinery  at  Martinez  and  the 
other  important  building  and  engineer- 
ing enterprises  recently  undertaken  by 
the  Shell  Company  of  California  have 
attracted  but  little  public  attention  in 
comparison  to  that  given  tlie  establish- 
ment of  other  industrial  plants  of  far 
less  magnitude. 

The  Shell  Co.  of  California  is  com- 
posed largely  of  Dutch  and  English 
capital  and  was  frequently  mentioned  In 
the  news  during  the  early  stages  of  its 
formation,  chiefly  on  account  of  the 
large  amount  of  foreign  capital  en- 
volved  and  the  vast  amount  of  con- 
struction work  which  included  the  ex- 


poiulilun^  of  .sttveial  million  dollars. 
NA'itli  a  large  proportion  of  this  con- 
struction under  contract  and  the  suc- 
cess of  the  company  assured,  local  in- 
terest has  wained  and  little  or  no 
praise  is  given  by  the  people  of  cities 
which    have    been    most    benefited. 

During  the  comparatively  short 
period  that  the  Shell  Co.  of  California 
has  been  operative  it  has  secured  a  site 
for  its  refinery  at  Martinez,  which  em- 
braces 415  acres  and  has  constructed  a 
wharf  3,400  feet  in  length,  12  feet  wide 
to  d(;ep  water.  A  most  modern  refinery, 
which  combinesall  the  best  of  the  proven 
facilities  of  Europe  and  America,  and 
which  has  a  capacity  of  15,000  barrels 
of  crude  oil  per  day,  converted  into  all 
pi-oducts  has  been  erected.  Nino  resi- 
dences for  employees  besides  numerous 
warehouses,  composing  buildings,  lab- 
oratories and  a  power  plant  have  been 
erected.  Other  buildings,  stills  and 
tanks  are  to  follow  until  the  capacity 
of  the  Martinez  refinery  is  brought  to  a 
capacity  of  60,000  barrels  of  crude  oil 
per  day,  converted  into  all  products. 
The  company's  estimated  expenditure 
at   Martinez   is  placed  at  $2,000,000. 

In  San  Francisco  the  company  haa 
a  district  plant  at  Kentucky  and  Army 
streets,  which  handles  the  local  dis- 
tribution of  fuel  oils  and  kindred  pro- 
ducts. The  present  capacity  of  this 
district  plant  will  be  doubled  shortly 
by  the  construction  of  two  or  more 
warehouse    and    additional    dockage. 

The  Valley  Pipe  Line  Co.,  which  has 
contracted  as  a  transportation  com- 
pany to  furnish  the  Shell  Co.  with 
crude  oil  from  the  Midway  and  Coal- 
inga  fields,  a  distance  of  170  miles, 
announce  that  construction  work  on 
the  pipe  line  and  its  eleven  pumping 
stations  will  be  completed  In  October 
or  November. 

The  Shell  Co.  will  maintain  distribut- 
ing plants,  tanks  and  supply  stations 
in  all  the  principal  cities  of  California, 
Oregon,  Washington  and  British 
Columbia.  Many  of  these  distributing 
plants  have  already  been  constructed 
while  others  will  be  contracted  for  at 
once. 


tfaildingr  Contracts   A^^araed. 

San  Francisco 


No. 

1015 
1016 
1017 
lOlS 
1019 
lOL'O 
1021 
1022 
1023 
1024 
10'25 
1026 
1027 
1028 
1029 
1030 
1031 
1032 
1033 
1034 
1035 
1036 
1037 
1038 
1039 
1040 
1041 
1042 
1043 
1044 
104  5 
104  6 
1(147 
104'8 
1049 


Owner.  Contractor 

Mayle     Swanson 

Walker    MacArthur 

Pacific  G   &  E Cahill 

Bhrman    Atlas 

Same    Preston 

Same     Forderer 

Same     Bosch 

Same     Snook 

Beth    Israel    Church 

Towne    Rlty    Spargo 

Bjorkman     Holmes 

F'aught     Moise 

Weissbaum      Owner 

Coleman     Coleman 

Moehl     Wedsted 

Shayton      Coggins 

Firestone     Novelty 

Wilson     Hobson 

Powers     Powers 

Oswald     Oswald 

Brick     Raymond 

Babin Babin 

Kruse     Kruse 

Rossi      Biller 

Cadenasso     Cadenasso 

Weeks     Vezina 

Same     Curtis 

Same     Globe 

Same     Cameron 

S    P    Casket Healey 

Beellantoni     Howard 

Pidgron      Pidgron 

Hagman      Hagman 

Grunig  Grunig 

W'n  Union  Owner 


Amt. 

2600 

2500 

28760 

2485 

9198 

lO'SO 

3780 

3988 

3409 

1085 

1600 

400 

500 

3000 

400 

1000 

400 

400 

1000 

1000 

600 

1182 

400 

800 

400 

6O0O 

925 

188 

460 

900 

400 

400 

400 

700 

1200 


1  ().',{J 
HI  51 
1115  2 
105;'. 
lCi54 
1055 
105  6 
105  7 
10-58 
1059 
1060 
1061 
1062 
I06:J 
1064 
1  0  6  5 
1066 
1067 
1068 
1069 
10-70 
1071 
1072 
1073 
1074 
1075 
1076 
1077 
1078 
107!) 
lOSO 
lOSl 
10S2 
10S3 
108  4 
10S5 
1086 
10-8  7 
1088 
1089 
1090 
1091 
1092 


Wangainun      .  .  U'angaman 

Hall     [lall 

Levy      Lew 

Mills    Est    Bogail 

Kirby      Kirby 

Keenan      Keenan 

Yager  ■ Yager 

Arrigoni      Beitolino 

Bresnoff     Rudometkin 

Tocalino     Devencenzi 

Same     Same 

Mori      Mori 

Ingmanson     Olsen 

Fevieros     Roberts 

Crocker     Mahony 

Keyes    S   F   Elev 

Rosenfelds     Braunton 

Bode     Petersen 

St.    Francis    Bldg... Mason 

Same     Same 

Cutter     Sattin 

Hinton     Deiico 

Lewis     Boxton 

Housken     Hamill 

Y.    M   I Fennell 

Same     ....Mission    Marble 

Same     I.,owry 

Huntei'     Houle 

Breheny     Regar 

Atkins     Whittle 

Duffee     Duffee 

Slevin      Slevin 

MacDonald      ...MacDonald 

Jacks     Jacks 

Heyman     Heyman 

Heyman     Heyman 

Clancy     Clancy 

Samuels     Samuels 

Byington      Moore 

Siebrecht     Munster 

Matson     Henderson 

Phelan     Forderer 

Lawton     Gullmes 


4  00 
1000 

500 

750 

3000 

3000 

13500 

1517 

1000 

5000 

4000 

3500 

1400 

1600 

10000 

1850 

8000 

6000 

5000 

5000 

5000 

1825 

4070 

2400 

1065 

5750 

5300 

2100 

400 

450 

3000 

■600 

10000 

2300 

1950 

1950 

3000 

7500 

3000 

2900 

14300 

1895 

982 


FRAME    COTTAGE 

(1015)  W  THIRTEENTH  AVE  275  S 
Judah  S  25xW'  120.  All  work  for  one- 
story  and   basement  fi-ame  cottage. 

Owner Chas.      Mayle,      1012      Dia- 
mond,   Ban    Francisco. 

Architect  .  .  .None. 

Contractor.  .Oscar    Swanson,    4066    18th, 
San  Francisco. 

I-'iled   Apr.   5,   '15.      Dated   Apr.   3,  '15. 

Frame    up    $650 

Brown    coated    650 

Completed   and   accepted 650 

Usual   35   days 650 

TOTAL  COST,   $2600 

Bond,    none.      Limit,    70    days.      Forfeit, 

none.     Plans  and  specifications  filecj. 


FRAME   RESIDENCE 

(1016)  S  TWENTIETH  180  E  Sanchez 
E  25xS  114  M  B  91.  All  work  for  two 
story  frame  residence. 

Owner Sydney      J.      Walker,      44* 

London,  San  Francisco. 
Architect  .  .  .None. 
Contractor.  .H.   E.   &   T.   W.   MacArthur, 

1560   Fell,  San  Francisco. 
Filed   Apr.   5,  '15.     Dated   Mar.   15,  '15. 

Ready   for   roof $625 

Brown    coajed    625 

Completed   and    accepted 625 

Usual    35   days 625 

TOTAL  COST,  $2500 
Bond,  none.  Limit,  90  days  after  March 
IS.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


CLASS   "A"   OFFICE   BUILDING 

(1017)  S  SUTTER  115-9  E  Powell  S 
137-6xE  45-6.  Excavation,  concrete 
and  fireproofing  for  eight-story  Class 
"A"    office   building. 

Owner Pacific   Gas   &   Electric   Co., 

445  Sutter,  San  Francisco. 

Aichitect  ..  .Edgar    A.    Mathews,    Phe- 
lan Bldg.,  San  Francisco. 

Contractor.  .J.     R.     Cahill,      460     Mont- 
gomery, San  Francisco. 

Filed 'Apr.   5.  '15.      Dated   Mar.   31,  '15. 

Foundations  of  building  in $6300 

Steel    walls    erected    and    excava- 
tion and  back  filling  done 3C0O 

Fire  proofing  of  floors  &  columns 


24 

done     ; 6260 

Completed   and   accepted 6000 

Usual   35   days 7200 

TOTAL  COST,  $28,760 
Bond,  Jlo.OOO.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  as  fast 
as  required.  Forfeit,  none.  Plans  and 
specifications  filed. 


HEATIN'G  SYSTEM 

(lOlS)      XO.    2970    BROADWAY.      Heat- 
ing system   for   residence. 

Owner Sidney  M.  Ehrman, 

Nevada   Bank    Bldg.,   S.   F. 
Atchitect.  .  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
c:ontractor.  .Atlas   Heating  &   Ventilat- 
ing Co.,  4th  &  Feelon,  S.  F. 
Filed   Apr.   5,  '15.     Dated   Mar.   31,  "15. 

On    15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  |2485 
bond,  $1245.  Surety,  National  Surety 
Co.  Limit,  Nov.  1,  1915.  Forfeit,  none. 
Specifications  only   filed. 


(1019)      BRICK    WORK    AND   SETTING 
of      architectural       terra      cotta      on 
above. 
Contractor.  .Fred   L.   Preston,   337   Eddy 

San  Francisco. 
Filed   Apr.   5,   '15.      Dated   Mar.   29,  '15. 

Payments    same    as    above 

TOTAL  COST,  $9198 
Bond,  $4599.  Sureties,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  July  1, 
1915.  Forfeit,  none.  Specifications 
only    filed. 


(1020)      SHEET     METAL     WORK     AND 

roofing  on  above. 
Contractor.  .Forderer     Cornice     Works, 

269  Potrero  Ave.,  S.  F. 
Filed  Apr.  5,  '15.     Dated   Mar.  29,  '15. 

Payments    same    as    above 

TOTAL  COST,  $1050 
Bond,  $550.  Surety,  National  Surety 
Co.  Limit,  Aug.  1,  1915.  Forfeit, 
none.      Specifications    only    filed. 


(1021)      INTERIOR       AND      EXTERIOR 

lath   and   plaster  on   above. 
Contractor.  .  Hermann     Bosch,     740    Du- 

boce  Ave.,  San  Francisco. 
Filed    Apr.    5,    '15.      Dated    Apr.    1,    '15. 

Payments    same    as    above 

TOTAL  COST,  $3780 
Bond,  $1890.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  Nov. 
1.  1915.  Forfeit,  none.  Specifications 
only  file?. 


tl022)      PLUMBING.    ETC.,    ON    ABOVE 
Contractor.  .Frederick     W.     Snook     Co., 

596   Clay,   San    Francisco. 
Filed   Apr.   5,   '15.      Dated   .Mar.   31.  '15. 

Payments     .«ame     'as     above 

TOTAL  COST.  $3988 
Hond,  $1994.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  as  re- 
quired. Forfeit,  none.  Specifications 
only    filed. 


ALTERATIONS 

(1023)  ON  GEARY  NEAR  FILLMORE 
Remodeling  and  alterations  for  brick 
.synagogue    building. 

Owner The       Congregation       Beth 

Israel.    1839    Geary,   S.    F. 
.Architect  ..  .Glenn     Allen.     941     Monad- 
nock    HIdg.,  S.   F. 
Contractor.  .D.    O.    Church    Co.,    6S    Post, 

San   Francisco. 
Filed   Apr.   5,  '15.      Dated   Mar.   29,  '15. 
On    1st  and    15th  of  each   month     75% 

Usual     35     days 25% 

TOTAL   COST,    $3409 


DUILDLVG    AND   ENGIKEfiRiNG   NEJWg 

-Monu,  $1750.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  35  days 
after  April  S.  Forfeit,  none.  Plans 
and    specifications    filed. 


CONCRETE    FOUNDATION 

(1024)  S  CALIFORNIA  137-6  W  Taylor 
W  l37-6xS  137-6.  Concrete  founda- 
tion work  for  five-story  and  base- 
ment   apaitments. 

Owner Towne       Realty      Co..       166 

Geary,    San    Francisco. 

.Architect  .  .  .None. 

•Contractor.  ..lohn    tSpargo,     240     Mont- 
gomery,   San    Francissco. 

Filed    Apr.    5,    '15.      Dated    Apr.    3,    "15. 

Completion     $810 

Usual     35     days Balance 

TOTAL   COST.    $1085 

Bond,     $550.         Surety,       Pacific      Coast 

Casualty   Co.      Limit,    12   days.     Forfeit, 

$20.     Plans  and  specifications   filed. 


FRAME    DWELLING 

(10*5)      E   NAPLES   100  N  Athens.     One 

story  and  basement  frame  dwelling. 

Owner John  Bjorkman,  45  Cor- 
dova,  San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Fred  Holmes,  45  Cordova. 
S.    F.  COST,    $1600 


ELECTRIC   SIGN 

(1026)  NO.    240   O'FARRELL.      Electric 
sign. 

t3wner Mrs.  L.  B.  Faught,  Prem. 

Architect  .  .  .None. 

Contractor.  .Moise-Klinkner,    1212    Mar- 
ket, San  Francisco. 

COST,   $100 

FRA.AIE    OFFICE 

(1027)  NO.       137     ELEVENTH.         One- 
story    frame   office. 

Owner G.    Weissbaum    &    Co..    137 

11th,   San  Francisco. 
.\ichitect  .  .  .  None. 
Day's    work.  COST,    $500 


FRA.ME    STORE    AND    FLATS 
(1028)      S   GEARY    107-6      E    19th      Ave. 
Two-story  frame  store  and    (2)    flats. 

Owner E.    Coleman,      5516      Geary, 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,    $3000 


ALTERATIONS 

(1029)      NO.    325   WILDE.      Alter   dwlg. 

Owner Carl    N.    Moehl,    Premises. 

Architect  .  .  .None. 

Contractor.  .C.  Wedsted.  81  Arleta  Ave., 
San    Francisco. 

COST.    $400 


FRA.ME    STORE    AND    DWELLING 
(1030)      SE    SAN    JOSE    AND      LIEBIG. 
One-story  frame  store  and  dwelling. 

Owner Mrs.   Annie  Shaytor,  532  2d 

Ave.,    San   Francisco. 
.Architect  . .  .None. 

Contractor.  .L.   M.     Coggins,   115     Turk, 
San    Francisco. 

COST,    $1000 


ELECTRIC  SIGN 

(1031)      NO.       1414     VAN       NESS       AVE. 
Electric  sign. 

(Uvner Firestone    Tire   Co.,    Prem. 

.Ai<-hitect  .  .  .None. 

('mil  I  actor  ..  Novelty    Elec.   Sign   Co. 

COST,  $400 


^'ednesday,     April     1 4,      1915. 

Owner Harry  Wilson,  79  Cumber- 
land. San  Francisco. 

Architect  . .  .None. 

Contractor.  .Geo.  Hobson,  1345  Gough, 
S.    F.  COST.    $400 


FRAME  DWELLING 

(1033)      S   NAYLOR   66   S  Chicago   Way. 
One-story   and   basement   frame   dwlg 

<'wner J.    W.    Powers,    3351     18th, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1000 


FRAME  STORE 

(1034)      W    CLEMENT    80    E    15th    Ave. 
One-story  frame  store. 

Owner S.    Oswald,    914    .McAllister, 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $1000 


GATE   AND  STONE   FENCE 
(1035)     E    GOUGH    100    N    Clay.      Erect 
gate  and  stone  fence. 

Owner J.    A.    Buck,      2004      Gough, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Raymond    Granite    Works, 
2  Potrero  Ave..  S.  F. 

COST.    $600 


REPAIRS 

(1036)      NO.      26      SPOFFORD      ALLEY. 

Repair  fire  damage. 
Owner L.   C.   Babin   Co.,   423   Kear- 
ny. San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $1182 


ADDITION 

(1037)      E    TREAT    50    N    23rd.      Add    to 
planing   mill. 

Owner J.  H.  Kruse.   23rd  and  Fol- 

som,   San   Francisco. 
-Architect  .  .  .None. 
Day's    work.  COST,     $400 


ADDITION 

(1038)      SW     FILLMORE    &     VALLEJO. 
Add  one   room. 

Owner Mrs.   P.  C.   Rossi,   Premises. 

Architect  ..  .J.     H.     Powers,     460    ^klont- 

gomery,  San  Francisco. 
Contractor.  .J.    Biller,    460    Montgomery. 
San   Francisco. 

COST.  $800 


ALTERATIONS 

(1039)      NO.   529  VALLEJO.     Alter  flats. 

Owner .A.      Cadenasso,      299      Bay. 

San    FVancisco. 
Architect  . .  .None. 
Day's    work.  COST.    $400 


FRA.ME   DWELLING 

(1032)      W   ANDERSON      100   N      Ogden. 
One-story   and   basement   frame  dwlg. 


FRA.ME    RESIDENCE 

(1040)  W  OCTAVIA  125  N  Broadway 
W  l37-6xN  25.  Excavation,  concrete, 
carpenter,  lath,  plaster,  fire  place, 
patent  flues,  glass  and  glazing,  sheet 
metal,  cementing  for  two-story  and 
basement    frame   residence. 

Owner Belle    .A.    Weeks,    Fairmont 

Hotel.   San   Francisco. 

Architect  ..  .Smith     O'Brien,     Humboldt 
Bank    Bldg.,   S.   F. 

Contractor .  .L.     N.    Vezina,     ISO    Jessie, 
San   Francisco. 

Filed    Apr.    (!,    '15.      Dated    Apr.    3.    "15. 

Frame    up    $1500 

lOxterior    cementing       and     white 

coat   plaster  done    1500 

Completed   and   accepted 1500 

U.sual    35    days 1500 

TOTAL  COST.   $6000 

Bond.     $3000.       Sureties.     D.    O.     Druflfel 

and    Fred    H.    Beaver.      Limit,    July    10. 


Wednesday,     April     14,      1915. 

Forfeit,    $10.      Plans    and    spociflcations 
filed. 

(1041)  SEWERING,  PLUMBING,  GAS 
piping,  gras  radiator  and  other  work 
on  above. 

Contractor.  .E.   C.   Curtis,   403    Sth,   S.   F. 

Filed    Apr.    G,    '15.      Dated    Apr.    3,    '15. 

Roughed    in     |350 

Completed     343 

Usual     3.J     days 232 

TOTAL    COST,    $925 

liond,    none.      Limit,    July    20.      Forfeit, 

$3.      Plans   and    specifications    filed. 


(1042)      ELECTRIC  WORK   ON   ABOVE 
Contractor .  .Globe     Elec.     Works,     1959 

Mission,  San  Francisco. 
Filed    Apr.    6,   '15.      Dated   Apr.    3,    '15. 

Completed    and    accepted $18i8 

TOTAL  COST,  $188 
Bond,  none.  Limit,  July  25.  Forfeit, 
none.      Plans   and   specifications    filed. 


(1043)  PAINTING,  STAINING,  VAR- 
nishing-,  canvas,  tinting  and  labor, 
putting  on  paper  on  above. 

Contractor .  .E.    W.    Cameron. 

Filed    Apr.    6,    '15.      Dated   Apr.    3,    '15. 

One-half    completed     $200 

All    completed    260 

TOTAL   COST,    $460 

Hond,    none.      Limit,    July    29.      Forfeit, 

njne.     Pla.n-^  and  specifications  filed. 


ALTERATIONS 

(1044)      NO.    631      GUERRERO.        Alter 
store  room. 

Owner S.  F.  Casket  Co.,   Premises. 

Aichitect  .  .  .None. 

Contractor.  .T.      Healey,      1786      Market, 
San   Francisco. 

COST,    $900 


ALTERATIONS 

(1045)      SE    BROMPTON      AND    JOOST. 
Alter   grocery. 

Owner A.  Bellantoni,   4458  Mission 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .R.    F.    Howard,    2407    How- 
ard, San  Francisco. 

COST,    $400 


ADDITION 

(1046)      NO.     668     FOURTH    AVE.       Add 
to  front  for  garage. 

Owner K.    G.    Pidgron,    Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $400 


ADDITION 

(1047)      NO.    222    LAUSSAT.      Add    bath 
room. 

Owner L.   Hagman.   931    Fell,   S.   F. 

Architect  .  .  .None. 

Day's   work.  COST,    $400 


ALTERATIONS 

(1048)      W    FORTY-SIXTH    AVE    150    N 
Kirkham.     Alter  dwelling. 

Owner C.    Grunig,    14'69    46th    Ave., 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $700 


ALTERATIONS 

(1049)  SE  PINE  AND  MONTGOMERY 
Erect  hollow  tile  partitions  with 
transom  light.';,  new  plumbing,  tile 
walls,    etc. 

Owner Western    Union    Telegraph 

Co.,    256    Montgomery,   S.   F. 

Aichitect  .  .  .None, 

Day's  work,  COST,   $1200 


BUILDING    AND    ENGINEERING   NEWS 

FRAME    FACTORY 

(1050)      NO.        1272       TWELFTH       AVE 
(rear).      One-story    frame   factory. 

Owner Asa    H.    Wangaman,    Prem. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


ALTERATIONS 

(1051).  "E  CHENERY  US  S  Mateo. 
Alter  and  add  to  two-story  frame 
building. 

Owner John     Hall,     411     Chenery, 

San  Francisco. 
Architect  ..  .M.    J.     Welsh,       22nd       and 

Howard,    San   PYancisco. 
Day's    work.  COST,    $1000 


FRAME   SALOON 

(1052)      SW    ARTHUR     &    RAIL     ROAD 
Ave.      One-story   frame   saloon. 

Owner Henry   Levy. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


BALCONY 

(1053)  NO.   238   BUSH.      Erect  balcony. 
Owner Mills    Estate,    Mills    Bldg., 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .Bogart      &      Crawford,    215 

Mills  Bldg.,   S.  F. 

COST,   $750 

FRAME    RESIDENCE 

(1054)  W  TWELFTH  AVE  175  N 
Anza.  Two-story  and  basement 
frame  residence. 

Owner J.    C.    Kirby,    2152-A    Mar- 
ket,   San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $3000 

FRAME    STORES 

(1055)  NW  HAYES  AND  CENTRAL 
Ave.     One-story  frame  stores. 

Owner C.    J.  &    W.    J.      Keenan, 

Hayes  &  Central  Ave.,  S.  F 
Architect  .  .  .None. 

Day's  work.  COST,   $3000 

FRAME   FLATS 

(1056)  W  EIGHTEENTH  AVE  75  S 
California  S  75xW  120.  All  work 
for  three  two-story  and  basement 
frame  buildings   (flats). 

Owner Grace      Yager,    1539      Clay, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .W.    W.    Yager,    1545      Cali- 
fornia,   San    Francisco. 
Filed    Apr.    7,    '15.      Dated    Apr.    7.    '15. 

Roofs   on    $3375 

Finish    coat    plaster    on 31175 

Completed    and   accepted 3375 

U.sual    35    days 3375 

TOTAL   COST,    $13,500 
Bond,    none.      Limit,    85    days.      Forfeit, 
none.     Plans  and  specifications  filed. 
NOTE: — 1st   report   April   2d,   No.    1002 


FRAME    FLATS 

(1057)  W  HARTFORD  219  S  19th. 
Excavation,  filling,  brick  work,  fire 
place,  mosaic,  terra  cotta,  marble, 
concrete,  i-einforced  work,  cement 
floors,  inside  plastering  and  tiling 
for  three-story  and  basement  frame 
flat.';. 

Owner Hugo    Ariigoni,    4107    19th, 

San   Francisco. 
Arcliiteet  .  .  .C.  O.  Clausen,   Hearst  Bldg 

San  Francisco. 
Contriirtor.  .T...    Dioguardi,    SS9    Filbert, 

San    Francisco. 
Sub-Contractor.  .M.         Bertolino,         321 

Guerrero,   San    Francisco. 
Filed   Apr.   7,   '15.      Dated   Mar.    17,   "15. 
When    contractor      receives      1st 


25 

payment    , 300 

When    contractoi-      receives      2nd 

payment     $300 

On    completion     400 

On   receipt  of   last   payment ..  Balance 
TOTAL  COST.   $1517 

Hond,    limit,    forfeit,    plans    and    speci- 

lications,    none. 


FRAME    DWELLING 

(1058)  B  DE  HARO  75  S  22nd.  One 
and  one-half-story  and  basement 
Irame   dwelling. 

Owner F.    Bresnoff,    1017    De   Haro. 

San    Francisco. 
Architect  ..  .M.   J.   Welsh,  SW   22nd   and 

Howard,  San  Francisco. 
Contractor.  .John        Rudometkin,        871 
Rhode  Island,  S.   F. 

COST,    $1000 


FRAME   FLATS 

(1059)  N  VALLEJO  215  E  Kearny. 
Thiee-story  and  basement  frame  (3) 
Hats. 

Ovvner C.   and   E.   Tocalino   &   Bro., 

442   Vallejo,   San   Francisco. 

Architect  .  .    J.    Devencenzi,    1069   Union, 
San   Francisco. 

Contractor,.  .Devenceinzi       Bros.,       '1069 
Union,   San   Francisco. 

COST,  $5000 

FRAME    FLATS 

(1060)  N  VALLEJO  215  E  Kearny 
(rear).  Three-story  and  basement 
frame   (3)   flats. 

Owner C.   and   E.   Tocalino   &   Bro., 

442   Vallejo,   San   Francisco. 

Architect  ..  .J.    Devencenzi,    1069    Union, 
San    Fiancisco. 

Contractoif.  .Devence/nzi       Bros.,       "■1069 
Union,   San   Francisco. 

COST,   $4000 


FRAME    FLATS 

(1061)  N  CHESTNUT  120  W  Grant 
Ave.  Two-story  and  basement  frame 
(2)    flats. 

Owner Elvin    Mori,    326    Chestnut, 

San  Francisco. 
Architect  ..  .L.      Traverso,    854      Union, 

San    Francisco. 
Day's    work.  COST,    $3500 


REPAIRS 

(1062)      NO.    166    DUNCAN.      Repair    fire 
damage. 

Owner F.     Ingmanson,     Premises. 

Architect  .  .    None. 

Contractor.  .A.    Olsen,    289    Fell,    S.    F. 
COST,    $1400 


FRAME   DWELLING 

(1063)      E    GATES    50    S    Jarboe.      One- 
story  and  basement  frame  dwelling. 

Owner L.    Fevieros,    3289    Mission, 

San  Francisco. 
Architect  .  .  .None. 

Contractor .  .Louis       J.       Roberts,        557 
Dolores,  San  Francisco. 

COST,    $1600 


ALTERATIONS 

(1064)  NW  GRANT  AVE  AND  POST. 
Alter  loft,  install  hollow  tile  parti- 
tions, hardwall  plaster,  oak  trim 
with  furred  ceiling  for  Class  "A"  of- 
fice building. 

Owner Crocker       Hotel      Co.        812 

Shreve   Bldg.,   S.   F. 
None. 

.Mahony   Bros.,   923  Crocker 
Bldg.,    San    Francisco. 

COST,    $10,000 


.\  re  hi  tec  t  . 
(^oiUiaetoi 


ALTERATIONS 
(1065)      NOS.       19 


AND    21      SANSOME. 


BUILDING    AND    ENGINEERING   NEWS 


Structural  Steel 
Contractors 

WorKs  at 

HARRISOIM  ST., 

bet.  8tti  &  9tti 

San  F^ranclsco 

Telephone   MarKet  337 


Altoi-     lor     passenger     elevator,     new 
grille    doors,      and    alter      side    walk 
elevator. 
Owner Alex  D.  Keyes  et  al,  Hum- 
boldt  Bank   B\dg.,   S.   F. 
Aichitect  .  .  .None. 

Contractor .  .San  Francisco  Elevator  Co. 
860  Sansome,  S.  F. 

COST,   11850 


HRICK    STORES 

(1066)      E    FILLMORE    83   S   Ellis.  One- 
story   brick   stores. 
Owner John  Rosenfeld's  Sons,  1024 

Merchants'  Exchange  Bldg., 

San   Francisco. 
.\rchitect  .  .  .None. 
Contractor.  .Harold         Braunton,         185 

Stevenson,    San    Francisco. 
COST,  $8000 


KKAMK    liESIDENCE 

a067)  E  ASHBURY  TERRACE  55  S 
Piedmont.  Two-story  and  basement 
frame   residence. 

Owner H.   \V.  Bode,   430  Fair  Oaks 

San  Francisco. 
Architect  .  .  .None. 

Contractor ..  Antone         Petersen,  844 

Guerrero,    San    Francisco. 
COST,    $6000 


FRA.ME   DWELLING 

(ll)6S)  W  SAN  FERNANDO  WAY  145 
S  St.  Francis  Boulevard.  Two-story 
and    basement   frame   dwelling. 

Owner St.  Francis  Home  Bldg.  Co., 

80    Post,    San    Francisco. 
Architect  ..  .Honry     HI     Gutterson,    "80 

Post,    San    Francisco. 
Contractor.  ..Mason- McDuflle      Co.,       80 
Post,    San    Francisco. 

COST,     $5000 

KUA.ME   DWELLING 

(1069)  W  SAN  RAFAEL  WAY  70.20  N 
.Monterey  Blvd.  Two-story  and  base- 
ment  frame   dwelling. 

Owner St.  Eranci.s  Home  Bldg.  Co., 

SO    Post,    San    Francisco. 

.\rchitect  ...  Henry  H.  Gutterson,  80 
Po.st,    San    Francisco. 

Contractor.  .Mason-McDuffle  Co.,  80 
Post,   San    Francisco. 

COST,     $5000 

ALTERATIONS 

(1070)  NO.  437  MARKET.  Alter  and 
repair  for  restaurant.  Change  front 
and   make   repairs   in   basement,   et. 

"wner K.  A.  Cutter,  6th  bet.  Gray- 
son and  Sn.vder  Ave.,  Ber- 
keley. 

Airliitvct  .  .  .H.  G.  .McDougall,  Sheldon 
HIdR..     .San     Francisco. 

(•<.iilr;i«(iir.  .  II.  .1.  Sattln.  2147  Center, 
r..  ikflcy. 

COST.    $.->000 


fornia.         One-story      and       basement 
frame   dwellincr. 

Owner E.     llinton,     1142    Valencia, 

San    Francisco. 
Architect  ...E.  Essman,  24|h  &  Church, 

San  Francisco. 
Contractor.  .L.    J.    Deilcp,    1554    Leaven- 
worth, San  Francisco. 

COST,    $1825 


FRAME    RESIDENCE 

(1072)  W  FIFTEENTH  AVE  275  N 
California  N  25xW  135-6.  All  work 
for  two-stoiy  and  basement  frame 
residence. 

Owner Jeannette  Lewis. 

Architect  ..  .Edw.    G.    Bolles,    660    Mar- 
ket,   San    Francisco. 

Contractor .  .G.      W.      Boxton      &      Son, 
Hearst   Bldg.,   S.   F. 

Filed    Apr.    8,    '15.      Dated    Apr.    5,    '15. 

1st    floor  joists    in    place $  760 

Roof  on    760 

Rough    plaster    on 760 

Completed    and    accepted 770 

Usual    35    days 1020 

TOTAL  COST,  $4070 

Bond.    $2035.      Surety,    New    Amsterdam 

Casualty   Co.     Limit,    90  days.     Forfeit, 

$.').     Plans  and  specifications  filed. 


PJiAMI':    DUlOT.r^TNG 

(1071)      !•;    I'CKSIIijo    .\V|.;    ).-,o   S   C;ili- 


FRAME  DWELLING 

(!073)  E  TWENTY-NINTH  AVE  375  S 
Clement  S  25  E  136-1%  NW  25-1% 
W  133-9>A  O  L  209.  All  work  for  two 
.story  frame  dwelling. 

Owner M.       S.       and     Margit      E. 

Housken,      310    25th      Ave., 
San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Thos.      Hamlll,      268      25th 

Ave.,    San    Francisco. 
Filed    Apr.    8,    '15.      Dated    Apr.    8,    '15. 
Rough   frame  up  and  roof  on.... $600 

Brown    coated    600 

Comoleted    and    accepted 600 

Usual    35  days 600 

TOTAL  COST,  $2400 
Hond,  none.  Limit,  70  days  after  April 
Ci.  ^9lT).  Forfei*.  none.  Pla'is  and  speci- 
fications filed. 

HRICK   WORK 

(1074)  N  OAK  157-6  AV  Van  Ness  Ave 
W  S9-9  N  120  E  68-9  —  40  E  21  S  80. 
Rough  and  glazed  brick  for  swim- 
ming pool  for  reinforced  concrete 
and  steel  building. 

Owner The  Young  Men's  Institute 

Hall   Association. 
.W.     D.     Shea,     24  4    Kearny, 
San   Francis<'o. 
.  Fennel  1   &   Wand. 
S.  '15.      Dated   Mar.   20.  '15. 

On   ist  of  each  month 75% 

Usual    P.."i    da\  s 25% 

TOT.AL  COST,  $1065 
Hond,  $53.").  Surety,  Casualty  Co.  of 
-Vmorica.  Limit,  40  days  from  April  1. 
l''i)rrrit,  $.",.  I'liin.«  and  spi'(i  lira  thin.*! 
Ill-'ij, 


.\rchitect 


Coiitractoi 
Filed   Apr. 
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(1075)  MARBLE    FOR      STEEL      AND 
reinforced    concrete    building. 

•  ontractor .  .The    Mission   Marble   Wks., 

363    Guerrero,    S.    F. 
Filed  Apr.   8,   '15.      Dated   Mar.   20.  '15. 

Payments    same    as    above 

TOTAL  COST,  $5750 
Hond,  $2875.  Surety,  Casualty  Co.  of 
-America.  Limit,  40  days  from  April  1. 
Forfeit,  $5.  Plans  and  specifications 
nied. 

(1076)  FLOOR   AND      WALL     TILING 
on  above. 

Contractor.  .Lowry   &    Daly,    1553   Page, 

San   Francisco. 
Filed  Apr.   8,  '15.     Dated  Mar.  20,  '15. 

Payments    same    as    above 

TOTAL  COST.  $5300 
Hond,  $2650.  Surety,  Casualty  Co.  of 
.\nierica.  Limit,  30  days  after  ready 
for  laying  tile.  Forfeit,  $5.  Plans  and 
specifications  filed. 


FRAME    COTTAGE 

(1077)  LOT  12  BLK  23  I..akeview.  being 
.lules  Ave.,  bet  Holloway  and  De- 
montford.  All  work  for  five-room 
frame  cottage. 

Owner Elizabeth         Hunter,       226 

Jules  Ave.,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .D.       Houle,       660       Market, 
San  Francisco. 

Filed    Apr.    8,    '15.      Dated   Apr.    7.    '15. 

Frame    up    $525 

Brown    coated    525 

Completed     525 

Usual    35    days 525 

TOTAL    COST.    $2100 

Bond.    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME   DWEU.ING 

(1078)      W       COLBY     200       S       Woolsey. 
One-story  and   basement  frame  dwlg. 

Owner lohn   Breheny.   32   Chenery. 

San    Francisco. 
Architect  .  .  .None. 

Contractor .  ..lohn    Regai-,    957    Alabama, 
San  Francisco. 

COST,   $400 


ALTERATIONS 

(1079)  NO.  1911  LEAVENWORTH. 
Concrete  floor  and  alter  for  garage. 

Owner David    Atkins,    Premises. 

Architect  •  •  .None. 

Contractor.  .H.      Whittle,    1094      Union, 
San   Francisco. 

COST.    $450 

FUA.ME   RESIDENCE 

(liiSO)  W  NINTH  AVE  250  N  Moraga. 
Two-story  and  basement  fraeme  resi- 
dence. 

(iwner .Mphi'us  DulTee,  6S5  l>olores 

San    Francisco. 

.\rchitect  .  .  .  None. 

Day'.s   work.  COST.    $3000 


FRA.ME    DWELLING 

(IDSl)      N    RESERVOIR    200    E    Church. 
One-story  and  basement  frame  dwlg. 

Owner Owen    Slevin,    115    Church, 

San  Francisco. 
Architect  .  .  .  None. 
Days  work.  COST,   $600 


HRICK    GARAGE 

(l(tS2)      E    VALENCIA    from    Clarion    & 

Sycamore.     One-story  bi-ick  garage. 
Owner P.  A.  MacDonald,  244  Kear- 
ny.   San    l'''ranclsco. 
.Xreliil'ct   .  .  .  None. 
I'.iy'.-i    wdtK.  COST.    $10,000 


FltA.MK  STOKIO   -WD  FLATS 

(H'^;'.)     S  CLEMENT  25  W  Seventeenth 
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Ave.     Two-story  and  basement  frame 

store   and    (2)    flats. 
Owner Henry     Jacks,     5426     Cali- 
fornia, San  Francisco. 
Architect  .  .    Xone. 
Day's  work.  COST,   $2300 


FKAME    DWELLING 

(1084)      E   LIHIbIG   125   S  San   Jose  Ave. 
One-story  and  basement  frame  dwlg. 

Owner yscar   Heyman  &  Bro.,   742 

Market,    San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,    $1950 


FRAME    DWELLING 

(1085)      E   TWENTY-THIRD   AVE    75    N 

Irving'.        One-story      and      basement 

frame   dwelling. 

Dwner Oscar   Heyman   &    Bro.,    742 

Market,    San    Francisco. 
.Architect  . .  .None. 
Day's  work.  COST  $1950 


FRAME     DWELLING 

(1086)  W  TWENTY-THIRD  AVE  25 
N  Anza.  Two-story  and  basement 
frame   dwelling. 

Dwner D.   J.   Clancy,    2884   Folsom, 

San   Francisco. 
\rchitect  .  .  .  W.    H.    Rhodes,      3372    16th, 

San  Francisco. 
Day's  work.  COST,   $3000 

^"RAME  DWELLING 

1087)  E  JORDAN  AVE  196-8  N  Geary 
Two-story  and  basement  frame  dvvlg. 

)wner Jacob  Samuels,  Mills  Bldg-., 

San  Francisco. 
Architect  ..  .Bernard       J.     Joseph,       447 

New  Call  Bldg.,  S.  F. 
:ontractor.  .Thos.  Scoble,  363  14th  Ave., 
San  Francisco. 

COST,   $7500 


•RAME  DWELLING 

108S)      E    THIRD    AVE    179    N    Fulton. 
Two-story  and  basement  frame  dwlg. 

)wner Lewis      F.       Byington,      32 

Montgomery,  S.  F. 
Uchltect  ...C.  E.  McCrea,  Oakland. 
Contractor.  .Moore      &      Watson,        212 
Sharon  Bldg.,  S.   F. 

COST,    $3uu0 


'RA.ME   STORE 

1089)      NW    BALBOA    AND    19TH    AVE 
One-story  and   basement  frame  store. 

)wner G.   Siebrecht,  SE  Jones  and 

Ellis,  San  Francisco, 
architect  .  .  .None. 

lontractor .  .Munster  &  Bornholdt,   1530 
Broderick,   S.   F. 

COST.   $2900 


'RAME   iJWELLING 

1090)  S  JACKSON  206-3  E  Webster  E 
25xS  127-10%;  S  Jackson  181  E  Web- 
ster E  25-3xS  127-6.  All  work  for 
two-story  and  basement  frame  dwell- 
ing plaster  and  wood  exterior. 

►wner William    Matson,    268    Mar- 
ket, San  Francisco. 

irchitect  ..  .William    C.    Hays,    1st    Na- 
tional  Bank   Bldg.,   S.   F. 

'ontractor.  .  W.    D.    Henderson,    Monad- 
nock  Bldg.,  S.  F. 

'iled    Apr.    9,   '15.      Dated   Apr.    8,   'IS. 

Frame    up     25% 

Plasterod     25% 

Comj)leted    and    accepted 25% 

Usual    ?5    days 25% 

TOTAL   COST,    f  4,300 

iond,    $7150.         Surety,      Massachusetts 

ionding  Insurance  Co.     Limit,   100  days 

rom    recording.      Foifelt,    none.      Plans 

nd  specifications  filed. 


METAL  WORK,  ETC. 

(1091)  N  WASHINGTON  137-6  W  Oc- 
tavia  W  137'-6xN  255-4  >^.  Sheet 
metal,  galvanized  iron,  copper,  lead 
and  Kalamine  work,  skylights,  lin- 
ing of  dumb  waiter  and  clothes  chute 
flashings,  gutteis  &  valleys,  hoppers, 
leader  pipes,  metal  windows  and 
elevator  doors  for  three-story  and 
basement  Class  "C"  residence  and 
garage. 

Owner ^lary    Louise    Phelan,    1S40 

California,  S.   F. 
Architect  .  .  .Chas.  Peter  Weeks,  Mutual 

Bank  Bldg.,   S.  F. 
Contractor .  .Forderer     Cornice     Works, 

269    Poti'tro   Ave.,   S.   F. 
Filed  Apr.   9,   '15.      Dated   Mar.   24,   '15. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1895 
Bond,  $947.50.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  60  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


ALTERATIONS 

(1092)      N   THIRTEENTH    SO    W    Harri- 
son.    Alterations  and   finish   building. 

Owner W.    Y.   Lawton,   48   Trainor, 

San    Francisco. 
Architect  .  .  .None. 
Contractor.  .V.    Gullmes,     15    Fountain, 

San   Francisco. 
Filed   Apr.   9,   '15.      Dated   Apr.   2,  '15. 

Rough    plaster    completed $336 

Acceptance     346 

Usual    35    days 300 

TOTAL  COST,  $982 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications,  none. 

♦ 

NOTICE    OF    XOX-LIABILITY. 


Apr.  5,  1915 — NW  GOUGH  &  SUTTER 
N  50xW  137-6.  M  Israel  as  to  im- 
provements  on    leased   property.... 

Apr.  6,  1915 — N  SUTTER  32-7  m  or 
1  E  Steiner  B  70  m  or  1  by  N  70  m 
or  1.  Emma  Gates  Butler  as  to  im- 
provements   on    leased    property... 

Apr.  6,  1915— NW  FILLMORE  AND 
Eddy  S  137-6  W  137-6  S  137-6  E 
137-6.  John  R  Hanify  as  to  im- 
piovements  on   leased   property.... 


NOTICE    OF    IVOX-RESPOiVSIBILITY. 


Apr.  8,  1915 — LOT  25  BLK  6438, 
Crocker  Amazon  Tract  Sub  No.  2. 
Crocker  Estate  Co  as  to  improve- 
ments   on    leased   property 

Apr.  6,  191.5— SW  SUTTER  &  POLK 
W  6S-9xS  137-6.  M  H  de  Young  as 
to  improvements  on  leased  prop- 
erty      

Apr.  9,  1915 — E  GREAT  HIGHWAY 
162.70    S    Ortega    S    100.12    B    141.10 

^  N  100  W  146.14.  Wm  J  MacLeod  as 
to  improvements  on  leased  property 


CO-PARTIVERSHIP. 


A  Biagi  and  O.  Marini  as  Call  Market 


I!>>(ORP0R  AXIOMS 

The  River  Current  Control  Comp;iny. 
to  operate  and  produce  a  certain  pat- 
ent. Capital  stock,  $100,000;  1,000  shares 
at  $100  each.  Amount  subscribed  $500. 
Place  of  business,  San  F'rancisco.  5i;b- 
scribers^H.  B.  Holeomb,  P.  L.  Kamp, 
H.  Davenport,  J.  S.  Cook.  H.  L.  Chase, 
1    share    each. 

Excel  Players  Film  Association;  to 
produce,  show  and  deal  in  motion  iiic- 
tures.      Capital    stock,    none.      .Member- 


ship fee,  $100.  Amount  subscribed, 
$140.  Place  of  business,  San  Francisco. 
Seven    directors. 

Mexican  National  Development  Com- 
pany; to  develop  real  estate  for  f;en- 
eral  business  .  Capital  stock,  $50,000; 
10,000  shares  at  $5  each.  Amount  sub- 
scribed, $15.  Place  of  business,  San 
Francisco.  Subscribers,  A.  IT.  niack- 
iston,  T.  F.  Cooke,  Clarence  M.  Oddie,  1 
share  each  . 

The  San  Francisco  'Egg  Noodle 
Manufacturing  Company.  To  manu- 
facture, buy  and  sell  egg  noodles. 
Capital  Stock,  $50,000;  50,000  shares  at 
$1  each:  amount  subscribed,  $25,004. 
Place  of  business,  San  Francisco.  Di- 
rectors— M.  Wenther,  S.  Winther,  C. 
Johnson,  J.  D.  Cohn,  1  share  each;  B. 
Winther,   25,000   shares. 

Oleo  Products  Co.  To  deal  in  paints, 
paint  materials  and  oils.  Capital 
Stock.  $150,000;  150,000  shares  at  $10 
each;  amount  subscribed,  $5.  Place  of 
business,  San  Francisco.  Directors — 
N.  H.  Welburn,  A.  Graden,  E.  Sebu,  A. 
Camientti,  r.,  F.  C.  Patterson,  1  share 
each. 

California  Cloak  &  Suit  Manufactur- 
ing Company.  General  manufacturing 
business  cf  ladies',  mens'  and  chlldrens' 
garments.  Capital  Stock,  $10,000;  1000 
shares  at  $10  each;  amount  subscribed, 
$30.  Place  of  business,  San  Francisco. 
Directors — L.  Domb,  M.  Warshawsky, 
and   C.  Frends,   1   share  each. 

State  Range  Mining  Company.  To 
locate  and  develop  mining  claims. 
Capital  Stock,  $25,000;  25,000  shares  at 
$1  each;  amount  subscribed,  $25:  Place 
of  business,  San  Francisco.  Directors 
T.  H.  Sadler,  Wm.  C.  Wyrich,  C.  R. 
Wyrich,  F.  Meyer  and  J.  R.  Rogers,  a 
shares  each. 

Clay  Social  Club.  Social.  No  Capi- 
tal Stock.  Place  of  business,  San 
Francisco.     5  directors. 

U.  S.  Electric  Inc.  To  manufacture 
and  deal  in  electric  machinery  and  ap- 
pliances. Capital  Stock,  $25,000;  25.- 
000  shares  at  $1  each;  amount  sub- 
scribed, $3.  Place  of  business,  San 
Francisco.  Directors— J.  H.  Welsh,  C. 
E.  Doty  and  A.  L.  McPherson,  1  share 
each. 


LEASES. 

Apr.  3,  1915— SW  GROVE  &  LAGUNA 
W  ,Sl-3xS  120.  A  S  Johnson  to  Jacob 
and  David  Pantoskey.     1  year.     $3000 

Apr.  6,  1915— S  JESSIE  AND  NEW 
Montgomery  SW  263-4  m  or  1  x  SE  68 
m  or  1.  Sharon  Estate  Co  to  Call 
Publishing    Co.      20    year,    $907,999.20. 

Apr.  7,  1915— PTN  OF  HOTEL  CHAN- 
cellor  on  W  Powell  92  N  Post. 
Louis  Palmer  to  Leo  Paul.  5  years. 
$225    per   month. 

Apr.  7,  1915 — 1275  KENTUCKY  NE  Cor. 
20th.  Mrs.  Margaretta  HoUman  to 
L  N  Leboire  and  C  J  Sruart.  3  years 
$55  per  month. 

Apr  7,  1915— NO.  2977  TWENTY-FIRST 
George  F  Quill  and  Ann  Quill  (wf) 
to  Angelo  Bertuccelli.  5  years.  $37 
per   month. 


COMPLETIO?i    NOTICES. 


San  Francisco 


Apr.  1,  1915— S  FaRRALONES  150  E 
Capitol  Ave  ptn  Lot  1  Blk  "J"  R  R 
Ild.  Luigi  Coschini  to  Alexander 
Lopez    Mar.    31,    1915 

April  3,  1915— S  UNION  265-10  W 
Baker    W    25xS    150.      W,    W.    Red- 


28 


->oir.DIXG    AND    ENGINEERING    NEWS 


Wednesday,      April      14,       1915. 


nail   to  whom   it  may  concern 

April    2,    1915 

April  3,  1915— N  FRANCISCO  60  E 
Octavia   E   60xX    100.   Panama-Paci- 

Apr.  5,  1915— X  CLAY  138-6  E  Drumm 
No.  68  Clay.  B  F  Brisac  and  M  H 
Norton,  Trs  to  P  Hamilton  and 
Spencer   Elevator   Co Feb.    19,    1915 

Apr.  5,  191i— S  COMMERCIAL  60  E 
.Montgomery  E  49-9xS  59-6.  Paci- 
fic Gas  &  Electric  Co  to  Peerless 
Agencies    Co,    Inc Apr.    1,    1915 

Apr  5,  1915— NW  TWENTY-FOURTH 
Ave  and  Balboa  V  107-6xN  115-4. 
Pacific  Gas  &  Elec  Co  to  Keystone 
Ornamental  Iron  &  Bronze  Works 
March     30,     1915 

Apr.  5,  1915— E  NINTH  AVE  150  S 
Geary  S  25xE  120.  Harry  P  Foley 
to  whom  it  may  concern. Mar.   10,  '15 

Apr.  5,  1915— NW  DOUGLASS  AND 
19lh  N  25xW  al-4.  R  J  and  B 
Rudebeck  to  D  J  &  T  Sullivan... 
March    31,    1915 

Apr.  5,  1915— W  NAPLES  75  N  Russia 
Ave.  W  J  Kenney  to  whom  it  may 
concern April     5,     1915 

Apr.  5,  1915— SW  CALIFORNIA  AND 
Laguna    W    27-6xS    107.      Wm    Men- 

sor    to    whom    it    may    concern 

April     3,     1915 

Apr.  5,  1915— E  JONES  37-6  S  Pine 
10  S7-6xS  30.  Gerard  Invst  Co  to 
whom    it   may   concern ..  .Apr.    2,    1915 

Apr.  5,  1913— E  GRAHA:\I  PLACE 
(Pierce  Row)  Ol-OVg  S  Union  S  26x 
E  28-9.  J  A  Deluochi  to  whom  it 
may    concern Apr.    5,    1915 

April  3,  1915— SW  EDDY  and  Hyde, 
W    137-6x8    137-6.      W.    E.    Dean    to 

Golden-   Gate    Iron     vVorks 

April    2,    1915 

Apr.  6,  1915- 'A  E  BELVEDERE 
77-7%  S  17th  S  25-0%xE  100.  A 
B  Harrison  to  whom  it  may  con- 
cern  April     2,     1915 

Apr.  6,  1915— NE  SIXTEENTH  AND 
Capp  N  90xE  150.  San  Francisco 
Labor  Council  Hall  Ass'n  to  R 
Zelinsky Mar.    ^,    1915 

Apr.  6,  1915— SW  EDDY  AND  HYDE 
W  137-6xS  137-6.  W  E  Dean  to 
Chas   H   Hock Apr.    6,    1915 

Apr.  6,  1915— N  CALIFORNIA  75  W 
Leavenworth  32-3x75.  H  Stephen- 
son Smith  to  J  Gibbs,  Apr.  5;  G 
Gavaglieri,  Apr  5;  Gus  J  Peters.. 
April    5.    1915 

Apr.  6,'  1915— NW  POLK  &  CALI- 
fornia  W  56-3  N  87-6  W  25  E  81-3 
S  112-6.  Bradbury  Estate  Invest- 
ment Co  and  Mary  M  Bradbury  to 
Seibert    Co Mar.    25,    1915 

Apr.  6,  1915— W  ORD  364  N  18th  N 
28xW  136  Cornelius  and  Margaret 
Crowley  to  whom  it  may  concern 
April    0,    ''915 

Apr.  6,  1915— W  HOWARD  75  N 
Adair   N   30xW    125.      L   H   and   H   R 

Kage  to  Beach  &  Heffernan 

April    5.    1915 

Apr.  7,  1915- NW  EDDY  &  FILL- 
more  W  l37-6xN  137-6.  J  R  Hani- 
fy   to  J   Spargo Apr.   5,   191  "> 

Apr  7.  1915— NW  EDDY  &  FILLMORE 
W  137-6XN  137-6.  J  R  Hanlfy  to 
A    Knowles April    5,    1915 

Apr  7.  1915— BAKER  &  MCALLISTER 
Mrs  A  C  Moresi  to  J  Harold  John- 
son  April     5,     1915 

Apr.  7,  1915— W  POTRERO  AVE  129 
S  19th  25x100.  Emiglia  Ballestrasi 
to    G    Gavaglieri Apr.    7,    1915 

.\pr.  S,  1913— SE  HU.MBOLDT  AND 
Loui.siaiiu.  Wt^Mtt-rn  Sugar  Refin- 
ing Co  to  R  L  Snell Apr.   6,   1915 

Apr.  8,   19i5— N  ELLIS  87-6  E  Mason 


E  50xN  137-6.  Brandt  &  Stevens 
to   P   F   Hendricks Feb.    15,    1915 

Apr.  8,  1915— E  CASTRO  76-6  N  21st 
N  25xE  100.  Elizabeth  King  to 
whom  it  may  concern.  ..  .Apr.  7,   1915 

Apr.  8,  1915— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  The  Thomson  Bridge 
Co,  March  29;  Wrightson,  Ander- 
son &  Yost April  5,  1915 

Apr.  8,  1915— E  SEVENTEENTH  AVE 
50  N  Balboa  N  25xE  82-6.  Wilhel- 
mina  Bahrs  to  W  H  Bahrs.Apr.  6,  '15 

Apr.  9,  1915— E  TWENTY-FOURTH 
Ave  175  —  S  25xE  120.  George  F 
Cleese  to  whom  it  may  concern... 
April    8,    1915 

Apr.  9,  1915 — LOT  8  BLK  "J"  Mission 
Terrace.  Forrest  Bayard  Grill  and 
Charlotte  Grill  to  whom  it  may 
concern    April   7,   1915 

Apr.  9,  1915— S  ANZA  79-1  E  24th 
Ave    E    50xS    100.      Mary    H   McGaf- 

figan  to  whom  it  may  concern 

April    3,    1915 

Apr.  9.  1915— SW  LYON  &  TONQUIN 
(Exposition  Site).  Panama  Pacific 
Expo.sition     Commission       State    of 

New  York  to  D  S  Hess  &  Co 

April    9,    1915 

Apr.  9,  1915- SW  SIXTEENTH  AND 
Howard  W  175-6  S  90  E  75-6  N  2-6 
E  100  N  87-6.  Mission  Consolidated 
Realty  Co  to  Marshall  &  Stearns.. 
April    8.    1915 


LIEXS    FILED 


SAX    FRANCISCO    COUNTY. 


April  3,  1915— EXPOSITION  SITE. 
Henrix  Luebbert  Mfg  Co  vs  N  B 
Pierson,  Nango  Pango  Company. 
;ind  Panama-Pacific  International 
Exposition     $60.28 

Apr.  5.  1915— S  BUSH  103-6  E  Grant 
Ave  B  34xS  60.  John  McGuigan 
vs  Agnes  V  Drury  and  Wm  R  Bell 
$52 

Apr.  5,  1913- EXF'OSiITION  SITE. 
Ickelhelmer  Bros  Co  vs  Austrian 
Conces.slon.s  Co,  Panama-Pacific 
Tiiternational  Exposition  Co,  J  H 
.''toutenborpush,  Geo  Schneider 
and   Mrs   E    M   Schneider    $517 

Apr.  6,  1915— S  BUSH  103-0%  E 
Grant  Ave  34-5%xS  60.  Diamond 
Brick  Co  vs  Agnes  V  Drury  and 
Wm   R   Bell    $45 

Apr.  5,  1915— SW  CHESTNUT  AND 
Van  Ness  Ave  W  120xS  30.  Her- 
bert I  Lauder  vs  Ella  M  Rohlffs  B 
Frankel,  Jacob  Kessler  and  J  H 
Murphy     $377 

Apr.  7,  1915— W  COLE  90  N  Grove 
W  106-3  N  30  E  106-3  to  beg.  W  H 
.Meyers    vs    Nellie    Ryan $380.30 

.\pr.  7,  1915— S  BUSH  103-6  E  Grant 
Ave  E  34xS  60.  P  Grassi  &  Co  vs 
.\gnes  V  Drury  and   Wm   R  Bell..$3S 

Apr.  9.  1915— W  FOURTH  AVE  75  S 
Anza  S  25xW  95.  Jos  Koberllng 
vs  John  F  Haner $135 

Apr.  9,  1915— S  BUSH  103-6  7  Grant 
Ave  —  34  S  60  W  34  N  60.  J  W 
Schouten  &  Co  vs  Wm  R  Bell  and 
.Agnes    V    Drury $70.53 


RELKASF  OF  LIENS 
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April  3,  1915— NE  FOURTH  avenue 
and  Fulton  N  95,  E  31-3,  S  92,  W  — . 
Reinhart  Lumber  &  Planing  Mill 
Co.  to  John  J.  and  Genevieve  Sul- 
livan  and   L.    C.    Wooldridge 

Apr.  5,  191,5- NE  FOURTH  AVE  & 
Fulton  N  95  E  31-3  S  92  W  to  beg. 
Pioneer  Plate  &  Window  Glass  Co 
to  Jno  J  Sullivan,  Genevieve  Sul- 
livan and  L  C   Wolldridge 

Apr.  5,  1915— E  NINETEENTH  AVE 
125  S  Geary  S  25xE  120.  A  Seg- 
hleri  &  Bro,  Inc  to  D  Houle  and 
John    D    and    Nora    Harriss 

Apr.  5,  1915— S  BROADWAY  100  W 
Polk  W  23-6xS  137-6.  George 
Rehn  to  James  B  Jr  and  Eva  S 
Marke!     ( 

♦ 

OAKLAND  AND  AL.\MEDA  COUNTY. 


April  .■?.  1913— E  UTAH,  130  S  24th. 
S  25xK  100.  George  Ryan  to  Mar- 
garet   M  u  II  i  n     

April  1.  I!)13-N^V  POST  AND 
STOCKTON.  N  n7-6x\V  137-6.  C. 
(",    Mi>i.i)(Mi.>ie   to   Blanct^e   ^.    Pur- 


RESIDENCE  —  2  story  and  base, 
frame,  $2,300.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  C.  E.  Carlson,  1512 
Grove  street,  Berkeley.  The  dwelling 
will  be  erected  on  the  west  side  of 
Thoman  str<^et  north  of  Napa  street, 
and  has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood  ve- 
neer. Bed  rooms  will  be  finished  in 
white  enamel.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  Tile  wain- 
.scot  will  be  used  in  the  bath  room. 
An  automatic  water  heater  is  speci- 
fied. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  S.  G.  Rankin,  5659 
Shaffer  avenue,  Oakland.  The  dwell- 
ing will  be  erected  on  the  east  side 
of  Haddon  Koad  north  of  Excelsior 
Boulevard,  and  has  been  designed  for 
a  six-room  house  with  bath  and 
.sleeping  porch.  Interior  will  be  finished 
in  pine  and  redwood  with  enamel  In 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  l^abor.  Materials  are 
now    being    purchased. 

SORORITY  HOUSE — 2  .story,  attic 
and  base,  frame,  $13,000.  Berkeley, 
.\lameda  Co.,  Cal.  Architect,  G.  A. 
.\pplegarth.  Call  Bldg..  S.  F.  Owners. 
Delta  Delta  Sorority.  Berkeley.  The 
building  will  be  erected  on  Leroy  ave- 
nue, and  will  bo  similar  to  a  large  res- 
idence. There  will  be  a  large  social 
lOom.  library,  living  room.  dining 
room  and  kitchen  on  the  first  floor. 
Upper  floors  will  be  arranged  for 
sleeping  apartments.  Interior  finish 
will  be  of  pine  and  redwood,  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  bo  a  central  heating  sys- 
tem, liot  water  circulating  system  and 
vacuum  cleaning.  Open  fire  places 
.•uid  tile  mantels  will  be  used.  Bath 
lo/ims  will  be  finished  in  tile  and 
(Mliiipped  with  .showers.  Exterior  of 
the  dwolling  will   he  covered   with   ce^ 
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lent  plaster  on  metal  lath.  Plans  are 
ovv   being  prepared. 

CHURCH — 2  story  and  base,  frame, 
7,000.  Berkeley,  Alameda  Co.,  Cal. 
.rchitect,  Eugene  K.  Martin,  2193 
hattuck  avenue,  Berkeley.  Owners, 
hillips  M.  E.  Church.  The  building- 
rill  be  erected  on  California  street 
nd  has  been  designed  for  a  small 
hapel,  which  will  include  the  main 
ssembly  hall  and  Sunday  school.  In- 
srior  finish  will  be  of  pine  through- 
ut.  Some  ornamental  plaster  will  be 
pecified.  Art  glass  windows  will  be 
istalled.  Exterior  of  the  building 
^ill  be  covered  with  cement  plaster, 
lans   are   now   being   prepared. 

CHURCH — 1  story  and  base,  frame, 
6,500.  Oakland,  Cal.  Architect, 
k'illiam  A.  Newsom,  Hewes  Bldg.,  S.  F. 
wners,  Seventh  Church  of  Christ, 
cientist.  The  building  will  be  erect- 
d  on  the  west  side  of  Harrison  Boule- 
ard  north  of  24th  street,  and  has  been 
esigned  in  the  Classic  style.  There 
'ill  be  one  large  main  auditorium  and 
unday  school  rooms.  Interior  will  be 
nished  in  pine  throughout.  There  will 
e  a  central  heating  system.  Art  glass 
'indows  will  be  used.  The  exterior  of 
le  building  will  be  covered  with  ce- 
lent  plaster  on  metal  lath.  Plans  are 
early  complete  and  figures  will  ijS 
ailed    for    shortly. 

LIBRARY — 2  story  a"nd  base,  brick 
nd  stone,  $10,000.  Berkeley,  Alameda 
o.,  Cal.  Architect,  W.  H.  Ratcllff,  Jr., 
irst  National  Bank  Bldg.,  Berkeley, 
wners.  City  of  Berkeley.  Plans  for  a 
ew  Carnegie  Library,  which  is  to  be 
rected  on  San  Pablo  avenue  near  Uni- 
ersity  avenue,  are  nearly  complete, 
he  building  will  contain  two  reading 
Doms,  stack  room,  office  for  the  li- 
rarian  and  assistant.  Interior  finish 
;^ill  be  of  pine  and  redwood  with 
laple  floors  in  the  reading  rooms, 
here  will  be  furnace  heat.  Metal 
ook  stacks  are  specified.  Exterior  of 
le  building  will  be  covered  with 
ressed  brick.  Plans  will  be  out  for 
gures  in  about  two  weeks.  Further 
lention   will   be  made  of  the   work. 

APARTMENT  HOUSE — 2  Story  and 
ase,  frame,  $8,000.  Oakland,  Cal.  Ar- 
hitects,  Oliver  &  Thomas,  Pantages 
heatre  Bldg.,  Oakland.  Owner's 
ame  withheld.  The  building  will  be 
rected  at  the  corner  of  55th  and 
>over  streets,  and  has  been  designed 
3  contain  four  apartments  of  three 
ooms  each.  Interiors  will  be  finished 
1  pine  and  hardwood  veneer.  Hard- 
rood  floors  will  be  used  in  the  living 
nd  dining  rooms.  There  will  be  wall 
eds  and  private  baths.  Plans  provide 
or  a  central  beating  system.  Bath 
ooms  will  be  finished  in  tile.  Exte- 
ior  of  the  house  will  be  covered  with 
ement  plaster  on  metal  lath.  Plans 
re  complete  and  figures  will  be  called 
or  at  once. 

MARKET — 1  story  and  base,  brick. 
25,000.  Oakland,  Cal.  Architects, 
'ousseau  &  Rousseau,  110  Sutter 
treet,  S.  F.  Owner's  name  withheld, 
'he  building  will  be  erected  at  the 
outhwest  corner  of  7th  and  Washlng- 
on  streets,  covering  an  area  of  100  by 
00  feet.  The  building  has  been  de- 
igned for  a  Free  Market.  Consider- 
ble  tile  will  be  used.  Modern  plumb- 
ng  and  electric  work  is  specified.  Ex- 
erior  will  be  faced  with  pressed  brick 
rimmed  with  terra  cotta.  Plans  are 
low   being  prepared. 


STORES — 1  story  and  base,  brick 
and  steel.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architects,  Rous- 
seau &  Rousseau,  110  Sutter  street.  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  College  and  Ashby  and  will 
cover  a  considerable  ground  area. 
There  will  be  several  small  stores.  In- 
teriors will  be  finished  in  pine  and 
tile.  Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing   prepared. 

STORES— 1  story  and  base,  brick 
and  steel,  $30,000.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  James  W.  Plachek, 
Acheson  Bldg.,  Berkeley.  Owner^  W. 
J.  Acheson.  The  building  will  be 
erected  at  the  corner  of  Home  and 
University,  and  has  been  designed  for 
several  modern  stores.  Interiors  will 
be  finished  in  pine  and  tile.  Patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimed  with  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken. 

Contracts  Awarded. 

CHURCH — 2  story  and  base,  brick 
and  steel,  $63,000.  Oakland,  Cal.  Ar- 
chitect, William  A.  Newsom,  David 
Hewes  Bldg.,  S.  F.  Owners,  Second 
Church  of  Christ,  Scientist.  Contrac- 
tors, Van  Sant- Houghton  Co.,  Hooker- 
Lent  Bldg.,  S.  F.,  general  construction. 
Crntract  price,  $63,000.  Heating  and 
ventilating,  J.  C.  Hurley,  S.  F.  Con- 
tract   price   not   stated.  ? 


Architect, .  .  .None. 

Contractor.  .J.   F.   Sutton,    3520   Douglas 
street,   Oakland. 

COST,   $1450 


Building  Contracts   Awarded. 


Oakland. 


No. 

598 
599 
600 
601 
602 
603 
604 
606 
607 
608 
609 
610 
611 
612 
613 
614 
615 
616 
617 
618 
624 
627 
628 
629 
630 
631 
632 
634 
635 
636 
637 
638 
639 
640 
■641 
'643 
644 
645 
646 
650 
651 
652 
653 
656 
657 


0\rnep. 


Contractor     Amt. 


Magill     Bassitt 

Antone    Sutton 

Ormsby     Rogers 

Carlson     Carlson 

Greenwood      Doss 

Grayson      Andresen 

Alta    Pdm't    Scott 

Cavallo     Cavallo 

Cambra     Vargas 

Cavallo     Cavallo 

Hillen     Hillen 

Hillen     Hillen 

Hillen     Hillen 

Lima     Lima 

MacGregor     MacGregor 

Same     Same 

Same     Same 

Farris     Farris 

Seely     Rockwell 

Neary     Neary 

Forgie     Harrie 

Crammer     Crammer 

Bischoff     Bischoff 

Woodburn     Woodburn 

Burnett     Burnett 

Woods     Woods 

Cavanagh     Strang 

Lewis     Mitchell 

Same     Same 

Same     Same 

Howard     Howard 

City    of    Okd Bos 

Winchell     Bash 

Hinch      Hinch 

Kolen     Kolen 

Maylan     Masten 

Ranklin     Ranklin 

Milton     Bertelsen 

Westphal    Schnebly 

Hudson     Hudson 

Kirchel     Kirchel 

Rischmuller     Stewart 

Oakland     Clinton 

Hadler     ; Taylor 

Howe     Frostholm 


3400 
1450 
1100 
3300 
2540 
3670 
5942 
1750 

900 
1750 
2500 
2500 
2500 

400 
1575 
1575 
1575 
2000 

600 

450 
2550 

400 
2000 
2500 
2300 
1800 
2000 
2000 
2000 
2000 

500 
11000 

500 

500 
2000 
2000 
3000 
9488' 
2800 
1000 
2900 
2000 
142000 

400 

400 


(600)      N    FORTY-FOURTH   ST.,    150    W 
West      street,      Oakland.      One-story; 
four-room    dwelling. 
Owner Edgar  L.   Ormsby,   39   Mon- 
te  Vista  Ave.,   Oakland. 
None. 

Chas.    Rogers,      5426      Boyd 
Ave.,   Oakland. 

COST,    $1100 


Architect,. 
Contractor 


(601)  W  THOMAS,  126  N  Napa  street, 
Oakland.  Two-story,  seven-room 
dwelling. 

(-)vvner C.    E.    Carlson,    1512    Grove 

street,    Berkeley. 

Architect,.  .  .None. 

Day's  work.  COST,   $5300 


FRAME    DWELLING    AND    GARAGE 
(602)      E   LUSK   174   from  N   line  Apgai* 
E    123.36    N    45,    Oakland.      All    work 
for   one   and   one-half-story   six-room 
frame    dwelling    and    garage. 

Owner Mary   E.   Greenwood,   Okd. 

Architect  . .  .'None. 

Contractor.  .C.     A.     Doss,     2028     E-15th, 

Oakland. 
Filed   Apr.   5,  '15.      Dated   Apr.   2,   '15. 

Frame     up     14 

Brown     coated     y^ 

Completed      14 

Usual    35    days 14 

TOTAL  COST,  $2540 
Bond,  $1270.  Surety,  New  Amsterdam 
Casualty  Co.  Liimit,  90  days  after  Apr. 
1,  1915.  Forfeit,  none.  Plans  and 
.specifications    filed. 


(599)  W  E-FIFTBENTH  ST,  127  E 
41st  avenue,  Oakland.  One-story, 
five-room  dwelling. 

Owner F.    A.    Antone,    4114    B-15th 

street,    Oakland. 


ALTERATIONS 

(603)  NE  SEVENTH  AND  MADISON, 
Oakland.  Raise  house,  excavate 
basement  and  build  store  underneath. 

Owner Jos.    R.    Grayson,     134     7th, 

Oakland. 
Architect  . .  .None. 
Contractor.  .H.   C.   Andresen,   1229   Pearl 

Alameda. 
Filed    Apr.    5,   '15.      Dated    Apr.    5,    '15. 
Raised,    foundation    and    excavat- 
ing   completed    14 

Brown     coated     14 

Completed     % 

Usual    35    days 14 

TOTAL  COST,  $3670 
Bond,  $1835.  Sureties,  C.  J.  Hammond 
and  W.  H.  Carr.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

FRAME     DWELLING 

(604)  LOT  45  and  Ptn  Lot  46  lying 
W  line  drawn  parallel  to  W  line  Lot 
46  and  distant  at  L  10  E  therefrom 
Map  Crocker  Highlands,  Oakland. 
AH  work  for  two-story  frame  dwlg. 

(-Hvner Alta     Piedmont     Land     Co., 

Oakland    Bank    of    Savings 
Bldg.,    Oakland. 
Architect  ...Henry     H.    Outterson,     80 

Post,  San  Francisco. 
Contractor.  .George    A.    Scott,    685    23rd, 

Oakland. 
Filed  Apr.   5,  '15.     Dated  Mar.   31,   '15. 

Frame     up     14 

Brown    coated    '4 

Completed    and    accepted 14 

Usual     35    days 14 

TOTAL  COST,  $5942 
Bond,  $3000.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  105  days.  For- 
feit, $5.     Plans  and  specifications  filed. 
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(606)  W    OPAL      7    N    41st,      Oakland. 
One-story    4-room    dwelling. 

Owner.  .James    F.    Cavallo,      4322      San 

Paolo  Ave.,   Oakland. 
Archicect  .  .  .None. 
Uay.s    work.  CO.<3T,    $1750 

DWELLING 

(607)  E   91ST  AVE   150  S  E-14th,  Oak- 
land.     One-story    4-room    dwelling-. 

Owner Tony  Cambra,  969  3rd,  Okd 

Architect  .  .  .None. 

Contractor.  .Frank    Varg^as,    537    Union, 
Oakland.  COST,    $900 


DWELLING 

(60S)      W    OPAL    40    N    41st,      Oakland. 

One-story    4-room   dwelling. 
Owner.  ..Tames    F.    Cavailo,      4322      San 

Pablo   Ave.,   Oakland. 
-Architect  . .  .None. 
Days    work.  COST,    $1750 


DWELLING* 

(609)      E    SIXTY-SECOND     AVE    200    N 

Fortune     Way,     Oakland.       One-story 

5-room  dwelling. 

Owner U.   C.    Hillen,     430      Haight 

Ave.,    Alameda. 
Architect  .  .  .None. 
I)ay"s  work.  COST,   $2.->00 


DWELLING 

(610)      E    SIXTY-SECOND    AVE    240    N 

Fortune     Way,     Oakland.       One-story 

5-room  dwelling. 

Owner R.   C.    Hillen.      430      Haight 

Ave.,    .Alameda. 
Architect  .  .  .None. 
Day'.';   work.  CO.ST,   $2500 


DWELT-ING 

(fill)      N    FOOTHILL   BOULEVARD.   104 

W    Trask,    Oakland.      One-story    flve- 

i-oom  dwelling. 

Owner U.    C.    Hillen,      430     Haight 

Ave.,    Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,   $2,500 


DWELLING 

(612)      N    E-FOURTEENTH    75     B    51st 

Ave.,    Oakland.        One-story       1-room 

dwelling. 

Owner .Manuel  Lima,  5132  Y'gnacio 

Ave.,   Oakland. 
-Architect  .  .  .None. 
Day'.s   work.  COST,    $400 


DWKLLING 

(613)      W      CARRON      190    N      Hopkins, 
Oakland.       One-story    5-room    dwlg. 

Own.M- C.    .\I.    .MacGregor,   470    13th. 

Oakland. 
-Architect  ...None. 
Day's   work.  COST,   $1575 


DWELLING 

(614)      W      CAFIRON      255      N    Hopkin.s, 
Oakland.       Onc-.story     5-room    dwlg. 

Owner C.    M.   .MacGregor,   4^70    13th. 

CJakland. 
.Architect  .  .  .None. 
l>:iy\-j   work.  COST.   $1575 


DWLLLING 

(fiI5)      W    CARRON       125    N       Hopkins. 
Oakland.       One-story     5-room    dwlg. 

'iwncr C.    M.   .MacGregor.   470    13th, 

Oakland. 
.Architect  .  .  .  None. 
Day'.s  woik.  COST,  $1575 


DWELLING 

(616)      W  OPAL     3S0  S  42nd,     Oakland. 
On('-.story    5-room   dwelling. 
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Owner W.    A.      Farris,    16      -Monte 

Vista    Ave.,    Oakland. 
-Architect  .  .  .None. 
Day's  work.  COST,  $2000 

ADDITION 

(617)  NO.  304  ATHOL  AVE..  Oakland 
Addition. 

Owner W.    A.    Seely,    Premises. 

-Architect  . .  .None. 

Contractor.  .G.    Rockwell,     2215    Brush, 
Oakland. 

COST,    $600 

ALTERATIONS 

(6lSj      NO.    840    FIFTY-EIGHTH,    Oak- 
land.     Alterations. 
Owner Wm.    F.    Neary,    1723    Tele- 
graph   Ave.,    Oakland. 
-Architect  .  .  .None. 
Day's   work.  COST,   $450 

DWELLING 

(62^)  E  60  LOT  29  ELK  "A"  Map 
Piedmont  Vista,  Piedmont.  All  work 
for    two-story    5-room    dwelling. 

Owner Hugh     and     Sarah     Forgie, 

Oakland. 

-Architect  .  .  .None. 

(Contractor.  .D.  F.  Harris,  1303  Garrison 
Berkeley. 

Filed  Apr.   6.  '15.     Dated  Mar.  31,  *15. 

Frame   up  and   roof  boarded V4, 

Brown    coated    V4, 

Completed   and   accepted V* 

Usual    35    days M 

TOTAL   COST,    $2550 

Bond,    $1275.      Surety,    National    Surety 

Co.     Limit,   65  days.     Forfeit,   $1.   Plans 

and    specifications,   none. 

♦ 

DWELLING 

(627)  W  EIGHTY-FIFTH  AVE  150  N 
Dowling,  Oakland.  One-story  three 
room   dwelling. 

Owner E.    Oammer.    8734    E-14th. 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    $40a 

DWELLING 

(628)  S  SIXTY-THIRD  275  E  Hille- 
gass.  Oakland.  One-story  6-room 
dwelling. 

Owner John  A.  Bischoff,  6045  Har- 

wood  Ave.,  Oakland. 
-Architect  • .  .None. 
Day's  work.  COST,  $2000 

DWELLING 

(629)  E  BRIGHTON  AVE  SO  N  E- 
3Sth.  Oakland.  One-story  live-room 
dw'elling. 

Owner P.       E.       Woodburn,       3965 

Greenwood    Ave..    Oakland. 
-Architect  . .  .None. 
Day's    work.  COST,    $2500 

DWELLING 

(630)  S  RUTH  AVE  350  W  55th  Ave., 
f)akland.       One-story    5-room    dwlg. 

Owner T.    L.    Burnett,    745    -Aileen, 

Oakland. 
.Architect  .  .  .None. 
Day'.-^   work.  COST,   $2300 

DWELLING 

(631)  S  A  VENAL  180  W  Seminary, 
Oakland.  One  and  one-half-story  7- 
I'oom   dwelling. 

Owner Elsie  I.       Woods,      Kenil- 

worth  .Apartments,    Okd. 
Architect  .  .  .None. 

Day'.s    work.  COST,    $1800 

ii;?.2)  \v  WOODRUFF  135  N  E-38th, 
(•■•ikland.      One-stoi'y    5-room    dwlg. 


iVedne.sday,      -April      14,       1&15. 

Uv.ner Francis         J.         Cavanagh, 

Fresno,  Cal. 
-Architect  .  .  .None. 
Contractor.  .V.    N.      Strang,    1521       9tli, 

Alameda. 

COST,    $2000 

DWELLING 

(634)      W     AUSEON     165    S       Plymouth, 

Oakland.     One-story   5-room  dwelling. 

Owner Lewis      &      Mitchell,      1520 

Broadway,   Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2000 


DWELLING 

(635)      W    AUSEON      205    S      Plymouth, 

Oakland.     One-story   5-room  dwellinK. 

Owner Lewis      &      Mitchell,      1520 

Broadway,  Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


DWELLING 

(636)      W       EIGHTY-SEVENTH       AVE 

245   N  Holly,   Oakland.     One-story  5- 

room    dwelling. 

Owner Lewis      &      Mitchell,      1520 

Broadway,  Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


ALTERATIONS 

(637)      S    E-SIXTEENTH      120    E      55th 
Ave.,  Oakland.     Alterations. 

Owner M.    P.    Howard,    Premises. 

Architect  .  .  .None. 

Day's  woi  k.  COST,   $500 


CANOE  HOUSE 

(638)  LAKESIDE  PARK,  Oakland, 
Two-story  reinforced  concrete  canoe 
house. 

Owner City   of  Oakland. 

Architect  ..  .Walter    D.    Reed,    Oakland 

Bank   of  Svgs   Bldg.,   Okd. 
Contractor .  .George      A.      Bos,      Hearst 
Bldg.,    San    Francisco. 

COST,    $1  LOCO- 


DWELLING 

(639)      NO.     6529    TELEGRAPH      AVE., 
Oakland.     Two-story   4-room   dwlg. 

Owner M.   L.   Winchell,   Premises. 

-Architect  . .  .None. 

Contiactor.  .Jacob   Bash,    1918   Woolsey, 
Berkeley.  COST,    $500' 


REPAIRS 

(640)      NOS.     901-907    CYPRESS,       Oak- 
land.     Fire    repairs, 
(^wner Jos.   T.   Hinch.    1748   Broad- 
way,   Oakland. 
.Architect  . .  .None. 
Day's   work.  COST,   $500' 


DWELLING 

(641)      S    GARNET     200     W     Broadway, 

Oakland.     One   and   one-half-story   5- 

room   dwelling. 

Owner Ole    Kolen,    2853    Vallecito, 

Oakland. 
-Architect  .  .  .None. 
Day's  work.  COST,  $2000 


DWELLING 

(643)      W    -ALARKET    125    N    54th,    Oak- 
land.     One-story    5-room    dwelling. 

Owner J.    H.    Moylan,    256    Euclid 

Ave.,   Oakland. 
Architect  . .  .None. 

Contractor.  .A'.    E.    Ma.sten.    S26    Milton, 
Oakland. 

COST,   $2000 
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DWELLING 

(644)  E  HADDON  KOAD  400  X  Ex- 
celsior Blvd.,  Oakland.  Two-story  6 
room   dwelling. 

Owner S.   G.   Rankin,    5659    Shafter 

Ave.,    Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $3000 


FRAME    DWELLING 

(645)  LOT  102  Map  Crocker  Highlands 
Oakland.  All  work  for  two-story 
and    basement    frame    dwelling. 

Owner Laura    A.    Milton,    Oakland. 

Architect  ..  .Chas.    W.    McCall,    Central 
Bank    Bldg-.,    Oakland. 

Contractor.  .S.    J.     Bertelsen,     667     39th, 
Oakland. 

Filed    Apr.    7,    '15.      Dated   Apr.    7.    '15. 
Frame  up,  roof  sheathed  and  brick 

chimney    built    $2357 

Brown    coated     2340 

Completed    and    accepted 2340 

Usual    35    days 2451 

TOTAL  COST,   $9488 

Bond,    $4744.         Surety,      Massachusetts 

Bonding    &    Insurance    Co.      Limit,    100 

days.     Forfeit,  none.     Plans  and  speci- 

lications   filed. 


ALTERATIONS 

(646)      NOS.       424-428       FOURTEENTH, 
Oakland.  Alter    elevator    entrance 

door  to  store  building. 

Owner Westphal   Estate   Co.,    Okd. 

Architect  . .  .None. 

Contractor.  .Schnebly,  Hostraw.ser  & 
Pedgrift,  6th  &  Jackson, 
Oakland.  COST.    $2800 


DWELLING 

(650)      S   GRAY    100   E    35th    Ave.,    Oak- 
land.     One-story    4-room   dwelling. 
Owner George  Hudson,  759  Brook- 
lyn  Ave.,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


DWELLING 

(651)     W    WARFIELD    160    S    Cottage, 
Oakland.      Two-story    7-room    dwlg. 

Ov.-ner Charles    Kirchel,    839    Oak, 

Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $2900 


15RICK  GARAGE 

(652)      E   GROVE    100   N    41st,    Oakland. 
One-.story  brick  garage. 

Owner Geo.   Rischmuller,   41st  and 

Grove.  Oakland. 
Aichitect  . .  .None, 

Contractor.  .B.    A.    Stewart,    8    Fairview 
Ave.,    Oakland. 

COST,   $2000 


SCHOOL 

(653)  THIRTY-SECOND  &  UNION, 
Oakland.  Three-story  reinforced  con- 
crete school. 

Owner City  of  Oakland. 

Architect  ..  ..John   J.   Donovan,    Security 

Bank    Bldg.,    Oakland. 
Contractor.  .Clinton     Fireproofing     Co., 
Mutual   Bank   Bldg.,  S.   F. 

COST,   $142,000 


ADDITION 

(657)      NO.   6444   COLBY,   Oakland.     Ad- 
dition. 

Owner Mrs.  L.  R.  Howe,  Premises. 

Architect  .  .  .None. 

Contractor.  .H.       M.       Frostholm,       6457 
Colby,  Oakland. 

COST,   $400 


No. 

605 
619 
620 
621 
622 
623 
625 
626 
647 
648 
649 
654 
655 


REPAIRS 

(656)      NO.    300   ATHOL  AVE.,   Oakland. 
Repairs. 

Owner J.   H.   Hadler,   Premises. 

Architect  .  .  .None. 

Contractor.  .Chas.  H.  Taylor,   346  Athol 
Ave.,  Oakland. 

COST,    $400 


Building-  Contracts   Ayrarded. 
Berkeley. 

Owner  Contractor 

Jennings     Field 

Cutter     Sattin 

Rose     Rose 

Lee     Armstrong 

Hale     Hale 

Hart     Farquharson 

Eriksen     Fredricksen 

.Tones     Jones 

McCuen     Begier 

Frickstad     Frickstad 

Baker     Skaggs 

Jensen     Stanage 

Jones     Johanson 


A  int. 

1350 

650 

400 

1000 

1100 

1000 

1950 

400 

800 

1500 

2600 

2000 

2000 


(C'orroctlon    in   Limit) 

FRAME    STORE 

(596)  E  32  OF  50  LOT  on  S  University 
Ave  90  E  Grove,  Berkeley.  All  work 
for   one-stoiy    frame    store   building. 

Owner John    .S.    Jennings,    Bkly. 

Architect  .  .  .None. 

Contractor.  .Fred    H.    Field,    Kentfield. 
California. 

Filed  Apr.   2,  '15.     Dated  Mar.   31,  '15. 

Frame     up     '/4 

Enclosed     Vi 

Completed     M 

Usual     35    days V^ 

TOTAL   COST,    $1347 

Bond,    $675.         Surety,       Pacific       Coast 

Casualty    Co.      Limit,      40    days      after 

April    1.      Forfeit,      none.        Plans      and 

specifications  filed. 

(598)  SE  DURANT  AVE  and  Ells- 
worth street,  170  E  from  point  of  be- 
ginning— S  130  E  50,  Berkeley.  Re- 
pairs and  alterations  (dwelling  to 
apartments.) 

Owner Mrs.  G.  E.  Magill,  2312  Du- 

rant    avenue,    Berkeley. 
Architect.  .  .Thomas  &  Oliver,  Pantages 

Theatre    Bldg.,    Oakland. 
Contractor.  .E.    D.    Bassett,    804    Fruit- 
vale  avenue,  Oakland. 
Filed  April  3,  '15.     Dated  March  31,  '15. 
Frame   up,   exterior   enclosed   and 

plumbing   roughed   in    V4, 

Plastered      N V4, 

Completed  and  accepted    % 

Usual    35    days    V4, 

TOTAL  COST,  $3400 
Bond,  $1700.  Sureties,  Massachusetts 
Bonding  and  Insurance  Co.  Forfeit, 
none.  Limit,  60  days  after  April  5. 
Plans  and  specifications  filed. 


CAUACE 

(620)      SE     CLAREMONT       &       EATON 
Court,   Berkeley.     Garage. 

Owner Rosina  B.  Rose,  5801  Dover 

Oakland. 
Architijct  .  .  .None. 
Day's   work.  COST,   $400 


STORE 

(605)      S    UNIVERSITY       AVE       150     E 
Grove,    Berkeley.      One-story    store. 

Owner J.    S.    Jennings.    Premises. 

.\rchitect  .  .  .None. 

Contractor.  .F.    H.    Field,    Kentfield. 

COST,    $1350 


ALTERATIONS 

(621)      NO.     2312       CEDAR,       Berkeley. 
Alter  dwelling  into  flats. 

Owner Mrs.    Lee,    Hayward.    Cal. 

Architect  .    .None. 

Contractor.  .F.       E.       Armstrong,       2249- 
Hearst    Ave.,    Berkeley. 

COST,    $1000 


LABORATORY 

(619)  W^  SIXTH,  bet.  Grayson  and 
Snyder,  Berkeley.  One-story  4-room 
laboratory. 

Owner Cutter    Laboratory,    Prem. 

Architect  . .  .None. 

Contractor.  .H.   J.   F.   Sattin,    2536   Chil- 
ton  Way,   Berkeley. 

COST,   $550 


DWELLING 

(622)      W   OXFORD   320  S  Eunice,   Ber- 
keley.     Two-story    5-room   dwelling. 

owner G.    Hale,    1269    Euclid    Ave., 

Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST,  $1100 


OARAGE 

(623)      N    BANCROFT    150    E    Piedmont 
Ave.,    Berkeley.     One-story   garage. 

Owner Mrs.       D.       M.    Hart,       2258 

Piedmont    Ave.,    Berkeley. 
Arcliitect  .  .  .None. 

(^onliactor .  .D.      B.    Farquharson,      1760 
Ellis,  San  Francisco. 

COST,    $1000 


DWELLING 

(625).      B      BONITA      200    S      Berryman, 
Berkeley.      Two-story    5-room    dwlg. 

Owner Eriksen       &      Fredricksen, 

1910   Hearst   Ave.,    Bkly. 
Architect  . .  .None. 
Day's    work.  COST,    $1950 


ALTERATIONS 

(626)      W  LOS  ANGELES   180  N  Oxford 

Berkeley.     Alterations. 
Owner W.   P.  Jones,   2218   Los  An- 
geles,  Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


DWELLING 

(647)      N   CARLTON      200    E      Mathews, 
Berkeley.      One-story    3-room    dwlg. 

Owner Mrs.  M.  McCuen,  Niles,  Cal. 

Architect  .  .  .None. 

Contractor.  .H.  Begier,  454  Hobart,  Okd. 

COST,   $800 


DWELLING 

(648)      S  ALLSTON  WAY  120   W  McGee 

Ave.,     Berkeley.       One-story      5-room 

dwelling. 

Owner T.      T.        Frickstad,        2145 

Stuart,   Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST,  $1500 


ALTERATIONS 

(649)  W  SPRUCE  140  N  Vine,  Berkeley 
Alter  one-story  dwelling  into  two- 
story  flats. 

Owner Mrs.    Sadie'  B.    Baker,    1430 

Spruce,  Berkeley. 
Architect  . .  .None. 

Contractor.  .J.     H.     Skaggs,     569      32nd, 
Oakland.  COST,    $2600 

DWELLING 

(654)  S  POSEN  50  W  Colusa,  Berkeley 
One-story    5-room   dwelling. 

Owner S.  Jensen.  1615  Posen,  Bkly 

Architect  .  .  .None. 

Contractor.  .Stanage    &    Houghton,    896 
55th,  Oakland. 

COST,   $2000 


lUll.DIXc;    AND    KXOINEKUING    NEW^ 
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lt«-K,    I  .   S.   I'at.   OHIoe 

The  Panels  that  are 
as  good  as  they  are 
famous. 


Avoid  Cheap  Work— 

VWybro  Panels  "last" 

WYHUO  PAXEI^.S  improve  with  age. 
They  retain  their  smooth  and  even 
lini.sh  to  the  last,  and  will  stand  out 
no    matter    where    used. 

Cheap  panels  never  last  long.  A 
good  job  i.s  often  spoiled  by  the  use  of 
cheap    panels. 

Vi^e  Wybro  panels — the  lasting'  kind. 
They    co.-^t    no    more    than    others. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


DWELI^IXG 

(6.55)      W  LE  ROY  AVE   100  X  Virginia 
Berkeley.     One-story  5-room  dwelling 

Owner J.   K.   Jones,    2539   Virginia, 

Berkeley. 
Architect  .  .  .Xone. 

Contractor.  .Gustaf        Johanson,        1811 
Rose,  Berkeley. 

COST,    $2000 


Alameda. 


No.        Owner  Contractor     Anit. 

K^S      Kehfus      Roth        2400 

B'12     Portman     Kneppler       laOO 


DVVELI^ING 

(633)      XO.    2105    CI.IXTOX    AVE..    Ala- 
meda.     One-story    5-room    dwelling. 

Owner Mrs.    F.    Rehfus,    1416    Bay, 

Alameda. 
.Xone. 

Conrad    Roth,    2117    Pacific 
Ave.,    Alameda. 

COST,    $2400 


Architect  . 
Contractor 


OWELLIXG 

(642)      E  LAFAYETTE   70  X  Eagle  Ave 
Alameda.      One-story    5-room    dwig. 

Owner E.    S.   Fortman,    803    Haight 

Ave.,   Alameda. 
.Architect  .  .  .Xone. 

Contractor.  .R.        W.        Kneppler,        606 
Haight    Ave.,    Alameda. 

COST,     $1500 

HI  Il.niNO     SJ  MM  AKV     OF    0.4KL,AND, 

(A  I,..    I"OI{       ^lONTII     OK       MARCH 

1015. 

Cla.'^sification  of  Xo. 

Bldgs.                                  Permit     Cost. 
1-s»ory    dwelling    "2      $133,210 


lVi-.story    dwellings    6  14,000 

2-story    dwellings    30  104,493 

2-story    flats    1  3,000 

2-story   apartments    1  6,000 

1  -story    stores     3  3,405 

2-st    bakery    &    store 1  15,000 

Photographic   studio    1  2,000 

l-.«!tory    lodge    building....  1  4,500 

3-st  lodge  looms  &  stores.  1  18,000 

Club    house    1  300 

Blacksmith    shop    1  500 

i^arber    shop    1  200 

2-st  flats  with  stores 3  10,060 

Warehouse     1  380 

Service    station     2  375 

Blower  room    1  150 

1 -story    office    1  150 

1-story    brick    stores 2  25,500 

1 -story    brick   shed 1  75 

1-st  Class  "A"  brick  bank.  1  15,000 

1 -story  brick  garage 2  10,600 

1 -story    brick      charging 

station      and      salesroom 

(additions   cost)     750 

1-st  steel  generator  room.  1  5,&00 

1-st  steel  boiler  room....  1  5,000 
1  -story   concrete   and   steel 

service  station    1  600 

1-story  concrete  garage...  1  120 

Garages,  sheds  and  stables  39  7,519 
Work    shops,    tank    frames 

and   barns    4  1,175 

.Mterations,    additions    and 

repairs    137  113,311 

Total     318  $500,373 

.SVMM.ARY. 

Xew    construction    ISl  $387,062 

-Mteralicns,    additisns    avid 

repairs    137  113,311 

Total     318  $500,373 


E.  H.  Williaim 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-al-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

JTelephone  Sutter  4622 

615  Phelan  Building,        San  Franciso 


COMPLETION   NOTICES. 


ALAMEDA  COUNTY 


April  2,  1915— SW  RUSSELL,  ST  and 
SE  lot  167,  Map  Stonehurst,  SE 
392  V^  to.  point  beginnning,  SE  45 
SW  100,  Oakland.  John  and  Ma- 
tilda  Forrester   to    H.   Kaler 

March    31,    1915 

April  3,  1915— SW  EIGHTH  and 
Webster  —  75  S  75  E  75  X  75,  Okd. 
Gee  Sam  Kee  to  Xils  Anderson.... 
April    3,    1915 

Apr.  5,  1915 — LOT  14  BLK  'C"  Map 
Fourth  Ave  Terrace,  Okd.  Grace 
C  and  Paul  E  Woodburn  to  whom 
it    may    concern Apr.    3,    1915 

Apr.  5,  1915— W'  CAROLIX'^E  175  S 
Central  Ave  S  50xE  100,  Ala.  Jessie 
C  Wilson  to  whom  it  may  concern 
April     3,     1915 

Apr.  5,  1915— E  30  LOT  28  and  W  15 
Lot  28  East  Piedmont  Ext,  Okd.     W 

H    Gale    to    Charlie    E    Taylor 

April     5,     1915 

Apr.  5,  1915— S  40  LOT  4  BLK  "H" 
Map  W'eston  Tract,  being  Xos. 
4080-82  Broadway.  Oakland.  Mary 
Grace  Dwyer  to  Leo  L  Xichols.... 
March     29.     1915 

Apr.  5,  1915 — E  BROOK  202.93  S 
Broadway  33.87x152.5,  being  ptn 
Lots  5  and  6,  Oak  Park  Tract.  Okd. 
Clara  E  Jenkins  to  Sommarstrom 
Bros     April     3.     1915 

Apr.  7,  1915— SW  LYOX  AVE,  being 
Ptn  Lot  Map  Land  of  Brooklyn 
Land  Co,  Okd.  Joseph  St.  Mary 
to  whom  It  may  concern. Apr.  7,   1915 

Apr.  7.  1915— SHATTUCK  AVE  XOS. 
2268-2270.  Bkly.  Homestead  Bank 
to  Walter  Sorensen,  Wm  Makin, 
Otto  Schubert,  M  G  West  Co,  Capi- 


Williamson's  Continuous  Clothes  Line  Outfit 

Cloches  Line  Problem  Solved    At  Last 

l)i»ri".Ll':  your  line  space,  use  all  the  line.  Xo  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the   wet   clothes. 

CO.XSTRUCTIOX:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around    the   pulleys,   thereby   using   both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily;  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with  cloth -strips  in  order  to  keep  the 
cloth(>s  ("roin  hiing  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the-  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 


NO    .SPRINCS    TO    PRESS    OR    SaUEEZE 

to  get  the  clothi-H  in  or  out.  Just  slip  clothes  in  slot 
and  pull  down.  WILL  hold  the  daintiest  fabrics  or 
the  heaviest  bl.inket.     i:MO  MlnHion    St.    IMione  Mkt.  40<W. 


THIS    Ol'TFIT    CONSISTS    OF    S    DOZEN 

Sanitary,     Stronghold,     Clothes      Pins,      3      Continuous 
Clothes   Line    Pullevs  and    1    Pair  Line   Splicers. 
Price,   ICOO   per   Set. 
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to!  Elec  Co,  B  E  Underwood  and 
Colusa   Sandstone   Co.... Apr.    1,    1915 

Apr.  8,  1915— S  22 1^  LOT  54  and  N 
N  %  Lot  55  Map  Broadway  Terrace, 
Okd.  H  Goranson  to  whom  it  may 
concern    Apr.    8,   1915 

Apr.  9,  1915— NE  RIDGE  WAY  AVE  & 
Broadway  N  oOxE  122.50,  Okd.  L 
Colleen  Streiff  Klepping-er  to  whom 
it   may   concern Apr.    G,    1915 

Apr.  9,  1915— TWENTY-SECOND  & 
Grove  83.13  on  22nd  and  129.38  on 
Grove,  Okd.  S  F  O  T  Railway  to 
Baccus  &  Kennedy,  J  M  Ough,  L  D 
Frazee,  J  B  Cruz,  Otis  Elevator  Co, 
Maxwell  Hardware  Co,  General  Ac- 
coustic  Co,  The  Eng-lish  Co,  Na- 
thaniel McDonald,  W  &  J  Sloane  & 
Co,    Falk   Sig-n   Co Jan.    2,    1915 


LIENS   FILED. 


At.AMEDA    COUNTY. 


Apiil  3,  1915 — LOTS  5  and  6  Map 
Fruitvale  Vista  Tract,  Oakland. 
F.  M.  Dreisbach  (Zenith  Mill  and 
Lumber  Co.)  vs.  Charles  E.  Mur- 
dock,  A.  T.  Nordwich  and  C.  C. 
Hays    $80.28 

Apr.  6,  1915— BLK  BDED  ON  NE  by 
Church  SE  by  4th,  SW  by  Maple, 
NW  by  Third,  Livermore.  S  Mac- 
chetto  vs  Mortensen  &  Lamanno 
and  The  Roman  Catholic  Arch- 
bishop   of    S    F $30 

Apr.  9,  1915 — SW  HIBBARD  AND 
Buena  Vista  Ave  S  133 1/3  W  108  N 
331/3  E  36  N  100  E  72,  Ala.  E  K 
Wood  Lumber  Co  vs  W  T  Hess, 
Fred  Hess  Jr,  Ella  Hess,  Ella  Mc- 
Peake,    Carola     Hess,    T   B     Henry, 

Trustee    T    B    Henry,    Harris, 

•John    and    Mary    Doe $238.55 

RELEASE  OF  LIENS 


ALAMEDA    COUNTY. 


Apr.  6,  1915— LOT  17  BLK  16  Map 
Northbrae,  Albany.  Tild6n  Lumber 
Co,  $489.87;  E  J  Rohde  Jr,  $95; 
Union  Floor  Co,  $132  to  A  E  Mon- 
caster  and  E  J  Aalto 

Apr.  5,  1915— LOT  14  BLK  13  Map 
Norchhrae,  Bkl>-.  Union  Floor  Co 
to    A    Y    Skee $133 


SAN  JOSE  AND  THE  SANTA  CLARA 
VALLEY 


BRIDGES — 2,  steel  and  concrete. 
Cost  not  stated.  Redwood  City,  San 
.Mateo  Co.,  Cal.  Engineer,  County  Sur- 
veyor, Redwood  City.  Owner's,  San 
-Mateo  County.  At  the  last  meeting 'of 
the  County  Board  of  Supervisois  the 
County  Engineer  was  instructed  to 
prepaie  plans  and  specifications  for 
the  con.struction  of  a  steel  cable  bridge 
acros.s  the  creek  at  Pescadero.  The 
Kngineei-  was  also  instructed  to  pre- 
pare plans  for  the  construction  of  a 
new  bridge  over  Tunitas  Creek.  Bids 
will  be  called  on  both  of  these  struc- 
tures   on    the    completion    of    the    plans. 

BRIDGE — Reinforced  concrete  and 
steel.  Cost  not  stated.  Watsonville. 
Santa  Cruz  Co.,  Cal.  Engineer,  none. 
Owners,  City  of  Watsonville  and  Mon- 
terey County.  After  a  lengthy  con- 
feience  by  Watsonville  city  officials 
and  the  -Monterey  County  Board  of  Su- 
pervisoi-s,  it  was  decided  to  reopen  the 
bridge  matter  and  call  for  entirely 
new    plans    of    uniform    design.      Plans 


submitted  to  the  boards  were  prepared 
by  Leonard  &  Day  of  San  Francisco. 
The  new  plans  will  call  for  a  bridge 
having  seven  sixty-foot  spans  instead 
of  five  spans  of  84  feet.  Plans  for  the 
bridge  will  be  received  up  to  and  in- 
cluding Monday,  April  19th.  As  soon 
as  plans  are  agreed  upon  bids  for  con- 
struction   will    be   called    for. 

RESIDENCE  —  2  story  and  base, 
fiame.  Cost  not  stated.  San  Mateo, 
San  Mateo  Co.,  Cal.  Architects,  Rous- 
seau &  Rousseau,  110  Sutter  street,  S. 
¥.  Owner's  name  withheld.  The  dwell- 
ing has  been  designed  for  an  eight- 
room  house  with  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished 
in  pine  and  hardwood  with  hardwood 
lloors  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  faced  with  cement  plaster  on 
metal    lath.      Plan.-;   are   being  prepared. 

SEWER  CONSTRUCTION — Cost  not 
stated.  Redwood  City,  San  Mateo  Co., 
Cal.  Engineer,  City  Engineer,  Red- 
wood City.  Owner's,  Redwood  City. 
After  a  recommendation,  the  City 
Council  ordered  the  City  Engineer  to 
pr-epar-e  plans  and  specifications  foi 
the  laying  of  storm  sewers  of  16-inch 
terra  cotta  pipe  and  cement  gutters  on 
either  side  of  Broadway  from  Main 
street  to  the  bridge,  and  also  from 
Jefferson  street  to  the  bridge.  Bids 
will  be  called  for  on  the  adoption  of 
the   plans. 

SEWER  WOR  —  Cost  not  stated. 
-Monterey,  Monterey  Co.,  Cal.  Engi- 
neer, City  Engineer,  Monterey.  Own- 
ers, City  of  Monterey.  The  City  Coun- 
cil has  adopted  plans  and  specifications 
to  connect  the  Oak  Grove  sewer  with 
the  septic  tank  back  of  the  Monterey 
Theatre,  and  the  City  Clerk  has  been 
instructed  to  advertise  for  bids  on  the 
work. 

Contracts  Awaraed. 

BRIDGE — Reinforced  concrete,  $2,- 
994.  Redwood  City,  San  Mateo  Co.,  Cal. 
Engineer,  County  Surveyor,  Redwood 
City.  Owners,  San  Mateo  County.  Con- 
tractors, Duncanson  -  Harrelson  Co., 
Chronicle  Bldg.,  S.  F.  Contract  price, 
$2,994. 

RESIDENCK  —  2  story  and  base, 
frame,  $.'',,000.  San  Jose,  Santa  Clara 
Co.,  Cal.  -■Xrchitect,  none.  Owner,  J. 
Dudfield.  Contractor,  F.  C.  Nelson, 
17."  South  First  street,  San  Jose.  Con- 
tract   pr-ice,    $3,000. 

BOX  CULVERT  AND  CONCRETE 
WALI^— $2,586.97.  Redwood  City,  San 
.Mateo  Co.,  Cal.  Engineer,  County  Sur- 
veyor, Redwood  City.  (Owners,  San 
-Mateo  County.  Contractors,  Construc- 
tion &  Engineering  Co.,  Hobart  Bldg., 
S.   P.      Contract  price,   $2,586.97. 

ROAD  CONSTRUCTION  —  $29,947.53. 
Redwood  City,  San  Mateo  Co.,  Cal.  En- 
gineer-, County  Surveyor,  Redwood 
City.  Owner.s,  San  Mateo  County.  Con- 
tractors, Duncanson-Harrelson  Co., 
Chronicle  Bldg.,  S.  P.  Contract  price, 
$29,947.53. 

STREET  PAVl.Xc;  ^  $11,175.  Santa 
Cruz,  Santa  Cruz  Co.,  Cal.  Engineer, 
City  lOngineer,  Santa  Cr'irz.  Owners. 
City  ()(  San  tn  Cr-uz.  Contractor,  W. 
I'-.  Miller-,  Sant.-i  Cruz.  Contr-act  price, 
$11,175. 


BTTILDING    CONTRACTS 


SA-\TA    CLARA   COL'NTY. 


ALTERATIONS 

-\0.    248    S-SEVENTH      ST.,    San      Jose, 
.iterations. 

Owner F.    D.    Hatman,    Premises. 

Architect  ..  .C.        McKenzie,        Security 

Bank   Bldg.,  San  Jose. 
Contractor.  .F.      E.    Keesling,      38      Coe 
Ave.,    San    Jose. 

COST,   $1407 


ALTERATIONS 

-NE    SECOND    AND    SAX    CARLOS,    San 
.lose.     Alterations. 

Owner Mrs.  J.  L.  Woodrovv,  Prem. 

-Architect  .  .  .None. 

Contractor.  .J.   H.   Miller',   1041   S-Second 
St.,  San  Jose. 

COST,    $1095 


ALTERATIONS 

NOS.   206-208  SANTA  CLARA,  San  Jose. 
Alterations. 

Owner Mrs.    J.    A.    Lotz,    IIC    S-9th 

St.,  San  Jose. 
-Architect  .  .  .None. 
Contractor.  .L.   Yates. 

COST,    $1000 


ALTERATIONS 

NO.  34   N-FIR.ST  ST.,  San  Jose.     Altera- 
tions. 

Owner F.    W.    Kemling,    35    N-lst, 

San   Jose. 
-Architect  .  .  .  None. 

Contractor.  .J.   B.   Lamb,   648   S-llth   St., 
San  Jose. 

COST,   $400 


COTTAGE 

NE     NINTH    AND    SAN    CARLOS,     San 
Jo.se.      Six-room    cottage. 

Owner J.  Dudfield. 

Ai'chitect  .  .  .None. 

Contractor.  .F.    C.    Nelson,    173    S-Flrst, 
San  Jose. 

COST,    $3000 


ALTERATIONS 

NO.    30   S-FIRST   ST.,    San   Jose.   Altera- 
tions. 

Owner De    Saissette    Estate. 

-Architect  .  .  .None. 

Contractor .  .Shottenhamer   Bros.,   143  S- 
16th   St.,  San  Jose. 

COST,   $2000 


ALTERATIONS 

VINE  AND  POST  STS,  San  Jose.     Alter 

Owner Reynaud  &   Rispaud,  Prem. 

-Architect  .  .  .None. 

Day's   work.  COST,    $1600 


COTTAGE 
r  NO.     728     ORCHARD,     San     Jose.       Six- 
room    cottage. 

Owner A.   Oliveres,   Premises. 

-Architect  .  .  .None. 

Day's    work.  COST,     $800 

COTTAGE 

No.    1167   LOCUST  ST.,   San  Jose.      Five- 
room  cottage. 

Owner G.    Bruno,    Premises. 

-Architect  .  .  .None. 

Day's    work.  COST,     $800 


('i)TT.AGE 

TIIIKTY-FOT'KTII        &        SHORTRAGK 
.Avt>.,   ,S;iri   .lo.'-'c.      I'^oirr-roonr   cottage. 

f'wner- G.    11.    Marrnirrg. 

.Architect  .  .  .None. 
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Contract(>i-.  ..!•.      B.      Perkins,      E-Santa 

Clara  &  34th  Sts.,  San  Jose 

COST,   $450 

AI/rKKATlONS 

NO.   139  JACKSON  ST.,  San  Jose.  Alter- 
ations. 

Owner H.    Yamamoto,    Premises. 

Architect  .  .  .None. 

l)a.v'.s  work.  COST,   $400 

ALTERATIONS 

NO.  34  N-FIRST  ST.,  San  Jose.     Altera- 
tions. 

Owner —  Maddox. 

Architect  .  .  .None. 

Contractor.  .Morrison    Bros,  Santa  Clara 

COST,   $400 


MARIN,     CONIRA     COSTA     AND 
SONOMA  COUNTIES. 


SCHOOI. —  1  story,  brick.  Cost  not 
-stated.  Richmond,  Contra  Costa  Co., 
Cal.  Architect,  J.  T.  Narbett,  704  Mac- 
donald  avenue,  Richmond.  Owners, 
City  of  Richmond.  Plans  for  the  Fair- 
mount  .School  have  heen  completed 
and  approved  by  the  Board  of  P^duca- 
tion.  The  building-  will  contain  four 
I'ooni.s  and  a  reception  hall,  and  will 
be  in  the  nature  of  an  addition  to  the 
present  building:.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  class  rooms. 
A  central  heating-  system  and  oil  burn- 
ing equipment  will  be  installed.  Mod- 
ern school  plumbing  is  specified.  Ex- 
terior of  the  building-  will  be  finished 
with  pressed  brick.  Bids  are  now  be- 
ing taken  and  will  be  opened  by  the 
Hoard  of  Education  on  April  17th  at 
S  p.  m.  Plans  and  specifications  can 
be  secured  fiom  the  architect.  Sep- 
.•rate  bids  are  being  called  for  on  the 
heating    and    ventilating. 

SCHOOL — 1  story  and  base,  frame 
and  plaster.  Cost  not  stated.  Sehas- 
topol,  Sonoma  Co.,  Cal.  .Xrchitect,  Ern- 
est I.^  Norberg,  Phelan  BIdg.,  S.  F.  All 
bids  received  for  this  work  recently 
by  the  Board  of  Education  have  been 
rejected  and  plans  will  be  revised. 
The  building  will  contain  four  rooms 
and  assembly  hall.  Interior  will  be 
finished  in  pine.  Plans  provide  for  a 
central  heating  system,  probably  fur- 
nace heat,  modern  school  plumbing 
and  program  clocks.  Maple  floors  will 
be  used  in  the  class  rooms.  Exterior 
of  the  building  will  be  finished  with 
cement  plaster  on  metal  lath.  The 
architect  is  now  making  revisions  in 
the  plans  and  further  notice  will  be 
given  when  revised  figures  will  hv. 
called    for. 

PILE  WORK  KOK  MRl  IKJE— $3,000 
Fairfield,  Solano  Co.,  Cal.  Engineer, 
County  Surveyois  of  Solano  and  oac- 
ramento  Counties.  Owners,  Solano 
and  Sacramento  Counties.  The  first 
step  towards  the  construction  of  the 
Kio  Vista  bridge  across  the  Sacra- 
mento River  at  Rio  Vista  has  been 
taken  by  the  County  Supervisors  when 
bids  for  the  piling  work  across  Wood 
Island  were  advertised  for.  The  work 
of  driving  piles   will   cost   about    $3,000. 

SEWER  SYSTEM— $14,000.  Calisto- 
ga,  Napa  Co.,  Cal.  Engineer,  City  En- 
gineer, Callstoga.  Owners,  City  of 
Calistoga.  Bids  for  the  construction 
of  the  new  sewer  system  at  Calistoga 
have  been  opened  by  the  City  Trustees 
and  show  the  following  firms  as  the 
two    !(>we.«t    bidders;     .|.    M.    }.\!\y.   .Napa, 


$14,.")15:  Bardwell  &  Dillerman,  Calis- 
toga, $14,200.  All  other  bids  submitted 
were  rejected.  The  bids  of  the  two 
mentioned  above  have  been  taken  un- 
der   advisement. 

Contracts  Awarded. 

SCHOOL— 1  .stoiy  and  base,  brick 
veneer,  $10,341.  Richmond,  Contra 
Costa  Co.,  Cal.  Architect,  James  T. 
Narbett,  Berry  BIdg.,  Richmond.  Own- 
ers, City  of  Richmond.  Contractor,  J. 
S.  Hannah,  Williams  Bldg.,  S.  F.  Con- 
tract price,  $10,341.  Heating-  and  ven- 
tilating was  awarded  to  J.  E.  Overaa 
of    Richmond    at    $1,844. 

BRIDGKS— 4,  i-einforced  concrete. 
$(i,143.  Fairfield,  Solano  Co..  Cal.  En- 
gineer, County  Surveyor,  Fairfield. 
Owners,  Solano  County.  Contractors, 
I>uncanson  -  Harrelson  Co.,  Chronicle 
BIdg.,   S.   F.      Contract   price.   $6,143. 

BRIDGES— 2,  timber.  $1,390.  San 
Rafael,  ^larin  Co.,  Cal.  Engineer, 
County  Surveyor,  San  Rafael.  Owners, 
Marin  County.  Contractor,  S.  P. 
Brownlee,  Kentfleld.  Contract  price, 
$1,390. 

PAVING — $44,120.40.  Sausalito,  Ma- 
in Co.,  Cal.  Engineei-,  City  Engineer. 
Sausalito.  Owners,  City  of  Sausalito. 
Contractors,  Clark  &  Henry,  Sausalito. 
Contract    price,    $44,120.40. 

ROAD  WORK— $30,000.  Richmond, 
Contra  Costa  Co.,  Cal.  Engineer,  none. 
Ownei-,  John  Nicholl.  Contractors, 
Mogett-Mead  Co.,  Richmond.  Contract 
price,    $30,000. 


LIENS   FILED 


COM'K.V     JO.STA     COUNTY. 


RECORDED 

Apr.     3.     1915— LOT     7 

View   Tract,    Stege. 

&    Hardware    Co    vs 


AMOUNT 
ELK     19,     Bay 
Stege   Lumber 
E   E   and    May 


Willmington    (wife)    .  ., $53.63 


BUILDING   CONTRACTS 


COXTKA     COSTA     COUIVTY. 


FRAME   BUILDING 

LOT  23  AND  N  ^/i>  LOT  24  BLK  134, 
City  of  Richmond.  All  work  for  one- 
story  frame  building. 

Owner Gustaf     W.     Anderson,     215 

22nd,  Richmond. 

Architect  .  .  .None. 

Contractor.  .J.    A.    Fagerstrom,    23    9th 
St..  Richmond. 

Filed  Apr.   5.  '15.     Dated  Mar.   31,  '15. 

Frame    erected     $475 

1st  coat  plaster   on 475 

Building    completed     475 

Usual    35   days 475 

TOTAL  COST.   $1900 

Bond,   $950.     Sureties.   E.   M.  Tilden  and 

Axel     Wetterberg.       Limit,     Finish     by 

May    15.    1915.        Forfeit,    none.        Plans 

and  specifications  filed. 


FRiiSNO,     MODESTO,     STANISLAUS 
AND  CENTRAL  CALIFORNIA 

BRIDGES  —  Concrete  and  timber. 
Costs  as  follows.  Colusa.  Colusa  Co.. 
Cal.  Engineer,  County  Surveyor.  Co- 
lusa. Owners,  Colusa  County.  Con- 
tractors. Duncanson  -  Harrelson  Co., 
Chronicle  BIdg.,  S.  F.,  27  bridges.  Con- 
tract price,  $62,.">'S0.  Charles  Cotton 
Co.,  Colusa,  Maxwell  bridge.  Contract 
price,   $7,840. 

BRIDGE.^ — .".  reinforced  concrete. 
Cost  not  slate<i.  .Modesto.  Stanislaus 
Co.,    Cnl.      lOnglneer,    County    Surveyor 


F.  H.  Annear.  Modesto.  Owners.  Stan- 
islaus County.  Under  the  supervision 
of  crounty  Engineer  F.  H.  Annear  five 
concrete  bridges  will  be  built  across 
irrigation  ditches  west  of  IModesto, 
under  the  Day  Labor  system.  These 
are  the  bi  idges  let  by  contract  some 
time  ago  to  H.  W.  Sears  on  a  bid  of 
$2,374,  a  figure  which  Sears  afterward 
discovered  was  far  under  cost,  and 
which  he  refused  to  carry  out.  The 
work  will   be  started  at  once. 

BOILER  HOUSE  AND  MACHINE 
SHOP — 1  story,  reinforced  concrete 
and  corrugated  iron.  Cost  not  stated. 
-Maricopa,  Kern  Co.,  Cal.  Engineer's 
name  not  given.  Owners,  Lakeview 
Oil  Co.  No.  2.  Contracts  are  being 
made  by  Lakeview  Oil  Co.  No.  2  of 
-Maricopa  for  materials  for  use  In  the 
erection  of  a  inodern  boiler  house. 
The  building  has  been  designed  to  ac- 
commodate five  70-horsepower  boilers 
of  modern  t.vpe  as  well  as  other  equip- 
nient.  In  addition  to  the  above  build- 
ing the  construction  of  a  modern  ma- 
chine shop  and  engine  house  is  being 
undertaken,  both  of  which  will  have 
special   tools   and   machinery. 

GLASS  FACTORY— 3,  1  story  and 
base,  frame,  $45,000.  Bakersfield,  Kern 
Co.,  Cal.  .\rchitect's  name  not  given. 
Owner.  W.  G.  Hudlovv,  Bakersfield.  A 
J.  Hurrie,  who  is  in  charge  of  the  T. 
.\.  Wells  Tract  at  Bakersfield,  states 
that  plans  for  three  large  one-story 
fi-ame  factory  buildings  have  been 
completed  and  are  now  in  the  hands  of 
W.  G.  Hudlow  of  Bakersfield.  These 
buildings  will  include  the  main  glass 
factory.  144  by  120  feet,  warehouse,  40 
by  SO,  a  box  shop,  office  building  and 
blacksmith  shop.  Mr.  Hudlow  states 
that  construction  will  be  started  by 
-May  15th.  Construction,  together  with 
the  furnace  equipment  and  other  me- 
chanical   work,    is   estimated   at   $45,000. 

PASSENGER  STATION— 1  story  and 
base,  reinforced  concrete.  $15,000.  Mo- 
desto, Stanislaus  Co.,  Cal.  Architect. 
-Architectural  Department  Southern 
Pacific  Co.,  Flood  BIdg.,  S.  F.  Owners, 
Southern  Pacific  Co.  Immediate  con- 
.^truction  of  a  new  passenger  station 
has  been  ordered  by  the  State  Railroad 
<"ommission.  The  building  will  be 
designed  in  the  Mission  style  and  will 
c-ontain  two  waiting  rooms,  agent's  of- 
fice, express  and  baggage  rooms.  Ex- 
terior will  be  faced  with  cement  plas- 
ter.     Plans   are   now    being   prepared. 

PIPE  LINE  CONSTRUCTION— $100,- 
000.  Bakersfield,  Kern  Co.,  Cal.  En- 
gineer's name  not  given.  Owner,  syn- 
dicate represented  by  C.  H.  Ball,  Bak- 
ersfield. Recent  reports  state  that  a 
$100,0(10  pipe  line  from  the  Rio  Bravo 
pumping  plant  through  Shafter  to 
Wasco,  with  a  branch  line  to  Rosedale, 
will  be  started  within  thirty  days  by 
a  group  of  Los  Angeles  capitalists.  C. 
H.  Ball,  an  eastern  man  now  in  Bak- 
ei-sfleld,  is  interested  in  the  work,  and 
is  securing  signatures  of  residents  and 
ranchers   in   the  vicinity. 

STREET  PAVING— Cost  not  stated. 
Porterville.  Tulare  Co.,  Cal.  Engineer. 
City  Engineer.  Porterville.  Owners. 
<'ity  of  Poiterville.  Preliminary  steps 
have  been  taken  by  the  City  Council 
tt)  pave  twenty  blocks  of  residence 
streets  in  addition  to  the  thirty-three 
blocks  of  work  now  under  construc- 
tion. A  petition  has  been  filed  with 
the  Cotineil  for  the  paving  of  El  Gran- 
ilo  avenue  adjoining  the  high  school. 


■^•edne.oday,     April      14,      1915. 

Contracts  Awarded. 

I^ODGE  HALL — 2  story  and  base, 
brick  and  steel,  $54,000.  Fre.sno,  Fres- 
no Co.,  Cal.  Architect.s,  Swartz, 
Hotchkin  &  Swartz,  Rowell  Bldg., 
Fre.sno.  Owner,  F.  M.  Roe.ssUer.  Con- 
tractor, .lames  L.  Daly,  Fresno.  Con- 
tract  price,    154,000. 

RKSIDEXCE  —  1  story  and  ba.se, 
frame,  $-',500.  Fre.sno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  David  Wells. 
Contractors,  Metsger  &  Weston,  Fres- 
no.     Contract    rice,    $2,500. 


BUILDIIVG   CONTRACTS 


KKESXO   COUNTY. 


DWELLING 

LOTS  1.  2,  3  BLK  4,  Fresno.     Dwelling. 

Owner Joe  Faretta. 

Archicect  .  .  .None. 

Day's  work.  COST,   $1000 


DWELLING 

LOTS  3  AND   4   BLK   74,   K.  B.   Heights. 
Fresno.     Dwelling. 

Owner Geo.    P.    Wells,    1622    Modoc 

St.,  Fresno. 
Architect  .  .  .None. 
Contractor.  .Ole   Synoground. 

COST.    $1800 


DWELLING 

LOTS    29    AND      30    BLK    239,      Fresno. 
Dwelling. 

Owner Not   given. 

Architect  .  .  .None. 

Contractor    .Geo.    Nllmeier,    Fresno. 

COST,  $1000 


DWELLING 

LOT    11    BLK      IT,    Hazel  wood,      Fresna 
Dwelling. 

Owner David  Wells. 

Architect  .  .  .None. 

Contractoi.  ..Metzger    &    Weston. 

COST,    $2500 

NOTICE     OF     NOX-LIABILITY. 


KKESNO   COUNTY. 


Apr.  5.  1915 — LOT  25  BLK  83,  Fresno 
F  E  Cook,  gdn  H  S  Eshelman,  in- 
comp't,  W  N  Sherman  and  Alma  S 
Chickering  as  to  improvements  on 
leased    property     


COMPLETION   NOTICES 


FRESNO   COUNTY. 


KECORDED  ACCEPTED 

Apr.  8.  1915— LOT  6  BLK  21  Alta 
Vista  Tract.  Fresno.  A  H  Barney 
to  whom   it  may  concern. Mar.   30,  '15 


LIENS    FILED 


FRE.SNO   COUNTY. 

RECORDED  AMOUNT 

Apr.  2,  1915— S  %  OF  SE  V*  OF  SE  ',4 
of  Sec  21-13-22,  Fresno.  Henry 
l.sheim    vs    Samuel    Haig $1.')4 

Apr.  6.  1915— LOTS  17  TO  21  BLK  82, 
Fresno.  Henry  Cowell  Lime  &  Ce- 
ment Co  vs  F  H  Ball  et  al $235 

Apr.  8,  1915 — LOTS  12,  13,  14  BLK  70, 
Fresno.  Swastika  T.,umber  Co,  $35: 
C  S  Pierce  Lumber  Co,  $7  vs  Roed- 
ing  Est  Co  and  Clarence  Wright-  ■ . 


BUILDING    AND    ENGINEERING    NEWS 

SACRAMENTO,      ST0CKT05      AND 
NORTHERN  CALIFORNIA. 


RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Stockton,  San  .loaquin 
Co.,  Cal.  Architect,  none.  Owner,  H. 
B.  Davidson,  945  South  Center  street, 
Stockton.  The  building  will  be  erect- 
ed on  Anderson  street  and  has  been 
designed  to  contain  five  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  ledwood.  Hardwood  floors  will  be 
used  in  the  living  room  and  dining 
room.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  a  brick 
or  tile  mantel.  Imitation  tile  wain- 
scot will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  The  exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

BRIDGE — Concrete  and  steel.  Cost 
not  stated.  Auburn,  Placer  Co.,  Cal. 
Engineer,  County  Surveyor,  Auburn. 
Owners,  Placer  County.  The  Board  of 
Supervisors  has  adopted  plans  and 
specifications  for  the  construction  of 
a  bridge  over  the  Beai-  River,  and  will 
call  for  bids  on  the  structure  Imme- 
diately. 

HOSPITAL  ADDITION — 1  story  and 
base,  reinforced  concrete,  $7,000. 
Woodland,  Yolo  Co.,  Cal.  Architect, 
W.  H.  Weeks,  75  Post  street,  S.  F. 
Owner.s,  Woodland  Sanitarium  Co. 
The  addition  will  be  in  the  nature  of 
a  new  wing  added  to  the  present  build- 
ing. Interior  will  be  finished  in  pine 
with  hardwood  floors.  There  will  be 
steam  heat,  vacuum  cleaning  and  a 
hot  water  supply.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared. 

SCHOOLS — 2,  1  and  2  story  and  base, 
brick  and  frame.  Cost  not  stated. 
Woodland,  Yolo  Co.,  Cal.  Architect, 
W.  H.  Weeks,  75  Post  street,  S.  F. 
Owners,  City  of  Woodland.  Plans  for 
these  two  buildings  have  been  com- 
pleted and  are  now  out  for  figures. 
The  two-story  brick  structure  will 
contain  twelve  class  rooms,  audito- 
rium and  depaitments  for  manual 
training  and  domestic  science.  The 
one-story  frame  and  plaster  building 
will  contain  eight  class  rooms.  Mod- 
ern school  plumbing  and  heating  are 
specified.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath  and 
pressed  brick.  Plans  will  be  figured 
at   once. 

WATER  MAIN  EXTENSION— Cost 
not  stated.  Sacramento,  Cal.  Engi- 
neer, City  Engineer,  Sacramento.  Own- 
ers, City  of  Sacramento.  The  City  Com- 
mission has  voted  to  law  water  pipe 
along  Cypres  avenue  from  the  Lower 
Stockton  road  to  the  Upper  Stockton 
road,  and  also  on  M  street  from  31st 
to  Dana  Way.  This  will  take  approx- 
imately two  miles  of  eight-inch  pipe, 
according  to  Commissioner  Coulter, 
who    recommended'    the    work. 

STREET  PAVING,  ETC.— $35,000. 
Stockton,  San  .loaquin  Co.,  Cal.  Engi- 
neer, City  Engineer,  Stockton.  Own- 
ers, City  of  Stockton.  Work  will  be- 
gin within  the  next  five  weeks,  ac- 
cording to  an  announcement  made  by 
the  Supervisors,  on  the  grading  and 
macadaminzing  of  the  Howard  road,  a 
distance  of  eight  mile.  P.ids  for  this 
work  are  to  be  called   foi-  immediately. 


BUILDING  CONTRACTS 

SACRA.MEXTO    COUNTY. 
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RESIDENCE 

NO.  1417  FOURTH  ST..  (rear)  on  E  20 
feet  of  N  Vi  of  Lot  8,  N.  O.  4th  and 
5th  S:ts..  Sacramento.  Three-room 
residence. 

Owner Langdon  Bros. 

Architect  .  .  .None. 

Contractor.  .C.     Valine,     2417     15th     St., 
Sacramento. 

COST.   $600 


STORE  AND  RESIDENCE 

NO.    in7    FOURTH   ST..   on    20    feet   Lot 

8.  N,  O.  4th  and  5th  Sts..  Sacramento. 

One-story  store  and  residence  bldg. 

Owner Langdon  Bros.,  Sacramento 

Aichitect  .  .  .None. 

Contractor.  .C.     Valine,     2417     15th     St.. 
Sacramento. 

COST.  $1800 
FRAME  RESIDENCE 
IIILLCREST  AVE.,  near  Freeport  Road 


on    Lot    Hillcrest,    Sacramento.      One- 
stoiy   2-room   frame   residence. 

Owner Rock     Slanish,     427     Alley, 

bet.  R  and  S,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .Terrace    L.    Halverson,    726 
O   St..   Sacramento. 

COST,  $400 

ALTERATIONS 

NO.  507  K  ST.,  on  E  20  feet  of  S  V^  Lot 
8,  J,  K,  5th  and  6th  Sts..  Sacramento. 
Remodel   front  of  brick  store  bldg. 

Owner Christ     Zampatha.     505     K 

St.,   Sacramento. 
Aichitect  .  .  .None. 

Contractor.  .W.         M.      Kennedy.        3330 
Orange    Ave.,    Sacramento. 
COST,  $400 


STORAGE    SHED 

NO.  523  ALLEY,  bet.  L  and  M  Sts.,  on 
X  50  feet  of  E  20  feet  Lot  6,  L,  M, 
5th  and  6th  Sts.,  Sacramento.  Terra 
cotta  tile  storage  shed. 

Owner Ellen    McMorry,    416    L   St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .F.  H.  Brown,   1117  33rd  St., 
Sacramento. 

COST,    $4  00 

STORAGE   SHED   AND  GARAGE 
NO.   2015   ALLEY,   bet.   N  and  O  Sts.,  on 
E    30    feet   Lot   7,   N,   O,    20th    and    21st 
Sts.,    Sacramento.      Storage    shed    and 
private   garage. 


Ovvnci- 


Architect  . 
Contractor 


.E.    S.    Henley,    2015    O    St., 
Sacramento. 
.None. 

.Chas.    Vanina,    2022    M    St., 
Sacramento. 

COST,   $300 
RESIDENCE 

NO.    3133    C   ST..   on   Lot    54,   Casa   Loma 
Terrace,       Sacramento.  Five-room 

residence. 

Owner W.    D.    McKoy.    3029    E    St.. 

Sacramento. 
.\icitect  .  .  .None. 
Day's   work.  COST.    $2700 


SHED 

FRONT,   bet.  O  and   P  Sts.,  Sacramento. 
Erect  galvanized  wharf  shed. 

Owner City    of    Sacramento,      City 

Hall. 
Architect  .  .  .None. 

Contractor .  ..lohn   .A.   Silva.    115    11th  St., 
Sacramento. 

COST,    '"17(i 
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SAX    JOAQ,l'IN    COUNTY. 


lOakland,  Antioch  & 
Eastern  Railway 

Electric  Service  to  and  From  Vater 

Gates  of 

EXPOSITION  GROUNDS 

and 

SACRAMENTO 

Chico,Oroville,  Marysville,  Woodland 

Dixon  and  other  Sacramento 

Valley  Points. 

Reduced  Round  Trip  Rates  Ev -ry  Day  Of 

The  I'air. 

Transcontinental  Scrip  Books  Hjnored. 

Fast  Freight  Service. 

TICKET    OFFICES 

Key  Route  Ferry  In  S.  F.,  Sutter  2boit. 
40th  &  Sh.ifter  Ave.  in  Oak.,  Pied.  870. 
."rd  &  I  Streets  in  Sacramento  Main  261. 


oven   63  YCARG' 
tXPCniENCE 


'Tb(\ce  Marks 

DESIGNS 

.  .  Copyrights  &c. 

Anyone  gpnilliig  a  eket  rh  fiMd  rtosrrirtlon  may 
quickly  osceriniii  our  o|nii...i  freo  wlicllier  an 
Inveiilion  Is  pnOwiMy  r  u-tnl  In  Oinimunlca. 
tlonsstrictlyronllilonll.;!.  |l(\I)llbOOK  on  PnteuU 
«cnt  free.  (Hilost  nuciiiy  for  pcjuni:^  patents. 

I'ateiits  taUoii  tliroUL-li  Jluiiti  &  Co.  recelre 
tpecial  notice,  wliliout  cli-iru-e,  lu  tbe 

Scientific  JJtticrlcati. 

Ahandsotnclr  \^:,■■i"-^•'■^  TvopUly.  I.nrcest  rlr- 
culaliou  of  :-:ti  ,.....;.!  ::--.al.  Tern:?.  IJ  .-i 
year-  lour  iin     ■.:.^,i,i.  i.ulJ  byall  newsdcalerf. 

■Rruuch  C;.~..oo.  (  .:  1'  ','.,  '\  '..sfilarton,  V,  C. 


ALTERATIONS 

W  1/4  OF  LOT  3,  J.  K,  5th  and  6th  Sts., 
Sacramento.  Alterations  and  install 
bank    fixtures    in    bank    building:. 

Owner Weinrich      Estate,      Forum 

Bldg.,    Sacramento. 
-Aichitect  .  .  .None. 

Contractor.  .  McGlllivray       Constr.      Co., 

Nicolaus  Bldg.,  Sacramentd 

COST.   $1200 


RAl.^I-:   RIC.^IDENCE 

.NO.  1122  V  ST.,  on  E  V4  Lot  3  Blk  V, 
W,  11th  and  12th  Sts.,  Sacramento. 
Raise  and   fini.'sh   residence. 

Owner T.    P.    Reese,    Premises. 

Architect  .  .  .None. 

Contractor.  .Arthur    ."^mith,    1122    V    St., 
.Sac  rn  men  to. 

COST,    $1000 

KUA.MK    UE.>^n)ENCE 

NO.  2612  OAK  AVE,  on  E  V4  Lot  l.";, 
Kathleen  Tiact.  Sacramento.  One- 
story    four- room    frame    residence. 

Owner I'.    F.    Ueed.    2613    28th    St.. 

Sjicramento. 

.\rchitect  .  .  .  None. 

l>!i,v'f?  \vorK,  COST,  11000 


FRAME    DWELLING 

W-ANDERSON,     bet.       Commerce       and 
Center,    Stockton.      Frame    dwelllngr- 

Owner H.      B.    Davidson,      945      S- 

Center   St.,   Stockton. 
-Architect  .  .  .None. 
Day's    work.  COST,    $1600 


BRICK    AND   STEEL  CHURCH 
FAIR       OAKS       ADDITION,       Stockton. 
Two-story    and    ba.sement    brick    and 
steel  church. 
Owner Roman        Catholic        Arch- 
bishop,    1700    Franklin    St.. 
S.      F.    (Rev.      T...      Murphy, 
Premises.) 
.\rchitect  .  .  ..Tohn    J.    Foley,    46    Kearny, 

San   Francisco. 
Contractor .  .James      Mulcahy,      526      S- 
Grant   St.,   Stockton. 

CO.ST.  $25.1S7 


.MARBLE    WORK 

COR.  SCHOOL  AND  PINE  STS..  Lodl. 
AH   marble   work    for   buildinpr. 

Owner Lodi    Investment    Co.,   Lodi. 

Architect  .  .  .  E.  B.  Brown,  Suite  12,  Ma- 
sonic   Temple,    Stockton. 
Contractor.  .H.   P.   Fischer  Tile   &   Mar- 
ble   60.,    318      N-California 
St.,    Stockton. 
Filed   Mar.   24,  'l.',.     Dated  Mar.   4,  '15. 

On   3rd   of  each    month 759c 

Usual    35    days 25% 

TOTAL  COST,  $131? 
Bond,  $634.  Surety.  E.  C.  Stewart. 
T..im'.t,  forfeit,  none.  Plans  and  speci- 
fications  filed. 

REMODEL  THEATRE 

NO.  23  M'-ELM  ST.,  I^di.  All  work  for 
remodeling   Tokay   Theatre. 

Owner H.  W.  Sievers  &  J.  Gatzert, 

Premises. 

Architect  ..  .L.    F.    Barzellotti,    Lodl. 

Contractor .  .E.   T.   WIsner. 

Filed  Mar.  24,  '15.     Dated  Mar.  23,  '15. 
When    1.^   remodeling  complete.  .$1260 
When    a-i   remodeling  complete.  .    1260 

I'sual     35     days 1260 

TOTAL   COST,    $3780 

Bond,   $1890.      Sureties.  R.  S.  Fuller  and 

A.   M.  Tower.     Limit,   50  days.     Forfeit, 

none.      Plans   and    specifications    filed. 

DWELLING    AND   GARAGE 

SE  SAN  JOAQUIN  AND  CHESTNTJT 
Ave.,  Stockton.  All  work  for  two- 
story  and  basement  dwelling  and 
garage. 

Owner M.  S.  Arndt,   1005  N-Hunter 

St..   Stockton. 

.\rchitect  .  .  .  John    Davis    H.Ttrh.    Hum- 
boldt  Bank   Bldg.,  S.   F. 

Contractor.  .Powell     Bros.    &     Medbery. 
945    E-Llndsay,   Stockton. 

Filed  Mar.  25,  '15.     Dated  Mar.  24,  '15. 

1st    floor   .iolsts    In   place $1500 

Frame  and   roof  up  and  braced.    1500 

Plastering  completed    1500 

90%    mill    work    completed 1500 

Contract    accepted     3694 

Usual     35    days 3232 

TOTAL  COST.  $'2,926 

Bond.     $4000.       Sureties,    C.    .L     Powell, 

William     Powell    and    C.    W.    Medbery. 

Limit.    120    working    days.      Forfeit,    $1 

per  day.     Plans  and  specifications   filed. 

FRAME   RESIDENCE 

LOT  !)  BLK  "B,"  V().>^emlt.-  Ten.i.o, 
Stockton.  All  work  except  plumbing 
and  sheet  metal  work  for  two-story 
frame  residence, 


Wednesday,     April     14.      1915. 

•^wner  Merren    Gillis    Morton    and 

R.    M.    Morton,    NW    Willow 

and    Commercial,    Stockton. 

Architect  ..  .Joseph    Losekann,    79    San 

Joaquin  Bldg.,  Stockton. 
Contractor.  .0.  H.  Chain,   123  E-Magno- 

lia  St.,   Stockton. 
Filed  Mar.  27,  '15.     Dated  Mar.  23,  '15. 
Concrete   foundation   finished.  .$300.00 
Frame    up    and    plastering    com- 
pleted         800.00 

Inside    finsh    completed 800.00 

Building    accepted     700.00 

Usual    35    days 303.50 

TOTAL  COST,  $2903.50 
Bond,  $1451.75.  Sureties,  T.  J.  Viebrock 
and  J.  H.  Miller.  Limit,  70  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


HEATING  AND  VENTILATING 
NORTH     AND    LOWER    SACRAMENTO 
Road,   Stockton.     Heating  and   venti- 
lating for  new   El   Dorado  School. 
Owner Stockton    Board    of   Educa- 
tion. 
Architect  ..  .Stone       &       Wright,       San 

Joaquin    Bldg.,    Stockton. 
Contractor.  .W.       Morgan     &     Co.,       681 

Market,   San   Francisco. 
Filed  Mar.  31,  "15.     Dated  Mar.  17,  '15. 

On   1st  of  each  month 75% 

Usual    33    days 25% 

TOTAL  COST,  $4  986 
Bond.  $2493.  Surety,  National  Surety 
Co.  Limit,  Sept.  1,  1915.  Forfeit.  $5 
per  day.     Plans  and  specifications  filed. 


LOS     AXGELES     A>T)     SOUTHERN 
CALIFORNIA. 


HO.^PITAL  BUILDLNOS— Frame  and 
concrete  construction.  Cost  not  stat- 
ed. Norwalk,  Los  Angeles  Co.,  Cal. 
Architect,  State  Architect  George  B. 
-McDougall,  Sacramento.  Owner.  State 
of  California.  Plans  for  the  new  State 
Hospital  for  the  Insane  Blind,  which 
is  to  be  erected  near  Norwalk  have 
been  completed,  and  are  now  out  for 
figures.  The  first  of  these  buildings 
to  be  figured  will  be  the  workers' 
cottage,  kitchen  building  and  power 
house.  The  power  house  will  be  or 
concrete.  The  workers'  cottage  and 
kitchen  building  will  be  of  frame  and 
plaster  construction.  Bids  are  now 
being  taken  and  will  be  opened  on 
May  4th  at  Sacramento.  Plans  and 
specifications  can  be  secured  from  the 
State  Department  of  Engineering  at 
Sacramento.  An  official  proposal  ap- 
pears  in   another  column   of  this   issue. 

CHURCH— 2  story  and  base,  frame. 
Cost  not  stated.  Hollywood,  Los  An- 
geles Co..  Cal.  Architect,  E.  Burt 
Johnson,  Black  Bldg.,  1...  A.  Owners, 
.Mt.  Hollywood  Congregational  Church. 
The  building  will  contain  an  audito- 
rium seating  300  people.  Sunday  school 
rooms,  social  rooms  and  pastors  study. 
Interior  will  be  finished  in  pine.  Art 
glass  windows  are  specified.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   b(  ing   prepared. 

.SCHOOL  ADDITION  AND  ALTERA- 
TION—  2  story  and  base,  hollow  tile. 
$25,000.  Ix)s  Angeles,  Cal.  .Architect, 
Homer  W.  Glidden,  Wright  and  Cal- 
lender  Bldg.,  L.  A.  Owners,  City  of 
Los  .\ngeles.  Two  wings  will  be  con- 
structed at  the  .\ormandie  School  and 
iilliiT  .•ilterations  made.  Plans  are 
<(>mple(e  and  out  for  figures.  Bids  will 
be  opened  on  .April  22nd.  Plans  and 
specifications  can  be  secured  from  the 
urchitect. 
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OHIcal  Rosiei*  ol  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 

OFFICERS    AND    DIRECTORS,    1915-16 

President,  A.   H.   Ber&strom.  Treasurer,   Chas.    Wright. 

Vice-Pres.,   Grant   Fee,  Secretary,  Wm.  E.  Hague. 

DIRECTORS,   1916-1916 
Harvey   A.    Klyce        C.  M.  Moore 
A.  F.  Lindgren  Thurston,  K.  T. 

William  Linden  Chas.  Wright 

Ralph  McLeran 
Bookkeeper  Clerk 

C.   S.   Dorrel.  E.  A.   McCallum 


A.   H.   Bergstrom 
Grant  Fee 
Thos.   B.   Goodwin 
Chas.  J.  U.  Koenig 
Flour   Manaser 
Geo.    A.    Ma»s 


General      Contrac- 
tors 

CStockho'<iera> 

Ackerman  ft  Son, 
O.  B. 

Amweg,   Fred   J. 

Anderson  &  Co., 
W.    W. 

Beach  &  Hefter- 
nan. 

Beck,  John   E. 

Beetham,    A.    H. 

Bergren  &  Son, 
Louis  G. 

BiUer,  John 

Bluxome   &  Co. 

Bosworth,     P.      H. 

Boyd.  Kerr  &  Mc- 
Lean 

Brandt    &    Stevens 

Braunton    Bros. 

Brutcher  &  Serna 

ralne.    Thos.    W. 

Caldwell   &   Son 

Carlson.    Elmer 

Casty,   John 

Cobby.    J.   W. 

Cole.    P.    J.       ^  „ 

Collman  &  Coll- 
mau    Co. 

Commaiy  -  Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer.   O.    A. 

Day's  Sons.  T,  H 

Farquharson,    D.B. 

Fee,   Grant 

PerroUte   Co. 

Flnlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher.   Jamea  P. 

Foster-Vogt   Co. 

Garden  Co..  Frank 
M. 

GInley.   Ed. 

Glaze,    Robert 

Gleeson,  Jamei> 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing,  B.   R. 

Hamerton  &  Son, 
Wm.    C. 

Hamilton.   Peter 

Hansen.  C.  W. 

Healing.  George 

H  e  a  1  y  -  Tlbbitts 
Constr.   Co. 

Heaphy,  J.  J. 

Heckenroth  & 

Schell 

Hennlngs.   Adolf 

Hemmlnga,    W.    L. 

Hennlng,    W.    H. 

Hill,   J.   A. 

Holt,   O.   C.        _  , 

Johanson.    J.    Eric 

Johnson.    Joel 

Jonefr.  Fred  C. 

Klenck,    F.    J. 

Klyce.    Harvey    A. 

Koenig.  C.  J.  U. 

Kohn.    Alfred 

Koenig,    L.    B.    O. 

Kress.   S.    B. 

Kuykendall.    J.    O 

Lange  &  Berg 
Strom 

Lansing.  Frank  P. 

Larsen      &    Larsen 

Linden.    William 

Lindgren    Co. 

Lindsay,   Chas.    M. 

t,ynch.    P.    J. 

MacMllIen.     R.S.K 

MacDonald  A 
Kahn 

Mager    Bro'hers 

Martin.    William 

Masow  &  Morri- 
son 

McCIenahan  & 

Co.,   T.    W. 

McLean.    Nell 

MltroYlch.    J.    I. 

Moore    Bids     Co. 

a  p. 


Moore     &     Burlin- 

game 
McLaughlin,       Jas: 

I* 
McLeran   &  Peter- 
son 
McMullln    -     Von 

Voorhles    Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neldick.    Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,  J.   J. 
Olson,    Andrew 
Owsley,   Burt  T. 
Petterson   &   Pers- 

son 
•Pratt,  J.  J. 
Qulnn,   P.   P. 
Ransome  Concrete 

Co. 
Rednall.  W.   W. 
Reese  &  Rourtree 
Reite.   J.    B. 
Rolandl.    F. 
Rush  ton.   C   A. 
Sauer.    Adam 
Saywell,    Sylvester 
Schulz.   J.    E. 
Sjogren    Brothers 
Siller   Brothers 
Speidel,    P.    F. 
"Stockholm     &     Al- 

iyn 
Strehlow,      Freese 

&    Peterson. 
Taylor  &  Goericke 
Terrlll,     W.     A.     Jb 

C.    C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

E     T 
Trost,    Robert 
Van    Sant-Hough- 

ton    Company 
Vezlna.  L.  N. 
Walker,     G     H.     & 

Seth 
Ward  &  Goodwin 
WendeTlng,    J. 
Wit)telberger.   J. 
Williams    Bros.    & 

Henderson 
WoVi,  C.  I* 
Wright.   G.    A.» 
Wright.  Chas 
•Honorary  Mem. 
Architectural   Iron 

Works. 
Brode  Tron  Works 
Eureka      Wire      & 

Iron  Works 
Hillard    &    Co..    C 

J. 
Kell    Iron    Works 
Leutholdt    &Co.,  M 
Monarch  Iron 

Works 
Michel    &   Pfeffer 
Palatina   Irn    Wks 
St.      Francis     Orn. 

Iron     Work.s 
Sartorlus   Co. 
Palatina     Iron 

Works 
St.     Francis     Orn. 

Iron    Works 
"Ralston  Iron 

W^ork? 
Vulcan    Iron    Wks, 
Western  Iron  Wks 
West    Coast    Wire 

&   Tron   Works 
Arcb.    Sheet   Metal 

\%^orkn. 
S.  t.  Metal  Stamp- 
ing &  Corr.  CO; 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta.. 
Calif.  Pottery  Co, 
Carnegie    Brick    & 

Pottery    Co. 
Clark    ft   Sons,    N. 


Diamond    Brick  Co 
Oiaddlng      -      Mc- 

Roa.n    Co. 
McNear       B  r  1  c.k' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 
Art  Ceilings. 
Berger  Mfg.    Co. 

Art  Glass. 
Grosslicht   <&    Din- 

niene 
Pioneer     Plate     & 

Window       Glass 

Co. 
Schwarz     &     Gott- 
lieb 
ArtUtlc       Plaster 

Decorations. 
Benkman,     Ed.     G. 
tanner     Thoodore 
Larson.   O.   F. 
Llpp  &  Co.,  L  P. 

Co. 
Asbestos  Materials 
Johns     -     Manville 

Co.,  H.   W. 
Magnesia     Asbes- 
tos Supply  Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Builders" 

Supply  Co. 
Aspbalt   &   Bltuin- 

Inoas    Paving. 
Coyle,   Jos.   A. 
Nugent,    Robinson 

Attorneys. 

Aitken   &    Aitken 
Perkins,    Geo.    R. 

.Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray   Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers.    Fred    W. 
Knowlea,   T.   C. 
Boilers. 

Peerless    Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

^onds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass,    Samuel 
Guyett    &    Co.,    R. 

G. 
Hayburn.    Jas.    C. 
Illinois   Surety    Co. 
Hughes,   Chas.   T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengier 
MacMeans.    H.    V. 
Meherin      &      Son. 

Mark  M. 
Pacific  Coast   Cas- 
ualty   Co. 
Schnee.    Gustave 
Schweinhard,        G. 

W. 
Webster   Co.,    Per- 
cy V. 

Brick    Contractors 
Anderson    ft    R&l- 

nay 
JLlazaadar.    Roibt 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin.  Jean 
Drake,  H.  L. 
Finnila,  M.  A. 
Gilbertsen,  L. 
Hogberg    &    Lud- 

wig 
John,  F.  A. 
Koidenstrodt.   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    .lohn 
Whitney  &  Davles 

Crick  Dealers. 

Bay   jjeveiop.   Co. 
Cal.   Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -       Mc- 

Bean   Co. 
McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial    News. 

Daily  P  a  c  i  fl  c 

Builder 


Bulldins  Mnferlals 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.    Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and    Company. 

Cow'  II  Lime  and 
Cement   Co..   H. 

Diamond    Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    CO..W.P. 

Gladding  -  Mc- 
Bean    Co. 

Gross    Co.,    Felix 

Guerln  &  Co..  J.  S. 

Hollcway  Exp. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co..    H.    W. 

Jorgensen   &  Co.,C 

Kinnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Mever,    Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment  Co. 

Pftrafllne   Paint   Co 

Parrott    &    Co. 

Roman    Co..    C. 

Ryan,    George 

S     F.       Lime    Co. 

i=niannon,   M.    T. 

.=!imon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta  &  Pofrv  Wks 

.'?toner,    O.    W. 

Waterhouiie  & 

Price   Co 

Western  A.sbestos 
Maernesia   Co. 

Wpstprn  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whittler  -  Coburn 
Co. 

Woods      ft      Hud- 


Card  i>4U  C«. 

Architects'    Card 
File   Co. 


Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City   Supply   Co. 
Cowell      Lime       & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  ft  Co.,  J.  s. 
Lennon    Co..    J.    E. 
Lilley   *•   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 

Chimneys,     Patent 

Clawson  Co.,  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes,    H.   J. 

Clay  Prodncts. 

Cal  Brick  Ca. 

Cold   Storage  lasa- 

latloB 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American       C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &   Hilp 
Bluxome  &  Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle.   Jos.   A. 
Crescent    Concrete 

Co 
Daniel  ft  Schott 
Dillon,    H. 
Edmlnster  Bros. 
Foster   Co.,   W. 
Gneccos   M.   H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McCIenahan  ft 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,    John 
Nilson  ft  Arras 
New     Era     Marble 

&  Concrete   Co. 
Nugent.    Robinson 
Ras.mu3sen.    A. 
Rlbonl.   Henry 
Schlosser,    Max 
Schmidt   &    Son.   J. 
3undberg,  A. 
Spargo,    John 
Thomas    ft    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,   E.  R 

Road   Machy.  Co 
Lansing  Co. 
lyvermore        Co., 

Norman    B. 

Contractors' 

Elqulpinent. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur Koppel   Co. 

Cornice     Works. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln   ft  Roberts. 
Crown     Cornice 

Works 

Cronmn.  Wm, 
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£ut«    &he«t    Meial 

Works 
Gullfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
H^bernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  »heet 

Metal    Works 
Morrison    &    Co. 
U.  S.   Metal  Prod- 
ucts Co. 
Western     Furnace 

ft  Cornice  Co. 
S.   F.  Metal  Stamp 

&   Corr.    Co. 

Omde  Oil   Burners 

Bill  A  Jacobsen 
Feaa  System  Co. 
Johnson  Co..  S.  T. 


Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial    Co. 

Cassarretto,     John 

City    Supply    Co. 

McMullin,    A.    L. 

Slmon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co..  E.  B.  ft 
A.   L. 

Western  Develop- 
ment    Syndicate 


Damp     Prooflns. 

Brlckley,    P.    J. 
Coyle,    Jos.   A. 
Fox,   John  L. 
Keene  Co.,R.  E.  G. 
ReSgle     &     Jamel- 

80  n 
Taylor.   L.    A. 
Whittler  -  Coburn 

Compeny. 

Door    Opener    ana 
Closer. 

Rlschmuller.    Geo. 
Eaectrtc    Plxtnrea. 

City    Electric    Co. 
Oas    ft   Klec,    App. 

Co. 
Pac.    Gas    ft    Eler 

Oompany. 

Electric  WIrlns  ft 
Eaulpment. 

American    Elec. 
fing.   Co. 

Central   Elec.   Co. 

Decker     Electrical 
Construction    Co 

Farnsworth    Elec- 
trical   Works. 

GeneraJ       Electric 
Constr.   Co. 

Globe        Electric 
Works 

Hicks   ft   Folte 

Klrsten,   W.   H. 

Lauder,   H.   I. 

Manhattan       Elec- 
tric  Co. 

National      Electric 
-     Co. 

Newberry   .   Bend- 
helm    Elea    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B. 

Rochdale     Elec.Co 

;3chlmetschek.    M. 

Turner    Co..     The 

VItt    Elec.    Co. 

Weldenthal  -  Gos- 
liner    Elec.    C&. 

We1el    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   EHevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

IMUoa.   a. 


3S 


Moraer,    B.    J. 
Peterson,   P.  O. 
Prlddle,    Arthur 
Walker.     J.     M. 
Church 

Floor*,      ('oni|ioHl- 
tlon. 

ArtoUth     Mfgr.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.     E. 
Plbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott    &  Peterson 

FI*«rs,    HardTT**!] 

Hardwood    Int.    Co 
Inlaid   Floor  Co. 
Pac.     Floor    Sand- 
ing: Co. 

GalTanlze^        Iron. 
Baker     &     Hamil- 
ton 
Berger    Mfg.     Co. 

Gas  Fixture. 
Day     Co.,     Thomas 

Gas    Heating    Sys- 
tems. 

IR  «  Q  t  o  r  System 
Gas     Heating  Co 

G«AOIIae   Tanks    A 
Pumps. 

Brown,   F.    R. 
Blalsdell   Mchy.Co. 

Glass     A     GlaiinK. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman   Broa. 

Fuller    Co..    W.    P. 

Grossllcht  &  Dln- 
niene 

Habenlcht  & 

Howlett 

MiiMlon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

■chwara  A.  Gott- 
lieb 

OraMUnc 

Branlck.    J.    P. 

garlln   Broa 
bssaretto,     .John 
Derlncenzl    &    Co., 

L. 
Dillon         Teaming 

Co. 
Federal      Transfer 

Co. 
Glorcl   Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
lule   Co.,    E.    M. 
Lsanon   Co.,    J.    E. 
Leffler,    Fred 
UcGUnchey  & 

Ifonohan 
Montague  Co.,  P. 
Q'Day  Co..  Oan'l 
O'Donnell.  Philip 
Powsrs,  Chas.  J. 
■Ibley    Grading    A 

Teaming    Co. 
Ptar  Con.  Co. 
Wright    Cr       J.    H. 

UrMalte       Cnrblno:. 

Graham        Granite 

Co. 
Leed    Granite    Co., 

"W. 
Paclflp  Granite  Co 
Tronoff,  ,Tohn 
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Wood  Lumber  Co., 

E.  K. 

Hd'vrare,    DeaJersw 

aa/ker     &     Hamli- 

lon 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

HeatluK    <&    Ventl- 
latiutf. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,    Herman 
.Looney  Co.,   J. 
Mangrum    &   Otter 
Snook       tc      Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

House     MoTers     A 
Raisers. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.&T. 

Holstlne      Engi- 
neer. 

Le   Clair,   S.   D. 

lulaid     Floors. 

Hardwood        Inte- 
rior  Co. 

Inlaid   Floor  Co. 

Pac.    Floor    Sand- 
ing  Co. 

Intetrlocklim:      Tile 
Blocks. 

California        Denl- 
son   Block   Co. 
IroB   Foundrx. 

Stelger      &      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker    &    Hamil- 
ton 

Dawson   Sc  Noyes 

Tudson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed     Concrefte 
Steel     Companyt 

Woods  &  Huddari 

Iron   Works. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllerd    Co.,  C.   J. 
Kell     Iron     Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific    Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorlus   Co. 
SMhraeder's       Iron 

Works 
Stelger      A      Kerr 

Stove     &     Foun- 
dry Co. 
Vulcen    Iron    WTcs. 
West    Coast    Wire 

A  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 


GraTrT. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassaretto,       John 

City  Supply   Co. 

•tandard  Crushed 
Rock  Co 

Star  Contracting 
Companv. 

Btona  Co..  E  B  * 
A.    L. 

Har4w*a4  Deal- 
ers. 

Inlaid     Floor    Co. 

Hardwood  Inte- 
rior   Co 

Union  Floor  Co. 


Jolsrt     Hanarerrs     A 
Post     Oapa. 

Falls    Mfg.    Co. 

?ac.  Bldg.  Mate- 
rials   Co. 

Roman   Co..   C. 

Waterhouse  & 

Price    Co. 

Western  Bldira 
Supply    Co. 

Lathers,  Wood  A 
Metal. 

Malzke.     Roht 

Rdward.i.    C.    H. 

Hayden,    Fred 

Kaiser,    Jos. 

McABee.   E.  T. 

Raymond.  Wm.  H. 
Snell,   Ralph   Zi. 


tilffhtlnsr   Flxtnras 

Day   Co.,   Thomas 
Mohlllte  Co. 

blme      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

yPacific  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe   Co..    Frank   P. 
Excelsior  Rad- 

wood    Co. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper"  Lumber  Co 
HIiggias     Lum'berr 

Co.,  J.  K. 
Loop  Lumber  Ca. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oaklay,   — 
Olson      -      Mahoay 

Lumber    Co. 
Peterson,   B.  T 
Pope  &  Talbot 
Relnhart    Mill      A 

Lumber  Co. 
Ryan,    Oeorr* 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.  Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Sunset  Lumbar  Co. 
Tlerman*  Beronla 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.A  C«. 
Wood  Lumbsr  Oo., 

B    K 
Wright,     Jr.,    Wm. 

Maraealte    Flaar.. 

Artolith     Mffi[.    Co. 

Bender    R.*P.    Co. 

Dwan    &   Co..   J.  ■. 

Fibrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Goodmanson.    A.  K 

MaHott  &  Peter- 
son 

Watsonlts    Co. 


Mantels,     Tiles     A 
Orates 

General      Building 

Work    Co. 
Ginsberg    Bros, 
Mangrum   A   Otter 
Peerlesd    Agencies 

Co. 


Waterhouse  & 

Price 
Western    Builders 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corn    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  Public. 

Duncan,    A.    M. 

Oils    and    Greases. 

Standard   Oil   Co. 
Union    Oil    Co. 

Ornamental     Plas- 
terluK. 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson,   O.   F. 
Llpp  &  Co..  J.  F 

Painters   aud   Dea 
orators. 

Baker  Co..    W.   T. 

Bell,  Wm.  J. 

Bernstein,     Wm. 

Blum.    Louis 

Brown.  J.  1m 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlin,   J.   J. 

Copnlck,    T.    W. 

Da  hi.   T.   H. 

Donovan,    V.    J. 

Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isidor 
Miller,    L. 
Miller,    J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L.  J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
Itudarman.   I. 
Simon   Nellson    Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,  Fred 
Wafnsr   Bros. 
Zellnsky,  R. 

Paints,  Oils  Vara- 
lahes,  Bte. 

Clark   &   Dickson 
Cohn    &   Co.,    Mar- 
lon   D. 
Fuller  Co.,    W.    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
ParafTlne  Paint  Co 
Pratt   A   Lambert 
Wlhlttler  -  Coburn 
Co. 

Pa'tent      ChlmneTn. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughe-^    H.    J. 

Pile      Drtvlng. 

Lamburth.    C.     E. 

Pavlns    Brick. 

Cal   Brick   Co. 


Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gneoco,    M.    H. 
Gras.-il    A    Co.,    P. 
Mission       Concrete 

♦   Mohnlc   Wks. 
Mls.ilon  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

AConorete    Co 
Teltz.    Francis   B. 
Tomapnlnl    A    Co., 

G. 
Vermont       Marble 

Co 


Metal 


•  th. 


Atlantic  F  1  r  e  - 
proofing  Co. 

Berger   Mfg.    Co. 

Hollowsy  Metal 
Lath    Oompany. 


PInnInK    Mllln. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal     Planing    Mil'.. 
Emonuel.    L     AE 

(Inc.) 
Empire         Planing 

Mill 
Hart    A     Rurmels- 

ter 
Hermanfi     A. 
Herring's  Mill 
Holden    .   Deuprev 

Co. 
Lorden      Mill      Co. 

.T.    P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

A   Paanlnr  Mill 
Ryan,    Oaorr* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle     A     Collins 

Plasterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   A   Will- 
iams 
Connel  Co.,   J.    E 
Daly,  J.  H. 
Duthie,    Chas. 
Gllmour.    W.  G. 
Jones.   Francis 
Kaiser,   Jos. 
Leaf.  Al. 
MaoGruer    A    Co. 
Mellon.    Thos. 
Modlca.   S. 
Moiwat    Donald 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner,   James   A. 
PIumbluK  and  Gas 
Flttlns. 

Band,  S.   W. 
Bernard.  Geo.  F 
Dunn,   Nell    H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,   F.   E. 
Klernan  A  O'Brien 
Lacey,   E.  V. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook       A      Co., 

Fred    W. 
Turner  Co.,   Ths 
Wettel,    Theo. 
Wilson   A  Oo.,W. 

Plambers   Supplies 

Kinney  Co.,  R.  w 
Mark-Lally    Co. 
Mueller    Mfg.    Co., 

Nelson   Mfg.   Co. 
Pac   Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 


Radiators. 

American  Radia- 
tor Co. 

Railway   Materials 

Orensteln  -  Ar- 
thur Koppel  Co. 

R^stnar. 

Lamburth.    C.    E. 

Rooflns,  Gravel  A 
Composition.) 

Bender  Roofing  a 
Paving   Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R.  B.  G. 

Lawson       Roofing 

Lewis,   W.   S. 
Malott     APeterson 
Ra^held       Roofing 

Samuel    Co..   H.    D 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Hooflnx     (SlaiF     A 
Tlle.> 

Graham.   R.   Q. 
Klatt,    R.    J. 
Whits.     BM      A. 
FIbrastona    A 
Rooflnf  Co. 


Roollna    Materials. 

Johns     -    ManvUls 

Co.,  H.  W. 
Parafline  Paint  Co 
Uaterhouse  & 

Price 
Western    Aabestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttier  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

way   Develop.    Co 
Cal.    Building   Ma- 
Material    Co. 
McMullln   Bros 
Stone  Co.,  E.  B.  A 

A.    L. 
Western    Develop- 
ment    Syndicate. 

Sanitary     Garbav* 
Chutes. 

Bill   A   Jacobsen 
Sand  Blaatlna. 

McDermott,    W. 

Sheet    Metal    Wks. 

Amsler  Sheet 
-Metal   Works 

Appman  Cornice 
v\  orks 

Atlaa  Heating  a 
Ventilating  vvks 

li^.*^,°J       Sheet 
Metal   Works 

Comyns  A  Nygren 

Cronan,  Wm 

Crown  Cornice 
Works 

Elite  Sheet  Metal 
vVorks 

Forderer  Comics 
H  orks 

G-  «&  M.  Sheet 
-Metal    Works. 

Qullfoy         Cornlcs 

Hlbernla  Shsst 
Metal    Works 

Hughes.   H.   J. 

Ideal  Cornice  Wks 

Korell  A  Co.,  J.  a. 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co. 

a   F.   Metal   Stam- 

,^  Ing   A   Corr.   Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Wjhtsrn  Furnacs 
A  Cornloa  Co. 

Sidewalk       Llshts. 

Jackson   Co.,    P  H 
Dwan  A  Co..  j.'  a. 
Phoenix    Sidewalk 
Llrht    Co. 

Stair  Builders. 
Bishop    A    Peralno 
Boiler,  John 
Jacobsen,   J. 
Porter,  W.  F 
Stewart.  J.   K 

^      Stationery. 

Poster  A  Short 

Wright,   J.    H 

^     steel    Bars. 

Baker  A  Hamil- 
ton 

Dawson    A   Noyes 

Woods  A  Hud- 
dart. 


Pacific        Coast 

Steel    Co. 
Soule    Co. 

Steel    Erector. 
bchauer,    Fred    C 
Pioneer     Con.    Co 
Williams        C  on. 
struction    Co. 
store  fronts 
Kawneer   Mfg.   Co 
U.    S.    Metal    Prod- 
ucts   Co. 
Structural         Mej^l 

Contmctors. 
Central    iron    Wks 
Dyer   Bros, 
■ludson    Mfg.     Co 
Pacific    Structural 
^  Iron   Works 
Pac.    Rolling   Mills 
Bchraeder's        Iron 

Works. 
S.    P.    Iron    Works 
W  estern   Iron  Sup- 
ply Co. 

Storaa. 
Mangrum    AOttar 
•talror   *   Kan 
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Strvctvral        St««l 
CoBtmctora. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Survey***- 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetiierell,    CJhas  E 

Teamlns   A.    Grad- 
ing* 

Branlck.  J.  P. 
Blanchini,  G. 


Federal  Transfer 
&  Draylng   Co. 

Carlln    (Bros, 
Devencenzl    &   Co., 
L. 

Dillon  Teaming 
Co. 

Federal  Transfer 
&    Draylng    Co. 

Harbor  View 
Contract   Co. 

Hule  Co.,  E.  M. 

Lennon  Co..  J.  E. 

Leffler,  Fred 

MoGlinchey  & 

Monohan 

Montague    Co.,    P. 

O'Day  Co..  D. 

Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co..  J.   H. 

Tlllns. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttP' 
Peerless  Agenclw- 
Co. 

Vaouuiii     «■!•  • 
Bill   &    Jao"h-<' 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co.,Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  Works. 

Wliltevraahlns 
Brickley,    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

Waterproofing 
Coyle,    Jos.   A. 
W^lndovr    CleanluK- 
American   Window 

Cleanins    Co. 
Windows.    Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 
180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS. 

President,    H.    Maundrell.  ?'*"?"^'*'   ^®'^''®*^''7' x^-«-*^V^-   Schenck. 

Vice-President.   B.   J.   Brandon.  Ass  t  Secretary,  W.  J    Carberry. 

Treasurer,   C.    W.    Withington.  Doorkeeper.    B.    R.    Wclcott. 
Secretary,   R.   J.  H.   Forbes. 


H.    Maundrell 
E.  J.  Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTOR' 

H.    .lacks. 
E.    S.    Rainey. 
Alexander    Mennle 
W.  W.  Ha  ye.'!. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


UEM3ERS. 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kell   Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.     G.     Structural 

Iron    Woi  k.^. 
Hillard.   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
"hoenlx    Iron  Wks 
lalBton  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
Icnrader  Trr» 

Works. 
St.     Francis     Orn. 

Iron    Works 
Itelger      &      Kerr 

Stove    *     /I'oun- 

dry   Co. 
/ulc«,n   Iron   Wks. 
Western  Iron  Wks 
Withington.  C.  W. 


Art  Glass. 

tngerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Klelber 
Bonds. 

Costello,   J.   T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  k.  Deposit 
Co.  of  Maryland 

Qait),  M.   A. 

Guyett&Co.,   R.   G. 

Hillman   &  Son.J.R 

Jones.   Edward   M. 

Lawton,   A.   F. 

Lloyd    &    Spengler 

MacMeans,    H.    V. 

Pacinc  Coast  Sas- 
ualty    Co. 

Perley,   A.  E. 

Smith,    Leo   J. 

U  n  \1  >t  e  a  States 
Metal  Products 
Co. 

United  States 
Fidelity  ana 
OuftitiQt7    Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    <k 

Pottery   Co 
Carquinez  Brick  ft 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bulldlns   Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland.   J.   P. 

Howard  Co. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterlalCo 

Waterhouse  s 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard.  Jr.,  J.  L. 

Mover,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Sftandard  Portland 
Cement   Co. 

Clay   Products. 

Cal  Brick  Co. 

euoqulft,  IKlwsra 


Coi  Crete. 

Chase,   Silas   A. 
Camp  &  Carillon. 
Duncans  Dn,      Har- 

relson  Co. 
rorbes,    R.    J.    H. 
Foster  K    Vogt. 
Goodmar.        Arlifl- 

cial   Stone   Co. 
Haun,  C.   C.  W. 
Leonard,  J.  J. 
Lynch,  >. 
PasquaUtti.   J. 
Petersen,   H.  L. 
Sartorio,    Charles 
Stanquist,     Victor 
Zimmerman,   L.   M. 
Concrete      Reln- 
forc«  nient. 
Pacific     Building 

Material  Co. 

Contractors   St 
BuDders. 
Allen,   Alex.    M. 
Anderson,   W.   W. 
Arthur,    L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,  C.   A. 
Braunton   Bros. 
Buller,    '^■'hos. 
Burdlok,    V/m.    A. 
Caldwell   &  Co. 
Cameron    &    Dlss- 

ton. 
Cavaneugh,     Thos. 

A. 
Chisholm,     R.     A. 
Cobbj-,   J.    W. 
Coburn,  I.  W.,  Inc. 
Concannan,    W.    N. 
Conrad,    H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  E. 
Dewar,  R.  &  Son. 
Elam,  Tlios.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardlser,     Florent. 
Greig,  Robt. 
Hanshrough    Bros 
Healey     -     Tibblts 

C'ln    Co. 
Hlnson.  L.    A. 
Holm   &   Son. 
Howkins,   A. 
Tngersor.   C.    A. 
Jacks,  H. 
Jones,    Paul 
Jones.    V/.    G. 
Kent.   S,   H. 
Knowles  Sz   Reich- 
lev. 
Lelter,     E.     T.      & 

Sons. 
Lynch.  M.  C 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathies,  H.   C. 

McBain,  J. 

McKinican,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Moray,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    Johi. 

Smith,  J.  W.  &  Son 

Spence,    A.   T. 

Stockholm  &  Al- 
lyn. 

Terrill,   G.   C. 

Vezina.  L.  N. 

Warwick,  H.  C 

White  Bros,  (car- 
n«»nters). 

Wilhelm,    A.    H. 

Co»ulce  Works. 

Amsler,   C.    S. 
Berger   Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

ContrnctinK 
Lather. 

Dennis,   J.    B. 
Hayden,    Fred 
Lynch.   Richard 

Curbing,      Granite. 

McLenegan,     S.    B. 

Damp   Proofers. 

Brickley.    P.    J. 
Reigle    &    Jamison 

Door   Openers. 

Rlschmuller    Geo. 

EJlectrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Work!. 


Central  Electric 
Co. 

City   Electric    Co. 

De   Lew,   M.   A. 

Decker  Electric  Co 

Globe  Elec.  Co. 

Levy    Elec.    Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

F^bre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norrls.    L.    A. 

U.   S.   Metal   Prod- 
ucts   Co. 
Floor  Sanding 

Hardwood  In- 
terior   Co. 

Inlaid  Floor  Co. 

Pac^lflc    Floor 
Sanding  Co. 
GrIU   W^ork. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle  Co.,  A. 

Sartorius  Co. 

Withington,  C.  W. 

Gen.      Contractors. 

Andrus,    R.   C 

Brigham,    H.    B. 

Brockhage,  Foley 
&  Green 

Caldwell   &   Co. 

Cereghino  &  Son, 
Louis 

Currle  &  Currle 

Dempniak    Bros. 

Parquharson,    D.  B 

Fluth,  J. 

Frasler   &    Frasler 

Graham,    D.    E. 

Griffith.     Wm. 

Hannah,    J.    D. 

'Hannah    &   Co.  J.S. 

Hayes,   W.   W. 

Jackson.    A. 

Kuykendall,    J.    O. 

Mallpy,    Edward. 

Matthies,     Henry 

Mulcahy,    James 

Peacock,.    John 

Schnebly,  H  o  s  t- 
trawser  &  Ped- 
grift 

Glass   and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,    I. 

Cobbledick-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller.  W.  P.  & 
Co. 

Habenlcht    & 

Howleti 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Team- 
ing. 

Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.   J. 
McClure,   H.   N. 
Wilhelm,    A.   H. 
Wilkie  Co.,   A. 
Williams,   F.  A. 
Wright.    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.    B. 

Granite. 
Bradbury.    Thos. 
Cal.   Granite  Co. 
De   Lano  &  Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond    Granite 

Co. 

HardT^are. 

Baker  &  Hamilton 
Joost  Bros. 
Kruse,  J.  H. 
Lorenz,      Sdhffaei' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific      Gas     and 

Electric    Co. 

HeattuK    A    Ventt 
latlng. 

Burnham  Plumb- 
ing &  HMitlnf, 
Inc 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
&   Co. 

House     MoTlns     A 
Raisins. 

Blume  Cont'g:  Oo. 
Pearson,    E.    K. 
Sullivan.    D.    J.&T 

Inlaid   Floors. 
Hardwood       Inte- 

rior   Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding  Co. 

iron  Works. 

Lorenz,      QcOiffaw 

&  Co. 
Michaels    Jb    Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolllna 

Mill    Co. 
Pacific    Struc.  Iro« 

Works. 
Joist     Hangers     « 

Post  Caps. 
Kortlck  -  Falla 

Mfg  Co. 
Lilley   &  Thurston 

Co. 
Lorenz  Schaffer  & 

Co. 
•Vestern    Builder*' 

Supply    Co. 
Kawneer     System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lilley  &  Thurston 

Co. 
Light    and    Fewer 

City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 
t,lme.    Cement,  Etc 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  te 
Cement  Co. 

Lennon     Jas.    E 

Xephi    Plaster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co. 

Western  Lime  & 
Cement    Co 

r,nniber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  1  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

'«vood.> 

Dieckmann    &    Co. 

Howard,    E.     A.    & 

Niehaiis,   Ed.    F.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rlckard 

*  ICeCon*. 
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Alexander,    R. 
Allen.    C.    J. 
Anderson     &     Ral- 

ney. 
Ar'ett,    A. 
Peok.     A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &Sob 
Campbell    Bros. 
Carr.    J.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale.   M.    F.    &  Son 
Gllson.    J.    E. 
Harrison,    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,  V. 
Hogrbergr     &    Lud- 

wlg 
I.arsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow  • 

bray. 
Mulcahy    Bros. 
Njigrel,   W.   L. 
O'Connor,  J.  3. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

Ups. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott,    W.    S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
W'.iltney  &  Davles 
Wilson.    James    A. 
Wypant.    J.    H. 

Mnrble. 

American      Marble 
&   Mosaic   Co. 

Columbia      Marble 
Co. 
^rassl.     P»tpr      "^n. 

ITunt,   Andrew   T. 
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Mai  no,  F.  L.  &,  Co. 

Musto  &   Sons,  Jos 

Keenan  Co. 

Vermont  Me.rble 
Co. 

Miintela,    Tllea 
Gmtca. 

Glnsberg&Co.,  S. 

Holloway  Ex- 

panded    Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mangrum   &   Otter 

Montague    &Co.,W 

Peerless  Aaencles 
Meroliant     Bara 

I'acitic  Coast  Steel 
Co. 

Metal     Farrlng     A 
iMthlng. 

Ho  U  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynch,    H    T. 

lA-nch,    Uichard 

National  Lathing 
and    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  Window 
WorkB' 

Hwan.  J.  E. 

U.   S.   Metal   Prod- 
ucts  Co. 
M*rtar. 

Atlas  Motar  Co. 
Moaalc. 

Amer.  Marble  & 
Mosaic    Co. 

Malno.  F.  L.  &  Co. 
Office   Fixtnrea. 

Bateman,    Wm. 

Forbes   &    Son, A.J. 

Fink  &  Schindler 
Co. 

Slmmen.    John 

Open    Hearth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Plaaterera 

HinncM-,    Theo. 

Larson,   O.  F. 

Woods,  J.  P. 
Painter*. 

Daniels,    Gus   V. 

Donovan,   V     T. 


Eraser.   J.    P. 
Kuss,    P.    N. 

Lewellyn,    J. 
Maundrell,    H. 

Spark,    J.    H.    . 

Neal,  L  J 

Pa<nt    Barner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.  J.   E. 

Palnta,    Olla.     Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co..  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Refining  & 
Roofing 

Paraflfine    Paint  Co 

Whittler  -  Coburn 
Co 

Patent     Chlmneya. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 
Pavlngr  Brick. 

Cal  Brick  Co. 
Planlnie   Milln. 

Anderson  Bros. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Blking'ton  & 
Hucke 

Herring    Mlll(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacific  Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  C'ara  Mill 
&  Lumber  Co. 

San  Matfeo  Plan- 
ing   Mill. 

Searle    &    Hnyman 


Plaaterera. 

Sinner,    Theo. 

Bradley   &   ReJIly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.   Ro«8. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    John 

Felt,   R.   L. 

Floodberg  &  Mc- 
Caffery. 

Eraser,   Simon 

Gregg   &   Clute 

Gilmour,    Wm.   Q. 

Jacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,   A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

MeCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,    James   F. 

Planter     o'     Parla. 

Nephl    Plaster   Co. 

PlnmblnK     A     Gaa 
Fittlns. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R,,  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner   '^o  .   The 
R/^al  Katate. 

Williamson    Co.,H. 

Wittman   -   Lyman 

Cross   &   Co. 

Urban  Realty 
Tmpt.    Co. 

Iteiiiforcing     Hari«. 

l^acitio    Coa.st  .'^teel 


Rlscera. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
CraahFil  tioca.. 

HeaJy-Tibbitts 

Constr.   Co. 
Holland.   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflnv     Compeal- 
tlon. 

ArtoUth     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestona  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  •  ManvlUe 
Co..  H.  W. 

Meuer  Bros.   Co. 

Pacific  Refining  k 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  a.  H. 
Price   Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     Jonn 
Healy-Tibbitts 

Constr.   Co. 
Holland,   J.    P. 
Sanitary   FtoorloK. 
Artolith     Mfg.    Co. 
Stone,    E.    B.    &   A. 

L.,    Co. 
Flbrestone      Roof- 

Insr    Co. 
Sidewalk       Mghta. 
Jackson,    P.  H.&Co 
McGulgan,    John 

Stair  Bnlldern. 
Bishop,  W^m.  T. 
Stewart,   J.   K. 

Roof   RepalrinK   A 

Paint. 

Street    \%'ork. 

Fay,   S.   J. 


Steel        R  e  II 1  ■  ■ 
Doom. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

stone   Contraetora. 

De    Lano    *    Sons, 
I.    U 

Blanthard,    W.    W. 

Hunt,   Andrew   T. 

McGilvray       Store 
Co. 

Raymond    Granite 
Co. 
Stone     Qnarrlee. 

Keystone    Sand  Co 

Raymond    Granite 
Co. 

Structural    Steel 

Pacific    Coast  Steel 
Co. 

Teamlas. 

Dillon,   D. 

Eureka      Teaming 
Co. 

Holland,  J.   P. 

McClure,   H.   N. 

Monarch    Teamin 
Co. 

McLenegan,  S-   I 
Terra  Cotta. 

Clark   &   Sons,   N. 

Gladding,    McBean 
&   Co. 

S  t  e  ig  e  r       Terra 
Cotta   Co. 
Tillnr- 

Artolith    Mfg.    Co. 
Ventilators. 

U.   S.    Metal   Prod- 
ucts   Co. 

Waterhouse    * 

Price    Co. 

Whltewaabera. 

Reigle   &   Jamison 
Brlckley.    P.   J. 
Wire  Worka. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

a,p  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


190 


Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    5.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


years  and  I 


Street  and  No.. 
City 

State  


Publication    Office 
SCO   MlasioB    St. 


San  Francisco   Cal.,  April  21,  1915. 


Telcphonea     DoasUifi     28T1 
Dongrlo*     2S72 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have   no  weights   or  cords 

Suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  w^ith  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  ^as  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Sucoassors  to  JOHN  WOOD  MFC.  CO. 
218-21  Paolfio  BIdg.    447-49  E.  3rd  St.   331 -339  CyprMS  c«. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


T»l«phone  Market  1935 

Fine  and  Sanitary 

PLUMBING 

1^  ^  /   (£ 

tfjMS^ 

2^S^uu^J^ 

f\^li!i>^^ 

221  OAK  < 

:^JPLUMB^ 

>TREET 

Bat.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL. 

Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  mobfie  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St,  Oakland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,     Geary     nr    Taylor. 
Righettl   &   Headman,   Architects. 

Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY  HALL,   San   Franclac* 

Wright,    Rushford    *    Cahlll,    Architect! 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


'jfefe**^ 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect- 


GERMAN    HOUSE,    San     Francsco 
Frederick  H.  Meyer,  Architect 


Serenty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with    o  Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  for 

Imperial  preserying  and  to  prerent  discoloration 

A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 


IMPERIAL  COMPANY 


183  STEVENSON  STREET 
San    Francisco 
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JAMES  CAHILL  &  CO. 


Inoorporatad 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&8-84  1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phona  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


r*rione    Oakland    1T88 

The  J.  Fa  KeUy  Company 

MANTELS,   GRATES 
=  AND  TILES=^ 

Fire    Seta,    Andirons, 
Fender  Portable   Baaketa 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street,  Cor.  Brush 

IRVING  A.  COOKC.  Mont^er 
Raiidence  Phone.  Onklond  4861 


■  5«aaa*a»i»W»<8aBf  ftKWamgigj/fl^^Myw 


YOUR   BREAKFAST 

how  was   It  cooked    this   mornlnc? 

And    your    dinner    last    nlg'ht? 

And   all   the   meals   at  your  home? 
Don't    be     satisfied    with     the     old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping:     the   Are 
going-    all     day    whether    you     are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKB3     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    In    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    Is 

THE  a.e:ro  gas  sysxeivi 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility'  Gas   Generator  Co. 

Tcl.    Doufrlas    2400    or    Garfield    2057. 
340  Sansome  St.,  *   San  F'rancisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


G.     RISC  HMULLER 

Phones:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
v/ill  refund  your  money. 

F»rlce  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  tent 
by     mail     postpaid     by    the    mzoiufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALK  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Keaniy   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictiy  An  Air  Cushion  Check,  working   automatically. 

Simplicity  and  Durability  combined.     Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projection  of  Casing  (if  any) 
ever  door,  when  Bracket  will  be  sent  to  fit. 


Duplicate  Parts  in  Stock 


FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford  a  bath-room 
can  afford 

THE 

BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  icnow  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearat  Bldg.,  San  Francisco 
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Equipped  with       SIMPLEX   WINDOWS      '52S  IVlarket  St..  S.  F. 

Send  for  Catalog.        Agents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 

Devoted  toUhe  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per^year 


San  Francisco,  April  21 '  1915 


Fifteenth  Year,  No  16 


Devoted  to  the  Architectural,  Engi- 
neering-, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAT 

Ix.   A.   lyARSEN, 

Publisher    and    Proprietor. 

SAN   FRANCISCO    OFFICE 

560  Mission   Street. 
Telephone — Douglas.    2372. 

OAKLAND    OFFICE 
lOlt    Franklin   St.,     Builders'    Ex>^liange. 

Telephone    Oakland,    790 

Advertlsins:  Rates   on   application.    If 

enquirers  will  send  copy  of  matter  and 

state  space  required,  close   figures  will 

be   given.     . 


Subscription  Rates — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Editorial  Comment 


The  I  uilfiing  record  for  the  month 
of  .Mar(  h  .-ihows  a  decrease  as  com- 
pared v.'ith  the  same  month  of  last 
year  from  15  to  20  per  cent.  At  that 
the  total  has  gradually  increased 
since  the  beginning  of  the  year,  so  that 
if  the  volume  has  decreased  the  re- 
lation of  the  months  of  the  year  is 
normal.  Considering  that  the  greater 
part  of  the  world  is  now  engaged  in 
destroying  what  the  past  generation.^ 
have  upbuilded  the  record  is  not  dis- 
couraging. Reports  from  more  than 
70  cities,  made  to  the  American  Con- 
tractor, for  th*;-;  month  of  March  show 
the  following  record,  as  compared  with 
last  yeai': 


March. 

City  1915. 

Akron     $   ^   437,605 

Albany      342,855 

Atlanta      .  .  .■ 267,417 

KI«-rk<'loy     140,950 

Birminf.'h;im      ...  154,555 

i^uffalo      830,000 

Cedai-     Tlapids...  152,000 

Chicago     7,403,750 

Cincinnati      1,356,124 

Cleveland      4,022,035 

Columbus      519,200 

Dallas      147,690 

Dayton      112,465 

Denver     181,130 

Des     Moines 119,365 

Duluth      159,128 

East     Orange....  86,732 

EvansvlUe      402,327 

Fort     Wayne 254,290 

Grand     Rapids...  260,429 

Harrisburg     ....  152,750 

Indianapolis     ....  889,349 

Kansas     City....  848,595 

Los     Angeles 1,124,063 

Lincoln      97,450 

liOuisville     518,100 

Manchester     ....  83,080 

Memphis     379,835 

Milwaukee     942,921 

Minneapolis     ....  1,372,530 

Montclair      131,908 

Nashville      190.570 

Newark     643,392 

New     Haven 825.470 

New    Orleans....  194.385 

New    York    City.  14.081,951 

Manhattan     .  .  .  4.965,380 

Bronx      2.668.112 

Brooklyn     4.296.815 

Queers     1.906.152 

Richmond      ...  .  245.492 

Oaklaiii)      500,373 

Oklahoma      45,711 

Omaha     332,860 

Peoria     159.175 

Portland      503.755 

Philade  phia      ...  5,388.265 

St.    i'aul     S22.624 

Pittsburgh      1,006.997 

Ujchmond    :'S4,826 


March, 

1914. 

288.160 

947,900 

561.644 

263.550 

236.595 

660,000 

170,850 

8,111,150 

863.810 

4,070.255 

655,995 

807,213 

363,885 

311,610 

275,750 

181,961 

214,608 

107,215 

176,775 

1.239.253 

111.500 

784,404 

1.516.380 

2,179,756 

73.000 

654,400 

136.610 

370.300 

696,183 

2.093.915 

119.701 

229,980 

321,240 

425,380 

230.609 

16.447.662 

7,912,254 

1.831,168 

3,736.130 

2,831,855 

136.255 

625,907 

161.875 

321,165 

500,285 

882.965 

5.175,530 

2.343.949 

958,616 

539,84? 


Rochester     1,000.000  775.030 

.Saframonto      ....  148.725  236.174 

Sail     Kranciseo...  2,043.534  3,507,763 

>aii     Diotfo 94,285  262,686 

.Salt    iiake    City.  .  209,385  307,150 

Sail     .lomc/ 97,971  79,315 

St.    .loseph     50,903  44,736 

St.    Louis    1,268,878  1,450,084 

Schenectady     ....  81,336  156,713 

Scianton     116.974  48,808 

Seattle      689,675  923,480 

Shieveport     47,479  122,503 

Sioux     City 167,675  286,535 

Spokane      102,660  86,335 

Springfield,     111..  88,920  79,140 

Stockton     140,814  105,481 

Syracuse     520,533  143,700 

Tacoina     192,450  137,968 

Toledo     763,258  556.928 

Topeka     56,030  46,220 

Troy     68,106  16,999 

Utica.    N.    Y 94,855  37.735 

Washington     ....  714,826  1.544,778 

VVilkes-Barre     .  .  257,752  44,303 

Worcester      364.095  351,228 

Total      ?58,252.100      $70,061,081 

4 

IVlon AL  ASSE'l. 

Measured  by  the  absolute  standard 
of  dollars  and  cents,  on  cold-blooded 
business  calculation,  the  realizable  as- 
set of  a  country  is  the  moral  character 
of  its  people.  As.  for  instance: — A  few 
years  ago  an  American  engineer  was 
sent  to  Investigate  the  possibilities  of 
irrigation  in  a  certain  arid  region  of 
Northern  Brazil.  Upon  investigation 
he  ascertained  that  the  land  in  ques- 
tion was  good  land,  that  abundant 
water  was  available  by  pumping,  that 
abundant  capital  was  available  and  at 
his  disposal  for  drilling,  pumping  and 
ditching  machinery,  that  there  was 
plenty  of  available  labor,  and  that  the 
natives  had  no  Eupersitions  or  other 
objections  to  irrigation,  but  were  anx- 
ious for  the  water  and  knew  how  much 
it  would  benefit  them.  Nevertheless, 
after  much  effort  and  struggle,  the 
scheme  had  to  be  given  up  as  a  fail- 
ure. The  whole  failure  was  lack  of 
moral  character  on  the  part  of  the 
people.  Business  men  would  not  keep 
their  contracts,  nor  laborers  their 
agreements;  land  could  not  be  bought, 
sold,  or  rented  with  safety;  water 
leases  and  agreements  were  worthless; 
property  was  not  secure,  and  there 
was  no  safe  or  honest  market  for  the 
produc'-.s  of  the  reclaimed  soil.  So 
finally  the  efficiency  engineer,  as  a 
matter  of  cold-blooded  business,  rec- 
ommended to  his  company  that  it  im- 
port at  its  expense  a  large  corps  of 
missionaries  and  school  teachers.  The 
most  profitable  business  investment 
the  company  could  make,  ne  found, 
would  be  churches  and  schools,  and  the 
most  salable  commodity  would  be 
moral   character.— Fresno   Republican. 


BUILDING    AND    ENGINEERING    NEWS  Wednesday,      April      21,     1918. 


An  Analysis  Of  Modern  Ventilation  Theories. 


By   J.   M   \V.   Kitchen,   M    D. 


It  is  a  comforting  thing  for  a  ven- 
tllatinpT  doctor  to  have  a  good  theory 
on  which  to  base  his  practice,  as  well 
as  for  the  medical  doctor  to  have  a 
sound  scientific  theory  on  which  to 
found  his  efforts  for  the  prevention 
and  cure  of  abnormal  conditions.  The 
present  movement  attributing  the  evils 
of  poor  ventilation  to  superheat,  hu- 
midity and  air  stagnation  alone,  re- 
minds one  of  the  poor-flt  theories  that 
have  been  adopted  so  frequently  In 
past  times  by  the  medical  profession 
to  bolster  their  more  or  less  successful 
practice. 

There  is  no  question  as  to  the  Influ- 
ence of  heat,  humidity  and  air  stagna- 
tion as  being  in  part,  at  least,  the 
cause  of  the  evil  influences  of  poor 
ventilation,  but  It  Is  not  clear  that  de- 
ficiency in  oxygen  content  and  the 
presence  of  bacteria  and  volatile  or- 
ganic toxic  matters  are  not  also  causa- 
tive. 
DiKeaNOM   Mny   lie   Due   to   Many   CauHos. 

Up  to  the  present  moment  we  note 
that  various  writers  ascribe  to  single 
specific  causes  the  incidents  of  rheu- 
matism, cancer  and  other  conditions. 
As  causative  of  the  former  trouble, 
we  have  had  attributed  lactic  acid, 
uric  acid,  intestinal  ptomaines.  Includ- 
ing indican,  specific  bacteria  having 
selective  affinity  for  the  affected  tis- 
sues, and  other  specific  causes.  Yet 
there  is  not  the  slightest  reason  to 
doubt  that  a  multitude  of  causes  may 
be  at  work  inciting  and  keeping  up 
rheumatic  conditions,  including  poor 
heart  action,  following  Insufficient  ex- 
ercise, poor  gastric  digestion,  too  much 
protein  in  the  food  supply,  chilling  the 
bodily  surface,  straining  of  the  affect- 
ed parts,  and  defective  action  of  the 
kidneys,  lungs,  skin  and  intestines. 
More  or  less  of  thesfi  Influences  take 
part  in  causing  rheumatism  In  Its  va- 
rious  forms. 

All  the  causative  Influences  that 
have  been  suggested  as  causing  the 
evils  of  poor  ventilation  may  be  at 
fault;  and  probably  are  usually  at 
work  in  causing  ill  effects  to  health. 
Those  which  are  immediately  obvious 
to  perception  include  humidity  and 
heat;  but  those  which  are  more  slowly 
perceptive  in  their  effect  are  those 
which  gradually  depress  vital  activity. 
The  mere  presence  of  carbon  dioxide 
in  large  percentages  need  not  be  con- 
sidered as  being  particularly  imme- 
diately deleterious,  for  the  body  is 
habituated  to  the  presence  of  that  In- 
fluence; but  the  absence  of  oxygen  has 
much  to  do  with  determining  the  sum 
total  of  bodily  activity.  This  is  clearly 
shown  by  the  various  effects  of  differ- 
ent atmosphei'ic  pressures. 
Volatile  Orjfjinle  Mntterj*  May  i»o  Irrl- 
tatliiK*    If    not    rolNonoiiM. 

There  is  considerable  reason  to  be- 
lieve that  the  presence  of  volatile  or- 
ganic poisons  onuinating  from  bodily 
nctlvlt.v  may  have  both  undesirable  de- 
pressing, as  well  as  Irritating,  Influ- 
ences.     If    the    Individual's    own    body 


suffers  from  auto-generated  toxic  mat- 
ters originating  In  the  alimentary 
tract  and  diffused  through  the  body, 
wh.v  should  not  a  fellow  human  being 
suffer  fiom  the  effects  of  some  of  those 
same  materi-%ls  escaping  from  the  body 
in  the  expired  air  and  from  the  cuta- 
neous surfaces?  Volatized  alcohol  and 
nicotine  In  the  atmosphere  breathed 
can  unquestionably  injuriously  affect 
the  body  through  their  inhalation.  I 
have  discovered  that  volatile  emana- 
tions from  bacterial  action  In  the 
hides  of  dairy  cattle  are  conveyed  to 
milk  by  being  breathed  by  cows;  and 
there  is  no  more  reason  to  doubt  that 
such  volatile  substances  may  be  toxic 
to  some  degree  than  there  is  to  doubt 
that  bacterial  decompositions  of  pro- 
teids  generate  toxic  poisons  or  that 
the  fumes  of  burned  tobacco  are  poi- 
sonous. 

As  a  matter  of  fact,  there  is  no  liv- 
ing form  of  matter  that  cannot  be 
killed  by  the  volatile  fumes  of  tobacco, 
it  being  merely  a  question  of  degree 
and    time    of   the   exerted    influence. 

Susceptibility  to  influence  varies  in 
different  individuals,  and  in  the  same 
individuals  at  different  times.  Persons 
who  are  habituated  to  the  influences 
of  bad  air  do  not  apparently  show  the 
effect  of  such  influences  while  un- 
habituated  persons  would  immediately 
show  bad  results.  The  world  is  still 
very  Ignorant  and  rinds  it  difficult  to 
connect  effects  with  long  distance  and 
cumulative    causation. 

The  capable  engineer-doctor  should 
protect  his  patrons  from  all  evil  In- 
fluences which  may  have  an  ultimate 
evil  effect,  the  ultimate  evil  depressive 
influences  of  defective  supplies  of  oxy- 
gen and  non-aerial  dilution  of  volatile 
excretory  matters  from  the  human 
body  or  from  any  other  organic  de- 
compositions. 

Importance    of    ReInK    Guided    by    Our 
SenMCs. 

The  fact  that  we  cannot  mathemat- 
ically weigh  or  otherwise  compute 
these  matters  In  foul  air  is  no  evi- 
dence that  thy  do  not  exist.  We  must 
base  our  theory  as  to  their  nature  and 
presence  upon  the  results  produced  by 
their  influence.  We  can  smell  and 
taste  and  feel  influences  as  to  which 
we  have  no  other  method  of  computa- 
tion, and  if  any  one  insists  that  these 
undeflnable  matters  do  not  exist  or  are 
not  deleterious,  why  is  It  that  one  feels 
immediately  the  Influence  of  air  sur- 
charged with  the  respiration  of  many 
human  beings,  such  as  Is  experienced 
when  one  enters  the  subway  cars  and 
before  any  mere  influence  of  heat  or 
moisture  on  the  body  can  be  exercised? 
I'^ven  in  heated  and  depressive  atmos- 
pheric conditions,  the  depressing  influ- 
ence Is  probably  due  to  the  Interfer- 
ence with  quick  transportative  inter- 
change of  carbon  dioxide  and  oxygen 
In    the    respiratory    efl'oi't. 

One  may  breathe  very  hot  air  with- 
out experiencing  diseoinfoit.  If  the 
air  is  pure,  for  a  considerable  time 
without  experiencing  discomfort.     One 


may  be  subject  to  great  heat,  as  in 
a  hot  water  bath,  for  a  long  time,  if 
one   is   breathing   pure   air. 

So  long  as  the  world  is  so  ignorant 
as  to  unknown  influences,  which  affect 
our  bodies  for  good  or  evil,  we  are  not 
justified  in  coming  to  definite  conclu- 
sions in  regard  to  those  possible,  but 
not  understood  influences:  and  this, 
it  seems  to  me,  should  be  applied  in 
this   matter  of  ventilation. 

We  should  breathe  clean,  fresh  air, 
having  normal  constituents  as  to  Its 
best  proportions  of  oxygen  to  develop 
our  best  activities.  Other  things  be- 
ing equal,  the  more  oxygen  we  have 
in  the  air  we  breathe,  the  stronger 
we  are  to  accomplish  the  activities  of 
life. 

Compressed  air  means  more  oxygen 
to  breathe.  A  diffused  induced  draft 
means  ox.vgcn  diffusion.  Hence  a  ple- 
num draft  induces  more  vital  activity 
than  the  exhaust  draft,  and  the  per- 
son working  at  the  sea  level  is  capa- 
ble of  greater  activities  than  the  per- 
son working  at  higher  levels.  This  is 
apparently  due  to  the  fact  that  every 
respirator.v  effort  succeeds  in  utilizln>r 
a  larger  amount  of  oxygen.  It  is  cer- 
tain that  various  excietory  volatile 
matters  matters  from  the  human  body 
produce  nausea,  loss  of  appetite  and 
other  disturbances,  and  If  that  result 
is  commonly  to  be  observed,  we  have 
no  right  to  say  that  there  are  not  in- 
jurious matters  In  poor  air  other  than 
heat,    moisture   and    lack   of   movement. 


WHITE-LEAD    PAINT    BAMSHED    BY 


Frnnee     IfaH     Forbidden      ItM      I'ne      and 

Other  Ruropean   Nations   Have  Pre- 

Hcribed    DraMtie    Itulen    for 

Painters. 

Comprehensive  national  laws  pro- 
hibiting all  working  painters  from 
using  white  lead  or  products  contain- 
ing it  in  any  form,  have  recently  be- 
come effective  throughout  France. 
This  legislation,  aimed  at  the  common- 
est source  of  lead  poisoning,  is  the 
most  drastic  step  yet  taken  in  the  at- 
tempt to  check  the  ravages  of  this  in- 
dustrial   disease. 

riunibism.  as  this  malady  Is  known. 
Is  a  subject  which  has  conmanded 
much  scientific  study  and  provoked  al- 
most continuous  discussion  In  Kurope 
during  the  last  decade.  Extensive  In- 
quiries Into  Its  causes  and  effects  have 
resulted  In  the  enactment  of  severe 
laws  In  Oreat  Rrltaln.  Uermany,  and 
other  countries.  .Mthough  similar  In- 
vestigations have  been  made  In  the 
t'nlted  .states,  Illinois  alone  has  passed 
laws  intended  to  lessen  the  dangers 
to    which    painters   are   subjected. 

I^ead  poisoning  is  caused  by  the  ab- 
sorption of  the  mineral  Into  the  sys- 
tem through  the  respiratory  organs, 
the  allmentar.v  canal,  or  the  skin.  It."* 
victim  may  have  been  exposed  to  Its 
<lang«'rs  for  only  a  few  days,  or  for 
years.  The  disease  manifests  Itself  In 
many  different  ways.     The  victim  may 
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become  blind,  be  sefzed  with  paralysis 
in  the  form  of  "wrist  drop"  or  "ankle 
drop,"  lose  his  mind,  develop  heart 
trouble,  or  Bright's  disease,  or  die  in 
a  few  hours  from  a  combination  of 
disorders. 

Carelessness,  iR-norance,  and  un- 
cleanllness  are  listed  as  the  causes  of 
lead  poisoning-  among  painters.  Such 
common  practices  as  holding-  the  paint- 
bm.ish  between  the  teeth,  placing 
putty  in  the  palms  of  the  hands,  eating 
before  thoroughly  washing  the  hands 
and  removing  the  working  clothes, 
using  tobacco  while  working,  and 
other  similar  customs,  that  bring  the 
lead  into  contact  With  the  skin  or  into 
the  mouth  are  strictly  forbidden  by 
European  laws.  One  of  the  most  dan- 
gerous occupation.s,  according  to  Euro- 
pean investigations,  is  tliat  of  sand- 
papering a  lead-painted  surface.  Fine 
particles  of  lead  dust  are  given  off 
which  the  worker  cannot  avoid  breath- 
ing. Another  fruitful  source  of  plumb- 
ism  is  in  burning  off  old  paint,  while 
the  dust  given  off  by  the  clothes  worn 
by  painters  is  almost  equally  dan- 
gerous. 

The  new  Ffi-ench  law,  which  was  en- 
acted some  five  years  ago  but  is  only 
just  now  in  full  effect,  rules  that  "the 
use  of  white  lead,  of  linseed  oil  mixed 
with  lead,  and  of  al  specialized  prod- 
ucts containing  white  lead  is  forbidden 
in  all  painting,  no  matter  what  its  na- 
ture, carried  out  by  working  painters 
either  on  the  outside  or  on  the  inside 
of  buildings."  As  in  England,  Ger- 
many, Austiia,  Belgium,  and  the  Neth- 
erlands, thei'e  are  numerous  laws 
which  regulate  the  work  in  the  vari- 
ous branches  of  the  lead  industry,  re- 
quiring medical  examination,  prompt 
report  of  all  cases  of  the  disease,  and 
stipulating  even  the  kind  of  clothes 
worn  by  workers,  what  they  must  do 
before  eating,  and  what  provisions 
must  be  made  at  workshops  for  their 
personal  cleanliness.  Austria  has  pro- 
hibited the  use  of  white  lead  for  all 
interior  work.  The  International  Con- 
gress of  Industrial  Hygiene  has  con- 
sidered the  advisability  of  entirely 
prohibiting  the  use  of  it  in  all  of  the 
countries  represented.  A  study  of  hos- 
pital reports  in  New  York  City  has 
shown  that  out  of  60  deaths  resulting 
from  lead  poisoning  in  two  years,  40 
of  the  victims  -were  painters.  Out  of 
100  apparently  able-bodied  painters 
who  were  examined.  59  had  chronic 
lead  poisoning.  Of  1,000  Chicago 
painters  who  answered  questions 
asked  by  the  Department  of  Labor, 
moie  than  a  third  exhibited  symptoms 
of   plumblsm. 

All  of  the  foregoing  facts  together 
with  much  additional  information  on 
the  subject  are  contained  in  official  re- 
ports of  the  U.  S.  Department  of 
Labor,  which  has  compiled  the  results 
of  investigations  in  Europe  and  Amer- 
ica. 


AMERICAN   LOCOMOTIVES   FOR   NEAV 
ZEALAND. 


[Wellington  dispatch  in  Sydney  (Aus- 
tralia) Herald,  Jan.  25.] 
The  Government  has  placed  an  order 
with  the  American  firm  of  Burnham, 
Williams  &  Co.,  Philadelphia,  manu- 
facturers of  Baldwin  engines,  for  10  of 
their  locomotives  of  the  first  class. 
The  Minister  for  Railways  (Mr.  Her- 
rie.'i)    says   that,   in   accepting  the   ten- 


der, the  Government  followed  the  pro- 
cedure adopted  by  Sir  .Toseph  Ward  in 
1902,  when  he  imported  from  the  United 
States  47  locomotives  and  60  passenger 
coaches  to  ir.eet  the  congestion  caused 
by  increased  traffic.  Ten  engines  were 
imported  from  England,  and  only  2 
were  mcnufact'jred  in  the  Dominion  in 
1899. 

The  present  Government  does  not 
propose  to  import  any  passenger 
coaches  or  freight  cars.  The  Baldwin 
Co.'s  offer  was  immeasurably  the  best 
received,  as  to  both  price  and  time  of 
delivery,  the  latter  being  on  important 
point,  as  time  was  the  essence  of  the 
contract.  The  best  English  offer  was 
from  the  North  British  Co.,  which  was 
to  complete  10  engines  In  seven 
months  ready  for  shipping  at  a  cost  of 
£4,780  ($23^262)  per  engine,  whereas 
the  Baldwin  offer  was  to  complete  10 
engines  in  GO  days  at  a  price  of  £3,229 
($15,714)  per  engine.  It  was  consider- 
ed important  to  get  the  engines  out  in 
New  Zealand  in  time  for  Easter,  and 
it  is  practically  certain  that  this  will 
be   done. 

The  Baldwin  engines  that  have  pre- 
viously been  imported  by  the  New 
Zealand  Government  and  the  Mana- 
watu  Co.  have  given  great  satisfaction. 
They  are  liked  by  the  railw»-w  em- 
ployees who  have  been  using  them. 
Ten  Garrett  engines  will  be  obtained 
from  Great  Britain,  so  that  the  total 
number  authorized  will  be  equally 
divided  between  Great  Britain  and  the 
United  Stat'^s.  These  imported  engines 
will  all  be  of  a  heavy  type,  equal,  if 
not  superior,  in  tractive  powers  to  the 
heaviest  engines  at  present  on  the 
New  Zealand  railways. 


SUPPLIES       FOR       CHILEAN       RAIL- 


[Commercial  Attache  Verne  L.  Havens, 
Santiago,  Feb.  23.] 
Diario  Oficial  states  that  on  account 
of  the  war  and  the  consequent  dif- 
ficulty of  delivery  from  various  bid- 
ders, authority  is  granted  to  the  State 
railways  to  purchase  lubricating,  il- 
luminating, and  linseed  oil,  paint, 
shovels,  rivets,  springs,  burners,  chim- 
neys, bolts,  glass,  etc.,  by  private  bids. 
The  total  value  of  th«e  articles  men- 
tioned is  $100,000,  United  States  cur- 
rency. 


STEEL    AND    IRON    AT    HONGKONG. 

[Consul  General  George  E.  Anderson, 
Hongkong,    China,    Feb.    20.1 

Present  indications  are  that  the 
United  States  will  be  called  upon  to 
supply  the  market  in  south  China  for 
metals  of  various  sorts,  particularly 
steel  and  steel  parts.  An  order  has 
been  placed  by  a  local  firm  within  the 
past  few  days  for  a  considerable 
quantity  of  round  and  square  steel 
plates,  and  the  broker  handling  the 
order  finds  he  must  go  to  the  United 
States  for  the  materials.  There  is  an 
increasing  demand  for  American  tin 
plate  and  for  nails. 

The  larger  part  of  the  supply  of  iron 
and  steel  for  this  market  normally 
comes  from  Belgium  and  Great  Britain. 
The  Belgian  mills  are  entirely  out  of 
the  market,  of  course,  at  the  present 
time,  while  apparently  the  British  mills 
are  not  able  to  furnish  these  materials 
at  as  low  a  price  as  American  mills  can 
now    quote.  Freight    rates,    on    the 

Whole,  also  are  now  favoring  American 


manufacturers.  The  demand  in  such 
lines  calls  particularly  for  steel  and 
iron  rods  and  bars,  cobbles  and  wire 
shorts,  nails  and  rivets,  sheets  and 
plates.  Imports  of  such  goods  into 
China  proper  will  reach  an  average 
value  of  $2,7-50,000,  of  which  Hongkong 
furnishes  perhaps  one-fourth.  Hong- 
kong also  has  a  very  large  trade  in 
such  goods  for  use  in  Hongkong  ship- 
yards and  other  industries,  and  for 
local  construction  work,  and  also  for 
export  to  Indo  China,  the  Philippines, 
various  South  Sea  islands,  and  other 
portions   of   the   Far   East. 


STATE       FORESTER 
CAMPERS. 


ADVISES 


At  piesent  there  i.«!  a  measure  before 
the  California  Legislature  seeking  to 
provide  for  a  forest  protection  system. 
Whether  this  measure  becomes  a  law 
or  not,  it  is  essential  that  those  who 
enjoy  spending  their  vacations  in  the 
woods  be  familiar  with  the  fire  hazards 
which  threaten  their  play  grounds 
every  summer.  During  the  last  season 
there  were  1810  fires  reported,  and 
many  of  these  could  easily  have  been 
avoided. 

Mr.  G.  M.  Homans,  the  State  Forest- 
er, urgently  advises  that  all  campers 
this  season  make  and  keep  their  camp 
.sites   as   nearly   as   possible   fire   proof. 

Never  go  away  and  leave  an  open 
fire  unattended  if  it  is  in  the  vicinity 
of   brush   and   grass. 

Don't  forget  that  one  moment  of  care- 
lessness with  a  camp  fire,  cigar  stump, 
lighted  match  or  cigarette  is  apt  to 
result  in  days  of  anxious  and  ex- 
pensive fire  fighting. 

Never  break  camp  without  thorough- 
ly  extinguishing  your   camp   fire. 

Remember  that  the  genuine  camper, 
the  skilled  woodsman  is  as  careful 
about  building  and  putting  out  his 
fire  as  he  is  about  feeding  his  horse 
or  having  gasoline  in  his  automobile 
tank. 

Don't  forget  that  if  you  let  a  fire 
get  away  from  you,  you  have  wronged 
the  State  and  have  subjected  yourself 
to  just  criticism  from  your  friends, 
who  now  think  that  you  are  a  fine 
woodsman. 

Don't  hesitate  to  tell  another  when 
you  think  he  is  being  careless  With 
fire. 

If  you  Pnd  a  beautiful  camp  site,  try 
to  leave  it  more  attractive  than  you 
found  it. 


THE  LIMBER  TRADE  OF  THE  PORT 
OF  VANCO'yVER. 


The  lumber  export  business  from 
Vancouver  for  1914  shows  a  falling  off 
as  compared  with  the  previous  year, 
13  vessels  carrying  lumber  cargoes 
having  sailed  last  year,  as  against  17 
for  1913.  Of  the  total  shipments,  ag- 
gregating over  26,000,000  feet,  Aus- 
tralia took  6,159,748  feet;  South  Af- 
rica, 6,758,807  feet:  and  Great  Britain, 
3,931,243.  Other  lumber  cargoes  from 
the  port  were,  in  feet:  Fiji  Islands, 
859,364:  Japan,  955,600;  and  the  United 
States.  3,500,000.  The  feature  ship- 
ment of  the  year  in  timber  products 
was  .1,000,000  feet  of  creosoted  railway 
ties  to  India.  The  total  lumber  ex- 
ports were  less  than  during  any  12- 
month  period  for  the  last  n  years. 


BUILDING    AND   ENGINEERING   NEWS 
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APARTMENT  HOISES. 

SAN  FRANCISCO — Apartment  house, 
4  story  and  base,  steel  and  brick,  $32,' 
000.  Architect,  W.  F.  Gunnison,  Ne- 
vada Bank  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  Sutter  street  near  Hyde,  having  a 
frontage  of  55  and  a  depth  of  120  feet. 
The  interior  has  been  arranged  for  a 
number  of  apartments  of  three  and 
four  rooms.  Interior  finish  will  be  of 
pine  and  hardwood.  Hardwood  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  receptioii  halls.  All 
fipartments  will  have  private  en- 
trances and  reception  halls.  There 
will  be  wall  beds,  «team  iieat,  eleva- 
tor service,  vacuum  cleaning  and  hot 
water  supply.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Entrance 
will  be  finished  in  marble  and  tile. 
Ornamental  plaster  will  be  used  in 
the  entrance  hall.  The  building  will 
be  finished  in  pressed  brick  trimmed 
with  ler)-a  cotta.  Plans  are  now  be- 
ing   prepared. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  |17,500.  Ar- 
chitects, Rousseau  &  Rousseau,  French 
Bank  Bldg.  Owner,  Gerard  Invest- 
ment Co.,  no  Sutter  street,  S.  F.  The 
building  will  be  erected  at  the  corner 
of  Pine  and-  Mason  streets,  covering  an 
area  of  23  by  62  V^  feet.  The  first 
floor  will  contain  a  number  of  stores. 
Upper  floors  will  be  arranged  for  four 
large  apartments.  Interior  finish  will 
be  of  pine  and  hardwood,  with  hard- 
wood floors  in  the  living  and  dining 
rooms.  There  will  be  steam  heat.  All 
apartments  will  have  wall  beds  and 
private  baths.  Bath  rooms  will  be  fin- 
ished in  tile.  Marble  and  tile  wain- 
scot will  be  used  in  che  entrance.  The 
exterior  of  the  building  will  be  fin- 
ished in  cement  plaster  on  metal  lath. 
Plans  are  complete  afid  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SAN  FiRANCISCO — Apartment  house, 
3  story  and  base,  frame,  1 1 9,500.  Ar- 
chitect, O.  R.  Thayer,  20  Montgomery 
street,  S.  F.  Owner,  Mrs.  W.  A.  Goe- 
ricke.  The  building  will  be  erected 
on  the  southwest  corner  of  Clayton 
and  Fell  streets.  There  will  be  a 
total  of  45  apartments  of  two,  three 
and  four  rooms.  Interior  will  be  fin- 
ished in  pine  and  Philippine  mahog- 
any. Hardwood  floors  will  be  used  in 
the  living  and  dining  rooms.  Plans 
provide  for  steam  heat  and  hot  water 
system.  Portable  vacuum  cleaners 
will  be  used.  All  apartements  will  be 
equipped  with  wall  beds.  Bath  roomi-* 
will  be  finished  in  file  and  composi- 
tion floors.  Kxterior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  ay  T..abor.  Materials  are 
now    !)tting    purchased. 

SAN  FIl.XNOISCO — Apartment  house. 
I  st()r.\  and  bas<  .  Class  C  constidc- 
tlon,        ?18,000.  Architect,         Albert 


Schroepfer,  Foxcroft  Bldg.,  S.  F.  Own- 
er L.  D.  Stoff.  The  building  will  be 
erected  on  the  south  side  of  Bush 
street  west  of  Leavenworth.  The  build- 
ing will  contain  eight  large  apart- 
ments. Interior  finish  will  be  of  pine 
and  redwood  with  hardwood  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  Bath  rooms  will  be  finished  in 
tile  with  composition  floors.  Plans 
provide  for  automatic  elevators,  steam 
heat  and  a  hot  water  service.  Marble 
and  tile  wainscot  will  be  used  In  the 
entrance.  Kxterior  of  the  building 
will  be  finished  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
complete  and  the  work  will  bo  done 
by  Day  I^^bor  under  the  supervision 
of    the    architect. 

SAN  FRANCISCO — Apartment  house 
alteration,  2  story  and  base,  frame, 
$3,000.  Architects,  O'Brien  Bros.,  240 
Montgomery  street,  S.  F.  Owner, 
.Judge  Shotwell.  The  present  two- 
story  frame  dwelling  located  on  Ash- 
bury  street  near  16th  will  be  altered 
Into  a  modern  apartment  house.  There 
will  be  three  apartments  of  threei, 
four  and  five  rooms.  The  work  will 
include  Interior  finish,  plastering, 
painting,  electric  work,  plumbing  and 
a  hot  water  system.  Some  exterior  al- 
teration will  also  be  made.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BKRKEf.KY,  ALAMEDA  CO.,  CAL.— 
Apartment  house,  3  story  and  base, 
$20,000.  Architect,  W.  L.  Schmolle,  166 
Geary  street.  S.  F.  Owner.  Mrs.  Llna 
Dabney.  The  building  will  be  erected 
on  the  southeast  corner  of  College 
and  Derby  streets,  and  has  been  de- 
signed for  a  number  of  stores  on  the 
first  floor  and  modern  apartments  on 
the  upper  two  floors.  Apartments  will 
consLst  of  two  and  three  rooms.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  fur- 
nace heat  and  a  hot  water  system.  All 
apartments  will  have  wall  beds  and 
private  baths.  Tile  <vainsoot  and  com- 
position floors  will  be  used  in  the 
bath  rooms.  Patent  store  fronts  are 
specified.  Kxterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures    are    now    being    taken. 

FRESNO,  FRESNO  CO..  CAL.  — 
Apartment  house,  2  story  and  base, 
frame,  $15,000.  Architect,  J.  Carl 
Thayer.  Fresno.  Owner,  Ralph  W'af- 
ford.  The  building  will  be  erected  on 
Stanislaus  and  M  .<!treet.s»  and  wU\ 
cover  a  considerable  ground  area.  The 
inteiior  has  been  arranged  for  a  num- 
ber of  two  and  three  room  apartments. 
Pine  and  redwood  with  some  elm  pan- 
els will  be  used  for  interior  finish. 
Hardwood  floors  are  also  specified.  .Ml 
hath  rooms  will  have  tile  waln.'^ool 
and  composition  floors.  Wall  beds  will 
be  used.  There  will  be  furnace  heat 
and   a  hot   water   system.      Exterior   of 


the   building   will    be   covered    with    ce 
ment     plaster    on     metal     lath.       Planf| 
are    complete    and     figures    are     beini^ 
taken.  i 

PORTLAND,  ORE.     —     Apartmen  ' 

house,  3  story  and  base,  brick,  $80,  | 
000.  Architect,  Aaron  H.  Gould,  Henrji 
Bldg.,  Portland.  Owner's  name  with  ] 
held.  The  building  will  be  located  or 
Davis  street,  covering  an  area  of  41 
by  100  feet,  and  has  been  arranged  tt' 
contain  thirty  apartments  of  two  ant 
three  rooms.  All  apartments  wil 
have  wall  beds  and  private  baths.  In 
terior  finish  will  be  of  pine  and  hard  ' 
wood.  Hardwood  floors  will  be  u.sec 
in  the  living  and  dining  rooms.  Plant 
provide  for  steam  heat  and  an  auto- 
matic elevator,  hot  water  system  anc 
vacuum  cleaning.  Bath  rooms  will  b« 
finished  in  tile.  Exterior  of  the  build- 
ing will  be  finished  «vith  pressed  brick 
Plans  are  complete  and  figures  ar«i 
being  taken. 

OAKLAND,    CAL.— Apartment    houses 
2.    2    story    and    base,       frame,     $20,00( 
each.       Architects,     Rousseau    &    Rous- 
seau,   100   Sutter   street,    S.   F.      Owners 
Clyde   Investment  Co.     These   buildings 
will    be    erected    on    the    east    line      ol 
Thiid    avenue      south      of      East      Hth, 
street.       Each     building    has    been    de- 
signed  for  a  duplex  apartment  to  con- 
tain   sixteen       rooms.       Interior       fini.sh 
will    be    of    pine,    redwood    and    hard- 
wood.     Bed    rooms    will    be    finished    in, 
white    enamel.      Hardwood    floors    will 
be  used   in   the  principal  rooms.     Plans 
piovide  for  steam  heat,  hot  water  sys-' 
tem,    wall    beds    and    vacuum    cleaning.. 
All      apartments      will      have      private' 
baths.     Bath    rooms   will   be   finished   in 
tile    wainscot    with    composition    fioors. 
Ornamental     plaster    will     be     used     in 
the    lobby.      Exterior    will    be    covered 
with    cement    plaster    on    metal       lath. 
Plans     are     complete     and     sub-figures 
are   now   being  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Apartment  house,  3  story  and  base, 
frame,  $30,000.  Architect,  Harris  Allen, 
Central  Lank  Bldg.,  Oakland.  Owner, 
.Mrs.  Alice  Rickard.  The  building  will 
be  erected  on  Bancroft  Way  east  of 
College  avenue,  and  has  been  designed 
to  concain  a  number  of  two  and  three 
room  suites.  All  apartments  will  have 
wall  beds  and  pri\afe  tiath  rooms.  In- 
teriors will  be  finished  in  pire  .-md 
hardwood.  Some  hardwood  fioors  will 
be  used.  There  v.'ill  bo  a  steam  heat- 
ing system  and  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now   being  pr>  pareJ. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $37,500.  .\r- 
chiteet  W.  (J.  Hind,  i<i  Kearny  street, 
S.  F.  Owner.  Dr.  U.  W.  Payne.  The 
building  will  be  erected  at  the  north- 
west corner  of  .lone.o  and  .*^acramento 
streets,  covering  a  considerable  area. 
There  will  be  a  total  of  21  apartments, 
nrr.-mned  in  suites  of  two  and  three 
rooujs.  Interiors  will  be  finished  in 
pine  and  hardwood  with  •  hardwood 
floors   in   the   living  and   dining  rooms. 
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Mans  provide  for  steam  heat,  an  auto- 
natic  elevator  and  dumb  waiters.  A 
ot  water  supply  will  also  be  installed. 
?atli  rooms  will  be  finished  in  tile, 
larhle  and  tile  wainscot  will  be  used 
ri  the  entrance.  Kxterior  of  the  build- 
ng  will  be  covered  with  cement  pla.s- 
er  on  metal  lath.  Plans  are  complete 
nd  segregated  figures  are  being 
aken. 

Contracts  Awarded. 

SEATTLE,  WASH.     —     Apartment 

ouse,  3  story  and  base,  brick  and 
oncrete,  $40,000.  Architect,  R.  L. 
tobertson,  Orpheum  Theatre  Bldg.,  Se- 
ttle. Owners,  Brown  &  Cassells.  Con- 
ractors,  .John  McGiath  and  E.  K. 
heble.  Northern  Bank  Bldg.,  Seattle, 
ontract    price,    $40,000. 


BATH    HOUSES. 


STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
-Mineral  baths,  1  story,  frame,  $0,- 
OO.  Architect,  Ralph  P.  Morrell,  Odd 
'el  lows'  Bldg.,  Stockton.  Owners, 
he  Olympia  Baths,  Inc.  The  building 
'ill  be  erected  at  the  northeast  cor- 
er  of  East  and  Main  streets,  and  will 
over  a  considerable  ground  area.  The 
esign  is  in  the  Mission  style.  In- 
luded  in  the  work  will  be  a  large  con- 
rete  tank  60  by  120  feet.  Special  me- 
tianical  equipment,  water  filters  and 
'ater  heaters  will  be  installed.  Con- 
iderable  tile  wainscot  is  specified.  Ex- 
;rior  of  the  building  will  be  covered 
'ith  rustic  and  cement  plaster  on 
letal  lath.  Plans  are  now  being  pre- 
ared. 


BO>DS. 

MARTINEZ,  CONTRA  COSTA  CO., 
AL. — -With  surveys  and  estimates 
ow  completed,  the  citizens  of  Contra 
osta   County   are  preparing  to  ask  for 

bond  issue  of  $150,000  for  the  con- 
truction  of  a  thirty-mile  boulevard 
•om  Oakland  through  the  Mt.  Diablo 
istrict     to    connect     with       the       State 

ighway   near   Santa  Rita. 

CHULA  VISTA,  SAN  DIEGO  CO., 
AL. — Bond  in  the  sum  of  $32,000  have 
een  voted  for  the  erection  of  a  new 
nd  modern  grammar  school  building, 
'ork  on  the  structure  is  expected  to 
ammence  immediately,  as  it  is  the  in- 
;ntion  of  the  school  trustees  to  have 
le  building  completed  for  the  fall 
irm. 

LONG  BEACH  LOS  ANGELES  CO., 
AL. — An  election  will  be  held  on 
[ay  10th  when  the  voters  vvill  be 
sked  to  pass  on  the  proposal  of  issu- 
ig  bonds  of  $50,000  to  provide  funds 
)r  the  erection  of  a  general  and 
mergency  hospital  project.  From 
resent  indications  It  is  thought  that 
le    issue    will   carry. 

MONROVIA,  LOS  ANGELES  CO., 
AL. — An  election  will  be  held  on 
pril  27th  to  decide  the  question  of 
isuing  bonds  of  $35,000  for  new  school 
uildings.  This  will  be  the  second 
ote  on  this  question,  the  measure 
uving  been  defeated  at  the  last  elec- 
on    held. 

TEHACHAPI,  KERN  CO.,  CAL.— 
he  proposition  to  bond  the  town  of 
ehachapi  for  $8,000  to  provide  funds 
)r  the  installation  of  a  lighting  sys- 
;m  carried  by  a  vote  of  113  in  favor 
f  the  issue  and  11  against.  It  is  ex- 
acted   to    have    the    system    installed 

ithin  ninety  days  after  the  sale  of 
le    bonds. 


ORENCB,  ORE.— The  directors  of 
the  Orence  School  Board  have  called 
a  special  election  for  April  22nd  for 
the  purpose  of  voting  bonds  to  build 
an  addition  to  the  present  school  build- 
ing. 

MIAMI,  ARIZ. — The  Board  of  Super- 
visors have  started  to  advertise  the 
sale  oi  bonds  of  $75,000  to  provide  for 
a   new   high    school    building   at   Miami. 

MT.  VERNON,  WASH.— Members  of 
the  Board  of  Union  High  School  Dis- 
trict No.  1  have  voted  to  hold  a  special 
election  on  May  15th  to  submit  tc5  the 
people  the  question  of  issuing  bonds 
of  $60,000  to  raise  the  necessary  funds 
to  build  a  new  high  school. 
-  EL  PASO,  TEXAS. — An  election  will 
be  held  on  May  11th  to  determine 
whether  or  not  the  city  of  El  Paso 
shall  issue  bonds  of  $500,000  for  the 
purchase  of  sites  and  erecting  school 
buildings. 

FAIRFIELD,  SOLANO  CO.,  CAL. — 
The  Fairfield  Trustees  have  decided 
to  submit  to  the  electors  a  proposition 
to  bond  the  city  to  the  amount  of  $50,- 
000    for    street    improvements. 

It  is  proposed  to  rock  and  oil  all  the 
streets  within  the  city  limits,  except 
Texas  street  and  Union  avenue,  which 
already  have  been  paved,  and  the 
street  on  the  northern  boundary,  only 
half  of  which  is  within  the  corpora- 
lion    limits. 

About  seven  miles  of  thoroughfare 
will  be  improved  if  the  issue  is  ap- 
proved. 

DAVENPORT,  WASH.  —  The  bond 
issue  for  $40,000  to  provide  for  the 
erection  of  a  school  building  has  been 
purchased  by  the  State  which  bid  5 
per    cent. 

MONTEREY,  MONTEREY  CO.,  CAL. 
An  ordinance  calling  a  bond  election 
for  widening  and  opening  of  certain 
streets,  the  establishment  of  a  city 
park  and  improvements  to  the  city 
fire  department  has  been  passed  to 
print  by  the  City  Council.  The  date 
set    for    the    election    is   April    29th. 

GOLDFIELD,  NEV. — The  electors  of 
Spark  have  turned  down  the  bond  is- 
sue providing  for  $35,000  to  erect  a 
high  school  building.  There  were  90 
votes  cast  in  favor  of  the  issue  and 
390    against. 

OROSI,  TULARE  CO.,  CAL.  —  A 
school  bond  election  will  be  held  in 
the  Orosi  Union  High  School  District, 
Tulare  County,  on  April  23rd,  at  which 
time  the  question  of  issuing  and  sell- 
ing bonds  of  $28,000  will  be  decided. 
The  proceeds  of  the  sale  will  be  used 
in  the  building  of  one  or  more  school 
buildings. 

E.  C.  Archer  is  the  Clerk  of  the 
Trustees  of  the  school  district,  and 
from  whom  further  information  rela- 
tive to  the  sale  may   be  had. 

SAN  LUIS  OBISPO,  SAN  LUIS  OBIS- 
PO CO.,  CAL. — A  called  meeting  was 
held  here  to  discuss  the  proposed  $1,- 
500,000  bond  issue  for  the  purpose  of 
building  better  roads  in  the  county 
and  also  bridges  and  laterals  over  and 
to  the  main  roads.  The  meeting  was 
attended  by  delegates  from  the  i'a- 
rious  supervisorial  districts  and  the 
proposition    was    thoroughly    discussed. 

A  resolution  was  adopted  in  which 
was  incorporated  that\  an  executive 
committee  be  appointed  to  draw  up 
plans  for  the  proposed  road  building 
and  for  laterals  and  the  building  of 
bridges  as  required  by  each  district. 
The  plans  when  completed  are  to  be 
submitted    to    the    Board    of    Supervi- 


sors at  their  May  meeting  with  a 
proper  drawn  petition  as  required  by 
the  laws  of  California  for  the  purpose 
of    calling-    for    the    said    bond    election. 

The  report  of  the  executive  com- 
mittee is  to  be  final  and  is  to  be  drawn 
to  suit  each  locality.  The  County 
Surveyor  is  to  be  instructed  to  furnish 
the  committee  wrtth  estimatesi,  «tc., 
for  building  of  the  easiest  and  hard- 
est part  of  the  roads,  and  the  moneys 
voted  are  to  be  distributed  equally 
among   each   of   the   districts. 

Various  plans  were  discussed  as  to 
the  best  and  heapest  method  of  build- 
ing such  roads  as  planned.  While 
some  wanted  roads  built  as  construct- 
ed by  the  Highway  Commission  at  a 
cost  of  from  $10,000  to  $15,000  per 
mile,  others  wanted  roads  constructed 
of  rocJi  macadam  at  a  cost  of  from 
$3,500    to    $5,000   per   mile. 

REDONDO,  LOS  ANGELES  CO.  CAL. 
At  a  special  election,  the  citizens 
voted  in  favor  of  erfccting  a  V-shaped 
pier,  extending  from  the  end  of  the 
bath    house    to    Emerald    street. 

It  will  be  900  feet  in  length  and  of 
reinforced  concrete  construction.  Geo. 
W.  Harding,  V/ashington  Bldg.,  Los 
Angeles,  has  been  selected  as  consult- 
ing engineer.  The  cost  of  the  pier  is 
estimated  at  $121,000.  Bonds  for  the 
work   were  voted  several   weeks  ago.' 

EAST  SAN  DIEGO,  SAN  DIEGO  CO., 
CAL. — A  special  election  will  be  held 
in  this  city  on  May  1th  to  vote  on  the 
question  of  issuing  bonds  in  the  sum 
of  $70,000  for  the  acquisition  of  the 
municipal  water  system.  It  Is  pro- 
posed to  pay  $41,000  for  the  Fairmount 
^^  ater  Company's  system  and  to  ex- 
pend   $29,000    on    improvements. 

FRESNO,  FRESNO  CO.,  CAL! — The 
following  school  bond  issues  have 
been  sold  by  the  County  Supervisors: 
Kingsburg  Joint  Union  High  School, 
$40,000;  Orange  Cove,  $9,000,  and  Alta 
Scnool    District    $7,000. 

EAGLE  ROCK  CAL. — The  Board  of 
Trustees  is  planning  the  improvement 
of  Central  avenue.  The  cost  will  be 
about  $30,000  and  a  portion  of  the 
expense  is  to  be  bourn  by  a  general 
bond    issue. 

P0:M0NA,  LOS  ANGELES  CO.,  CAL. 
— The  proposed  bond  issue  of  $15,000 
for  street  work  and -$10,000  for  cul- 
verts, failed  to  carry  at  an  election 
recently  held  in  Pomona. 

WOODLAKE  SCHOOL  DISTRICT, 
TULARE  CO.  CAL.— Bonds  of  $40,000 
for  the  erection  of  a  new  high  school 
building  have  been  voted  in  the  Wood- 
lake  School  District.  The  Trustees 
are  D.  W.  Davis  W.  V.  Brown,  Albert 
Ragle,  Mrs.  J.  E.  Howard  and  D.  C. 
Cole. 

FLORENCE  ARIZ. — A  sp^ial  elec- 
tion has  been  called  by  the  Board  of 
Supervisors  for  Pinal  County  for  the 
purpose  of  voting  bonds  in  the  sum  of 
$150,000  for  the  improvement  of  the 
county  highways.  The  sum  of  $45,- 
000  will  be  required  for  the  construc- 
tion of  bridges  at  Kelvin  and  Winkle- 
man,  and  the  remainder  will  be  used 
for    road    work. 

GALT,  SACRAMENTO  CO.,  CAL.— 
By  a  vote  of  seven  to  one  the  voters 
of  the  Gait  School  District  voted  in 
favor  of  the  bonds  to  provide  for  the 
erection  of  a  new  school  building.  The 
bonds  were  for  $17,000.  A  whole 
block  bounded  by  Fifth,  Sixth,  B  and 
F  streets  is  the  site  selected  for  the 
new    structure. 
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ANDERSON,  SHASTA  CO.,  CAL.— 
Word  has  been  recleved  from  Sacra- 
mento that  State  Eng^ineer  McClure  has 
appioved  the  survey  and  estimates  of 
the  Anderson-Cottonwood  Irrig-ation 
District,  and  that  Governor  Johnson 
has  signed  the  Validation  Act,  a  meas- 
ure that  legalizes  all  steps  taken  so 
far,  even  though  a  ml.stake  may  have 
been  made  in  the  complicated  pro- 
edure  of  organizing  an  irrigation  dis- 
trict. 

There  is  nothing  now  in  the  way  of 
calling  a  bond  election  and  proceeding 
with  the  development  of  the  irriga- 
tion project  designed  to  bring  water 
to  32,000  acres  in  the  valley  around 
Anderson    and    Cottonwood. 

UKIAH,  -MENDOCINO  CO..  CAL.— 
The  proposition  of  bonding  the  town 
for  112,000  to  purchase  better  fire 
fighting  apparatus  is  now  under  con- 
sideration and  action  on  calling  an 
election  is  expected  soon.  Fire  Chief 
Erank  IjC  I'orte  has  been  obtaining 
opinions  for  the  past  week,  and  re- 
poits  that  many  of  the  business  men 
are    in    favor   of   the   proposition. 

PALO  ALTO,  SANTA  CLARA  CO., 
CAL. — The  City  Council  at  a  recent 
meeting  passed  an  ordinance  provid- 
ing for  the  sale  of  the  $9,.")00  subway 
bonds,  a  portion  of  the  issue  of  $334,- 
500  voted  in  1914,  and  also  providing 
for  the  issuance  of  the  $10,000  bonds 
recently  voted  for  water  mains,  sew- 
ers and  fire  hydrants.  Of  this  latter 
issue  $20,000  will  be  sold  at  this  time 
to  provide  funds  for  constructing 
water  mains,  sewers  and  fire  hydrants 
in  advance  of  the  paving  to  be  done 
this  year  and  next  year.  The  Clerk  of 
the  Council  has  been  instructed  to 
advertise  for  bids  for  the  $20,000  bonds 
to    be    sold. 

OAKDALE,  .STANISLAUS  CO.,  CAL. 
— An  agreement  between  the  Sierra  & 
San  Francisco  Power  Company  and  the 
Oakdale  &  South  San  Joaauin  Irriga- 
tion Districts,  by  which  the  district 
will  buy  storage  water,  to  be  created 
by  the  construction  of  the  $10,000,000 
Strawberry  dam,  will  be  submitted  to 
the  people  of  the  irrigation  commu- 
nities at  an  early  date.  At  a  meeting 
of  the  joint  district  boards,  held  this 
week,  a  committee  was  named  to  con- 
fer with  the  power  company  and  ar- 
range for  an  agreftnent  by  which  the 
iriigation  districts  would  co-operate 
with  the  power  company,  instead  of 
lighting  it. 

VISALIA,  TULARE  CO.,  CAL.— De- 
termined to  be  fuly  prepared  to  secure 
the  necessary  $4  75,000  State  Highway 
bonds  with  which  to  guarantee  the 
work  in  this  ounty,  the  Board  of  Su- 
authorizing  the  firm  of  Bird  &  Mc- 
Donald of  San  Francisco,  stock  brok- 
ers, to  buy  the  necessary  bonds  for 
this  county  and  sell  them  again.  The 
Board  at  the  same  time  pledged  Itself 
to  make  up  the  shrinkage.  The  bond 
men  were  given  power  to  bid  a  pre- 
mium   if    necessary. 

STOCKTON.  SAN  .JOAQUIN  CO., 
CAL. — Unless  present  plans  of  the 
city  miscarry  an  election  will  be  held 
early  in  June  to  determine  whether 
the  City  Council  shall  issue  bonds  in 
the  amount  of  $350,000  for  sanitary 
sewers.  The  proposed  bonds  will  run 
forty  yeais  and  bear  interest  at  5  per 
cent. 

The  need  of  a  new  sewer  system  Is 
generally  recognized  and  It  Is  be- 
lieved that  the  bonds  will  carry  by  .-i 
large    majority. 


]{|{1I>GE8   AMD  DAMS 


RICHMOND,  CONTRA  COSTA  CO., 
C.\fj. — Bridge,  steel  and  reinforced 
concrete.  $120,000.  Engineer,  County 
."Purveyor,  .Martinez.  Owners.  Contra 
Costa  County.  Plans  and  specifications 
for  the  bridge  to  span  the  Old  and 
.Middle  Rivers,  and  which  will  cost 
$120,000,  have  been  adopted  by  the 
County  Supervisors.  The  plans  call 
for  a  total  span  of  542  feet,  which  in- 
cludes the  approaches  at  both  ends. 
The  stpel  structure  over  each  river 
\»ill  be  257  feet  Ion;?,  making  a  total 
of  514  feet.  There  will  be  a  21-foot 
driveway  and  plenty  of  room  on  either 
side  for  pedestrians.  The  Board  has 
not  yet  issued  a  call  for  bids,  but 
stated    it    will    do    shortly. 

RIO  ^'1STA,  SOLANO  CO..  CAL.— 
Bridge,  timber  and  concrete.  Cost  not 
stated.  I-lngineers,  County  Surveyors 
of  Sacramento  and  Solano  Counties. 
IMans  for  the  piles  and  pile  driving 
in  connection  with  the  construction  of 
the  trestle  over  the  Sacramento  River 
near  Rio  Vista  have  been  completed 
and  figures  are  now  being  talven.  Bids 
will    be   opened   on   May   3rd. 

UKIAH,  MENDOCINO  CO.,  CAL.— 
Bridge,  timber  and  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Ukiah.  Owners,  Mendocino  County. 
Plans  and  specifications  have  been 
adopted  by  the  Board  of  Supervisors 
for  the  construction  of  a  bridge  across 
Ash  Creek  in  the  First  Supervisorial 
District  and  bids  will  be  received  until 
-vlay   4  th   at   2   p.   m. 

COLUSA,  COLUSA  CO.,  CAL.  — 
Bi-idges,  12,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, Colusa.  Owners,  Colusa  County. 
Plans  for  the  construction  of  twelve 
more  reinforced  concrete  bridges  have 
been  completed  and  figures  are  now 
being  taken.  Bids  will  be  opened  by 
the  Board  of  Supervisors  on  May  4th. 
Plans  and  specifications  can  be  se- 
cured from  the  office  of  the  County 
Cleik  or  County   Surveyor  at  Colusa. 

REDDING,  SHASTA  CO.,  CAL.— 
Biidges,  18,  steel  and  reinforced  con- 
crete, $200,000.  Engineer,  County  Sur- 
veyor. Redding.  Owners.  Shasta 
County.  Eighteen  bridges  will  have 
to  be  built  in  Shasta  County  along  the 
line  of  the  State  Highway.  It  is  esti- 
mated that  the  total  cost  will  be  $200,- 
000.  They  will  be  constructed  of  steel 
or  reinforced  concrete,  according  to 
conditions.  The  longest  structure  will 
cross  the  Sacramento  River  near  Ant- 
ier — 850  feet.  The  bridge  across  the 
Pit,  near  Baird,  will  be  750  feet  in 
length;  Cottonwood  Creek,  750  foet, 
and  Slate  Creek,  700  feet.  Each  of 
fourteen  of  the  bridges  will  be  less 
than  200  feet  in  length.  Plans  are  now 
being  prepared. 

SUISUN,  SOLANO  CO.,  CAL.— Bridge, 
reinforced  concrete.  Cost  not  stated. 
I'-ngineer,  County  Surveyor,  Fairfield. 
Owners,  Solano  County.  Plans  and 
specifications  for  the  construction  of 
.■1  itiiiforcfd  concrete  b'-idge  across 
-\lamo  Creek  on  the  route  of  the  State 
Ilighv/ny  have  been  adopted,  and  the 
ClcrU  has  been  instructed  to  advertise 
lor  bids.  Bids  will  be  opened  on  Mtiy 
.".rd. 

PORTLAND.  ORE.— Viaduct.  reln- 
f.irced  concrete.  Cost  not  stated.  En- 
gineer. County  Surveyor,  Portland. 
Owners,  .Multnomah  County.  Plans  for 
a    large    reinforced    viaduct,    vvhlcii    will 


be  erected  on  the  Columbia  River 
Highway,  have  been  completed  and 
are  now  out  for  figures.  The  work 
will  include  the  following  approximate 
quantities:  2f.0  cubic  yards  of  class 
A  concrete  in  the  foundations,  52  cubic 
yards,  .-jame,  in  the  superstructure,  4  7,- 
400  pounds  reinforcing  steel.  Plans 
and  specifications  can  be  secured  from 
the  State  Highway  Commissioners, 
Salem.  Bids  v.ill  be  opened  on  May 
.".rd. 

tuntracts   Awarded. 

SAUSALITO,  MARIN  CO.,  CAL.— 
bridges,  2,  reinforced  concrete,  $1,390.- 
SO.  Engineer,  County  Surveyor,  San 
Rafael.  Owners,  Marin  County.  Con- 
tractor, S.  P.  Brownlee,  Kentfleld.  Con- 
tract   price,    $1,390.80. 


FACTORIES  AND  WAREHOUSES 


E.MERYVILLE,  ALAMEDA  CO..  CAL. 
— Factory,  1  story,  reinforced  concrete. 
Cost  not  stated.  Architect,  W.  L. 
Schmolle,  166  Geary  street,  S.  F.  Own- 
er, Marchant  Calculating  Machine  Co. 
The  building  will  cover  a  considerable 
ground  area  and  will  be  fireproof 
throughout,  with  reinforced  concrete 
floors,  walls  and  roof  slabs.  Interior 
will  be  finished  in  pine.  A  large 
amount  of  special  machinery  is  speci- 
fied. Exterior  of  the  building  will  be 
of  cement  plaster.  Plans  are  com- 
plete  and    figures   are   being  taken. 

SEATTLE.  WASH.— Automobile  fac- 
tory, 2,  2  story  and  base,  reinforced 
concrete,  $125,000.  Architect,  none. 
Owner  Ferris  Auto  Repair  Co.,  101 
Broadway,  Seattle.  Plans  have  been 
prepared  for  two  buildings — a  garage 
and  a  machine  shop,  which  will  be 
erected  in  North  Seattle.  The  garage 
will  cover  an  area  of  80  by  127  feet, 
and  will  be  one-story  in  height.  The 
repair  building  will  cover  an  area  of 
60  by  127  feet,  and  will  be  two  stories 
in  height.  Construction  will  be  fire- 
proof. Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day   Labor. 

Contracts  Awarded. 

LOS  ANGELES,  CAD. — Warehouse,  4 
story  and  base,  reinforced  concrete, 
$21,634.  Architect,  A.  C.  Mal-tin,  Hig- 
gins  Bldg.,  L  A.  Owner,  August  Wol- 
farth.  Contractors,  Alta  Planning  Mill 
Co.,  830  McGarry  street,  L.  A.,  general 
construction,    $21,634. 

THE  DALLES,  ORE.  —  Factory,  1 
story  and  base,  reinforced  concrete. 
$60,000.  Architect,  C.  J.  Crandall,  The 
Dalles.  Owners,  Ltbby,  McNeil  & 
Dibby.  Contractor,  Frank  Leonard, 
lA'wis  Bldg.,  Portland.  Contract  price, 
$60,000. 


FLATS 

SAN  FRANCISCO— Flats,  3  story 
and  base,  frame,  $8,000.  Architect, 
Paul  F.  De  Martini,  2123  Powell  street 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  on  Stockton 
street  near  Greenwich,  and  has  been 
designed  to  contain  three  modern 
Hats  with  a  private  garage  in  the 
basement.  lOach  of  the  flats  will  con- 
tain six  rooms.  Interior  finish  will  be 
of  pine  and  redwood  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Theie  will  be  open  fire  places  with  tile 
oi-  brick  mantels.  Tile  wainscot  will 
be  used  in  the  bath  rooms.  Automatic 
water    heaters    are    Bpecilled.      Exterior 
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of  the  building  will  be  covered  with 
shiplap  and  cement  plaster  on  metal 
lath.      Plans    are    now    being   prepared. 

SAX  FRANCISCO  —  Flats,  2  story 
and  base,  frame,  $5,000.  Architects, 
O'Brien  Bros.,  240  Montgomery  street, 
S.  F.  Owner,  Mrs.  Ackerman.  The 
building  will  be  erected  on  Diamond 
street  north  of  19th  street,  and  has 
been  designed  to  contain  two  flats  of 
five  and  six  rooms  each.  Interior  fin- 
ish will  be  of  pine  and  redwood.  There 
will  be  two  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
rooms  and  kitchens.  Automatic  water 
healers  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 

SAN  FRANCISCO— Flats,  3  story 
and  base,  frame,  $6,500.  Architect, 
Paul  F.  De  Martini,  2123  Powell  street, 
s.  F.  Owner's  name  withheld.  The 
building  will  be  erected  on  Greenwich 
street  near  Powell,  and  has  been  de- 
signed to  contain  three  flats  of  five 
and  six  rooms  each.  Interior  will  be 
finished  in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  The  liv- 
ing rooms  will  have  a  large  open  fire 
place  with  tile  or  brick  mantel.  Imi- 
tation tile  wainscot  will  be  used  in 
the  bath  rooms  and  kitchens.  Exterior 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are    being   taken. 

SAN  FRANCISCO  —  Flats,  2  story 
and  base,  frame,  $4,000.  Architect, 
Paul  F.  De  Martini,  2123  Powell  street, 
S.  F.  Owner's  name  withheld.  The 
building  has  been  designed  to  contain 
two  modern  flats  of  four  and  five 
rooms,  and  will  be  erected  on  Green 
street,  near  Montgomery.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Some 
oak  floors  will  be  used.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in  the 
bath  rooms.  Automatic  water  heaters 
are  specified.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

SAN  FRANCISCO— Flats,  3  story 
and  base,  frame,  $8,500.  Architect, 
Paul  F.  De  Martini,  2123  Powell  street, 
S.  F.  Owners,  A.  and  J.  Dezirollo, 
1847  Minna  street.  The  building  will 
be  erected  on  the  south  side  of  Chest- 
nut street  east  of  Buchanan,  covering 
an  area  of  30  by  67  feet.  There  will 
be  six  modern  flats.  Interior  will  be 
finished  in  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors 
floors  will  be  used  in  the  living  rooms, 
dining  rooms  and  reception  halls. 
There  will  be  open  fire  places  and  au- 
tomatic water  heaters.  Mantels  will 
be  of  tile  and  brick.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
rooms  and  kitchens.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  a  contract  will 
be  awarded   within  the  next  few  days. 

SAN  FRANCISCO— Flat  alteration,  3 
story  and  base,  frame,  $3,500.  Archi- 
tect, Sidnew  B.  Newsom,  Nevada  Bank 
Bldg.,  S.  F.  Owner's  name  withheld. 
A  large  three-story  and  basement 
building  located  on  Noe  street  will 
undergo  extensive  alteration.  In- 
cluded in  the  work  will  be  new  plas- 
tering, plumbing,  electric  work,  paint- 
ing, some  interior  finish  and  hardwood 
floors.  The  exterior  will  also  be  al- 
tered and   the  front  faced  with   cement 
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plaster   on   metal    lath.   Plans   are  com- 
plete  and   figures   are   being   taken. 

SAN  FRANCISCO — Flat  alteration,  2 
story  and  base,  frame,  $2,000.  Archi- 
tect John  Ettler,  604  Mission  street, 
S.  F.  Owner,  L.  B.  Bingley.  This 
woi-k  will  consist  of  adding  two  rooms 
to  the  pre.sent  building  located  at  1451 
Page  street,  installing  hardwood  floors 
and  new  interior  trim,  plumbing,  elec- 
tric work  and  painting.  Plans  are 
complete  and  figures  will  be  taken  at 
once. 


GARAGES 
Contracts  Awarded. 

SAN  FRANCISCO — Garage,  2  story 
and  base,  reinfored  concrete,  $40,000. 
Architects,  Smith  &  Stewart,  244 
Kearny  street,  S.  F.  Owner,  Louis 
Gassner.  Contractoi-s,  McMullin-Van 
Voorhies  Co.,  110  .lessie  street,  S.  F. 
Contract  price,   $40,000. 

Contracts  Awarded. 

SAN  FRANCISCO — Garage,  3  story 
and  base,  reinforced  concrete,  $35,000. 
Architects,  O'Brien  Bros.,  240  Mont- 
gomery street,  S.  P.  Owner,  Charles 
F.  Hanlon,  Phelan  Bldg.  Contractor, 
P.  A.  Palmer,  Monadnock  Bldg.,  S.  F. 
Contract    price,    $35,000. 


GOVERNMENT  WORK  &   SUPPLIES 


I>ake    Washington,    Pumping;    Plant. 

The  contract  for  a  pumping  plant  for 
Lake  Washington  canal  locks  has  been 
awarded  to  R.  D.  Wood  &  Co.,  of  Phil- 
adelphia, Pa.,  at  $30,776.19.  The  bids 
were  opened  by  the  U.  S.  engineer,  Se- 
attle,  Wash. 

San    Xavler   Indian    School. 

All  bids  received  by  the  commission- 
er of  Indian  affairs,  Washington,  D.  C, 
for  the  construction  of  three  combi- 
nation adobe  day  school  buildings  at 
the  San  Xavier  Schoof,  Ariz.,  have  been 
rejected  and  the  work  readvertised. 
New  bids  will  be  opened  April  10. 

liigrht-Houtte      Service,      I^anterns,      Ktc. 

The  following  bid  was  received  by 
the  light-house  inspector,  17th  district, 
Portland,  Ore.,  for  two  lanterns  and 
ten  accumulators,  etc.,  for  Apple  Cove 
Point   and    Pully   Point   lights: 

American  Gas  Accumulator  Co.,  Phil- 
adelphia   Pa,,    $1,985.50;    accepted. 


I^etternian    Hospital,    Dormitory. 

Awards  have  been  made  as  follows 
for  work  ■  in  connection  with  the 
nurses'  dormitory  at  the  Letterman 
General    Hospital,    California: 

The  Turner  Co.,  San  Francisco,  Cal., 
plumbing,  waid  for  general  cases,  $2,- 
490;  do,  addition  to  nurses'  dormitory, 
$2,540;  heating,  do,  $825;  Crane  plumb- 
ing  fixtures   to   be   used. 

F.  P.  Walsh,  San  Francisco,  Cal., 
heating,    ward    for    special    cases,    $432. 

Butte  Engineering  and  Electric  Co., 
San  Francisco,  Cal.,  electric  wiring, 
ward    for    special    cases,    $693. 

E.  A.  Maxwell,  San  Francisco,  Cal., 
electric  fixtures,  ward  for  special 
cases,  $159;  wiring  In  addition  to  dor- 
mitory,  $580;   light   fixtures   in   do,   $312. 


Pearl    Harbor,    H.   T.,    Elevator. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  for  an  electric  passenger  eleva- 
tor in  the  naval  hospital  at  the  naval 
station,   Pearl  Harbor,   H.  T.: 
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mis  Elevator  Co.,  Washington,  D.  C, 
$J,670. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal..    $5,980. 

Albro-Clem  Elevator  Co.,  Philadel- 
phia,   Pa.,    f.    o.    b.    Philadelphia,    $2,960. 


Olympia,   Wash.,   Vault    Shelving;. 

The  contract  for  installing  metal 
vault  shelving  in  the  U.  S.  post  office 
at  Olympia,  Wash.,  has  been  awarded 
to  the  Steel  Fixture  Mfg.  C,  Topeka, 
Kans.,    at   $1,081. 


Seattle,   Wash.,   Repairs. 

The  contract  for  repairs  to  sash, 
partition,  and  constructing  cases,  etc., 
the  U.  S.  post  office  (old)  at  Seattle, 
Wash.,  has  been  awarded  to  Victor 
Boutan  at  $646. 


Hozcman,   Mont.,  Plaster  Models. 

The  contract  for  furnishing  plaster 
models  for  the  U.  S.  post  office  at 
Bozeman,  Mont.,  has  been  aparded  to 
Ivombard  &  Ludwig,  Washington,  D.  C, 
at    $205. 

Salt  I^ake  City,  Vtah,  Painting. 

The  contract  for  painting  in  the  U. 
S.  post  office  at  Salt  Lake  City,  Utah, 
has  been  awarded  to  Merrill  &  Zeh- 
ring.  Salt  Lake  City,  Utah,  at  $3,900: 
time  to  complete  90  days. 

Miles   City,  Mont.,  Post   Office. 

The  concract  for  the  construction, 
complete,  of  the  U.  S.  post  oflfice  at 
Miles  City,  Mont.,  has  been  warded  to 
the  Hiram  Lloyd  Building  &  Con- 
struction Co.,  St.  Louis,  Mo.,  as  fol- 
lows. Using  limestone  for  all  exte- 
rior stonework  except  where  granite 
is  required,  the  building  to  be  brick- 
faced  design  with  stone  trimming, 
$S5,517;  plus  alternate  1,  painting  all 
plastered  walls  of  finished  rooms 
throughout  the  building  and  finishing 
ceilings  in  distemper,  $2,300;  less 
amount  included  for  all  interior  light- 
ing fixtures,  $1,000;  net  amount,  $86,- 
S17;  time  16  months.  The  right  was 
reserved  to  reinstate  the  lighting  fix- 
tures   any    time    prior    to    July    15,    1915. 


Xavajo    School,    Ariz.,    Dormitory. 

The  following  bids  were  received  by 
the  commissioner  of  Indian  Affairs, 
Department  of  the  Interior,  Washing- 
ton, D.  C,  for  the  construction  of  an 
addition  to  the  stone  dormitory  for 
girls  at  the  Western  Navajo  School, 
Ariz.: 

W.  B.  Lovell,  Minneapolis,  Minn., 
$27,500;    180    days. 

T.  C.  Hurst,  Phoenix,  Ariz.,  $33,935.- 
20;    150   days. 

Hetzel-Winget  Co.,  Grant  Building, 
Los  Angeles,   Cal.,   $25,250;    150  days. 

Horton-Smith,  Montezuma,  la.,  $30,- 
989;    150    days. 


FORT  WINFIELD  SCOTT,  CAL.— 
Timber  crib  construction.  Cost  not 
stated.  Engineer,  Constructing  Quar- 
termaster's Office,  Fort  Mason.  Own- 
ers, U.  S.  Government.  Plans  have 
been  completed  and  are  now  out  for 
figures  for  the  construction  of  a  large 
timbei-  crib  to  be  erected  at  Fort  Win- 
field  Scott.  Plans  are  complete  and 
can  be  secured  from  the  office  of  the 
constructing  quartermaster.  Bids  will 
close  on  April  21st.  An  official  proposal 
appears  in  another  column  of  this 
issue. 
HALLS    AND    SOCIETY   BUILDINGS 


SONORA,      TUOLUMNE      CO.,    CAL..— 
Club    House,    2   story    and   base,   frame, 
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$4,000.  Architects,  Ilutcliinsou  &  Mc- 
l..ean,  470  13th  street,  Oakland.  Owner, 
A.  B.  Russell.  The  building-  has  been 
designed  for  a  club  house.  It  will  con- 
tain a  social  room  and  ball  room.  In- 
terior will  be  fini.shed  in  pine.  There 
will  be  furnace  heat  and  a  large  open 
lii-e  place.  Mantel  will  be  of  stone.  A 
maple  floor  will  be  used  in  the  ball 
room.  Exterior  of  the  building  will  be 
covered  with  rustic.  Flans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
STOCKTOX,  BAN  .TOAQUTX  CO., 
CAL. — Country  club,  1%  story  and 
base,  frame,  $10,000.  Architect,  E.  B. 
Brown,  Yosemite  BIdg.,  Stockton.  Own- 
ers, Stockton  Golf  Club.  The  building 
will  be  erected  on  the  bank  of  the 
San  Joaquin  River,  just  outside  of  the 
city  limit.s  of  Stockton.  It  has  been 
designed  to  v^semble  a  large  residence 
which  will  contain  a  number  of  sleep- 
ing rooms,  social  rooms,  dining  hall 
and  a  completely  equipped  kitchen.  A 
hall  room  will  also  occupy  a  large  por- 
tion of  the  building.  Interior  finish 
will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now   being   taken. 


HOTELS 

SAX  FRANCISCO— Hotel,  3  story 
and  base,  frame,  $11,000.  Architect,  J. 
R.  Miller,  Lick  Blds-.  S.  F.  Owners. 
•John  Brickell  Co.  The  building  will 
be  erected  on  the  north  side  of  Broad- 
way west  of  ^lontgomery  street,  cov- 
ering an  area  of  46  by  100  feet.  There 
will  be  two  stores  and  a  saloon  on  the 
first  floor.  The  upper  floors  will  be 
arranged  for  a  number  of  single  rooms 
and  baths.  Interior  finish  will  be  of 
pine  throughout.  Composition  tile 
floors  will  be  used.  There  will  be  a 
hot  water  system.  Patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  covered  with  ru.stic  and  cement 
plaster  on  metal  lath.  Plans  have 
been  out  for  figures  and  contracts  ^viIl 
be    awarded    shortly. 


LIBRARIES 


WILLITS,  MENDOCINO  CO.,  CAL,.— 
I^ibrary,  1  story  anrt  base,  reinforced 
concrete,  $10,000.  Architects,  Fabre  & 
Bearwald,  Merchants'  Exchange  Bldg., 
S.  F.  Owners,  Town  of  Willits.  The 
building  has  been  designed  in  the 
classic  style,  and  will  contain  public 
space,  stack  room  and  office  for  the 
librarian.  The  basement  will  be  used 
as  an  assembly  hail.  Interior  finish 
will  be  of  pine  with  maple  floors. 
There  will  be  furnace  heat.  Metal 
stacks  are  specified.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

.•^AN  FRANCISCO— Library,  3  story 
and  base.  Class  A  construction,  $1,- 
000,000.  Architect,  George  William 
Kelham.  Sharon  Bldg.  Owners,  City 
and  County  of  San  Francisco.  Bid.« 
have  been  received  for  the  structural 
steel  work  but  have  not  been  opened. 
There  were  six  bids,  two  from  eastern 
cities.  The  next  work  to  be  adver- 
tised for  will  be  the  stone  work.  Cal- 
ifornia  granite    is   specified. 


NEWMAN.  STANISLAUS  CO..  CAL. 
— Library,  1  story  and  base,  brick. 
Cost  not  staged.  Architect,  Ernest  J. 
Kump,  Rowell  Bldg.,  Fresno.  Owners, 
City  of  Newman.  The  building  has 
I'leen  designed  in  the  classic  style  and 
will  cover  an  area  of  30  by  60  feet. 
There  will  be  a  large  reading  room, 
stack  rooms  and  office  fo'r  the  libra- 
rian. Interior  will  be  finished  in  pine 
with  hardwood  floors.  Metal  book 
.-stacks  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
pla.ster.  Plans  are  now  being  pre- 
pared. 


MACHINERY. 


SAN  FRANCISCO— rsiachinery.  Cost 
not  stated.  Engineer,  City  Engineer. 
Temporary  City  Hall  Bldg.,  S.  F.  Own- 
er, City  and  County  of  San  Francisco. 
Rids  opened  for  logging  machinery 
and  saw  mill  equipment  at  the  last 
meeting  of  the  Board  of  Public  Woiks 
.«how  the  Western  Equipment  Co.  low 
at  $2,950  for  the  logging  equipment, 
and  Harron,  Rickard  &  McCone  low 
on  the  saw  mill  equipment  at  $4,958.25. 
Contracts  will  probably  be  awarded 
at  the  next  meeting  of  the  Board.  A 
complete  list  of  the  bids  appears  un- 
der  another  heading   In   this   issue.. 


MAISOLEUM. 


HANFORD,  KINGS  CO.,  CAL. — Mau- 
soleum, reinforced  concrete,  $40,000. 
Aichitect's  name  not  given.  Owner.  J. 
Clarence  Rice.  The  building  will  be 
erected  in  Hanford  Cemetery  within 
the  next  sixty  days.  The  design  is  in 
the  classic  style  and  will  be  of  rein- 
forced concrete  throughout.  Plans 
provide  for  about  200  crypts.  Interior 
will  be  finished  in  marble  and  Caen 
.*tone.  Considerable  art  glass  and  or- 
namental bronze  are  specified.  Plans 
are  in  the  hands  of  the  owner  who  will 
let   all    contracts. 


MOMJMENT. 


SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Memorial  monument,  bronze  and 
marble.  Cost  not  stated.  Architect, 
August  Headman,  New  Call  Bldg.,  S. 
F.  Owner,  Neglee  Memorial  Associa- 
tion. Plans  have  been  completed  for 
the  memorial  shaft  to  be  erected  in  St. 
James  Park  by  the  Neglee  Memorial 
Association.  There  will  be  a  concrete 
foundation,  a  marble  shaft  of  pink 
Tennessee  marble,  with  a  bronze  head 
and  bronze  tablet.  Plans  are  com- 
plete and   figures  are  now  being  taken. 


POST    OFFICES 

WILLOWS,  GLEN  CO.,  CAL. — Post 
ofllce,  2  story  and  base,  brick  and 
.-^teel,  $7.'., 000.  Architects,  Bliss  &  Fa- 
ville,  Balboa  Bldg.,  S.  F.  Owners, 
United  States  Government.  Plans  for 
this  building  have  been  approved  by 
the  authorities  in  Washington  and  will 
he  foiwarded  to  San  Francisco  at 
once.  No  details  have  been  made  pub- 
lic. Further  mentlovt  of  the  work  will 
be  made  when  bids  are  called. 


RAILROAD      CONSTKIC  TIOX    A  N  1) 
EQIIPMENT 

Contracts  Awarded. 

SEATTLE,       WASH. — Railroad      con- 
struction.    Cost  not  stated.     Engineer's 


name  not  given.  Owners,  Bellinghani 
&  Northern  Railway  Co.  Contractors, 
Twohy  Bros.,  Railway  Bldg.,  Portland. 
The  contract  covers  the  construction 
of  twelve  miles  of  grade  in  Northern 
Washington. 


RESIDENCES. 


.-.\N  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  C.  H.  Woods,  353  29th 
avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  29th  ave- 
nue south  of  California,  and  has  been 
designed  to  contain  five  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  redwood.  Hard\^-ood  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  with 
tile  or  brick  mantel.  An  automatic 
water  heater  will  be  installed.  Bath 
room  and  kitchen  will  be  finished  in 
imitation  tile.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work   by  Day  Labor. 

SAN  FRANCISCO— Residence  altera- 
tions and  additions,  frame  construc- 
tion. Cost  not  stated.  Architect, 
Henry  Shermund,  Mills  Bldg.,  S.  F. 
Owner,  R.  H.  Fialo,  2651  Baker  street. 
The  present  two-story  frame  dwelling 
located  at  2651  Baker  street  will  un- 
dergo alterations  and  additions.  Two 
rooms  will  be  added  to  the  present 
structure  to  the  lot  line  and  a  new 
front  will  be  built.  Hardwood  floors, 
new  interior  trim,  open  fire  places, 
tile  mantels,  new  plumbing,  electric 
work  and  painting  are  included  in  the 
work.  Plans  have  been  figured  and 
the   contract    will    be   awarded    shortly. 

SAN  FRANCISCO  —  Residence,  2 
.•^tory  and  base,  frame,  $4,000.  Archi- 
tect, none.  Owner,  J.  M.  Peters.  1010 
Halboa  street,  S.  F.  The  dwelling  will 
be  erected  on  the  east  line  of  20th 
avenue  south  of  Clement  street,  and 
has  been  designed  to  contain  seven 
rooms,  bath  and  sleeping  porch.  The 
interior  finish  will  be  of  pine  and  red- 
wood and  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath 
loom.  An  automatic  water  heater 
i.«  specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
motal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SAN  FRANCISCO — Residences,  4,  2 
story  and  base,  frame,  $2,500  each. 
Architect,  Jos.  M.  Geary,  2581  Post 
street.  Owner,  J.  H.  Kruse,  23rd  and 
Shotwell  stseets,  S.  F.  The  dwellings 
will  be  erected  on  the  north  side  of 
College  Terrace  west  of  Mission 
street.  The  dwellings  have  been  de- 
signed to  contain  five  rooms  and  bath. 
Interiors  will  be  finished  in  pine  and 
retwood.  Some  hardwood  floors  will 
be  used.  Tnere  will  be  open  fire 
places  with  brick  or  tile  mantels  in 
the  sitting  rooms.  Bath  rooms  and 
kitchens  will  have  imitation  tile  waln- 
.•itcot.  Automatic  water  heaters  are 
specified.  Exteriors  of  the  dwellings 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er   who    will    do    the    work    by     Day 
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Labor.  Mateiials  are  now  being  pur- 
chased. 

SAN  FRANCISCO— Residences,  2,  2 
story  and  base,  frame,  |2,500  each.  Ar- 
chitect, none.  Owner,  A.  V.  Anderson, 
1604  10th  avenue,  S.  F.  These  two 
houses  will  be  erected  on  the  east 
side  of  19th  avenue  south  of  Balboa 
street.  Each  has  been  designed  to 
contain  six  rooms  and  bath.  Interior 
finish  will  be  of  pine  and  redwood 
with  some  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
rooms  and  dining  rooms.  There  will 
be  large  open  Are  places  with  tile  or 
brick  mantels.  Imitation  tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
Automatic  water  heaters  are  spocified-i 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
I'lans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day   Labor. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residences.  2,  2  story  and  base,  frame, 
$.■{,500  each.  Architect,  C.  H.  Miller, 
Dalziel  BIdg.,  Oakland.  Owner's  name 
withheld.  These  houses  will  be  erect- 
ed in  Thousand  Oaks  Park,  and  each 
Is  designed  to  contain  six  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  redwood,  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  living  rooms, 
dining  rooms  and  reception  halls. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  are  specified.  Exteriors 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $7, .500.  Architect, 
('has.  W.  McCall.  Central  Bank  Bldg., 
I  lakland.  Owners.  Alta  Piedmont 
Land  Co.  The  dwelling  will  be  erect- 
ed in  the  Crocker  Highlands,  and  has 
been  designed  for  a  five  room  house 
with  two  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  Rector  system  of  heating. 
Open  fire  places  with  brick  or  tile 
mantels  will  also  be  used.  Bath  rooms 
will  be  finished  in  tile.  Automatic 
water  heaters  are  specified.  A  separ- 
ate garage  will  be  erected  in  the  rear 
of  the  property.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures    are    being    taken. 

BERKELEY.  ALAMEDA  CO..  CAL. — 
Uesidence,  2  story  and  base,  frame. 
''est  not  stated.  Architect.  Walter  D. 
Reed.  Oakland  Bank  of  Savings  Bldg.. 
Oakland.  Owner.  Frank  J.  Woodward. 
The  dwelling  will  be  erected  on  Du- 
rant  avenue,  and  has  been  designed  for 
an  eight-room  house  with  two  baths 
and  sleeping  porch.  Interior  finish 
will  be  of  pine  and  redwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  win  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  bif.ck.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 

OAKLAND,  CAL,— Residence,  2  story 
and  base,  frame.  |3,000.  Architect, 
none.     Owner,    Jphn   A,    BischofC,    604.5 


Harwood  avenue,  Berkeley.  The  dwell- 
ing will  be  erected  on  the  south  side 
of  63rd  street,  east  of  Hillegass  ave- 
nue, and  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
redwood,  \vith  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
is  specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will   do   the   work   by    Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$4,500.  Architect,  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
Mr.  Hunter.  The  dwelling'  will  be 
erected  on  Colby  street,  Berkeley,  and 
has  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  red- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepired. 

SACRAMENTO,  CAL. — Residence,  1 
story  and  base,  frame  $3,000.  Archi- 
tect, none.  Owner,  E.  McKoy,  3029  E 
street,  Sacramento.  The  dwelling  will 
be  erected  on  C  street  in  the  Casa 
Loma  Terrace,  and  will  contain  five 
rooms  and  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will 
be  an  open  fire  place  with  tile  or  brick 
mantel.  Bath  room  and  kitchen  will 
have  imitation  tile  wainscot.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day    Labor. 

SAN  FRANCISCO  —  Resid3n';e,  2 
story  and  base,  frame,  $5,000.  Archi- 
tect, C.  S.  McNally,  Mechanics'  Insti- 
tute Bldg.,  S.  F.  Owner's  name  with- 
held. The  dwelling  will  be  erected  at 
the  corner  of  19th  avenue  and  Anza 
street,  and  has  been  designed  for  a 
seven-room  house  with  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  southern  gum  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  and  tile  mantels.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
v/ill  be  in.3talled.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are   being   taken. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $4,500.  Archi- 
tects, Rhodes  &  Marisch,  3372  16th 
street.  S.  F.  Owner,  C.  Sorenson,  67 
Douglas  street.  S.  F.  The  dv/elling 
will  be  elected  on  Douglas  street  north 
of  17th.  and  has  bei^n  designed  to  con- 
tain seven  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  elm  with 
some  hardwood  fioor.^.  There  will  be 
an    open    Are    place    and    tile    mantel, 


Rath  room  will  have  tile  wainscot.  An 
automatic  water  hf.ater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  eind  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  will 
be  erected  at  the  northwest  corner  of 
27th  avenue  and  Irving  street,  and 
has  been  designed  for  a  six  room 
house  with  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the    work    by    Day    Labor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame.  $2,500.  Archi- 
tect, Oliver  Evan.s,  2567A  Mission  St., 
S.  F.  Owners,  Oliver  Evans  and  Jennie 
C.  Evans.  The  dwelling  has  been  de- 
signed for  a  six-room  house  and  will 
be  erected  on  Covier  street  south  of 
Mary's  street.  Interior  will  be  finished 
in  pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  an 
open  fire  place  and  tile  mantel.  Bath 
room  will  be  finished  in  tile.  Exterior 
of  the  house  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done   by   Day  Labor. 

SAN  FRANCISCO — Residences,  6,  2 
story  and  base,  frame,  $2,500  each. 
Architect,  none.  Owner,  J.  Anderson, 
423  16th  avenue,  S.  F.  These  dwellings 
will  be  erected  on  the  west  side  of 
I7th  avenue  south  of  Geary  street  and 
each  has  been  designed  to  ontain  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  rooms, 
dining  rooms  and  reception  halls. 
There  will  be  a  large  open  fire  place 
in  each  living  room.  Mantels  will  be 
of  tile  and  brick.  Automatic  water 
heaters  will  be  installed.  Bath  rooms 
will  have  imitation  tile  wainscot  and 
floors.  Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  $4,200.  Architect,  none. 
Owners  Vance  Anderson  Co.,  1327 
Broadway,  Oakland.  The  dwelling  will 
be  erected  on  the  east  side  of  Lake 
Shore  Drive  near  Walla  Vista,  and 
has  been  designed  for  a  seven-room 
house.  Interior  finish  will  be  of  pine 
and  hardwood.  Some  hardwood  floors 
will  be  used.  Plans  provide  for  fur- 
nace heat  and  open  flre  places.  Man- 
tels will  be  of  tile  and  brick.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Fraternity  house,  3  story  and  base, 
(rame,  $15,000.  Architect,  Harris  Allen, 
Central  Hank  Bldg.,"  Oakland.  Owners. 
Phi   Kappa   Psi,     The   building  will  be 
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erected  on  Hearst  avenue,  and  has 
been  designed  similar  to  a  larpe  res- 
idence. Interior  will  he  fmished  in 
pine  and  hardwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile  and  equipped  with  showers.  A  hot 
water  circulating:  system  will  be  in- 
stalled. Exterior  of  the  dw<>llingr  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

OAKI.,AND,  CM... — Residence,  2  story 
and  base,  frame.  $5,000.  Architect, 
William  Knowle.s,  Hearst  lildgr.,  S.  F. 
Owner,  A.  J.  Mount.  The  dwelling-  has 
been  designed  for  an  eight  room  house 
with  two  baths  and  sleeping  porch 
and  will  be  erected  on  >rara  Vista 
avenue.  Interior  will  be  finished  In 
pine  and  hardwoods  with  white  en- 
amel in  the  bed  rooms.  Hardwood 
floors  will  be  used  throughout.  Bath 
rooms  will  he  flni.shed  in  tile.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  witl  be  of  tile  or 
brick.  An  automatic  water  heater 
will  be  Installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

OAKLAND.  CAD. — Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. H.  H.  Gutteison.  SO  Post  street, 
S.  F.  Owners,  Wickham  Havens,  Inc. 
The  dwelling  will  be  erected  In  the 
Crocker  Highlands,  and  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior flnl.sh  will  be  of  pine  and  hard- 
wood wltn  white  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now    being    taken. 

FRESNO,  FRESNO  CO.,  CAL.— Res- 
idences, 1  and  2  stqry,  frame.  Cost 
Hs  follows.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported 
as  about  to  be  started  in  Fresno:  D. 
Housepian,  ZZZ  N  street.  1  story  frame, 
$1,800,  and  H.  C.  Triesner,  Fresno,  1 
story,  frame,  $1,000.  Plans  are  in  the 
hands  of  the  ownei-s.  who  will  do  the 
work  by  Day  Labor.  Mateiials  are  now 
being   purchased. 

S.ACUAMRNTO,  CAL— Ue.sidence,  1 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner.  IT.  L.  Weaver,  291.') 
.S  street,  .'Sacramento.  The  dwelling 
has  been  designed  for  a  five-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  T  street.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Some  oak  floors  will  be  used. 
There  will  be  a  large  open  fire  place 
and  tile  mantel.  Exterior  of  the  dwell- 
ing will  be  covered  with  lustlc.  Plans 
are  complete  and  in  the  hands  of  the 
owner,  who  will  do  the  work  by  Day 
Labor. 

LO.S  ANC.KLIO.S,  CAI..  —  Uesidence,  '-' 
story,  attic  and  base,  friime.  Cost  not 
stated.  Architect.  .lohn  C.  Austin. 
Maker-Detwiler  Hldg..  L.  A.  Owner, 
M.  If.  Mosier.  The  dwilling  will  he 
erected  111  I'^remont  .'Sfinnre,  and  lias 
been  designed  for  a  fourteen -room 
Jiouse      with     several    baths,    sleeplntf 


porches  and  conservatory.  A  separate 
garage  will  be  erected.  Interior  fin- 
ish will  be  of  pine  and  hardwood  with 
white  enamel  in  the  bed  rooms.  There 
will  be  a  central  heating  system  and 
hot  water  circulating  system.  Bath 
rooms  will  be  finished  in  tile.  Hard- 
wood floors  will  be  used  throughout. 
Exterior  of  the  dwelling  and  garage 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    litrures    are    being    taken. 

Contracts   Awarded. 

LOS  ANCrELES,  CAL— Residence,  2 
story  and  base,  bi'ick  and  fiame.  Cost 
not  stated.  Architects,  Dennis  & 
Hewitt,  Fay  BIdg.,  L.  A.  Owner,  Geo. 
1'^  Huntsbeiger.  Contractors,  Hunts- 
bei-gei-Reed  Construction  Co.,  Van 
Nuys  BIdg.,  L.  A.  Contract  price  not 
slated. 


SEWERS,  STREET  WORK  &  WATER 

SYSTEMS. 


CALIFORNIA  —  Highway  construc- 
tion. Cost  not  stated.  Engineer,  State 
Highway  Commission,  Forum  BIdg., 
Sacramento.  Owner.'^,  State  of  Califor- 
nia. Plans  for  highway  construction 
in  the  following  counties  have  been 
completed  and  figures  are  now  being 
taken:  Sonoma  6Vs  miles.  Contra 
Costa  5*/^  miles,  Monterey  3  milics, 
Monterey  6  miles,  Monterey  3.2  miles. 
Bids  will  be  opened  on  April  26th. 
Plan.---  and  specifications  can  be  se- 
cured from  the  State  Highway  Com- 
mission. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAI.,. — Sewer  work.  Cost  not  stated. 
Engineer,  City  Engineer,  Stockton. 
Owners,  City  of  Stockton.  Resolutions 
of  intention  have  been  passed  by  the 
City  Council  and  plans  and  specifica- 
tions have  been  adopted  for  the  con- 
struction of  sewers  in  the  district 
bounded  by  Lincoln,  Edison,  Taylor 
and  South  streets.  Bids  on  this  work 
will   soon   be  called   for. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAL. — Street  paving,  etc.  Cost  not 
stated.  Engineer,  City  Engineer, 
Stockton.  Owners.  City  of  Stockton. 
Plans  for  additional  street  work, 
grading,  curbs,  gutters,  sidewalks  and 
macadam  pavements  have  be«n  ap- 
proved by  the  City  Council  and  figures 
are  now  being  taken.  Bids  will  be 
opened  on  April  30th.  Plans  and  speci- 
fications can  be  secured  from  the  City 
Clerk's    office. 

SACRAMENTO,  CAL. —Street  paving, 
etc.  Cost  not  stated.  Engineer,  City 
Engineer,  Sacramento.  Owners,  City  of 
Sacramento.  Plans  have  been  com- 
pleted for  paving,  gutters,  curbs,  side- 
walks and  sewers  in  E  street,  D  street 
and  12th  street.  Plans  are  now  out 
for  figures  and  bids  will  be  opened  on 
April  22nd.  Plans  can  be  secured  from 
the   City   Clerk's  office. 

SANTA  ROSA,  SONOMA  CO.,  CAL.— 
Street  improvement.  Cost  not  stated. 
lOngineer,  City  Engineer,  Santa  Rosa, 
Owners,  City  of  Santa  Rosa.  Plans 
have  been  completed  for  the  Improve- 
ment of  Santa  Rosa  avenue  from  the 
bridge  to  the  city  limits.  The  work 
will  Include  grading,  macadam  pave- 
ment, concrete  curbs  and  gutters.  Bids 
will  be  opened  on  .May  -Itli.  Plans  and 
.■<pi'cillcations  can  be  secured  froni  the 
City    Clerk's    office. 

NAPA,  NAPA  CO..  CAL.  —  Street 
work.  Cost  not  stated,  l-'nglneei-.  City 
Engineer,  Napa,  Owners,  City  of  Napa. 


A  resolution  of  Intention  to  widen  a 
portion  of  St.  Sebastian  street  lying 
between  the  westerly  line  of  North 
Brown  street  and  the  westerly  line 
of  North  Seminary  street,  has  been 
passed  by  the  Napa  City  Council. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Street  work,  $8,000.  Engineer, 
City  Engineer  Chapman,  Richmond. 
Owners,  City  of  Richmond.  Plans  and 
specifications  for  the  improvement  of 
Thirteenth  street,  known  as  Mary 
street,  have  been  adopted  by  the  City 
Council.  According  to  the  estimate 
of  City  Engineer  Chapman  oil  mac- 
adam  will   be  $3.32  per   front  foot. 

PITTSBURG,  CONTRA  COSTA  CO., 
CAL. — Sewer  construction.  Cost  not 
.stated.  Engineer,  City  Engineer  Oliver, 
Pittsburg.  Owners,  City  of  Pitts- 
burg. City  Engineer  Oliver  has  been 
instructed  by  the  Board  of  Trustees  to 
make  a  survey  of  the  territory  at  the 
city  limits  of  Second  street  and  re- 
port to  the  Board  the  estimate  cost  of 
all  sewer  construction  needed  In  that 
locality  together  with  plans  for  the 
work.  Plans  for  this  work  will  be 
presented  at  the  next  meeting,  when 
bids   will    probably    be   called    for. 

SAN  LUIS  OBISPO,  SAN  LUIS  OBIS- 
PO CO.,  CAL.  —  Sewer  construction. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, .San  Luis  Obispo.  Owners,  City 
of  San  Luis  Obispo.  The  City  Engineer 
has  been  instructed  eo  prepare  plans 
and  specifications  for  the  construction 
of  sewers  in  the  following  streets: 
Mill  street,  between  North  Broad  and 
Moro,  773  feet;  Santa  Rosa  street,  be- 
tween Beech  and  Fig,  630  feet;  Toro 
street,  between  Peach  and  .Sycamore, 
to  fiush  tank,  S73  feet;  Grove  street, 
between  Palm  and  Mill,  380  feet;  Gar- 
den street,  between  Pismo  and  Buchon, 
221    feet. 

MODESTO,  STANISLAUS  CO.,  CAL 
— Earth  fill.  Cost  not  stated.  Engi- 
neer, Chief  Engineer,  Modesto  Irriga- 
tion District.  Modesto.  Owners,  Mo- 
desto Irrigation  District.  Plans  and 
specifications  for  the  construction  of 
an  earth  fill  over  Indian  Gulch  have 
been  adopted  by  the  Board  of  Direc- 
tors of  the  Modesto  Irrigation  District, 
and  Secretary  Abbott,  Hearst  Bldg.,  S. 
F.,  was  Instructed  to  advertise  for  bids 
to  be  received  ofi  May  4th  at   2  p.  m. 

BAKERSP'lELD,  KERN  CO.,  CAL— 
Grading  and  culverts.  Cost  not  stat- 
ed. Engineer.  County  Surveyor,  Bak- 
ersfield.  Owners,  Kern  County.  Plana 
for  grading  and  the  construction  of  a 
number  of  culverts  along  the  Bakers- 
fleld-Glennville  road  have  been  com- 
i)leted  and  are  now  out  for  figures. 
This  work  covers  about  nA  miles.  Bida 
will   be  opened   on   May    .">th. 

RIVERSIDE,  RIVERSIDE  CO..  CAL. 
— Street  work.  Cost  not  stated.  En- 
gineer, City  Engineer,  Riverside.  Own- 
ers, City  of  Riverside.  Plans  for  the 
improvement  of  Fairmont  Boulevard 
have  been  completed  and  are  now  out 
for  figures.  The  work  consists  of  mac- 
adam pavement  and  ornamental  light- 
ing system.  Bids  will  be  opened  on 
.\prll  26th.  Plans  at  the  oflflce  of  the 
City     Clerk. 

SAN  MATEO,  SAN  .MATEO  CO.,  CAL. 
— Light  posts,  ornamental  iron.  Cost 
not  stated.  Engineer.  City  Engineer, 
San  Mateo.  Owners.  City  of  San  Mateo. 
The  City  Trustees  liave  rejected  rha 
bids  received  nt  a  recent  meeting  for 
<)i-naniental  posts  to  be  erected  In  Sr.n 
Mateo  Park  on  account  of  the  exces- 
sive   price, 
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HOLLISTER,  SAN  BENITO  CO.,  CAL. 
— ^Pavement.  Cost  not  stated.  Engi- 
neer, City  Engineer,  Hollister.  Own- 
ers, City  of  Hollister.  Resolutions  re- 
lating to  the  paving  of  Monterey  and 
South  streets  have  been  passed  to 
print,  the  plans  and  specifications  for 
the  work  having  been  approved.  Bids 
will   be   called   for  shortly. 

YUBA  CITY,  SUTTER  CO,  CAL.— 
Water  supply  extension.  Cost  not 
stated.  Engineer,  City  Engineer.  Yuba 
City.  Owners,  Yuba  City.  Finding  it 
neessary  to  enlarge  the  municipal 
water  plant,  the  Trustees  have  pur- 
chased a  lot  adjoining  the  engine 
room,  on  which  other  buildings  will  be 
erected.  Plans  have  been  agreed  upon 
and  it  is  thought  that  a  call  for  bi<Is 
will    be   issued    shortly. 

-MONTEREY,    .MONTEREY    CO.,    CAL. 

Corrugated  pipe  and  road  work. 
I 'ost  not  stated.  Engineer,  County 
Surveyor,  Monterey.  Owners,  Monte- 
rey County.  Bids  will  be  opened  on 
May  4th  for  furnishing  the  County  of 
Monterey  with  all  corrugated  iron 
pipe  to  be  used  for  road  and  bridge 
work  during  the  year.  On  the  same 
date  bids  will  be  opened  for  the  con- 
struction of  a  considerable  amount  of 
County  Highway.  Plans  can  be  se- 
cured from  the  County  Clerk's  office. 
REDWOOD  CITY,  SAN  MATEO  CO.. 
CAL. — Highway  onstrution.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Redwood  City.  Owners,  San  Mateo 
Count.v.  Plans  have  been  completed 
for  the  construction  of  five  pieces  of 
highway  work  in  the  various  road  dis- 
tricts of  the  county.  All  roads  will  be 
of  oiled  macadam.  Bids  will  be  opened 
on  May  3rd.  Plani*  can  be  secured 
fiom   the   office   of  the   County   Clerk. 

GRIDLEY,  BUTTE  CO.,  CAL.  — 
Street  paving.  Cost  not  stated.  En- 
gineer. City  Engineer  Felleman,  Grid- 
ley.  Owners,  City  of  Gridley.  At  a 
meeting  of  the  City  Trustees  a  resolu- 
tion of  intention  was  adopted  to  pro- 
vide for  the  setting  of  grade  for  the 
paved  sections,  according  to  plans  and 
specifications  prepared  by  City  Engi- 
neer Felleman,  which  have  been 
adopted. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Cement.  Cost  not  stated.  Engineer, 
County  Surveyor,  Bakersfield.  Own- 
ers, County  of  Kern.  Bids  opened  by 
the  Board  of  Supervisors  for  furnish- 
ing the  county  with  90,000  barrels  of 
cement  have  been  rejected  as  no  satis- 
factory bid  was  received.  New  bids 
have    been    ordered    re-advertised. 

RIVERSIDE,  RIVERSIDE  CO.,  CAL. 
— County  highway  construction.  Cost 
not  stated.  Engineer,  County  Survey- 
or, Riverside.  Owners,  Riverside 
County.  All  bids  submitted  to  the 
County  Supervisors  for  grading  and 
bridge  building  on  the  four-mile  sec- 
tion of  the  County  Highway  from  Te- 
mecula  to  the  San  Diego  County  line 
have  been  rejected.  Seven  bids  were 
received  for  this  work,  but  all  bids 
were  too  high.  New  bids  will  be 
opened  by  the  Board  on  April  28th. 

NAPA,  NAPA  CO.,  CAL.— Street  pav- 
ing. Cost  not  stated.  Engineer,  City 
Engineer,  Napa.  Owners,  City  of  Napa. 
A  resolution  of  intention  ordering 
street  work  on  Stockton  street,  be- 
tween ICven  and  Wilspn,  has  been 
adopted  by  the  Napa  City  Council. 
Plans  and  specifications  foi  an  asphalt 
roadway  on  ihe  new  East  Fjrst  stiect 
bridge   were  also  adopted. 


fonfractn  ATrarded. 

MODESTO.  STANIST,AUS  CO..  CAL.— 
Earth  fills,  $71,06.^.  Engineer,  Chief 
Engineer,  Modesto  Irrigation  District, 
Modesto.  Owners,  Modesto  Irrigation 
District.  Contractors,  Healy-Tibbitts 
Construction  Co.,  9  Main  street,  S.  F. 
Contract   price,   $71,065. 

UKIAH,  MENDOCINO  CO.,  CAL.— 
Road  construction.  Cost  not  stated.  En- 
gineer, County  Surveyor,  Ukiah.  Own- 
ers, Mendocino  County.  Contractors, 
Duncanson-Harrelson  Co.,  Chronicle 
Bldg.,  S.  F.  Contract  price,  34c  per 
cubic  yard  for  earth  work  and  50c  per 
cubic   yard   for   concrete. 

UKIAH,  MENDOCINO  CO.,  CAL.— 
Road  construction,  |1,285.  Engineer, 
County  Surveyor,  Ukiah.  Owners,  Men- 
docino County.  Contractor,  Thomas 
Ellison,    Ukiah.      Contract   price,    $1,285. 

WILLITS,  MENDOCINO  CO.,  CAL.— 
Paving.  Cost  not  stated.  Engineer, 
City  Engineer,  Willits.  Owners,  City 
of  Willits.  Contractors,  Clark-Henery 
Co.,  Stockton.  Contract  price  not 
stated. 

SANTA  BARBARA,  SANTA  BARBA- 
RA CO.,  CAL. — Street  paving,  $31,137,- 
85.  Engineer,  City  Engineer,  Santa 
Barbara.  Owneis,  City  of  Santa  Bar- 
bara. Contractors,  Municipal  Improve- 
ment Co.,  Santa  Bf  rbara.  Contract 
price,    $31,137.85    and    $10,346.82. 

OAKDALE,  STANISLAUS  CO..  CAL. 
— Extensions  to  iiiigation  system, 
$l-"),000.  Engineer,  Chief  Engineer, 
Oakdale  Irrigation  District.  Contrac- 
tor, J.  H.  Clark,  Oakdale.  Contract 
piico,    $15,000. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
County  highway  construction,  $64,- 
825.98.  Engineer,  County  Surveyor, 
Bakersfield.  Owner.?.  Kern  County. 
Contractors,  Mackis  &  McLean,  Bak- 
ersfield, Wasco-Lost  Hills  road:  Mes- 
mer  &  Rice,  Bakersfield,  $47,461.40, 
Bakersfield-McKittrick    road. 


SCHOOLS. 

OAKLAND,  CAL.— School,  1  story 
and  base,  $8,552.  Architect,  Superin- 
tendent of  School  Repairs,  Oakland. 
Owners,  City  of  Oakland.  Bids  opened 
by  the  Oakland  Board  of  Education 
for  the  Lakeview  addition  No.  1  show 
J.  C.  Nielson  low  at  $8,552.  All  bids 
were  referred  to  the  legal  department 
for  further  action.  A  complete  list  of 
these  figures  appears  under  the  head- 
ing   of    Oakland    and    Alameda    County. 

SANTA  CRUZ,  SANTA  CRUZ  CO., 
CAL. — Manual  training  building,  1 
story,  frame,  $10,000.  Architect,  W. 
H.  Weeks,  75  Post  street,  S.  F.  Own- 
ers, City  of  Santa  Cruz.  Figures  are 
just  being  taken  for  the  one-story 
frame  building  which  will  be  used  as  a 
nianual  training  school  by  the  Santa 
Cruz  Union  High  School.  Interior  of 
the  building  will  be  finished  in  pine 
with  a  cement  floor.  There  will  be 
special  manual  training  equipment, 
which  will  be  purchased  under  a  sep- 
arate contract.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Bids  will  be  opened 
on  April  22nd.  Plans  tind  specifications 
can   be  secured   from   the   architect. 

CHICO,  BUTTE  CO..  CAL.— School,  1 
tory,  frame.  Cost  not  stated.  .Archi- 
tect, State  Architect  George  B.  Mc- 
Dougall,  .Sacramento.  Owners,  State 
of  California.  Bids  have  been  called 
for  the  second  time  on  the  construc- 
tion   Of    the    model    one    story    rural 


school  building,  which  is  to  be  erected 
at  the  State  Normal  School  at  Chico. 
Bids  for  this  work  will  close  May  18th. 
Plans  and  specifications  can  be  secured 
from  the  State  Department  of  Engi- 
neering, Sacramento.  An  official  pro- 
posal appears  in  another  column  of 
this   issue. 

FALL  CITY,  WASH.— School,  2  story 
and  base,  brick,  concrete  and  stone, 
$40,000.  Architects,  Stephen  &  Stephen, 
New  York  Bldg.,  Seattle.  Owners,  Fall 
City.  The  building  will  cover  an  area 
of  63  by  120  feet,  and  has  been  de- 
signed to  contain  etght  class  rooms, 
assembly  hall  and  manual  training  and 
domestic  science  departments.  Interior 
will  be  finl.shed  in  pine  throughout. 
There  will  be  steam  heat.  modern 
school  plumbing,  vacuum  cleaning  and 
program  clocks.  Exterior  of  the  build- 
ing will  be  covered  with  pressed  brick 
trimmed  with  cut  .stone.  Plans  are 
complete  and  figures  are  now  being 
taken.  Plans  may  be  secured  from 
the    architects. 

REDONDO.  LOS  ANGELES  CO..  CAL. 
— Schools.  3.  brick  and  concrete,  $135,- 
000.  Architects.  Allison  &  Allison,  Hi- 
bernian Bldg.,  Tj.  a.  Owners,  Redondo 
T'nion  High  School  District.  The 
three  buildings  will  include  an  admin- 
istration building,  three  stories  high, 
covering  an  area  of  84  by  120  feet,  a 
science  and  household  building  and 
commercial  building,  each  two  stories 
high  and  covering  areas  of  62  by  102 
feet,  .''tairways  and  corridors  will  be 
of  reinforced  concrete.  Interior  finish 
will  be  of  pine  with  maple  floors. 
There  will  be  a  steam  heating  system, 
modern  school  plumbing,  vacuum 
cleaning  and  program  clocks.  Exte- 
riors will  be  faced  with  cement  plas- 
ter with  tile  inlays.  Clay  tile  roofs 
will  be  used.  Plans  are  complete  and 
figures   will   be   called   for   shortly. 

MT.  VERNON,  WASH.— School,  3 
story  Tnd  base,  brick,  $60,000.  Archi- 
tects, Stephen  &  Stephen,  New  York 
Bldg..  .Seattle.  Owners.  Mt.  Vernon 
School  District  No.  1.  The  building 
will  contain  sixteen  class  rooms,  and 
departments  for  manual  training  and 
domestic  science.  Interior  will  be  fin- 
ished in  pine  \vith  maple  floors  in  the 
class  rooms.  A  central  heating  sys- 
tem will  be  installed.  There  will  be 
program  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  will  be 
called    for    at    once. 

Oont.rnots    Awarded. 

LOS  ANGELES.  CAL.  —  School,  2 
story  and  base,  brick,  $31,739.  Archi- 
tects, Train  &  Williams.  Exchange 
Bldg..  1j.  a.  Owners,  City  of  Los  An- 
geles. Contractors.  Willard-Brent  Co., 
Baoker-Detwiler  Bldg.,  L.  A.  Contract 
price.    $31,739. 

WATTS,  LOS  ANGELES  CO.,  CAL.— 
School.  2  story  and  base,  brick.  $19.- 
250.  Architects,  Tuttle  &  Angel,  Delta 
Bldg.,  L.  A.  Owners,  Watts  Grammar 
School  District.  Contractor,  H.  E.  I.<a 
Rue,  Watts,  general  construction.  $19.- 
250:  Foss  &  .Tones.  Pasadena,  heating 
and  ventilating.  $3,133.  and  J.  S. 
Lane^e.   AVatts.   plumbing.    $1,435. 

LOS  ANGELES  CAL.— School,  1  story 
and  base,  brick,  $19,475.  Architects, 
Train  &  Williams,  Exchange  Bldg.,  L. 
A.  Owners,  Cit.v  of  Los  Angeles.  Con- 
tiactor,     M.     N.     Yesberg,     1650     Morton 

Street,   L.    A,     Contract   price,   $19,475. 
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STORES  AITD  OFFICES. 


OAKI^AXD,  CAI^.— Rtor.  s.  1  story 
and  base,  frame.  $l3.onn.  Architect. 
Walter  D.  Reed,  Oakland  I^ank  of  Sav- 
ings Bldp..  Oakland.  Owner,  Walter 
Arnstein  The  buildinpr  will  be  erected 
at  the  Rore  corner  of  2Sth  and  Broad- 
way, and  will  contain  a  l.uKe  number 
of  stores.  Interiors  will  be  finished 
in  pine  and  hardwood.  Patent  store 
front.'?  are  specified.  K.xterior  of  the 
buildinp  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    out    for   fif-'Uits. 

OAKLAND,  CAT..— Free  market,  1 
story  and  base,  brick,  »2r>.000.  Archi- 
tects, Rousseau  &  Rousseau,  110  Sutter 
street,  S.  F.  Owner's  name  withheld. 
The  buildinpr  will  be  erected  at  the 
southwest  corner  of  .=:eventh  and 
Washington  streets,  and  will  cover  an 
area  of  100  by  100  feet.  Interior  will 
be  arranged  for  a  number  of  stalls 
and  will  be  finished  In  pine  and  white 
tile.  Tile  floor  will  be  used.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  segre- 
gated   figures   are    being   taken. 

STOCKTON,       SAN       JOAQUIN       CO., 

CAI^. Store       alterations.       Cost       not 

stated.  Architect,  Ralph  P.  Morrell, 
Odd  Fellow.s'  Bldg.,  Stockton.  Own- 
ers, Yost  Bros.  Plans  are  being  pre- 
pared for  extensive  alteration  to  the 
store  fronts  in  the  Hale  Building,  lo- 
cated on  Ea.-=t  Main  street.  The  work 
will  include  marble  bases,  patent  store 
fronts,  plate  glass  and  interior  mill 
work. 

T>)S  AN^VF.I.ES,  CAL..— Stores  and 
office.-.  3  story  and  base.  Class  A  con- 
struction, $30,000.  Architect,  W.  S. 
Saunders.  Laughlin  Bldg.  Owners, 
Enterprise  Construction  Co.  The  build- 
ing will  be  erected  on  Jackson  street 
near  Central  avenue,  covering  an  area 
of  104  by  137  feet.  There  will  be  a 
number  of  stores  on  the  first  floor. 
Upper  floors  will  be  arranged  for  mod- 
ern offices.  There  will  be  a  complete 
steel  frame,  exterior  walls  of  brick 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Interior  will  be  finished 
in  pine  and  hardwoods.  Marble  bases 
and  tile  corridors  will  be  specified. 
Plans  provide  for  steam  heat  and  ele- 
vator service.  Plans  are  complete  and 
segregated  figures  will  be  taken  by 
the    architect. 

"pORTTjAND.  ore.— Store.  1  story 
and  ba.se.  reinforced  concrete,  $40,000. 
Architects.  Emil  Schacht  &  Son.  Con- 
monwealth  Bldg..  Portland.  Owners. 
Russell  &  Blyth.  The  building  will  be 
erected  on  property  bounded  by  An- 
kenv.  Pine.  Sixth  nnd  Fifth  streets 
and"  will  cover  an  area  of  50  by  15S 
feet  There  will  be  a  number  or 
stores  finished  in  pine  and  hardwood. 
Tile  and  maple  floors  will  be  used. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pres.«.ed  brick.  Foundations  and 
walls  are  heavy  enough  to  carry  nine 
additional  stories.  Pl.-^ns  are  com- 
plete   and    figures    are    being    taken. 

Contracts  Awarded. 

PORTI^NO.  ORE.— Offices  and  ga- 
rage 4  story  and  base,  brick  and 
steel'  JlO.OOn.  Architects.  Jacobherger 
&  «mith.  Board  of  Trade  Bldg..  Port- 
land owner.  Oay  T^ombnrd.  Contrac- 
tor A  C  Mever.  10S4  Alblna  avenue. 
Portland.      Contract    price.    $10,000. 

SE\TTIvE.  WASH.— Store.s  and  of- 
fices,' 1  and  3  story  and  base,  concrete. 


BUILDING   AND   ENGINEERING   NEWS 

$45,000.  Architects,  Charles  Bebb  and 
Carl  Gould,  Denny  Bldg.,  Seattle. 
Owners,  Puget  Sound  Mill  Co.  Con- 
tractors. E.  J.  Rounds  Construction 
Co.,  Collins  Bldg.,  Seattle.  Contract 
price    $45,000. 


Wednesday.      April      21,     1918. 

or    :Malta,    Mont.      A.    P.    DAVIS,    chief 
engineer. 

PROPOS.4l,S    FOR   PrPE, 


SEALED   PR0P0S.4LS 

I'ROPOS.\I>     FOR    CANAL    SUPPLIES. 

PANAM.\  CIRCUI.AR  916— Proposal.- 
to  Furnish  or  Furnish  and  Erect 
Structural  Steel  for  Shed  on  Pier  No. 
IS  at  Balboa  Terminals. — .Sealed  pro- 
posals will  be  received  at  the  office  ot 
the  general  purchasing  officer,  the 
Panama  Canal,  Washington.  D.  '^•.un- 
til IO:."JO  a.  n>..  May  3,  1»15,  at  which 
time  thev  will  be  opened  in  public 
for  furnishing  or  furnishing  and 
erecting  the  above  mentioned  articles. 
Blanks  and  general  information  re- 
lating to  this  circular  (No.  916)  may 
be  obtained  from  this  office  or  the  of- 
fices of  the  assistant  purchasing 
agent.  10S6  North  Point  street.  San 
Francisco,  Cal.;  also  from  the  I'.  S- 
engineer  offices  in  the  following  cities: 
Seattle.  Wash.:  Los  Angeles,  Cal.  F.  C. 
BOGGS.  major,  corps  of  engineers.  1. 
S.    army,    general    purchasing    officer. 

PROPOS.M.S     FOR     C.^NAI,     SUPPLIES. 

PANAMA  CIRCULAR  915 — Proposals 
for  Galvanized  Steel.  Tool  Steel,  Stay- 
bolt  Iron.  Drill  Rod.s.  Steel  Boiler 
Tubes.  Wire  Cable.  Electric  Cable. 
Steel  Wire.  Chain.  Track  Spikes,  Steel 
Bolts,  Wa.shers.  Sheet  Lead,  .Sheet 
Zinc,  Brass  Bolts,  Cable  Clips.  Track 
Chisels,  Wire  Staples,  Cotters.  Tacks. 
Hasps.  Hinges,  Night  Latches,  Locks. 
Door  Catches,  Chain  Blocks,  Tackle 
Blocks.  Coal  Baskets.  Water  Buckets. 
Oil  Cans,  Wheelbarrows,  Shovels, 
Grindstones.  Tool  Handles.  Cocks. 
Valves.  Anchor  Lights,  Floor  Brushes. 
Stepladders.  I>anterns.  I^antern  Globe.-?, 
("ane  Ship  Fenders,  Steel  Tapes.  Rules, 
Rubber  Matting.  Rubber  Tubing. 
Twine  Blank  Books.  Paper.  Rice 
Straw.  Lumber  and  Piles. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer.  the 
Panama  Canal.  Washington.  D.  <"■/.'"- 
til  10:30  a.  m.  April  2T,  1»1K.  at  which 
time  thev  will  be  opened  in  public 
for  furni.shing  the  above  mentioned 
articles.  Plans  and  general  informa- 
tion relating  to  this  circular  (No.  91^) 
may  be  obtained  from  this  office  or  the 
offices  of  the  assistant  purchasing 
agent.  10S6  North  Point  street  San 
Francisco,  Cal.:  also  from  the  U.  b. 
engineer  offices  in  the  following  cities. 
Seattle.  Wash.:  Los  Angeles.  Cal.  F. 
C  BOGGS,  major,  corps  of  engineers, 
X'    S     armv,    general    purchasing   officer. 


PROPOSALS     FOR     EXCAVATING. 


PIPE — Department  of  the  Interior, 
U.  S.  Reclamation  Service,  Washing- 
ton, D.  C, — Sealed  proposals  will  be 
received  at  the  office  of  the  United 
.States  Reclamation  Service,  Ix)s  An- 
geles, Cal.,  until  li  o'clock  p.  m.  May  4, 
lOl.t,  for  furnishing  material  and 
erecting  riveted  steel  pipe  for  the 
.Strawberry  Valle.v  project.  Utah.  For 
particulars  address  U.  S.  Reclamation 
Service,  eo.i  Federal  Building,  I>os  An- 
geles. Cal.:  Provo,  Utah,  or  Washing- 
ton, D.  C.  A.  P.  D.WIS,  director  and 
chief  engineer. 


EXCAVATION  AND  CONCRETE 
WORK — Department  of  the  Interior. 
T'  S  Reclamation  Services.  ^\'a.«hing- 
ton  D  C— Sealed  proposals  will  be 
received  at  the  office  of  the  United 
States  Reclamation  Service.  Great 
Falls.  Mont.,  until  a  o'clock  p.  m- 
XnrU  30,  lftl.1,  for  construction  of 
structures  on  the  St.  Mary  storage 
unit  Milk  River  project.  Montana,  in- 
volving about  G.OOO  cubic  yards  of  ex- 
cavation. 450  cubic  yards  of  concrete 
and  900  snuare  vards  of  paving.  1  he 
work  is  situated  in  the  Blackfeet  In- 
dian Reservation  about  40  mile.s  north 
of  Browning.  Mont.  For  particulars 
nddress  the  T'nlted  States  Reclama- 
tion Service.  Wa.shington.  D.  C;  Oreat 
Falls.  Mont.,  or  Babb.  Mont.  A.  P. 
DAVIS,  director  and  chief  engineer. 
^ 

PROPOSALS     FOR      EXC.WATING. 


PROPOS.\LS    FOR    WATER    AND    S RAV- 
ER  AVORK. 


WATER  AND  SEWER  WORK  — 
Sealed  proposals  -indorsed  "Propo.sals 
for  Sewer  and  Water  Systems"  will  be 
received  at  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington. 
D.  C.  until  II  o'clock  a.  ni.  May  IS, 
lOl.'i,  and  then  and  there  publiclv 
opened  for  sewer  and  water  svstems 
at  the  naval  radio  station.  San  Diego. 
Cal.  Plans  and  specifications  can  be 
obtained  on  application  to  the  bureau 
or  to  the  commanding  officer  of  the 
naval  coal  depot.  .San  Diego.  Cal.  H. 
R.    STAN'DFORD.    chief    of    bureau. 


NOTICE    TO     rOXTR.4CTORS. 


SEALED  BII>S  will  be  received  bv 
W.  F.  McClure.  State  Engineer.  Forum 
Building,  Sacramento.  California,  up 
to  and  including  12  o'clock.  noon, 
Tacdday,  May  IS,  1»I.%,  said  bids  then 
and  there  to  be  publicly  opened  and 
ead  for  furnishing  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  Model  Rural  School,  Chico 
State  Normal  .School,  Chico.  California, 
in  accordance  with  the  plans  and 
specifications  •  therefore.  copies  of 
which  may  be  obtained  on  application 
to  the  .State  Department  of  Engineer- 
ing,   .''acramento.    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  .State  Department  of  Engineering. 
Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  De- 
partment of  Engineering  at  Sacramen- 
to.  California,   in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid   received. 

.MI  bids  must  he  addressed  to  W.  F. 
McClure.  .*:tate  Kneineer.  .''acramento. 
California,  and  plainly  marked  on  the 
envelope:  '"Proposal  for  Model  Rural 
School,  Chico  State  Normal  .School, 
Chico,    California." 

(Signed)       W.    F.    McC^URE, 

State    Engineer. 


NOTIC*    TO    rONTR.^CTORS 


FXC  OVATION — Department  of  the 
Interior  U  S.  Reclamation  Service. 
\Va.«hington.  D.  C— Sealed  propo.sals 
will  be  received  at  the  office  of  tli- 
United  States  Reclnmation  Service. 
Mnltn.  Mont.,  until  '-J  o'clock  P..  "»•  >»»> 
i'J  IJH.'i.  for  about  9r..otMi  cubic  vards 
of' canal  excavation.  The  work  !;<  I<' 
ent.Ml  about  U>  miles  from  the  tou  u 
of  Saco.  Mont.,  on  the  Great  Northern 
Itailwiiv.  For  particulars  address  the 
Tnited  "  States  Reclamation  Service. 
Washington,  D.  C;  qreat  Falls.  Mont. 


OFFICE  of  Constructing  Quarter- 
mnster  Fort  Mason.  Cal..  .\orll  19. 
1915. — Sealed  nroposals  in  trlolicate. 
for  constructing  a  Storehouse  for 
Combustibles  and  a  Garage  for  Motor 
.Ambulances  at  I..etterman  General 
Hospital.  Presidio  of  San  Francisco. 
Cal..  will  be  received  here  until  11  .*. 
M.  May  1».  1»1K.  and  then  ooened. 
Plans,  specifications,  blanks  and  nec- 
essary information  obtained  here.  De- 
posit of  $10.00  each  required  to  Insure 
return  of  plans,  etc.  Envelopes  con- 
taining pronosals  to  be  enclosed  in 
sealed  envelooes  and  m.Trked  I.t.  Col. 
Geo.    McK.    Williamson.   Q.   M.    C. 


I'U0I'0'<\LS     FOR     KITCHEN     EQl'IP- 
ME\T. 

KITCHEN  EQUIPMENT— Seal.'d  pro- 
nosals indorsed  "Proposals  for  Kitchen 
Equipment"  will  be  received  at  the  bu- 


Wednesday,      April      2i,     l91S. 

reau  of  yards  and  docks,  Navy  Depart- 
ment, Washingrton,  D.  C,  until  11 
o'clock  a.  ni.  May  1,  1015,  and  then  and 
there  publicly  opened,  for  kitchen 
equipment  at  the  naval  hospital,  Pearl 
Harbor.  Hawaii.  Plans  and  specifica- 
tions may  be  obtained  on  application 
to  the  bureau  or  to  the  commandant  oi 
the  naval  station.  Pearl  Harbor,  Ha- 
waii. H.  R.  STANFORD,  chief  of  bu- 
reau. 
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110.00  required  to  insure  retut-n  of 
plans,  etc.  Proposals  to  be  enclosed 
in  sealed  envelopes  and  addressed  Lt. 
Col.  Geo.  McK.  Williamson,  Q.  M.  C.  (*) 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
)ic  Works  of  the  City  and  County  of 
."^an  Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  and  3  o'clock  p.  m.,  on 
Wednesday,  the  21st  day  of  April,  1915, 
for  doing-  the  following-  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,   to  wit: 

Glass  and   Glazing-  for  the   City   Hall. 
Prog-ressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  must  be  commenced  within 
five  (5)  calendar  days  from  the  receipt 
of  written  notice  from  the  Board  of 
Public  Works  and  completed  within 
one  hundred  and  eighty  (180)  calendar 
days   thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$6,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
an  amount  not  less  than  ten  per  cent 
of  the  aggreg;ate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  office  of  the  Architect,  and  all  pro- 
posals mas'-,  be  made   upon   such   forms. 

The  Boai  d  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San  Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  3  o'clock  p.  ni.,  on 
Wednesday,  the  28th  day  of  April,  1915, 
for   furnishing  and   delivering 

Hardware  for  the   City  Hall. 

Progressive   payments   will    be    made. 

Said  hardware  must  be  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  dt^livery  must  be  commenced 
within  five  (5,)  calendar  days  from  the 
receipt  of  written  notice  from  the 
Board  of  Public  Works,  and  completed 
within  one  hundred  and  eighty  (180) 
calendar    days    thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$4,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
an  amount  not  less  than  ten  per  cent 
of  the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  office  of  the  Architect,  and  all  pro- 
posals must  be  made   upon  such  forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


NOTICE  TO   CONTRACTORS. 


OFFICE  CONSTRUCTING  QUAR- 
rERMASTER,  Fort  Mason.  Cal.,  April 
r,  1915.— .SEALED  PROPOSALS,  in 
;i-iplicate,  for  constructing  a  macadam 
•oad  from  Lobos  Creek  to  near  Battery 
^Chamberlain,  also  for  constructing  a 
concrete  road  with  oiled  shoulders 
'rom  Marine  Hospital  to  new  stable 
ute.  Presidio  of  San  Francisco,  Cal.. 
vill  be  received  here  until  11:00  A.  M. 
ipril  22,  1915,  and  then  opened.  Plans, 
specifications  and  necessary  informa- 
lon  can   be  obtained  here.      Deposit  of 


STATE    OP    CALIFORNIA. 
DEPARTMENT     OF     ENGINEERING. 


CALIFORNIA  HIGHWAY   COMMISSION 


NOTICE   TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Commission,  515  Forum  Building, 
Sacramento,  Cal.,  until  2  o'clock  P.  M. 
on  April  26,  1915,  at  which  time  they 
will  be  publicly  opened  and  read  for 
construction  in  accordance  wit'i  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Sonoma  County  from  Willow  Brook 
to  Southerly  Boundary  (IV-Son-1-C), 
about  6.4  miles  in  length,  to  be  built  of 
Portland  cement  concrete. 

Contra  Costa  County  from  Richmond 
to  Pinole  (IV-C.  C-14-A),  about  5.3 
miles  in  length,  to  be  built  of  Portland 
c*ment   concrete. 

Monterey  County  from  Salinas  to 
Lagunita  (V-Mon-2-A),  about  6.1  miles 
In  length,  to  be  built  of  Portland  ce- 
ment concrete. 

Monterey  County  from  3.2  miles 
north  of  King  City  Bridge  to  Green- 
field (V-Mon-2-E),  about  7.3  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Monterey  County  from  3  miles  north- 
westerly from  Bradley  to  San  Ardo 
(V-Mon-2-H).  about  10.9  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office,  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The    Department    of    Engineering   re- 
serves   the    right    to    reject    any    or    all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  'State. 
CHARLES  D.   BLANEY, 
NEWELL    D.    DARLINGTON, 
CHARLES   F.   STERN, 
California   Highway   Commission 
AUSTN   B.    FLETCHER, 

Highway   Engineer. 
WILSON  R.  ELLIS. 

Secretary.    (*) 
Dated:      March    30,    1915. 

♦ — 

NOTICE   TO   CONTRACTORS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  April  1,  1915. — SEALED  PRO- 
PO.SALS  will  be  opened  in  this  office  at 
3  P.  M.,  May  13,  1915,  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  lighting  fixtuies, 
and  approaches)  of  the  United  States 
Post  Office  at  Park  City,  Utah.  One- 
story  and  basement  building;  ground 
area,  2,300  square  feet;  nonfireproof 
Architect.  (♦) 


PROPOSALS    FOR    BUILDING. 


BUILDING — U.  S.  Department  of  Ag- 
riculture, Office  of  the  Secretary.  Wash- 
ington. D.  C, — ^Sealed  proposals  will  be 
received  by  the  Secretary  of  Agricul- 
ture until  noon,  April  27,  1915,  for  the 
erection  of  a  two-story  frame  cottage, 
telegraph  office  building,  for  the 
weather  bureau.  U.  S.  Department  of 
Agriculture,  at  Neah  Bay.  Wash.,  in 
accordance  with  plans  and  specifica- 
tions, which  may  be  obtained  from 
chief,  U.  S.  weather  bureau,  Washing- 
ton, D.  C,  or  the  U.  S.  weather  bureau 
offices    at    Seattle    or      Port      Crescent, 


1^ 

Wash.  Bids  must  be  sealed  and  in- 
dorsed on  envelope  "Proposals  for 
Weather  Bureau  Building,  Neah  Bay, 
Wash.,"  and  addressed  to  the  chief.  U. 
S.  weather  bureau,  Washington,  D.  C 
The  department  reserves  the  right  to 
reject  any  and  all  bids  and  to  waive 
defects  should  it  be  deemed  in  its  in- 
terest to  do  so.  (Signed)  D.  F.  HOUS- 
TON,   secretary. 


PROPOSALS     FOR     CANAL     SUPPLIES 

PANAMO  CIRCULAR  912— Proposals 
for  Mechanical  Range  Indicators,  Am- 
pere Meters,  Knife  Switches,  Galvan- 
ized Roofing,  Spring  Steel,  Steel  Straps. 
Wire  Lath,  Bolts,  Nuts,  Rivets,  Boat 
Spikes,  Washers,  Cast  Iron  Pipe  and 
Fittings,  Valves,  Sheet  Copper,  Ham- 
mers, Chisels,  Twist  Drills,  Files, 
Saws,  Blacksmiths'  Drills,  Carpenters' 
Braces,  Steel  Squares,  Machetes,  Rakes, 
Oarlocks,  Scrub  Brushes,  Counter 
Brushes,  Paint  Brushes,  Hose,  Packing, 
Asbestos  Gaskets,  Magnesia  Pipe  Cov- 
ering, Leather  Belting,  Belt  Lacing, 
Sash  Cord,  Chalk  Line,  Marline,  Emery 
Cloth,  Sandpaper,  Oilcloth,  Cheese- 
cloth, Sponges  and  Paper. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C,  until 
10:30  a.  m.  April  16,  1915,  at  which  time 
they  will  be  opened  in  public,  for  fur- 
nishing the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  912)  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent,  1086 
North  Point  street,  San  Francisco,  Cal.; 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle,  Wash.; 
Los  Angeles,  Cal.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing   officer. 


PROPOSALS    FOR    FUEL    OIL. 


FUEL  OIL,  ETC.— Office  of  the  De- 
partment Quartermaster,  Chronicle 
Building,  San  Francisco,  Cal — Sealed 
proposals  will  be  received  here  until 
11  a.  m.  April  23,  1915,  for  furnishing 
wood,  coke,  charcoal,  smithing  coal, 
mineral  and  fuel  oil,  gasoline,  etc.,  re- 
quired at  posts  in  the  Western  Depart- 
ment during  fiscal  year  commencing 
.luly  1,  1915.  Information  furnished  on 
application  here  or  to  post  quarter- 
masters and  quartermasters  at  Seattle, 
Wash.,  and  Portland,  Ore.  H.  S.  WAL- 
LACE, colonel,  quartermaster  corps. 
^ 

NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up  to 
and  including^  12  o'clock,  noon,  Tues- 
day, April  27,  1915,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required 
for  the  complete  construction  and 
erection  of  a  building  to  be  known  aa 
the  "Superintendent's  Residence," 
Southern  California  State  Hospital, 
Patton,  California,  in  accordance  with 
the  plans  and  specifications,  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering,     Sacramento,     California. 

Such  bids  will  bts  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department  of   Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento, 
California,    in    good    condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Superinten- 
dent's Residence,  Southern  California 
State    Hospital,     Patton,     California." 

(SIGNED)  W.    F.     McCLURE. 

State   Engineer.    (*) 
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ftTTTI.DIKG   AND   ENGINEERING   NEW? 


w.  fiiu\-^<i.iv.     Aprji     21.    irn. 


W.    R.    BRODE,    Pres.         I-OUIS  R.   HOLM,  Sec.    R.    J.    ERODE,    Vlce-Pre«. 

BRODE   IROIM   WORKS 

established   1886 — Incorporated  1913 
Tel.     Kearny     2464. 

Fabricators  and  Cintracters  if  Struelural  Steil  and  Ornamental  Inn  Wirk 

OHioa  &  W*rks:  %  1  -37  Hawtharn*  St.,  bat.  Haward  &  Falsam  Sts.,    San  Francisca,  Cal. 


NOTICE    TO    I.UMIIKKMEIV. 


BIDS  WANTED  c.  I.  f.  sliip's  slingrs,  ' 
Sydney,  Australia,  for  shipload,  either 
.sail  or  steam,  of  Douprlas  Fir  lumber. 
Specifications  at  THE  AUSTRALIAN 
OPnCES,  419  Market  Street,  San 
Francisco,   Cal.  (*) 

♦ 

PROPOSALS    FOR    BUILDING. 

BUILDING,  ETC. — U.  S.  Department 
of  Agriculture,  Office  of  the  Secretary, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  by  the  Secretary  of 
Agriculture  until  noon  April  27,  1915, 
for  the  erection  of  a  two  story  frame 
cottage,  telegraph  office  building,  for 
the  weather  bureau,  U.  S.  Department 
of  Agriculture,  at  Neah  Bay,  Wash., 
in  accordance  with  plans  and  specifica- 
tions, which  may  be  obtained  from 
chief,  U.  S.  weather  bureau,  Washing- 
ton. D.,  or  the  U.  S.  weather  bureau 
offices  at  Seattle  or  Port  Crescent, 
Wash.  Bids  must  be  sealed  and  in- 
dorsed on  envelope  "Proposals  for 
weather  bureau,  Washington,  D.  C. 
Wash.,"  and  addreaned  to  the  chief, 
weather  bureau,  Washinyton,  D.  C. 
The  department  rftserves  the  right  to 
reject  any  or  all  bids  and  to  waive 
defects  should  it  be  deemed  in  its  in- 
terest to  do  so.  (Signed)  D.  F.  HOUS- 
TON.  Secretary. 

« 

NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W  F.  McClure,  State  Engineer.  Forum 
Building,  Sacramento.  California,  up  to 
and  inoludinK  12  o'cl<»ck,  noon,  Tuesday, 
May  4th,  11>1.*S,  said  bids  then  and  there 
to  be  publicly  opened  and  r<  ad  for  fur- 
nlKhln>;  all  plant,  niatorlnl.s  and  labor, 
and  doiner  the  >vopk  pcfiulred  for  the 
ooniplote  construction  and  erection  of 
ItulldinKK  to  be  known  as  "Worker'B 
CottaR-e  for  Malcii,"  "Kitchen  Iluildini;," 
and  "Power  House,"  Norwalk  State 
IIoMpital,  near  Nopwalk,  California,  in 
accordance  with  the  plans  and  specifi- 
cations therefor,  copies  of  which  may 
be  obtained  on  application  to  the  State 
Department  of  Engineering,  Sacra- 
mento, California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Twenty  ($20.00)  Dollars 
will  be  required  on  plans  and  .specifica- 
tions, the  deposit  to  be  returned  Im- 
mediatelv  on  the  return  of  the  pl;ins 
and  specifications  to  the  State  Depart- 
ment of  Engineering,  at  Sacramento, 
Californi.i,  in  good  condition. 

The  State  Department  of  Engineer- 
ing rest.rve.«  the  right  to  reject  any  and 
all  bids  and  to  waive  any  Informality 
in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McCIure,  State  Engineer,  Sarcamento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  "Workers 
Cottage  for  Males,"  "Kitchen  Building' 
and  "Power  House."  Norwalk  State 
Hospital,  near  Norwalk.  California." 

(SIGNED)  W.    F.    McCLURE, 

State  Engineer.      (•) 


NOTICE  TO   CONTRACTORS. 


OFFICE  CONSTRUCTING  QUARTER- 
MASTER. Fort  Mason.  Cal..  April  10. 
1915. — SEALED  PROPOSAUS,  in  tripli- 
cate, for  constructing  a  timber  crib 
wall  at  Fort  Winfield  Scott.  Cal..  will 
he  received  here  until  11;00  A.  M., 
April  21,  1»1R,  and  then  opened.  Plans, 
specifications  and  necessary  informa- 
tion c.'in  he  obtained  here.  Deposit  of 
$10.00  required  to  insure  return  of 
plan.s.  etc.  Propo.sal.-*  to  be  enclosed  in 
sealed  envelope.*;  and  addres.ied  LT. 
COL.  GEO.  McK.  WILLIAMSON.  Q.  M. 
C.  <*) 


NOTICE    TO   CE.MENT   CONTRACTORS. 

<'l     Have     about     20.000     square     feet     of 
'  concrete    walks      to    be    laid    at      Mos.= 
Beach.    San    ^lateo      Co.      Desire      con- 
tractors   who    will    consider    part    cash 
and   part  property   at  actual   value. 

C.    LITTLEGAGE, 
Room    4,    109   Montgomery    St.    (*t 


NOTICE   TO    CONTRACTORS. 

TREASURY  DICPARTMENT.  U.  S. 
COAST  GUARD.  Washington.  O.  C. 
April  12,  1  91. ->.— SEALED  PROPOSALS 
will  bo  received  at  thi.-^  office  until  2 
o'clock  I'.  ^I.,  of  AA'edncsday,  >Iay  1!». 
1015,  and  then  publicly  opened,  for  tlie 
constuction  of  a  Coast  Guard  Station. 
Keeper's  Quarters,  and  accessorie.«. 
a  boathouse,  launchway.  and  jetty,  on 
the  south  side  of  the  channel,  at  Coos 
Hay.    Oregon. 

Specifications  and  drawings,  form  of 
proposal,  etc.,  and  full  information  can 
be  obtained  upon  ai>plication  to  the 
Superintendent.  13th  District,  Coast 
Guard.  San  Francisco,  California;  the 
Commanding  Oflicer,  Northern  Divi- 
.<ion.  Pacific  Coast,  U.  S.  Coast  Guard, 
Seattle,  Washington;  the  Keeper,  Coos 
Hay  Coast  Guard  Station,  Empire. 
Oregon,  or  to  this  office.  E.  P.  BERT- 
TIOLF,  Captain  Commandant.  (*) 
^^ 

PLNIJS   FOR      THE   UNITED      STATES 
GEOLOGICAL    SURVEY. 


The  sundry  civil  act  as  passed  by  the 
last  session  of  Congress  contained  ap- 
propriations of  $1,355,520  for  the  United 
States  Geological  Survey.  Most  of  the 
appropriations  for  the  Survey  are  in- 
eluded  in  this  great  Government  sup- 
ply bill,  but  in  addition  to  the  above- 
.stated  amount  $40,000  was  appropriat- 
ed in  the  legislative  bill  for  rents,  so 
that  the  total  amount  appropriated  is 
$1,395,520.  The  principal  items  in  the 
appropriations  for  the  Geological  Sur- 
vey for  the  fiscal  year  ending  June  30, 
191G,  are  as  follows; 

Topographic     surveys $350,000 

Geologic     surveys 350,000 

-Mineral  resources  of  Alaska.  .  .  100,000 
Mineral  resources  of  the  U.  S. .  75,000 
Chemical  &  physical  researches     40,000 

Geologic   maps   of  the  U.   S 110,000 

(Jaging    streams,    etc 150,000 

Surveying    national    forests....      75,000 

The  bill  also  appropriates  $175,000 
for  printing  and  binding  Survey  re- 
ports, to  be  expended  by  the  Public 
Printer,  and  $1,500,000  for  the  new  In- 
terior Department  building,  which  is 
to  accommodate  the  Office  of  the  Sec- 
retary of  the  Interior,  the  Geological 
Survey,  the  Reclamation  Service,  the 
Land  Office,  the  Indian  Office,  and  the 
Bureau  of  Mines,  all  bureaus  of  the  In- 
terior Department  whose  work  is 
closely  related  to  that  of  the  Survey 
and  among  all  of  which  there  is  more 
or    less    constant    co-operation.  The 

total  cost  of  the  new  buildings  has 
been   fixed  at  $2,596,000. 

• 

I.OXGE.ST    IIKIDGE    IN    THE    WORLD. 

Hell      Cale      to     lie     CrosMcd      Overhead 
with   n   Steel   Span. 


Nearest  to 
Everything 


POWELL  ST.       ATOTARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


European  Plan  Rates  $  1 .50  up. 


Management, 


Chester  W.  Kellejf 


Within  the  precincts  of  New  York 
city  one  of  the  longest  railroad  bridges 
in  the  world  is  being  erected.  Twenty- 
live    million    dollars    is    being    expended 


on  a  project  to  connect  two  giant 
transportation  sy.stems,  and  it  is  be- 
ing done  so  quietly  that  practically 
nothing  is  heard  of  it.  The  Hell  Gate 
bridge  is  to  connect  the  New  York, 
New  Haven  and  Hartford  railroad 
with    the    Pennsylvania    railroad. 

A  railroad  bridge  that  is  3%  miles 
long  is  considered  by  engineers  to  be 
unquestionably  entitled  to  the  name  of 
the  greatest  bridge  in  the  world.  It  is 
to  contain  as  its  most  vital  member 
the  longest  steel  arch  span  that  the 
world  has  seen.  The  Hell  Gate  bridge 
.-^pans  that  portion  of  the  junction  of 
the  East  River  and  Long  Island  Sound 
known  as  Little  Hell  Gate  and  Hell 
Gate. 

The  completion  of  the  bridge  will 
then  for  the  first  time  form  an  all  rail 
continuous  connection  between  north 
;md  south.  The  track.s  of  the  New 
llaven  are  tapped  by  the  new  stru^ 
ture  at  East  One  Hundred  and  Forty- 
second  street  in  the  borough  of  the 
Bronx:  the  tracks  of  the  Pennsylvania 
railroad  are  connected  at  the  terminus 
.vards  east  of  Long  Island  City, 
though  here  they  are  known  as  the 
Long  Island  railroad  tracks.  The 
route  from  Boston  to  Washington  will 
he.  on  completion  of  the  new  struc- 
ture. acro.ss  the  Hell  Gate,  to  Ijong 
Island,  to  Manhattan  Island  via  the 
East  River  Pennsylvania  tunnels,  the 
Penrlsylvania  station  to  New  Jer- 
.>sey  via  the  Hudson  River  tunnels,  and 
.-jouth  over  the  Pennsylvania  and  con- 
nections. 

The  engineers  expect  to  have  the 
.structure  completed  by  January  1, 
1917,  and  on  that  date  hope  to  run  the 
first  train  over  the  bridge  and  through 
the  Pennsylvania  tunnels  to  the  south. 


Wednosaay,      April      21,     l9l^. 
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ADVANCE  NEWS 

Classified  according  to  Location 


SAN   FRANCISCO. 


APARTMENT  HOUSE — 4  story  and 
base,  steel  and  brick.  $32,000.  San 
Francisco.  Architect,  W.  F.  Gunnison, 
Nevada  Bank  Bldg-.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Sutter  street  near  Hyde, 
having-  a  frontage  of  tya  feet  and  ic 
depth  of  120  feet.  The  interior  has 
been  arranged  for  a  number  of  apart- 
ments of  three  and  four  rooms.  Inte- 
rior fini.sh  will  be  of  pine  and  hard- 
wood. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  All  apartments  will 
have  pivate  entrances  and  reception 
halls.  There  will  be  wall  beds  and 
steam  heat.  There  will  be  elevator 
service,  vacuum  cleaning  and  hot 
water  supply.  Bath  rooms  will  have 
will  be  finished  in  marble  and  tile. 
Ornamental  plaster  will  be  used  in  the 
entrance  halls.  Tht>  building  will  be 
finished  in  pressed  brick  trimmed  with 
terra  cotta.  Plans  are  now  being  pre- 
pared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $17,500.  San  Francisco. 
Architects,  Rousseau  &  Rousseau, 
French  Bank  Bldg.,  S.  F.  Owner,  Ge- 
rard Investment  Co.,  110  Sutter  street, 
S.  F.  The  building  will  be  erected  at 
the  corner  of  Pine  and  Mason  streets, 
covering  an  area  of  23  by  62 1^  feet. 
The  first  floor  will  contain  a  number 
of  stores.  Upper  flours  will  be  ar- 
ranged for  four  large  apartments.  In- 
terior finish  will  be  of  pine  and  hard- 
living  and  dining  rooms.  There  will 
be  steam  heat.  All  apartments  will 
have  walls  beds  and  private  baths. 
Bath  rooms  will  be  finished  in  tile. 
Marble  and  tile  wainscot  will  be  used 
in  the  entrance.  The  exterior  of  the 
building  will  be  finished  in  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being   purchased. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $19,500.  San  Francisco. 
Architect,  O.  R.  Thayer,  20  Montgom- 
ery street,  S.  F.  Owner,  Mrs.  W.  A. 
Goericke.  The  building  will  be  erect- 
ed on  the  southwest  corner  of  Clayton 
and  Fell  streets.  There  will  be  a  total 
of  45  apartments  of  two,  three  and 
four  rooms.  Interior  will  be  finished 
in  pine  an'd  Philippine  mahogany. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  Plans  pro- 
vide for  steam  heat  and  hot  water  sys- 
tem. Portable  vacuum  cleaners  will 
be  used.  All  apartments  will  be 
equipped  with  wall  beds.  Bath  rooms 
will  be  finished  in  tile  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labo<.  Materials  are 
now  being  purchased. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $18,000. 
San        Francisco.        Architect,      Albert 


Schroepfer,  Foxcroft  Bldg.,  S.  F.  Own- 
er, L..  B.  Stoff.  The  building  will  be 
erected  on  the  south  side  of  Bush 
street  west  of  Leavenworth.  The  build- 
ing will  contain  eight  apartments.  In- 
terior finish  will  be  of  pine  and  red- 
wood, with  hardwood  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  All  apartments  will 
have  wall  beds  and  private  baths. 
Bath  rooms  will  be  finished  in  tile  and 
composition  boors.  Plans  provide  for 
compcsition  floors.  Plans  provide  for 
hot  water  service.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  fin- 
ished with  pressed  brick  trimmed  with 
terra  cotta.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor, 
under  the  supervision  of  the  archi- 
tect. 

APARTMENT  HOUSE  ALTERATION 
— 2  story  and  base,  frame,  $3,000.  San 
Francisco.  Architects,  O'Brien  Bros., 
240  Montgomery  street,  S.  F.  Owner, 
.ludge  Shortall.  The  present  two- 
story  frame  dwelling  located  on  Ash- 
bury  street  near  16th  will  be  altered 
into  a  modern  apartment  house.  There 
will  be  three  apartments  of  three, 
four  and  five  rooms.  The  work  will 
include  interior  finish,  plaster,  paint- 
ing, electric  work,  plumbing  and  a 
hot  water  system.  Some  exterior  al- 
teration will  also  be  made.  Plans  are 
complete  and  figures  are  now  being 
taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  C.  H.  Woods,  353 
29th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  east  side  of  29th 
avenue  south  of  California,  and  has 
been  designed  to  contain  five  rooms 
and  bath.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  The  will  be  an  open  fire  place 
with  tile  or  brick  mantel.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  and  kitchen  will  be  finished 
in  imitation  tile.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  and  rustic.  Plans  are  com- 
plete and  are  in  the  hands  of  the  own- 
er, who  will  do  the  work  by  Day 
Labor. 

RESIDENCE  ALTERATIONS  AND 
ADDITIONS  —  Frame  construction. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect. Henry  Shermund,  Mills  Bldg., 
S.  F.  Owner,  R.  H.  Flalo,  2651  Baker 
street.  The  present  two-story  frame 
dwelling  located  at  2651  Baker  street 
will  undergo  alterations  and  additions. 
Two  rooms  will  be  added  to  the  pres- 
ent structure  to  the  lot  line  and  a  new 
front  will  be  built.  Hardwood  floors, 
new  interior  trim,  open  fire  places,  tile 
mantels,  new  plumbing,  electric  work 
and  painting  are  included  in  this 
work.  Plans  have  been  figured  and 
the    contract   will    be    awarded    shortly. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, none.  Owner,  J.  N.  Peters,  1010 
Balboa  street,  S.  F.     The  dwelling  will 


be  erected  on  the  east  line  of  20th 
avenue  south  of  Clement  street,  and 
has  been  designed  to  contain  seven 
looms,  bath  and  sleeping  porch.  The 
interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
piinclpal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  An  automatic  water  heater  is 
.specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will    do    the   work   by   Day   Labor. 

RESIDENCE — 4,  2  story  and  base, 
frame,  $2,500  each.  San  Francisco. 
Architect,  Jos.  M.  Geary,  2581  Post 
street.  Owner,  J.  E.  Kruse,  23rd  and 
Shotwell  street,  S.  F.  The  dwellings 
will  be  erected  on  the  north  side  of 
College  Terrace  west  of  Mission  street. 
The  dwellings  have  been  designed  to 
contain  five  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood. 
Some  .hardwood  floors  will  be  used. 
There  will  be  an  open  fire  places  with 
brick  or  tile  mantels  in  the  sitting 
rooms.  Bath  rooms  and  kitchens  will 
have  imitation  tile  wainscot.  Auto- 
matic water  heaters  are  specified.  Ex- 
teriors of  the  dwellings  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now    being   purchased. 

RESIDENCES — 2,  2  story  and  base, 
frame,  $2,600  each.  San  Francisco. 
Architect,  none.  Owner,  A.  V.  Ander- 
son, 1604  10th  avenue,  S.  F.  These  two 
houses  will  be  erected  on  the  east  side 
of  19th  avenue  south  of  Balboa  street. 
Each  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  In  the  living  room  and 
dining  room.  There  will  be  large  open 
fire  places  with  tile  or  brick  mantels. 
Imitation  tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Automatic  water 
heaters  are  specified.  Exteriors  will 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  nands  of  the  own- 
er who  will  do  the  work  by  Day 
Labor. 

MACHINERY— Cost  not  stated.  San 
Francisco.  Engineer,  City  Engineer, 
Temporary  City  Hall  Bldg.,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  opened  for  logging  machinery 
and  saw  mill  equipment  at  the  last 
meeting  of  the  Board  of  Public  Works 
.show  the  Western  Equipment  Co.  low 
at  $2,950  for  the  logging  equipment, 
and  Harron,  Rlckard  &  McCone  low  on 
the  saw  mill  equipment  at  $4,958.25. 
Contracts  will  probably  be  awarded  at 
the  next  meeting  of  the  Board.  A  com- 
plete list  of  the  bids  appears  under 
another  heading  in  this  issue. 

PLATS — 3  story  and  base,  frame, 
$ 8,000.      San  Francisco.   Architect,   Paul 
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F.  De  Martini.  L'123  Powell  street.  S.  F. 
Owner's  name  withheld.  The  buildinR 
will  be  erected  on  Stockton  street 
near  Oi-eenwich.  and  ha.'*  been  de- 
.*;isned  tc  contain  three  modern  flats 
with  a  private  gaiagre  in  the  base- 
ment. Kach  of  the  flat.s  will  contain 
.•iix  rooms.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living:  rooms  and  dinins'  rooms. 
There  will  be  open  fire  place-s  with  tile 
or  brick  mantels.  Tile  wain.«cot  will 
be  used  in  the  bath  rooms.  Automatic 
water  heaters  ai'e  specified.  Exterior 
of  the  building:  will  be  covered  with 
shiplap  and  cement  plaster  on  meta> 
lath.      Plans    are    now    beinp:    prepared. 

FI.,ATS — 2  story  and  ba.«e,  frame, 
$.').000.  San  Francisco.  Architects. 
O'Brien  Bros,  2'10  Montgomery  street. 
S.  F.  Owner.  Mis.  Ackerman.  The 
building'  will  be  erected  on  Diamond 
street  north  of  1 9th  street,  and  has 
been  designed  to  contain  two  flats  of 
five  and  six  rooms  each  Interior  fin- 
i.sh  will  be  of  pine  and  redwood.  There 
will  be  two  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
rooms  and  kitc*iens.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being   taken. 

FLATS — 3  story  and  base,  frame, 
16,500.  San  Francisco.  Architect,  Paul 
F.  De  Martini,  123  Powell  street,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Greenwich  street 
near  Powell,  and  has  been  designed  to 
contain  three  flats  of  five  and  six 
rooms  each.  Interior  will  be  finished 
in  pine  and  redwood.  Some  hardwood 
floors  will  be  used.  The  living  rooms 
will  have  a  large  open  fire  place  with 
tile  or  brick  mantels.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
rooms  and  kitcliens.  Exterior  will  be 
covered  with  i  ustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures  are   being  taken. 

FLATS — 2  story  and  base,  frame, 
$4,000.  San  Francisco.  Architect,  Paul 
h\  De  Martini.  2123  Powell  street,  S. 
F.  Owner's  name  not  given.  The 
building  1  as  been  designed  to  contain 
two  modern  flats  of  four  and  Pivc 
rooms,  and  will  be  erected  on  Green 
.-street  near  Montgomery.  In'trior  iin- 
ish  will  be  of  pine  and  redwood.  Some 
oak  floor.s  will  be  used.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in 
the  bath  rooms.  Automatic  water  heat- 
ers are  specified.  lOxteiior  of  the 
building  will  be  covered  with  cemen: 
pla.'^ti  r  on  metal  lath.  Plans  are  now 
being    prepared. 

FLATS — 3  story  and  base,  frame. 
$S..500.  San  F'rancisco.  Architect,  P. 
F.  De  Martini,  2123  Powell  street,  S. 
F.  Owners.  A.  and  .1.  Dezirolki,  1847 
.Minna  street.  The  building  will  be 
erected  on  the  south  side  of  Chestnut 
street  east  of  nuchnnan,  covering  an 
area  of  30  by  6"  feet.  There  will  be 
six  modern  flats.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  rooms,  dining  rooms 
and  reception  hall.s.  There  will  be 
open  lire  places  and  automatic  water 
heaters.  .Maii^;ls  will  be  of  tile  and 
brick.  Imitiuip^m  tile  wainscot  will  be 
used  in  tliu'-  jath  rooms  and  kitchens. 
Exterior    u>     the   building    will    be   cov- 


ered with  ru.-;tic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  a  coiitra<-t  will  be  awarded  within 
the   next  few   days. 

FLAT  ALTERATION — 3  story  and 
ha.se.  frrne,  $3. .500.  San  Francisco. 
-Architect,  Sidney  B.  Xewsom,  Nevada 
Hank  BIdg.,  S.  F.  Ov/ner's  name  with- 
held. A  large  three-story  and  base- 
ment building  located  on  Noe  street 
will  undergo  extensive  alteration.  In- 
cluded in  the  work  will  be  new  plas- 
ter, plumbing,  electric  work,  painting 
some  interior  finish  and  hardwood 
floors.  The  exterior  will  also  be  al- 
tered and  the  front  faced  with  cement 
plaster  on  metal  latli.  Plans  are  com- 
plete   and    figures    are    being    taken. 

TIMBER  CRIB  CONSTRUCTION  — 
Cot  not  stated.  Fori  Winfield  Scott. 
Engineer.  Constructing  Quartermas- 
ter's Office.  Fort  Mason.  Owners,  U.  S. 
Government.  Plans  have  been  com- 
pleted and  are  now  out  for  figures  for 
the  construction  of  a  large  timber  crib 
to  be  erected  at  Fort  Winfield  Scott. 
Plans  are  complete  and  can  be  se- 
cured from  the  offlce  of  the  construct- 
ing quartermaster.  Bids  will  close  on 
April  21st.  An  official  proposal  ap- 
pears  in   another  column   of   this   issue. 

RESIDENCE  —  2  storj"  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, C.  S.  McNally,  Mechanics'  Insti- 
tute Bldg.,  S.  F.  Owner's  name  with- 
held. The  dwelling  will  be  erected  at 
the  coiner  of  19th  avenue  and  Anza 
street,  and  has  been  designed  for  a 
seven-room  house  with  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  southern  gum.  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  and  tile  mantels.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and   figures   are   being   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  San  Francisco.  Archi- 
tects, Rhodes  &  Marisch.  3372  ICth 
street,  S.  F.  Owner,  C.-  Sorenson,  67 
Douglas  street.  S.  F.  The  dwelling  will 
be  erected  on  Douglas  street  north  of 
i7ih.  and  has  been  designed  to  contain 
seven  rooms  and  bath.  Interior  will 
be  finished  in  pine  and  elm  with  some 
hardwood  floors.  There  will  be  an 
open  fire  place  and  tile  mantel.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
tiie    work   will   be   done   by    Day    Labor. 

lUCSIDLNCi:  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
si<iio  Terrace.  S.  F.  The  dwelling  will 
be  erected  at  the  northwest  corner  of 
27th  avenue  and  Irving  street,  and  has 
been  designed  for  a  six-room  house 
with  bath.  Interior  fini.sh  will  be  of 
and  redwood.  Hardwood  floors 
II  bo  u.sed  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  Are  place. 
Mantel  will  he  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  room.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  /Iwelling  will  be  cov- 
ired  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor. 
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RESIDENCE  —  2  story  and  base, 
name,  $2,500.  San  Francisco.  Archi- 
tect, O.  E.  Evans,  2567  Mission  street. 
.-''.  F.  Owners,  O.  E.  Evans  and  Jennie 
c.  Evans.  The  dwelling  has  been  de- 
■•^igned  for  a  six-room  house,  and  will 
be  erected  on  Covier  street  south  of 
-Marys  street.  Interior  will  be  finished 
in  pine  and  redwood.  Some  hardwood 
il.iors  will  be  used.  There  will  be  an 
open  fire  place  and  tile  mantel.  Bath 
room  will  be  finished  in  tile.  Exterior 
of  the  house  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
bt    done    by    Day    Labor. 

RESIDENCES— 6,  2  story  and  base, 
frame,  $2,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  .1.  Anderson,  423 
nith  avenue.  S.  F.  These  dwellings 
will  be  erected  on  the  west  side  of  17th 
avenue  south  of  Geary  street  and  each 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  be  a  large  open  fire  place  in  each 
living  room.  Mantels  will  be  of  tile 
and  brick.  Automatic  water  heaters 
will  be  installed.  Bath  rooms  will 
have  imitation  tile  wainscot  and 
lloors..  Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $37,500.  San  Francisco. 
Architect.  W.  G.  Hind.  46  Kearny 
.-=tieet.  S.  F.  Owner,  Dr.  R.  W.  Payne. 
The  building  will  be  erected  at  the 
northwest  corner  of  Jones  and  Sacra- 
mento streets,  overing  a  considerable 
area.  There  will  be  a  total  of  21 
apartments  arranged  fn  suites  of  two 
;iiid  three  rooms.  Interiors  will  be  fin- 
ished in  pine  and  hardwood  with 
hardwood  floors  in  the  living  and  din- 
ing ropms.  Plans  provide  for  steam 
heat,  xn  automatic  elevator  and  dumb 
waiters.  A  hot  water  supply  will  alscf 
be  installed.  Bath  rooms  will  be  fin- 
ished in  tile.  Marble  and  tile  wain- 
cot  will  be  used  in  the  entrance.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  segregated  fig- 
ures are  being  taken. 

FLAT  ALTERATION— 2  story  and 
base,  frame.  $2,000.  San  Francisco. 
-\rchitect,  John  Ettler,  604  Mission 
street,  S.  F.  Owner,  L.  B.  Blngley. 
This  work  will  consist  of  adding  two 
rooms  to  the  present  building  located 
at  1451  Page  street,  in.-^talling  hard- 
wood floors  and  new  interior  trim, 
l)lumbing,  electric  work  and  painting. 
Plans  are  complete  and  figures  will  be 
taken   at   once. 

HOTEL — 3  story  and  base,  frame, 
$11,000.  San  Francisco.  Architect, 
.1.  R.  Miller,  Lick  BIdg.,  S.  F.  Owners, 
lolin  Brickell  Co.  The  building  will 
be  erected  on  the  north  side  of  Broad- 
way west  of  Montgomery  street,  cov- 
ering an  area  of  46  by  100  feet.  There 
will  be  two  stores  and  a  saloon  on  the 
first  floor.  The  upper  floors  will  be 
arranged  for  a  number  of  sing'e  rooms 
:\nd  baths.  Interior  finish  will  be  of 
pine  throughout.  Composition  tile 
floors  will  be  used.  There  will  be  a 
hot  water  system.  Patent  store  fronts 
are  siTeclfled.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
cement    plaster    on    metal    lath.      Plans 
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have     been     out     for     figures    and     con- 
tracts  will    be   awarded    shortly. 

LIBRARY — 3  story  and  base.  Class 
A  construction,  $1,000,000.  San  Fran- 
cisco. Ai'chitect,  George  William  Kel- 
ham,  Sharon  Bldg.  Owners,  City  and 
County  of  San  Francisco.  Bids  have 
been  received  for  the  structural  steel 
work,  but  have  not  been  opened. 
There  were  six  bids,  two  from  eastern 
cities.  The  next  work  to  be  adver- 
tised for  will  be  the  stone  work.  Cal- 
ifornia   granite    is    specified. 

Contracts  Awarded. 

GARAGE — .3  story  and  base,  rein- 
forced concrete,  $35,000.  San  Fran- 
cisco. Architects,  O'Brien  Bros.,  240 
Montgomery  street,  S.  F.  Owner,  Ch«.s. 
F.  Hanlon,  Phelan  Bldg.  Contractor, 
P.  A.  Palmer,  Monadnock  Bldg.,  S.  F. 
Contract    price,    $35,000. 

GARAGE — :i  story  and  base,  rein- 
forced concrete,  $4  0,000.  San  Francis- 
co. Architects,  Stewart  &  Smith,  244 
Kearny  St.,  S.  F.  Owner,  Louis  Gass- 
ner.  Contractors,  McMuUin-Van  Voor- 
hies  Co.,  110  Jessie  street,  S.  F.  Con- 
tract   price,    $40,000. 


Stanley  Works  Exhibit 
Has  Been  In^alled. 


Part     of     Display     Consist.s     of     Cases 

AVhioh    Traveled    Over    EiKht^tn 

Thousand    Miles. 


The  Stanley  Works  of  New  Britain, 
Conn.,  are  exhibiting  their  manviac- 
tiired  products,  consisting  of  ."^lielf 
and  builders'  hardware,  box  strapping 
and  cold  rolled  steel,  in  the  Palace  of 
Manufactures  at  the  Panama-Pacific 
International  Exposition.  The  display 
occupies  a  floor  space  of  400 
square  feet  with  260  square  feet  of 
wall  space  on  which  the  products  are 
shown.  The  architecture  of  the 
booth  follows  the  Mission  style  and  is 
in  harmony  with  surrounding  ex- 
hibits; the  interior  being  finished  in 
quartered   oak. 

The  exhibit  proper  is  displayed  on 
fourteen  panels  in  cases  with  sliding 
glass  doors,  lighted  by  concealed  elec- 
tric lights.  Some  of  the  most  popular 
lines  of  hinges,  plated  butts,  door 
bolts  and  shelf  brackets  are  shown  in 
practically  all  sizes  and  finishes.  At 
the  rear  of  the  booth  there  is  a  pair  of 
full  sized  garage  doors,  equipped  with 
Stanley's  latest  garage  hardware. 
There  are  also  seven  models,  showing 
ball  bearing  butts,  half  surface  butts, 
blind  trimmings,  screen  hardware 
storm  sash  equipment,  garage  hard- 
ware and  casement  hardware,  in  act- 
ual size. 

A  large  butt  or  hinge  of  unique  de- 
sign is  displayed.  This  hinge  is 
twenty-four  inches  square  and  weighs 
ninety  pounds.  It  1.=!  the  largest  door 
butt  ever  manufactured  and  is  finished 
in  "Stanley  Sherardized"  and  plate  fin- 
ish, which  is  so  popular  just  now 
where  moisture  is  apt  to  affect  the  fin- 
ish. 

Sherardizing  is  a  comparatively  new 
process  for  rust-proofing  metal  sur- 
faces. A  long  serief  of  rigid  tests  has 
demonstrated  the  great  superiority  of 
Sherardizing  over  any  other  process 
hitherto  used,  and  Is  rapidly  displac- 
ing hot  iand  electro-galvanizing  on 
many  lines  of  work.     By  the  Sherard- 


izing process  the  surface  of  the  metal 
becomes  impregnated  with  zinc,  form- 
ing an  alloy  that  prevents  rust  and 
corrosion,  and  will  withstand  more 
rigid  tests  than  required  by  the  U.  S. 
Government  for  hot  galvanizing.  After 
exposure  for  two  and  one-half  years 
to  unfavorable  conditions,  Sherardized 
goods  have  shown  no  deterioration 
other  than  discoloration  of  the  sur- 
face. 

It  is  of  particular  value  in  the  man- 
ufacture of  "Stanley"  butts,  hinges, 
etc.,  in  that  u  Sherardized  surface  will 
receive  and  retain  an  electro  plate 
finish,  making  available  an  orna- 
mental as  weil  as  rust-proof  finish 
over  steel. 

One  panel  is  devoted  to  export 
goods,  such  as  fichas  and  paumelles, 
and  lines  sold  in  the  Orient,  China  and 
Japan. 

Box  strapping  in  various  designs 
and  widths,  box  fasteners,  case  seals, 
corrugated  fasteners,  are  shown  in  an 
attractive  manner.  There  is  also  an 
actual  photograph  showing  six  cases, 
with  Stanley  box  strapping,  shipped 
from  New  Britain,  Conn.,  to  Colombo, 
India,  and  back  to  New  Britain, 
weighing  over  two  hundred  and  fifty 
pounds  each,  handled  over  twenty 
times,     traveling    18,000    miles.  The 

cases  were  not  broken  or  the  contents 
damaged. 

Cold  rolled  strip  steel  is  displayed 
in  coils  drawn  out  in  cone  shape.  The 
treatment  of  steel  for  drawn  or  press 
work  is  shown  by  samples  of  build- 
ers'   hardware,    escutcheons,    etc. 

The  Stanley  Works  extend  a  cor- 
dial invitation  to  all  its  friends  among 
the  architects,  builders,  carpenters  and 
general  public  to  see  this  exhibit  at 
close  range  in  their  booth  in  the  Pal- 
ace of  Manufactures,  5th  street  and 
Avenue  D. 


City  Bids  Opened 

Bids     Opened     at     Regular     :>leetinK     of 

Board    of      I*ul>lie    >\~orlis       for    Ma- 

cliiner.v    and    Painting. 


Bids  weVe  opened  at  the  regeular 
Wednesday  afternoon  meeting  of  the 
Board  of  Public  Works  for  furnishing 
logging  machinery  and  saw  mill  ma- 
chinery for  the  Hetch-Hetchy  Water 
Project  and  for  the  painting  of  the 
Pathological  Ward  at  the  San  Fran- 
cisco City  Hospital.  Following  is  a 
complete  list  of  the  bids  as  opened: 
Log-gringr  >Iachinery. 

Western     Equipment     Co $2,950.00 

Leland    Equipment    Co 3,250.00 

N.   B.   Livermore 3,799.35 

A.    L.    Young    Machinery    Co....    3,775.00 
Saw    3Iill    Machinery-. 

Eby  Machinery  Co   (g)    $4,975. 

Harron,  Rickard  &  McCone  (a)  $1,463 
(b)  $677.55;  (c)  $957.90;  (d)  $363.40; 
(e)    $380;     (f)    $1,291;    (g)    $4,958.25. 

The   Enterprise   Co.    (g)    $5,190. 

A.  L.  Young  Machinery  Co.  (a)  $1,952 
(b)    $653;    (e)    $447. 

California     Hydraulic     Eng.     Co.     (a) 

$1,370. 

General      ^lachinery      &    Supply      Co. 

(a)    $1,416;    (b)    $675. 

Painting,  Patiiologioal   Ward. 

F.    R.    Kissell $2,610 

D.     Zelinsky     1,764 

Tormy    &    Co 2,237 

B.  J.    Donovan 1,869 


Architedural  Club 
1915  Exhibition 

The  following  closing  dates  for 
entry  blanks,  etc.,  in  connection 
with  the  1915  exhibition  of  the  San 
Francisco  Architectural  Club  have 
been  announced: 

Entry  blanks  for  drawings,  etc.. 
that  will  be  selected  for  reproduction 
in  Year  Book,  must  be  mailed  to  us 
by   April   26   at   the   latest. 

All  other  entry  blanks  for  exhibition 
must  be  mailed  not  later  than  May  7, 
1915.  We  will  call  for  material  when 
notified.  Thi.s  matter  is  as  important 
to  the  architects  as  it  is  to  us,  so  get 
busy  and  do  it  XOW. 

Date  of  Exhibition,  June  7th  to  19th, 
inclusive. 

Date    of    Convention,       Architectural 
League   of   the   Pacific   Coast,   June   7th, 
8th    and    9th. 
-SAX     FRANCISCO       ARCHITECTURAL 

CLUB, 

Exhibition    Headquarters, 
201    Merchants   National   Bank    Bldg. 
Phone  Douglas  930. 


dnuiing  Contracts   ATiaraed. 


San  Francisco 


No. 

1093 
1094 
1095 
1096 
1097 
1098 
1099 
1100 
1101 
1102 
1103 
1104 
1105 
1106 
1107 
1108 
1109 

nio 
11 11 

1112 

1113 

1114 

1115 

1116 

1117 

1118 

1119 

1120 

1121 

1122 

1123 

1124 

1125 

1126 

1127 

1128 

1129 

1130 

1131 

1132 

1133 

1134 

1135 

1136 

1137 

11  38 

1139 

1140 

1141 

1142 

1143 

1144 

1145 

1146 

1147 

1148 

1149 

1150 

1151 

1152 

1153 

1154 

1155 

1156 

1157 

1158 


Owner.         Contractor 

Rednall  Rednall 

Same  Same 

Barry  Barrv 

Same  Same 

Metro  Inv  Owner 

Abbot  Empire 

Consumers  Trost 

Heymans  Heymans 

Foster     Kleiser 

Aaron      Aaron 

Gerard    Invst    Owner 

Slocumb     King 

Machio     Parry 

Horan     Frederick 

Tyler     Tyler 

Tyler       Tyler 

Kruse     Kruse 

Kruse     Kruse 

Kruse      Kruse 

Kiuse     Kruse 

Anderson     Anderson 

Anderson     Anderson 

Gunn      Brown 

Rainier     Sound 

Same    Judson 

Same      Dillon 

Branagan     Ruegg 

Lundberg      Johnson 

McKillop     Drake 

Pope     Bos 

P   P  I   E Johns 

Terminal    Inv.... Am    Cone 

Spreckels     :MacRorie 

Fiala     Graham 

Stoff     Stoff 

Woods     Woods 

Lynch     Lynch 

-McMillan     McMillan 

Peters    :.  .Peters 

Cole     Cole 

Lunder     Lunder 

Gartland      Seid 

Koenetsky     Tubbs 

Rhine      Campbell 

Associated    Oil     ....Owner 

Brant     Brant 

Urban    Rlty    ..Urban    Rlty 

Shell   Oil    Shall   Oil 

Newell     Higginson 

Same     Same 

Y    M    I Kiesel 

Donovan     McCormack 

Shortall      Shortall 

Olson     Olson 

Acttis     Garino 

Peyret     Legrand 

Hotel     Wash Novelty 

Foster      Novelty 

Lundberg     Johnson 

Brommer     Bluxome 

Strehl      Watson 

Cal.   Fruit    Murphy 

I^angbehn     Langbehn 

Evans     Evans 

Anderson  Anderson 

Anderson  Anderson 


Amt. 

4500 

4  500 

9000 

9000 

45000 

800 

SOD 

1950 

800 

2500 

15000 

500 

1000 

500 

5000 

5000 

2500 

2500 

2500 

2500 

2000 

2600 

4150 

541883 

129404 

5950 

4270 

573 

11100 

4350 

11000 

10350 

2150 

1050 

18000 

2500 

400 

400 

4000 

1250 

400 

400 

450 

500 

1000 

400 

14000 

500 

6135 

7005 

3075 

2850 

1000 

1950 

1000 

4  50 

400 

800 

550 

400 

4  50 

500 

1400 

2000 

2400 

2400 


lisy  Anderson      Anderson  2400 

11'60  Anderson     Anderson  2400 

1161  Anderson      Anderson  2400 

llfi2  Anderson      Anderson  2400 

we,?.  Bacigalupi    De   Lucchi  llOd 

WiiA  Same      Coppellotti  1075 

ll«r.  Same    De    Benedetti  6050 

1166  Same     Curran  1150 

1167  Oantner     Zelinsky  1540 

116S  Hart     .Pasqualetti  1900 

TRAME   DWELLING 

(109.".)      S     FILBERT     112-6     W     Baker. 

Two-story  and  basement  frame  dwlp. 

I  i<v  ner .  ;  .  .  .  .  V\\    W.    Rednall,    2500    FIl- 

Ijert,   San   Francisco. 
Architect  . .  .None, 
bay's  work.  COST,   $4500 


blllLnikG  AS'D  fcNGlNfiERiNG  KfiWS 

(Jwner Foster  &    Kleiser    of    Cali- 
fornia, 273    Valencia,    S.    F. 
-Achitect  .  .  .None. 
Day's   work.  COST,   1800 


FRAME  DWELLING 

(ipf>4)      S      FILBERT    S7-6    W      Baket. 
Two-story  and  basement  frame  dwlg. 
Owner W.    W.    Rednall,    2500    Fil- 
bert,  San  Francisco. 
Architect  .  .  .None. 
Lay's   work.  COST.    $4500 

KRAMBi   FLATS 

(1095)  S  GREEN  206-3  W  Leaven- 
worth. Thrse-story  and  basement 
frame    (6)    flats. 

.(wner Thos.    F.    Barry,    3041    20th, 

San    Francisco. 

Architect  .  .  .None. 

Dav-s  work.  COST.  $9000 


FRAME    FLATS 

(1096)  S  GREEN  -238-9  W  Leaven- 
worth. Three-story  and  basement 
frame    (G)    Hats. 

I  )wner Thos.    F.    Barry,    3641    20th, 

San   Francisco. 

.\rchitect  .  .  .None. 

Day's  work.  COST,  $9000 


BRICK    STORES    AND    APARTMENTS 
(1097)      N  ELLIS   77-6   W   Leavenworth. 

Five-story  and  basement  brick  .stores 

and    (36)   apartments. 

Owner Metropolis   Investment   Co., 

333  Kearny,  San  Francisco. 
.Architect  .  .  .None. 
Day's   work.  COST,    $45,000, 


MARQUISE 

(109S)  NW  EDDY  AND  F-ILLMORE, 
lOrect    mar(juise. 

'Jwner Mr.   Abbot. 

Architect  ..  .Reld  Bros.,  105  Mont- 
gomery,   San    Francisco. 

Contractor.  .Empire  Sheet  Metal  Wks,, 
7«0  Golden  Gate  Aye., 
San   Francisco. 

COST.   1800 

ALTERATIONS 

(1099)  W  EIGHTH  100  N  Bryant. 
Erect  wood  partition^,  metal  lath 
and   plaster. 

Owner Consumers'      Ice    Co.,      438 

8th,    San    Francisco. 

Architect  .  .  .None. 

Contractor ..  Robert  Trost,  6th  and 
Howard,   San    Francisco. 

COST,    $800 

FlfA.ME    DWELLING 

(1100)  E  FORTY-FIFTH  AVE  252  N 
Mnlboa.  One-story  and  basement 
frame  dwellinR:. 

Owner Oscar   Heyman    &    Bro.,   742 

.Market,    .'^an    Francisco. 
.Arc  hit'"ct  .  .  .  None. 
Day's    work.  COST,    $1950 


FRAME    DWELLING 

(1102)      W  COLE  77  S  17th.     Two-story 
and    basement    frame   dwelling. 

Owner Robert  Aaron,   265   Laussat 

Ave.,    San    Francisco. 
-Architect  .  .  .None. 

Supt O.    Aaron,    '425   Cole,   S.   F. 

Day's   work.  COST,   $2500 


FRAME    STORES 

(1103)  NW  PINF:  AND  MASON.  Three 
story  frame  .stores  and  (4)  apart- 
ments. 

Owner GerarJ  Investment  Co.,   110 

Sutter,    San    Francisco. 
Architect  ..  .Rousseau   &   Rousseau,    110 

Sutter,    San    Francisco. 
Day's   work.  COST,   $15,000 


RAISE   AND   ALTER 

(1104)      N0.1243   SEVENTH  AVE.   Raise 
and  alter  dwelling. 

Owner Mrs.  Rose  Slocumb,  Prem. 

Architect  .  .  .None. 

Contractor.  .W.    S.    King,     224     Haight, 
San   FYancisco. 

COST,    $500 


FRAME    DWELLING 

(1105)      E     ASHTON     300    N     Holloway. 
One-story  and  basement  frame  dwlg. 

Owner Mrs.      Grace     Machio.       222 

Itaymond    Ave.,    S.    F. 
.Architect  .  .  .None. 
Contractor . .T.    H.   Parry. 

COST,    $1000 


Garage 


GARAGE 

(1106)      NO.    185    DOWNEY, 
basement  and  new  steps. 

Owner Mis.    Horan,    Premises. 

-\rchitect  .  .  .None. 

Contractor .  ..A.   Frederick,    187   Downey, 
San  Francisco. 

COST,    $500 


FRAME    FLATS 

(1107)      E   SEVENTEENTH   AVE   250   N 

California.     Two-story  ar.d  basement 

(2)  fraai.e  flats. 

Owner P.  D.  Tyler.  1921  Oak,  S.  F. 

Architect  . .  .None.  ^ 

Day's  work.  COST,  $5000 


FRAME    FI..ATS 

(1108)      E   SEVENTEENTH   AVE   225   N 

California.     Two-story  and   basement 

(2)   frame  flats. 

Owner P.  D.  Tyler.  1921  Oak,  S.  F. 

.Architect  .  .  .None. 

Day's  work.  COST,  $5000 


FRA.ME    DWELLING 

(1109)      N   COLLEGE  TERRACE   175   W 
.\lis.'-:ion.       Two-story    and    basement- 
fianio   dwelling. 
Owner J.    H.    Kruse,    23rd    &   Shot- 
well,    San    Francisco. 
Architect  ..  ..Tos.    M.    Geary,    2581    Post, 

San    Francisco. 
Days   work.  COST.    $2500 


ELECTRIC    SIGN 

(1101)      NO.    945    MARKET.      Bill    board 
elect!  Ic  sign. 


I'RA.MK    DWELLING 

(111(1)      N   COLLEGE   TERRACE   150   W 
.Mission.       Two-sto>-y    and    basement - 
fianie   dwelling. 
Owner .1.    H.    Kru.se.    23rd    &    Shot- 
well,    .San    Francisco. 
Architect  ..  ..Tos.    M.    Geary,    2581    Post, 

.San    Francisco. 
Days   work.  COST,   $2500 


Wednesday.      April       21,     l»lb. 

IKA.ME    DWELLING 

dill)      N  COLLEKE  TERRACE  125  W 
.^lission.      Two-story    and    basement- 
frame  dwelling. 
Owner J.   H.   Kruse,    23rd    &   Shot- 
well,    San    Francisco. 
Architect  ..  .Jos.    M.    Geary,    2581    Post. 

San   Francisco. 
Days   work.  COST,    $2500 


FRA.ME    DWELLING 

(1112)      N  COLLEGE   TETIRACE   100   W 
Mission.      Two-story    and    basement- 
frame  dwelling. 
Owner J.   H.    Kruse,    23rd   &   Shot- 
well,    San    Francisco. 
.\rohitect  . .  .Jos.    M.    Geary.    2581    Post, 

San   Francisco. 
Day's   work.  COST,   $2500 


KKAMFJ    DWELLING 

(1113)      E    NINETEENTH    AVE     125    S 

Balboa.       Two-;:tory     and       basement 

frame  dwelling. 

Owner A.    V.    Anderson,    1604    10th 

Ave.,    San    Francisco. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2600 


FRAME    DWELLING 

(1114)      E     NINETEE-NTH    AVE     100    S 

Balboa.       Two-story    and       basement 

frame  dwelling. 

Owner A.    V.    Anderson,    1604    10th 

Ave.,    San    Francisco. 
-Vichitec'.  . .  .None. 
l)ay'.s    work.  COST.    $2600 


FRAME   RESIDENCE 

(1115)  E  EIGHTH  AVE  106  N  Lawton 
25x120.  All  work  for  two-story 
frame   residence. 

Owner A.  S.  and  Esther  Gunn,  407 

Connecticut,   S.   F. 
-Architect  . .  .None. 
Contractor.  .S.  E.  Brown,  1434  6th  Ave., 

San   Francisco. 
Filed  Apr.  13,  '15.     Dated  Apr.  10,  '15. 

1st   floor  joists   on $   30O 

Frame    up     700 

Brown    coated    1000 

Completed   and   accepted 1112 

Usual     35    days 1038 

TOTAL  COST,  $4150 
Bond,  $2075.  Sureties,  W.  F.  Porter 
and  J.  M.  Hays.  Limit,  75  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

BREWEIRY 

(1116)  BLK  24  W  BRYANT,  bet.  Ala- 
meda and  15th.  -All  work  for  build- 
ing for  brewery  purposes  and  wreck- 
ing and  remodeling  certain  minor 
buildings. 

f)wner Rainier    Brewing    Co.,    1500' 

Bryant.    San    Francisco. 
.Architect  ..  .Carl       Siebrand.         3171-72 

Arcade  Bldg..  Seattle. 
Contractor.  .Sound   Constr.   &    Eng.   Co., 

Hearst  Bldg..  S.  F. 
Filed  Apr.   13.  '15.     Dated   Apr.   9.  '15. 
Contractor    to    receive    $18,000    for 
services,    if    cost    does    not    exceed 

estimated    cost    

Percentage  of  work  done  on  5th  of 

each    month    

Balance  due  on  completion 

TOTAL  COST  not  to  exceed  $541.88? 
Bond.  $270,941.50.  Surety.  United  States 
Fidelity  &  (Guaranty  Co.  Limit.  Nov.  1. 
1915.  Forfeit.  $500;  bonus,  $500.  Plans 
and    specKlcations    tiled. 


(1117)      STRUCTURAL      STEEL      AND 
cast   iron   on  above. 


Wednesdax' 


April       .'1,      1:11. 


HUh  DIXG    AM)    ENGINEEKING    NbJW  S 


Contractor.  .Judsoii   Alanufacturiiig'  Co., 

Sli)   Folsorr     S.    F. 
Filed  Apr.   13,  '15.     Dated  Apr.   10,  '15. 
On  1st  and  15th  of  each  month  as 
said  materials  may  be  delivered     93% 
Balance      bi-monthly  upon     com- 
pletion   of   erection    of   structural 

steel    in    building 

TOTAL  COST,  $129,404 
Bond,  $64,702.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  S5  days 
after  receiving-  shop  drawings.  For- 
feit, $250;  bonus.  $250.  Plans  and 
specifications    fiieu. 


leil.     noiu'.       I'lans     and     specilications, 
none. 


(11  IS)      EXCAVATIONS         FOR         ALL 
walls,    piers,    engine    beds,    stack    and 
tank  foundation  on  above. 
Contractor.  .Dillon    Teaming       Co.,     417 

Berry,  San  Francisco. 
Filed  Apr.   13,  '15.     Dated  Apr.  12,  '15. 

On    May    10.    1915 75% 

Usual    35    days 25% 

TOTAL  COST,  $5950 
Bond,  $2975.  Surety,  New  England 
Casualty  Co.  Limit,  May  6.  1915.  For- 
feit, $50.     Plans  and  specifications  filed. 


FRAME    FLATS 

(1119)  E  TENTH  AVE  200  S  Balboa  S 
25xE  120.  All  work  for  two-story 
frame    (2)    flats. 

Owner Andrew    J.    Branagan,    525 

Market,   San  Francisco. 

Architect  ...Alfred  I.  Coffey.  Humboldt 
Bank   Bldg.,   S.   F. 

Contractor.  .Ruegg  Bros..  Pacific  Bldg., 
San   Francisco. 

Filed  Apr.   13,  '15.     Dated  Apr.   10,  '15. 

Rough   frame   up $1000.00 

Brown    coated     1000.00 

Completed    and    accepted 1202.50 

Usual    35    days 1067.50 

TOTAL   COST,    $4270.00 

Bond,   $2150.      Sureties,   Chas.   A.   Curtaz 

and  Mrs.  Marion  Ruegg.  Limit,  75  days 

Forfeit,   $2.50.     Plans  and  specifications 

filed. 


ALTERATIONS     AND    ADDITIONS 

(1120)  E  CONNECTICUT  505  S  20th; 
No.  617  Connecticut.  All  work  for 
alterations  and  additions  to  one- 
story   frame  cottage. 

Owner Mrs.    Frida    Lundberg. 

Architect  .  .  .None. 

Contractor.  .M.   W.   Johnson. 

Filed   Apr.    14,  '15.     Dated  Apr.   3,   '15. 

Foundation    laid     $143.25 

Building   on    foundations 143.25 

Completed    and    accepted 143.25 

Usual    35    days 143.25 

TOTAL  COST,    $573.00 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications   filed. 


ROOMING   HOUSE 

(1121)  N  MISSION  25  W  Mint.  Brick 
work  for  five-story  and  basement 
rooming   iiouse. 

Owner McKillop     Bros.,     540    Cole, 

San  Francisco. 

Architect  .  .  .None. 

Contractor.  .H.    E.   Drake,    1333   Lincoln 
Way,   San   Francisco. 

Filed  Apr.   14.  '15.     Dated  Mar.  30,  '15. 

Basement    walls    in $2000 

1st  story  walls   in 1900 

2nd    story    walls    in 1100 

3rd  story  walls  in 1100 

4th   story  walls  in 1100 

5th    story    walls    in 1100 

ITsual     35     days..., 2800 

TOTAL  COST,   $11,100 

Bond,     $5550.         Surety.      Southwestern 

Surety   Ins.    Co.     Limit,    35   days.      For- 


ALTE  RAT  IONS 

(1122)  NW  CALIFORNIA  &  VAN  NESS 
Ave  W  159-4xN  69-3  W  A  8S.  Con- 
crete, carpenter,  plumbing,  wiring 
and  pai-nting  for  alterations  to 
garage. 

Owner Pope      Estate      Co.,      Kohl 

Bldg.,    San    Francisco. 
Architect  .  .  .None. 
Contractor.  .George       A.     Bos,       Hearst 

Bldg.,    San    Francisco. 
Filed  Apr.   14,  '15.     Dated  Apr.   13,  '15. 
On    completion    of    concrete    mez- 
zanine   fioor     $3000.00 

On    acceptance     262.50 

Usual   35   days,   remaining 25% 

TOTAL  COST,  $4350.00 
Bond,  $2175.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  30 
days.  Forfeit,  none.  Plan.?  and  speci- 
fications  filed. 

ALTERATIONS 

(1123)  BOUNDED  BY  GROVE,  LAR- 
kin,  Hayes  and  Polk.  All  work 
necessary  to  affect  the  acoustical 
correction  of  the  main  auditorium  of 
the    Exposition    Auditorium    Building. 

Owner Panama-Pacific  Interna- 
tional Exposition  Co.,  Ser- 
vice Bldg.,  S.  F. 
Architect  ...John  Galen  Howard,  Fred- 
erick H.  Meyer  and  John 
Reid  Jr.,  604  Mission,  S.  F. 
Contractor.  .H.    W.   Johns-Manville    Co., 

2nd   &  Howard,  S.   F. 
Filed  Apr.  14,  '15.     Dated  Mar.  30,  '15. 
Installments   as   work   progresses 

of     75% 

Usual    35    days...    25% 

TOTAL  COST,  $11,000 
Bond,  $6000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  30  days 
after  notification.  Forfeit,  none. 
Plans  and  specifications  filed. 
NOTE: — On  completion  bond  for  $2800 
to  remain  in  force  until  Aug.  1,  1916. 


CLASS   "C"   GARAGE 

(1124)  S  SACRAMENTO  137-6  E 
Drumm  E  IO8-814  S  67-5  W  14-10  S 
24-3  W  93-1014  N  91-8.  Plain  and 
j'einforced  concrete  work  for  two- 
story  and  basement  Class  "C"  garage 
building. 

Owner The    Terminal    Investment 

Company. 

Architect  .  .  .Chas.    E.    Gottschalk.    Pine- 
lan    Bldg.,    S.    F. 

Contractor .  .American  Concrete  Co. 

Filed  Apr.   14,  '15.     Dated  Apr.  14,  '15. 
On   1st  and   15th   of  each  month     75% 

Usual    35    days 25% 

TOTAL   COST,    $10,350 

Bond,      $5175.      Surety,      Massachusetts 

Bonding    &     Insurance     Co.       Limit,     50 

days.      Forfeit,    $12;    bonus.    $12.      Plans 

and  s-'pecifications  filed. 


GRADING  FOR  GARDEN,  ETC. 
(1125)    NE    WASHINGTON    &    OCTAVIA 
E    175    N    127-8V4     E    2-6    W    127-6    S 
253-4%.         Providing      and       placing 
loam,  manure  and  grading  for  garden 
Owner A.     B.   Spreckels,     60   Cali- 
fornia,   Jsan    Francisco. 
Architect  ..  .G.    A.    Applegarth,      Claus 

Spreckels   Bldg.,   S.   F. 
Contractor.  .MacRorie    &    McLaren,    830 

Market.   San  Francisco. 
Filed   Apr.   14,  '15.     Dated  Apr.   9,   '15. 

On  1st  of  each  month 75% 

Usual    35    days 25% 


TOTAL  COST  not  to  exceed,  $2150 
liond,  none.  Limit,  as  fast  as  possible 
Forfeit,  none.  Planb  and  specifications 
(iled. 

NOTE: — Contractor  to  receive   10%  of 
contract. 


ALTERATIONS 

(1126)  COM.  AT  PT  44-6  from  SW 
Union  and  Baker  W  S5xS  27-6.  All 
work  for  alterations  and  additions  to 
frame  residence 

Owner Robt.   H.   &   Flora  C.   Fiala, 

2651    Baker,   S.   F. 

Architect  ..  .Henry        Shermund,       Mills 
Bldg.,    San    Franci.sco. 

Contractor .  .David     Graham,     148     10th 
Ave.,  San  Francisco. 

Filed  Apr.   14,  '15.     Dated  Apr.  14.  '15. 

Ready    for    plaster $400.00 

2nd    payment    387.50 

U.«iial    35    days 262.50 

TOTAL  COST,   $1050.00 

Bond,     $525.       Surety,     Maryland    Casu- 
alty Co.      Limit,   30  days  after  April    15. 

Forfeit,  none.      Plans  and  specifications 

filed. 


CLASS    "C"    APARTMENTS 
(1127)      S  BUSH   137-6  W  Leavenworth. 
Four-story    and    basement    Class    "C" 
apartments. 
Owner L.    D.    Stoff,    217    Montgom- 
ery,   San    Francisco. 
Architect  ..  .Albert      Schroepfer,      Fox- 
croft   Bldg.,   San  Francisco. 
Day's    work.  COST.    $1,800 


FRAME   DWELLING 

(1128)      E    TWENTY-NINTH    AVE    50    S 

California.     Two-story  and   basement 

frame  dwelling. 

Owner C.  H.  Woods,  353  29th  Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 


ALTERATIONS 

(1129)  NO.    2730   VALLEJO.      Take   out 
wall  and  concrete  floor. 

Ownei- Ed.    J.    Lynch,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $4  00 

ALTERATIONS 

(1130)  NO.     262     THIRTEENTH     AVE. 
Raise   roof  and   add   3  rooms. 

fUvncr A.   L.   McMillan,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


FRAME    DWELLING 

(1131)      E     TWENTIETH     AVE     150     N 

Clement.       Two-story    and    basement 

frame  dwelling. 

Owner J.    M.    Peters,    1010    Balboa, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.    $4000 


FU.AME    DWELLING 

(1132)      N    HOLLOWAY    150    W    Harold. 
()no-story  and  basement  frame  dwlg. 

Owner F.   J.   Cole,   75   29th.   S.    F. 

Architect  ..  .F.   Cole,   124   Duncan,   S.   F. 
Contractor.  .F.    J.    Cole,    75    29th,   S.    F. 
COST,    $1250 


FRAME   GARAGE 

(1133)      NO.    935    DOLORES    (rear).   One 
story   frame  garage. 

Owner David  Lunder,   931   Dolores, 

San    Francisco. 
Architect  .  .  .  None. 
Day's   work.  COST,    $400 
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l.-M-CoXV 

(lU^)      NO.    y^o    LAIIKIN.      Erect    bal- 
cony. 

Owner P.    Gartland,    Premises. 

Architect.  .  .None. 

Contractor.  .J.      Seid,       .\IcAIi.«ter      and 
Kranklin,    San    Francisco. 

COST,    $400 


ADDITION 

11135)      W  LEESE   lti4   N  Richland.  Add 

.'iG   feet  to  present  work   shop. 
Owner Mr.    Koenetsky,    37G3    Mis- 
sion,  San  Francisco. 
Architect  .  .  .None. 

Contractor.  .C.     H.    l-ubbs,    36    Prague, 
San   Francisco. 

COST,    $450 


AUTO    aUN-WAY 

(I13G)      ;NK       POST       AND      POWELL. 

Construct    auto    run-way. 
Owner Albert     Rhine,     215     Mont- 
gomery, San  Francisco. 
-Architect  .  .  .None. 

Contractor.  ..T.    V.    Campbell,    1040    Bry- 
ant,   San    Francisco. 

COST,    $500 


SUPPLY  STATION 

(1137)      SVV    VAN    NESS  AVE    &    LOM- 

bard.     One-story  steel  supply  station 

Mvvner Associated  Oil       Co.,      817 

Sharon   Bldg.,   S.   F. 
-Xrchitect  .  .  .None. 

Itay's   work.  COST.   $1000 


A I /FEU  AT  IONS 

(1138)  NO.  14G6  EIGHTH  AVE.  New 
front,  and  minor  altei-ations  to  cot- 
tage. 

<>\vner lohn    .S.    Rrant. 

-Xrchitect  .  .  .  None. 

l>ay'.s  work.  COST,  $400 


FRAME     RESIDENCE 

(1139)      W       MONCADA       WAY     150       N 
(-edro    Way;    Lot    17    Blk    5,    Ingleside 
Terrace.       Two-story     and     basement 
frame  residence. 
Owner Urban       Realty       Improve- 
ment  Co.,    So   Cerritos   Ave., 
San   Francisco. 
-Xrchiioct  .  .  ..los.    A.     Leonard,     85    Cer- 
ritos  Avri.,   San    Francisco. 
Contiactor.  .Urban       Realty      Improve- 
ment  Co.,   85   Cerritos   Ave., 
San   Frasiclsco. 

COST,    $14,000 


STEEL  STATKJX 

(1140)  NW  tJOLDEN  GATE  AND 
Buchanan.      One-story    steel    station. 

Owner Shell   Oil  Co.  of  California, 

34  3   Sansome,  S.    F. 
.\ichitect  .  .  .  None. 
Day's   work.  COST,    $500 

URAME    RESIDENCE 

(1141)  LOT  22  AND  E  1.67  FT  LOT 
I'l  Blk  2818.  Forest  Hill  Court.  All 
work  except  heating,  shades,  linish 
hardware  and  light  fixtures  for  two- 
."^tory,  ba.Hcment  and  attic  frame  resi- 
dence. 

Owner Newell  -  Murdock       Realty 

Co.,    30   Montgomery,   S.   F. 
.Architect  .•..  Falch       &     Knoll,       Hearst 

Bldg.,  San   Francisco. 
Contractor ..  Higginson    Co.,    Inc.,    Hum- 
boldt  Bank   Bldg.,  S.   I". 
Filed    Apr.    15,    '15.      Dated    Apr.    3,    '15. 

I'rame   up   and   roof   on $1533 

Brown    coated    1534 

Completed     and     accepted 1534 

Usual    35    days 1534 

TOTAL    COST.    $6135 


Lond,  $3067.50.  Surely,  United  Slates 
Fidelity  &  Guaranty  Co.  Limit,  90 
days.  Forfeit,  $j.  Plans  and  specifi- 
cations Hied. 


FRA-ME    RESIDENCE 

(1142)  N  SOTELO  AVE,  said  pt  being 
SW  corner  Lot  21  Blk  2818  Forest 
Hill  Court;  E  31.66  N  100  W  25  S  100 
m  or  1  E  3.31  Ptn  Lots  20  and  21  Blk 
2S18,  Forest  Hill  Court.  All  work 
for  two-stoi-y,  basement  and  attic 
frame  residence. 

Owner Newell  -  Murdock       Realty 

Co.,   30   Montgomery,   S.   F. 
.Architect  ..    Falch       &     Knoll,       Hearst 

Bldg.,   San   Francisco. 
Contractor  ..  Higginson    Co.,   Inc.,    Hum- 
boldt Bank  Bldg.,  S.  F. 
Filed    Apr.    15,   '15.      Dated    Apr.    3,   '15. 

Frame    up    $1730 

Brown     coated     1750 

Completed    and    accepted 1750 

Usual    35    days 1755 

TOTAL  COST,  $7005 
Bond,  $3502.50.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  90 
days.  Forfeit,  $5.  Plans  and  specifi- 
cations filed. 


I'Al.NTING,    ETC. 

(1143)  N  OAK  157-6  W  Van  Ness  Ave 
W  89-9  N  120  E  68-9  —  40  E  21  S 
SO.  Painting,  tinting,  etc.,  for  rein- 
forced  concrete   and   steel    building. 

Owner The  Young  Men's  Institute 

Hall   Association. 

-Architect  ..  .W.    D.    Shea,    244    Kearny, 
San  Francisco. 

Contractor.  .F.  Kiesel,  575  Fulton,  S.  F. 

Fiied   Apr.    15,   '15.      Dated  Apr.   6,  '15. 

On    1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL   COST,    $3075 

Bond,    $1537.50.      Surety,    Casualty    Co. 

of    America.      Limit,    60    days.      Forfeit. 

$.'>.     Plans  and  specifications  filed. 


FRAME    BUILDING 

(1144)  E  CHURCH  85  S  29th  S  29xE 
80  H  A  53.  All  work  for  two-story 
frame  dwelling. 

Owner .Jno.   Donovan,    1703   Church 

San  Francisco. 

-Architect  .  .  .None. 

Contractor.  .Thomas       ;\lcCormick,       25 
Gladys,    S.    F. 

I-'iled  Apr.   15,  '15.     Dated  Apr.   15,  '15. 

Frame    up     $712.50 

White    coated    712.50 

Completed     712.50 

I'sual     35     days 712.50 

TOTAL  COST,   $2850.00 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


ALTERATIONS 

(1145)  NO.  1015  ASHBURY.  Raise 
Hats,  new  front  and  minor  altera- 
tions. 

Owner ludge     E.     Shortall.       Care 

-Architect. 
Architect  ..  .O'Brien       Bros.,     Inc.,       240 

Montgomer.v,    S.    F. 
Day's   work.  COST,   $1000 


FRA-ME    DWELLING 

(1146)      W    COLLEGE    392    W    Mission. 
One-story  and   basement  frame  dwlg. 

Owner -A.     E.    Olson,       125    .lersey, 

San  Francisco. 
-Architect  .  .  .  None. 
Day's   work.  COST,    $1950 


i\.iKi' J.       -Acttis,       279       Munich, 

San   Francisco. 
-Architect  . .  .None. 
Contractor .  .J.      Garino,       203       Seneca, 

San  Francisco. 

COST,    $1000 


ALTERATIONS 

(1148)      W    YORK    130    N    24th.      Divide 
basement  for  four   rooms. 

Owner Mrs.      Maria      Peyret,       11 

Chenery,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .Chas.  Legrand,   11   Chenery 
S.   F.  COST,    $450 


ELECTRIC   SIGN 

(1149)      NO.   469   BUSH.      Electric   sign. 

Owner Hotel   Washington   Co.,   469 

Bush,   San   Francisco. 
-Architect  . .  .None. 
Contractor.  .Novelty  Elec.  Sign  Co.,  165 

Eddy,    San    Francisco. 

COST,    $400 


-\LTER   SIGN 

(ll.".0)      SE       -MARKET     AND       SIXTH. 

Change    letters    on    electric    sign. 
Owner Foster  &    Kleiser,   287   Val- 
encia, .San   Francisco. 
-Architect  .  .  .  None. 

Contractor.  .Novelty   Elec.   Sigs  Co.,   165 
Eddy,  San   Francisco. 

COST,   $800 


ALTERATIONS 

(1151)  NO.   617   CONNECTICUT.     Alter 
dwelling. 

Owner Mrs.    Lundberg,    Premises. 

-\nhitect  . .  .None. 

Contractor .  .M.  W.  .Johnson,  455  Staples 
Ave.,    San    Francisco. 

COST,    $550 

BRICK    GARAGE 

(1152)  SE    HAYES      AND      STANYAN. 
One-story    brick    garage. 

Owner E.    A.    Brommer,    200    Stan- 

yan,   San   Fancisco. 

-Architect  . .  .None. 

Contractor.  .Bluxome    &    Co.,    528    Mo- 
nadnock  Bldg.,  S.  F. 

COST,    $400 


ALTERATIONS 

(1153)      NO.    116    KEARNY.      New    front 

and   alterations. 

Owner Strehl   Estate. 

.Ai-chitect  .  .  .None. 

Contractor.  .Daniel    Watson,    49    Belden 
Place,   San    Francisco. 

COST,   $450 


ALTERATIONS 

(n.'>4).     NE     DRUMM     AND       MARKET. 
-Alter  offices. 

Owner California     Fruit    Canners' 

Ass'n.,    120    Market,   S.    F. 
Architect  ..  .Phillip    Bush,    130    Market, 

San    Francisco, 
'"ontractor .  .  W.    H.    -Murphy. 

COST,    $500 


FRAME    DWEUaNG 

(1155)      E       NEVADA     85       S    Cortland. 
One-story  and  basement  frame  dwlg. 

Owner F.  N.  I^^ngebhn.  211  Nevada 

San  Franci.>-co. 
Aichitect  . .  .None. 
Days    work.  COST,    $1400 


FRA.ME    DWELLING 

(1147)      N    .MUNICH    25    E    Brazil.      One- 
story  and  basement   frame  dwelling. 


FKA.MK     DWELLING 

(1156)      E  COVIER  75  S  St.  Marys  Ave. 
Two-story  and  basement  frame  dwlg. 

Owner ^Oliver       and       Jennie      JC. 

Evans        2567-A        Mission, 
San    Francisco. 
Aichitect  ..  .Oliver   Evans,    2567-A    Mis- 


"Wednesday,      April      21,     1915. 
sion,  San  Francisco. 


Day's  work. 


COST.  $2000 


FRAME    DWELLING 

<1157)      W   SEVENTEENTH  AVE   225  S 

Geary.        Two-story      and      basement 

frame  dwelling'. 

Owner I.   Anderson,   423    16Cli   Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $2400 


FRAME    DWELLING 

(1158)      W   SEVENTEENTH   AVE   200  S 

Geary.        Two-story      and      hisement 

frame  dwelling. 

Owner J.   Anderson,   -128    loth   Ave., 

San    Francisco. 
Architect  ...None. 
Day's   work.  COST,    |2100 


FRA.ME    DWELLING 

(1159)      W   SEVENTEENTH   AVE    175   S 

v3eary.        Two-story      and      basement 

franie  dwelling-. 

Ownei- T.   Anderson,   423   16th   Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $2400 


FRAME    DWELLING 

(1160)  W  SEVENTEENTH  AVE  150  8 
Geary.  Two-story  and  basement 
frame  dwelling-. 

Owner.    ....J.   Anderson,   423    I6th   Ave., 

San   F*iancisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2400 

FRAME    DWELLING 

(1161)  W  SEVENTEENTH  AVE  125  S 
Geary.  Two-story  and  basement 
frame  cwelling-. 

Owner J.  Ander.son,   423   16th  Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $2400 


FRAME    DWELLING 

(1162)      W   SEVENTEENTH  AVE    100  S 

Geary.        Two-story     and      basement 

frame  dwelling'. 

Owner J.  Anderson,   423   16th  Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $2400 


FRAME     TENEMENTS 

(1163)  W  STOCKTON  37-6  N  Chest- 
nut 37x80.  Cement,  concrete  and 
grading  and  excavation  for  three- 
story  and  basement  frame  tenements. 

Owner Marco    S.    Bacigalupi,    1953 

Stockton,   S.   F. 

Architect  ..  .Italo    Zanolini,    606    Mont- 
gomery,   San    Francisco. 

Contractor.  .G.   B.   De  Lucchi,   35  Jasper 
Place,    San    Francisco. 

Filed  Apr.  16,  '15.     Dated  Feb.  27,  '15. 
Excavation    completed    and    con- 
crete   footings    in    place $500 

Completed    and    accepted 325 

Usual    35    days 275 

TOTAL  COST,    $1100 

Bond,     $550.  Surety,    J.      Lombard!. 

Limit,    90    days    after    receiving    plans 

and       specifications       from       architect. 

Forfeit,    $5.      Plans    and      specifications 

filed. 


(1164)  PLASTER  WORK.  PLA.STER 
deafening,  metal  lathing  and  wood 
lathing   on    above. 

Contractor .  .L.  Coppellotti. 

Filed  Apr.   16,  '1.').     Dated  Feb.  27,  '15. 

Brown    coated     $500.00 

Completed    and    accepted. ...  .   306,25 
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Usual    35    days 268.75 

TOTAL  COST,  $1075.00 
Bond,  none.  Limit,  none.  Forfeit,  $5. 
Plans    and    specifications    filed. 
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(1165)      ALL  WORK   EXCEPT   PLUMB- 

ing,    electric   wiring,    plaster,    marble, 

terrazzo,     mosaic,    painting,    concrete 

and  cement   work  on  above. 

Contractor.  .De    Benedetti    &   Cuneo,    20 

Cotter,    San    Francisco. 
Filed  Apr.   16,     '15.     Dated  Mar.   27,  '15. 

Ready     for     lathing $1575.00 

Completed    and    accepted 2962.50 

Usual     35     days 1512.50 

TOTAL  COST,  $6050.00 
Bond,  $3025.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  80  days.  Forfeit, 
$15.      Plans    and    specifications    filed. 


(116G)      PLUMBING     &     GAS     FITTING 
on  above. 

Contractor .  .A.       Curran,     635       Vallejo, 
San    Francisco. 

Filed  Apr.    16,  '15.      Dated  Apr.   3,   '15. 
Roughing    in    done    and    fixtures 

delivered     $431.25 

Completed    and    accepted 431.25 

Usual    85    days 287.50 

TOTAL    COST,     $1150 

Bond,   limit,   none.      Forfeit,    $10.      Plans 

and   specifications    filed. 


FRAME    DWELLING 

(1167  NW  BAKER  AND  VALLEJO 
W  55xN  90.  Painting  and  decorat- 
ing two-story  attic  and  basement 
franie  dwelling. 

Owner John  O.  Gantner,  SO  Geary, 

San    Francisco. 
Architect  ..  .Louis    M.    Upton,    111    Ellis, 

San   Francisco. 
Contractor.  .D.       Zelinsky,     564       Eddy, 

San    Francisco. 
Filed  Apr.   16,  '15.     Dated  Feb.   18,  '15. 
Interior  4  coats  lead  and  oil  on..  $577 

Completed  •  and    accepted 577 

Usual    35    days 386 

TOTAL  COST,  $1540 
Bond,  $770.  Surety,  -Maryland  Casualty 
Co.  Limit,  40  days  from  Feb.  23.  For- 
feit, none.  Plans  and  specifications 
filed. 


LAUNDRY    BUILDING 

(1168)      NO.     2865     CALIFORNIA.         All 
work  for  two-story  laundry  building 

Owner John  P.  Hart,  2800  Califor- 
nia, San  Francisco. 

Architect  .  .  .None. 

Contractor.  .J.    Pasqualetti,    748    Union, 
San    Francisco. 

Filed  Apr.  16,  '15.     Dated  Apr.  15,  '15. 
Enclosed    and    T   and    G    installed 

and     plumbing     completed $1000 

$900  in  2  promissory  notes  of 
$450,  payable  2  years  after  date 
of  completion;  1  note  delivered 
to  contractor  on  completion; 
other  note  delivered  to  contrac- 
tor   35    days    after 

TOTAL    COST,     $1900 

Bond,    none.      Limit,    35    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


LEASES. 

Apr.    16,    1915— N    IRVING    (I)     57-6    W 
9th    Ave    W    25xN    100.      Edith    A   and 
John  F  Burns,  incompetent  by  Gdn 
to  Samuel  Prohaska.     5  years.     $2400 

Apr.  16,  1915— NO.  160  O'FARRELL  N 
line  E  of  Stockton.  O'Day  Invst.  Co. 
to  Neil  H  Dunn  and  Cha.'*  Harris, 
a.<!signed  March  Ifi,  1915  to  Shaw 
Cigar  Co.      5  years.     $6000. 

Apr.  16,  1915— NOS  3897,  3899  18TH 
SE    Cor.    18th.      E    J    Healy    to    Chas 


Schumann  and  Joseph  Gigow.  5  years 

$2880. 
Apr.   14,   1915 — PROPERTY  immediately 

adj.    N    end    of    Cliff    House    Terrace. 

Oceanside    Amusement   Co    to   Geo.    S. 

Watanabe   and   Tom   J   Sugimoto.      90 

days    prior    to     Dec.     31,     1915.       $100 

per  month. 
Apr.       14,     1915— S       O'FARRELL,       bet 

Jones    and     Leavenworth;     No.    '525. 

O'Farrell.     Henry   Wolff  to  Elizabeth 

Kryster.      36    months.      $14,940. 
Apr.    15,    1915— S    CALIFORNIA    110    E 

Broderick    E    27-6xS    187-6.       John    P 

Hart  to  Ching  Co.     10  years.     $6000. 


IIVDORPORATIONS. 


-Motor  Rapid  Transit  Company.  To 
deal  in  motor  cars,  automobiles  and 
vehicles  propelled  by  electricity.  Capi- 
tal Stock,  $200,000;  200,000  shares  at  $1 
each;  amount  subscribed,  $3.  Place  of 
business,  San  Francisco.  Directors — 
H.  B.  Guthrey,  G.  Pearson,  F.  W.  Gil- 
lette,  1   share  each. 

Minature  Motor  Vehicle  Company. 
To  operate  a  concession  at  the  Exposi- 
tion. Capital  Stock,  $50,000;  500  shares 
at  $100  each;  amount  subscribed,  $1500. 
Place  of  business,  San  Fi-ancisco.  Di- 
rectors— A.  B.  Tarpey,  J.  P.  Edwards, 
R.   P.   Chanslor,   5  shares  each. 

California  Supi>ly  Company.  To  deal 
in  food  products  and  provisions.  Capi- 
tal Stock,  $25,000;  250  shares  at  $100 
each;  amount  subscribed,  $3C0.  Place 
of  business,  San  Francisco.  Directors — 
N.  A.  Petersen,  H.  P.  Larsen,  Martin 
Udall,   1   share  each. 

Artie  Gold  Storage  Company.  To 
manufacture  and  deal  in  ice.  Capital 
Stcck,  $40,000;  40,000  shares  at  $1  each; 
amount  subscribed,  $3.  Place  of  busi-. 
ness,  San  Francisco.  Directors — J.  B. 
McKenzie,  E.  R.  Jameson,  C.  L.  Hollls, 
1    share   each. 


NOTICE    OF    XOX-RESPONSIBILITY. 


Apr.  15,  1915— N  CHESTNUT  45  W 
Van  Ness  Ave  W  64-9  N  192-6  E 
109-9  S  100  W  45  S  92-6.  Bothin 
Real  Estate  as  to  improvements  on 
leased    property    

Apr.  15,  1915— LOT  23  BLK  23  Crock- 
er Amazon  Tract.  Crocker  Estate 
Co  as  to  improvements  on  leased 
property     

Apr.  14,  1915 — NW'  BRIDGE  AVE 
and  Old  Country  Road  SW  299.6 
from  point  beginning,  being  NE 
17  Lot  85  and  ptns  Lots  86.  87.  88, 
89,  90,  91  Map  Ppty  R.  Cords,  Jr, 
Okd.  H  C  Morris  Co  as  to  Improve- 
ments   on    leased    property 


BUILDING     CONSTRUCTION     SINCE 
FIRE. 


Building  construction  in  San  Fran- 
cisco since  May,  1906,  to  March  31st, 
1915,  as  shown  in  a  report  compiled 
by  the  Building  Department  of  the 
Board  of  Public  Works,  is  as  follows: 
Cla.«s    "A"  ISO  $   33,726,004 

Class    "B"  203  14,805,486 

Class    "C"  2838  83,881,780 

Frames  2645S  100,119,058 

Alterations  26254  19,414.144 

rublic     Bldg.-^.  i:!  4,442,163 

.^'tato   Bldgs.  1  238,474 

Exposition     Bldgs  S2  9,943,577 

Total  56032  $266,570,686 
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WR 


Structural  Steel 
Contractors 

Works  at 

HARRISOINJ  ST., 

bet.  8tti  &.  9tti 

San  Francisco 

Teleptione   IVIarKet  337 


lK*i*iATIO.\    OF    I>.\IIOK. 


Apr.  11'.  1!»15— NK  MAHI.N  *L-  KEN- 
tiicky  N  12.1XK  200.  Slifll  Co  of 
CHlifornia,  Inc  with  We.stein  Pipe 
&  Steel  Co  of  California,  Inc. 
Work    cea.sed    Marcli    26,    1915 


CO-PARTNERSHII 


R.  Bianchi,  E.  Casini  as  •-N'cw  Sara- 
toga   Fruit    Market." 

D.  R.  Shaw  and  D.  E.  Leahy  as  Shaw 
Cigar    Company. 

♦ 

COMPLETION   NOTICES. 

San  Francisco 

Apr.  10.  191.5— SW  SAXSOME  AND 
California.  Fireman's  Fund  In- 
surance Co  to  Capitol  Sheet  Metal 
Works,  Apr  9;  W  P  Fuller  &  Co, 
Apr  9:  Scott  Co,  Apr  9;  Nic  Muriale 
Apr.  9;  Rudgear-Merle  Co.  Apr.  9; 
F  W  Snook  Co,  Apr.  9;  W  D  Hen- 
derson  April     9.     1915 

Apr.  10.  1915— S  FRANCISCO  160-6 
E  Van  Ness  Ave  E  60xS  35.  Lucius 
L  Solomons  to  McMulIin  von  Voor- 
hies   Co    et   al April    G,    1915 

Apr.  10.  1915— S  ELLIS  137-6  W  Jones 
W    S2-6xS    137-6.      Traders    Realty 

Co   to    American   Concrete   Co 

April    8.    1915 

Apr.  10.  1915— E  BEALE  137-6  N  Mis- 
sion 91-8x137-6.  bet.  Market  and 
Mission.  Geo  Rushforth.  Apt  for 
S  S  Parsons  to  Sibley  Grading  & 
Teaming    Co Apr    S.    1915 

Apr  12.  1915— LOT  18  BLK  18  Allred 
Traijt.  Dominic  Tlscornia  to  whom 
It   may  concern Apr.    10.    1915 

Apr.  12.  1915— NE  EDDY  AND  JONES 
N  137-6XE  137-6.  W  E  Dean  to 
Geo     S     MacGruer    and     Robert     M 

Simpson    Cas   MacGruer   &   Co) 

-ipril     10.    1915 

Apr.  13.  1915— N  BUSH  102-6  E  Hyde 
K  35  N  187-6  W  61-6  S  40  E  17  S 
26  R  9-6  S  121-6.  St.  Francis 
Hospital  Co.  Inc  to  Higginson  Co. 
Inc April    8.    1915 

Apr.  13.  1915— N  SUTTER  81  W  Tay- 
lor N  137-6xW  56-6.  Wm  Hen- 
drlckson  Jr.  Trustee  Gaffney  Est 
to    Fred    Wagner Apr.    9.    1915 

Apr.  13.  1915— NW  STOCKTON  AND 
O'Farrell.  Cafe  Rex  to  Selbert  Co. 
April  S:  Frederick  W  Snook.  April 
5:    Butte   Eng   &    Elec   Co    Apr.    5.    1915 

Apr.  13.  191,5— E  POWELL  137-6  N 
California  N  6.S-9xE  137-6.  A  \/ 
Wilson  and  Jos  Martin  to  C  J  Hll- 
lard    &   Co.   Ino Apr.    7.    1915 

Apr.  11.  1915-  S  FRANCIS  Km  W 
Mission  W  2.'.xS  L'.n.  Ciitlitrlnc 
priigo    to    A    Df    IU'n<(U'tU    ;ui(l    (] 


Cuneo Apr.    11.    1915 

Apr.  14,  1915— NW  LOMBARD  AND 
Van  Ness  Ave  30x30.  Morris  Edel- 
man   to    Mr.    Zane Mar.    1,    1915 

Apr  14.  1915- E  TWENTY-SEVENTH 
Ave,  bet.  West  Clay  and  Sea  Cliff 
Aves;  Lot  54.  Sea  Cliff.  Corinne  M 
Carter  to  Graeme  MacDonald  &  Co 
April    5.    1915 

Apr.  14.  1915— E  LAGUNA  112-6  N 
Lombard  S  Sl-3xN  25.  Madeleine 
Varney  to  whom  it  may  concern 
April    7.    1915 

Apr  14.  1915— SE  TWENTY-FOURTH 
and    Chuch    E    lOOxS    40.      S    Pers- 

son    to   whom    it   may   concern 

12,     1915 

Apr.  14.  1915 — N  PACIFIC  45  E  Jones 
E  23xN  60.  G  Ponti  to  A  De  Bene- 
detti   and  G  Cuneo.    ...  .Ap*-.   1^,   1915 

Apr.  14,  1915— W  SHOT  WELL  155  N 
19th      120x122-6.        Old      Homestead 

Bakery  to  Prutcher  *•  Serna 

April    10,    1915 

Apr.  15,  1915— E  GRANT  AVE  47  S 
Filbert  23-7*4x60.  Angelo  Soracco 
to    B    Pagano Apr.    15,    1915 

Apr.  15.  1915— SE  MADRID  150  NE 
Peru  Ave  NE  50xSE  100;  ptn  Lot  1 
BIk  33,  Excl  Hd.  Jos  Cuneo  and 
Edgar  P  Burman  to  whom  it  may 
concern Apr.     15,     1915 

Apr.  15,  1915— EXPOSITION  SITE. 
Inside  Inn  Hotel  Co  to  H  A 
Chalmers,    Inc Apr.    7.    1915 

Apr.  15,  1915— NE  OCTAVIA  AND 
Hayes  N  l20xE  SS-3.  L  Gendottl 
Est  Co  to  The  Globe  Sheet  Metal 
Works  and  S  J  Schindler,  Apr.  14; 
David    Glbbs Apr.    14.    1915 

Apr.  15.  1915— N  SEVENTEENTH  130 
E  Howard  N  150xE  50-6:  E  Howard 
50  N  17th  E  180-6  N  200  W  98-6  S 
37-6  W  82  S  162-6;  E  Howard  170 
S  16th  E  180-6xN  70:  SE  16th  and 
Howard  E  127-6xS  100;  SW  16th 
and  Shotwell  W  l27-6xS  100;  NW 
Tjth  and  Howard  N  150xW  95:  SW 
Howard  and  16th  W  175-6  S  90  E 
75-B  N  2-6  E  100  N  87-6:  NW  16th 
and  Shotwell  W  120xN  110.  Mission 
Consolidated  Realty  Co  to  S  W 
Band    -\pr.    9.    1915 

Apr.  16.  1915— N  SUTTER  81  W  Tay- 
lor N  137-6xW  56-6.  Wm  Hendrick- 
son  Jr  Tr  Gaffney  Estate  to  Fred 
Wagner Apr.    9.    1915 

Apr.  16.  1915— NW  PINE  AND  HYDE 
37-6  on  W  Hyde  and  92  5-6  feet  W 
on  N  Pine.  Herman  D  Hogrefc  to 
whom   it  may  concern.  .Completed  — 

Apr.  16.  1915— EXPOSITION  SITE. 
Glauber   Brass   Mfg  Co   to  E  C  Mc- 

Dougall   &   Co Apr.  9.   1915 

♦ 

LIENS   FILED 

SAN     FRANCISCO    COUNTY. 


Apr.    li>,    1915  — S   PACIFIC    AVE    85    W 
IMvlsad.ro    W     I5x.'^     127-S>4.       ()    V 

j/irson  vs  I'  M   Fntjo.  L  N  Vealna, 


Wednesday,       April       21.     1915. 

>myth   Bros  and  John   Smyth ....  $785 

Apr.  12.  1915— N  BROADWAY  68-9 
\V  Webster  W  148-9xN  275.  Her- 
bert C  Matthews  vs  Jas  L  Flood 
and    A   Knowles    $412.35 

Apr.  12.  1915— EXPOSITION  SITE. 
McNear  Brick  Agency  vs  North- 
west Constr  Co  &  Panama-Pacific 
International    Exposition    Co. $1014.30 

Apr.  13.  1915— SW  LOMBARD  AND 
Haker  W  30xS  87-6.  Louis  Bel- 
traminl  or  Louis  Belt  vs  A  W  Mac- 
Killop   and    Fred   Petersen $42 

Apr.  13.  1915— E  SEVENTEENTH  AV 
.",2-4%  S  Rivera  S  25xE  137-10. 
.•Spring  Valley  Lumber  Yard  vs 
Bessie    G    and    E    R    Hayden ...  $247.80 

.\pr.  14.  1915— EXPOSITION  SITE. 
.1  E  O'Mara  vs  Austrian  Conces- 
sions Co,  Geo  E  and  E  M  Schneider 
and  Panama-Pacific  International 
Exposition    Co    $148.53 

Apr.  14,  1915— EXPOSITION  SITE. 
California  Glue  Works  vs  Victor 
Ileal  and  John  Doe  Morrison  (as 
Ileal  &  Morrison).  ^\''  J  Black. 
Havens  &  Toepke.  A  C  Haun.  San 
.Mateo  County  Commission  Co  and 
Panama-Pacific  International  Ex- 
position   Co    $92.84 

.\pr.  14.  1915— s  McAllister  55  w 

Gough  W  55xS  137-6.  S  H  Wilson 
vs  Reuben  Cohen  and   B  O  Smith. $66 

Apr.  14.  19Ic— S  POWHATTAN  25  E 
Peralta  Ave  E  25xS  95.  George 
Ryan  \2  Albert  Schoenau $90.71 

Apr.  15.  1915— SW  CHESTNTJT  AND 
W  Van  Ness  Ave  W  120xS  56.  J  H 
Murphy  vs  B  Frankel.  Jacob  Kes- 
sler   and    Ella    C    Rohlfs $2293 

Apr.  15.  1915— EXPOSITION  SITE. 
W  P  Fuller  &  Co  vs  Northwest  Con- 
struction. Varhan  Cardashlan,  Adj. 
High  Commissioner  and  Executive 
Director  from  Turkey  to  Panama- 
Pacific  International  Exposition. 
Ottoman  Empire  and  Panama-Pac- 
ific   International    Exposition    Co.  $360 

Apr.  15,  1915— NW  CHESTNTJT  AND 
Van  Ness  Ave  W  250xN  4  25.  W  P 
Fuller  vs  Northwestern  Constr 
Co,  American  Oriental  Concession 
Co  and  Panama-Pacific  Interna- 
tional   Exposition    Co    $378.87 

Apr.  16,  1915— N  BUCHANAN  72  N 
Francisco  W  70  S  57  W  62  N  51  W 
23  N  86-4  E  191  S  SO-4  W  36.  O 
Kurtz  vs  Marine  Gardens  &  Cafe 
Co.  Inc.  and  Panama-Pacific  In- 
ternational    Exposition    Co.  .  .$1056.27 

.\pr.  16.  1915— W  FOURTH  AVE  75  S 
-\nza  S  25xW  95.  Pacific  Hardware 
&   Steel    Co   vs    John    F   Haner.  .$73.07 

Apr.  16.  1915— LOT  3  NEW  BLK  4030 
.Assessor's  Map.  I.,uther  Metke  vs 
David  Hartley  and  E  T  Phillips.. 
$12.25 

Apr.  16.  1915— EXPOSITION  SITE. 
W  P  Fuller  &  Co  vs  Exposition 
Service  Company.  Nippon  Kyosan 
Kaisha  and  Panama-Pacific  Inter- 
national   Exposition    Co $565.26 

Apr.  16.  1915— N  TWENTIETH  25  E 
Colllngwood  E  25xN  75.  W  P 
Fuller  Co  vs  John  H  and  Caroline 
F  Palmer  and  McCausland  Bros.  . 
$179.50 

.\pr.  16.  1915— VALENCIA^NOS.  1155- 
t;5.  bet  22nd  and  23rd.  W  P  Fuller 
lit  Co  vs  Harriet  M  Stevens  and  T 
Loncono $103 

.\pr.  10.  1915— W  NOE  125  N  18th  25x 
12.'>.  P  .\  Donohtio  vs  Emma  Munro 
nnd   .1    .M    HtiiU-y f:'3 


"Wednesday,      April     21,     1915. 
RELEASE  OF  LIENS 
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SABT    FRANCISCO    COUNTY. 


Apr.  12,  1915— SE  DRAKE  AND  26TH 
Ave.  Ja.s  or  .lames  Christensen  to 
Amelia    Gartner    

Apr.  7.  1915 — S  NATOMA  &  SIXTH 
SW  75xSE  45.  Julius  C  Krafft  to 
Robert  J  Hancock 

Apr.  13.  1915 — E  JASPER  (Union  PI) 
93-11^  N  Green  N  44-6xE  58-6.  W 
C  Premus  to  Antonio  Feireccio.  .  .  . 

Apr.  10.  1913— E  THIRD  AVE  275  S 
California  (South)  S  25xE  120. 
Percy  Schwartz  (as  Schwartz  Elec 
Co)   to  Mr  and  Mrs  John  Wilson.. $30 

Apr.  15.  1915— S  COMMERCIAL,  68-5 
W  Kearny  W  39-6xS  120;  Nos.  719 
725  Commercial.  L.  A  Hinson  to 
Cathe  D  Larroche,  Bernard  A  J  J 
Castelle,  Marguerite  L,  Porte,  Ja.s 
Harrison    and    Eva    McCarthy.  .  .  . 

Apr.  15,  1915— SW  STEINER  AND 
Greenwich  S  25xW  100.  George 
Ryan  to  R  Mosio  and  G  Alessio... 


OAKLAND  AND  ALAMEDA  COUNTY. 


APARTMENT  HOUSE— 3  story  and 
base,  frame,  $20,000.  Berkeley,  Alame- 
da Co.,  Cal.  Architect,  W.  L.  Schmolle, 
166  Geary  street,  S.  F.  Owner,  Mrs. 
lAna.  Dabney.  The  ouilding-  will  be 
erected  on  the  southeast  corner  of 
College  and  Derby  streets,  and  has 
been  designed  for  a  number  of  .stores 
on  the  first  floor  and  modern  apart- 
ments on  the  upper  two  floors.  Apart- 
ments will  consist  of  two  and  three 
rooms.  Interior  finish  will  be  of  pine 
and  redwood  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  furnace  heat  and  a  hot  water  sys- 
tem. All  apartments  will  have  wall 
beds  and  private  baths.  Tile  wain- 
scot and  composition  floors  will  be 
used  in  the  bath  rooms.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

RESIDENCES — 2,  2  story  and  base, 
frame,  $3,500  each.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  C.  H.  Miller,  Dal- 
ziel  Bldg.,  Oakland.  Owner's  name 
withheld.  These  houses  will  be  erect^ 
ed  in  Thousand  Oaks  Park,  and  each 
is  designed  to  contain  six  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  redwood  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  living  rooms, 
dining  rooms  and  reception  halls. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  are  specified.  Exteriors 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $7,500.  Oakland,  Cal.  Archi- 
tect, Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owners,  Alto  Pied- 
mont Land  Co.  The  dwelling  will  be 
erected  in  the  Crocker  Highland,  and 
has  been  designed  for  a  five-room 
house  with  two  bath.s  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  Rector  system  of  heating. 
Ppen    fire    places    v\/th    brick    or    tile 


mantels  will  also  be  used.  Bath  room 
will  be  finished  in  tile.  An  automatic 
water  heater  is  specified.  A  separate 
jjarage  will  be  erected  in  the  rear  of 
the  property.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures   are   being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  Walter 
D.  Reed,  Oakland  Bank  of  Savings 
Bldg.,  Oakland.  Owner,  Frark  J. 
Woodward.  The  dwelling  will  be 
erected  on  Durant  avenue,  and  has 
been  designed  for  an  eight-room 
house,  with  two  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  piincipal  rooms.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  and  brick.  An 
automatic  water  heater  will  be  in- 
.■3talled.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  John  A.  Bischoff, 
6045  Haiwood  avenue,  Berkeley.  The 
dwelling  will  be  erected  on  the  south 
side  of  63rd  street,  east  of  Hiliegass 
avenue,  and  has  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  wilr  be  finished  in 
pine  and  redwood,  with  white  enamel 
in  the  bed  rooms.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  boat  and  open  fire 
places.  Mantels  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
.VIr.  Hunter.  The  dwelling  will  be 
erected  on  Colby  street,  Berkeley,  and 
has  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  redwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

APARTMENT  HOUSES — 2,  2  story 
and  base,  frame,  $20,000  each.  Oak- 
land, Cal.  Architects,  Rousseau  & 
Rousseau,  100  Sutter  street.  Owners, 
Clyde  Investment  Co.  These  buildings 
will  be  erected  on  the  east  line  of 
Third  avenue  south  of  East  114th 
street.  Each  building  has  been  de- 
signed for  a  duplex  apartment  to  con- 
tain sixteen  rooms.  Interior  finish 
will  be  of  pine  and  redwood  and 
hardwood.  Bed  rooms  will  be  finisher 
in  white  enamel.  Hardwood  floors  will 
be  used  In  the  principal  rooms.  Plans 
provide  for  steam  heat,  hot  water  sys- 
tem,   wall    beds   and   vacuum   cleaning-. 


All  apartments  will  have  private 
baths.  Bath  rooms  will  be  finished  in 
tile  wainscot  with  composition  (kxjrs. 
Ornamental  plaster  will  be  used  in  the 
lobby.  Exterior  will  be  covered  with 
cement  plastei'  on  metal  lath.  Plans 
are  complete  and  sub-figures  are  now 
being    taken. 

FACTORY — 1  storj,  reinforced  con- 
crete. Cost  not  stated.  Emeryville, 
Alameda  Co.,  Cal.  .Architect,  W.  L. 
Schmolle,  166  Geai-y  street,  S.  F.  Own- 
er, .Marchant  Calculating  Machine  Co. 
The  building  will  cover  a  considerable 
ground  area,  and  will  be  fireproof 
throughout,  with  reinforced  conci-ete 
floors,  walls  and  roof  slabs.  Irrterior 
will  be  finished  in  pine.  A  large 
amount  of  special  machinery  is  speci- 
fied. Exterior  of  the  building  will  be 
cement  plaster-.  Plans  arc  complete 
and   figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,200.  Oakland,  Cal.  Archi- 
tect, rione.  Owner-s,  Vance  Anderson 
Co.,  1327  Broadway,  Oakland.  The 
dwelling  will  be  erected  on  the  east 
side  of  I..ake  Shor'e  Dr-ive  near  Walla 
Vista  and  iras  beon  designed  for  a 
Ki-'en-room  hiuise.  luierior  finish  will 
be  of  pine  .xad  luirdwood.  Some  hard- 
wood floors  will  be  used.  Fans  pro- 
vide for  furnaoo  l.eat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Ext^.ior  of  c'le  house  will  be 
covered  with  rii.^tic  and  cerriont  plas- 
ter on  metal  lath.  V^Lnns  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor-.  :Ma- 
terials    are    now    being    purchased. 

FRATERNITY  HOUSE— 3  story  and 
base,  fr-ame,  $15,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  Harris  Allen, 
Central  Bank  Bldg.,  Oakland.  Owners, 
Phi  Kappa  Psi.  The  building  will  be 
erected  on  Hearst  avenue,  and  has 
been  designed  similar  to  a  large  resi- 
dence. Interior-  will  be  finished  in 
pine  and  hardwood  with  hardwood 
floors  in  the  principal  rooms.  Ther-e 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  arid 
brick.  Bath  rooms  will  be  finished  in 
tile  and  equipped  with  showers.  A 
hot  water-  circulatirrg  system  will  be 
installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster-  on 
metal  lath.  Plans  aie  now  being  pre- 
pared. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  Oakland,  Cal.  Archi- 
tect, William  Knowles,  Hearst  Bldg., 
S.  F.  Owner,  A.  J.  Mount.  The  dwell- 
ing has  been  designed  for-  an  eight- 
room  house  with  two  baths  and  sleep- 
ing porch  and  will  be  erected  on  Mara 
Vista  avenue.  Interior-  will  be  finished 
in  pine  and  hardwoods  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  throughout.  Bath 
rooms  will  be  finished  in  tile.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  autor-natic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cer-nent  plaster- 
on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
I..abor-. 

RESIDENCE  —  -  story  and  base, 
frame.  Cost  not  •  stated.  Oakland, 
Cal.  Architect,  H.  H.  Gutterson,  SO 
Post  street,  S.  F.  Owners,  Wickham 
Havens,  Inc.  The  dwelling  will  be 
erected  in  the  Crocker  Highlands,  and 
has  been  designed  for  an  eight-room 
house  with  two  baths  and  sleeping 
porch.     Interior   finisfi   will   be  of  pine 


and  hardwood  with  white  tiianu'l  in 
the  bed  rooms.  Thtie  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Bath  rooms 
will  be  fini.shed  in  tile.  An  automatic 
water  heater  will  bo  installed.  P2xte- 
rior  of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  now  be- 
ing  taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $30,000.  Berkeley.  Ala- 
meda Co.,  Cal.  Architect.  Harris  Allen, 
Central  Bank  Bldg.,  Oakland.  Owner. 
Mrs.  Alice  Rickard.  The  building  will 
be  erected  on  Bancroft  Way  east  of 
College  avenue,  and  nas  been  designed 
to  contain  a  number  of  two  and  three 
room  suites.  All  apartment.-^  will  have 
wall  beds  and  private  bath  rooms.  In- 
tel iors  will  be  fini.shed  in  pine  and 
hardwood.  Some  hardwood  floors  will 
be  u.sed.  There  will  be  a  steam  heat- 
ing system  and  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
lior  of  the  buildinK  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans   are   now    being   prepared. 

STORES — 1  story  and  base,  frame, 
$13,000.  Oakland,  Cal.  Architect. 
Walter  D.  Reed,  Oakland  Bank  of  Sav- 
ings Bldg.,  Oakland.  Owner,  Walter 
Arnstein.  The  building  will  be  erect- 
ed at  the  gore  corner  of  28th  an  i 
Broadway,  and  will  contain  a  large 
number  of  stores.  Interiors  will  ba 
finished  in  pine  and  hardwood.  Pat- 
ent store  fronts  are  specified.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  out  for  fig- 
ures. 

FREE  MARKET — 1  story  and  base, 
brick,  $25,000.  Oakland,  Cal.  Archi- 
tects, Rousseau  &  Rousseau,  110  Sut- 
ter street.  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  at 
the  southwest  corner  of  Seventh  and 
Washington  streets  and  will  cover  an 
area  of  100  by  100  feet.  Interior  will 
be  arranged  for  a  number  of  stalls, 
and  will  be  finished  in  pine  and  white 
tile.  Tile  floor  will  be  used.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  segre- 
gated figures  are  being  taken, 
are    now    being   taken. 

SCHOOL — 1  story  and  base,  frame 
and  plaster,  $8,552.  Oakland.  Cal.  Ar- 
chitect. Superintendent  of  School  Re- 
pairs. Oakland.  Owners.  City  of  Oak- 
land. Bids  opened  by  the  Oakland 
Board  of  Education  for  the  I«nkeview 
Addition  No.  1  show  J.  C.  Nielson  low 
at  $S,.")52.  .Ml  bids  were  referred  to 
to  the  legal  department  for  further 
action.  A  complete  list  of  these  fig- 
ures appears  under  the  heading  of 
t)akland   and   Alameda   County. 


Oakland  School  Job 
Bids  Are  Opened. 

Ton   II'IiIm   Keccived  For  Conntructlon   of 

.\ddltlon  Xo.  1  of  Lnkovlrw  School. 

J.    C.    Nielneii    l.«\v. 


Bids  were  opened  by  tin  (i.ikland 
Hoard  of  Education  for  the  l.akeview 
Addition  No.  1,  a  one-.stoiy  and  base- 
ment frame  siliool  huildiiig  to  be 
erected  ;it  llir  southwest  loijicr  of 
I'err.N'  ."111(1  \;iii  I'.uren  striei.':.  The 
rojlowing  i.s  a    list  of  the  hjils  [(-.•eived: 
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I..akevie'%v    School    Addition. 

O.   B.   Ackerman   &  Son $   8.747 

J.    T.    Christenson 9,039 

Robert    Olaze    9.788 

M.    L.    Koski 10.476 

McLeran   &    Peterson 9.990 

J.   C.   Nielson 8.552 

Lester    H.    Stock 9.302 

H.   F.   Wrampelmeier 9.590 

Arthur  Osborne    9.661 

William    McDonald    9.500 

All    bids    were    referred    to    the    legal 
department   for  further   action. 

♦ 

Buildlu^  Contracts   Awarded. 

Oakland. 

No.        Owner.  Cktntractor     Amt. 

658  Ferreia     Ferguson  1650 

659  Peck      Peck  1800 

660  Oimsby      Rogers  1100 

661  Carr     Carr  1900 

662  Lebo     Lebo  2500 

663  Pac   Can    Pac   Tank  1525 

664  Siegrist     Crow  2350 

665  Brigham      Nichols  1415 

666  Anthony      Heyer  2500 

671  Haas     Ohrenberg  400 

672  Batten     Batten  1900 

673  Schultz     Knight  400 

674  Anderson      Taylor  1600 

679  Elwell      Webb  400 

6S9  Hansen     Hansen  475 

690  Zahn      Zahn  2000 

691  Button      Button  2500 

692  Taylor     Baumann  1750 

693  Tremble      T'emble  2500 

694  Silven      Sonza  600 

695  Etter      Etter  3000 

697  Allen      Kerrigan  1825 

698  Oakland      Withers  1140 

699  Firpo     Helms  500 

700  Same      .....Same  400 

701  Camozzi      .  .  .  .Compomenosi  1675 

696  Clyde     Clyde  soou 

704  Central     Svgs Cummins  5a00 

705  Christ    Sc    Houghton  63851 

706  Kryfrell     Cords  1700 

707  Wilkins      Wilkins  1800 

708  Settergreen      Olson  2400 

709  Oakland      Schnebly  2115 

710  Anderson      Anderson  4200 

DWELLING 

(658)  E  EIGHTV-FIFTII  AVE  245  N 
E-14th.  Oakland.  One-story  5-room 
dwelling. 

Owner E.  Ferreia. 

Architect  . .  .None. 

Contractor.  .A.       L.        Ferguson.        3268 
Prentiss.  Oakland. 

COST,    $1650 


Wediii'sila\  ,       .\i)iil 


:i.      1015. 


DWELLING 

(659)  E  FORTY-SEVENTH  AVE  500 
N  Melrose  Ave.,  Oakland.  One  and 
one-half-story  6-room  dwelling. 

Owner L.  N.  Peck,   2174   47th   Ave., 

Oakland. 

-Architect  . .  .None. 

DaVs    -vork.  COST,    $1800 


DWELLING 

(660)    N  FOP.TY-FOURTH   150  W   West, 
Oakland.      One-story    4-room    dvvlg. 

Owner Edgar       L.       Ormsby.        39 

Monte  Vista  Ave.,  Oakland. 

Architect  .  .  .None. 

Contractor .  .Chas.     Rogers,     5426    Boyd 
Ave..  Oakland. 

Filed   Apr.    10,  '15.     Dated  Apr.   2,  '15. 

Frame    up    M, 

Brown    coated    M 

Completed     '-A 

Usual    35    days M 

TOTAL   COST.    $1100 

Bond.   none.      I..lmlt,   60  days   after   Apr. 

."i.       Forfeit.    $5.      Plans    and    specifica- 
tions  filed. 

NOTFO:— 1st   report    No.   600.  .\pril   .'.th. 


Owner Harold  W.       Carr,       5252 

Shaffer  Ave.,    Oakland. 
Architect  .  .  .None. 

Day's    work.  COST,    $1900 


DWELLING 

(GG2)  S  SIXTY-SIXTH  210  E  Tele- 
graph Ave.,  Oakland.  One  and  one- 
half-story    9-room    dwelling. 

Owner P.  L.   Lebo,   453   66th,   Okd. 

..ichitect  .  .  .None. 

Day's  work.  COST,   $2500 


WATER   TOWER 

(6t;3)      NW     TWELFTH       AND       PINE, 
Oakland.     Steel   water  tower. 

Owner Pacific    Coast    Canning    Co., 

Premises. 
Architect  .  .  .None. 

<"()ntractor.  .Pacific    Tank    &    Pipe    Co., 

318   Market,  San  Francisco. 

COST,    $1525 


DWELLING 

(664)  W  MILES  AVE  120  S  Cavour, 
Oakland.  One  and  one-half-story  6- 
room   dwelling. 

Owner L.   Siegrist,   Cor.   Miles   and 

Cavour,  Oakland. 
Aichitect  .  .  .None. 

Contractor.  .J.  W.   Crow,   511    56th,  Okd. 
COST,    $2850 


ALTERATIONS 

(663)  NO.  1180  EIGHTH,  Oakland. 
Alterations. 

Owner F.    E.    Brigham,    Apartment 

23,    Grenada    Apts,    Okd. 
Architect  .  .  .None. 

Contractor .  .Leo        L.         Nichols,        1764 
Broadway,    Oakland. 

COST,  $1415 

DWELLING 

(666>  W  GRAND  AVE  150  S  Sunny- 
slope,  Oakland.  Two-story  six-room 
dwelling. 

Owner Anthony       &       Heyer,       314 

Dalziel    Bldg.,   Okd. 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 


ALTERATIONS 

(671)      NO.   368  TWENTY-NINTH,   Oak- 
land.    Alterations. 

Owner Mrs.   Haas,   Premises. 

.\rchitect  .  .  .None. 

Contractor.  .H.      A.      Ohrenberg,       5605 
Beaudry,  Oakland. 

COST,  $400 


DWELLING 

(672)      S    HYDE     150    W    Peralta    Ave., 

Oakland.      One   and   one-half-story   5- 

room  dwelling. 

Owner S.   Batten,   3281   Hyde,   Okd. 

.\rehitect  .  .  .None. 

Day's  work.  COST.    $1900 


ALTERATION?! 

(673)      SE   FIRST  AVE   &   BOULEVARD 

Place.   Oakland.      Alterations. 
Owner F.   W.   Schultz.  Cor.   16th   & 

Grove.  Oakland. 
Architect  . .  .None. 
Contractor.  .F.    W.    Knight.    557    22nd. 

Oakland.  COST,    $400 


DWIOM.INd 

iCi-.l)       K  SII.M'TER  AVE   2S0  S  Clifton, 
OnUliind.   One-story   5-room  dwelling. 


DWELLING 

(674)      N    HAYS    265    E    Seminary    Ave.. 
Oakland.      One-story    5-room    dwlg. 

'  'w  ner F.      Anderson.      Hays      and 

Seminary    Ave..    Oakland. 
Anhitoct  .  .  .None. 

Contractor.  .W.      C.    Taylor.    1901       69th 
Ave.,    Oakland. 

roST,    $1600 


Wednesday,      April      I'l,     1915. 
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DWELLING 

(678)  S  SIXTY-THIRD  3121/2  E  Hille- 
gass,  Oakland.  Two-story  8-room 
dwelling-. 

Owner John       A.       Bischoff,       6045 

Harwood    Ave.,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $3000 

ADDITION 

(679)  NO.  4710  FAIR  AVE.,  Oakland. 
Addition. 

Owner Carrie    Pratt   Elwell,    Prem 

Architect  .  .  .None. 

Contractor.  .Thos.       W.       Webb,       4663 
Tompkins  Ave.,   Oakland. 

COST,  $400 


ADDITION 

(689)      NO.       1474       SEVENTY-FOURTH 
Ave.,    Oakland.      Addition. 

Owner T.      S.      Hansen,      Oakland 

High  School. 
Architect  .  .  .None. 
Day's   work.  COST,    $4  75 


DWELLING 

(690)  E  TOWNSEND  AVE  200  N  Wel- 
lington, Oakland.  One-story  6-room 
dwelling. 

Owner Walter    Zahn,    669    Oakland 

Ave.,   Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $2000 


DWELLING 

(691)      W       HILLEGASS     100     N       62nd, 
Oakland.     One-story  6-room  dwelling 

Owner I.    W.      Button,    347      63rd, 

Oakland. 
Architect  . .  .None. 
Day's   work.  COST,    $2500 


DWELLING 

(692)      N  TRASK   200  W  Ygnacio,  Oak- 
land.    One-story   5-room  dwelling. 

Owner Baumann     &    Taylor,     6106 

Noble,     Oakland     and     1512 
Curtis,   Berkeley. 
Architect  .  .  .None. 
Contractor .  .G.   W.   Baumann. 

COST.   $1750 


DWELLING 

(693)      W  RAWSON  160  N  Trask,  Oak- 
land.    One-story  6-room  dwelling. 
Owner M.   H.   Tremble,    2469   Raw- 
son,   Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $2500 


DWELLING 

(694)  N  E-EIGHTH  91  W  Can  Ave., 
Oakland.      One-story    3-room   dwlg. 

Owner A.   I.   Silver,   2819   Boehmer, 

Oakland. 
Architect  .  .  .None. 
Contractor.  ..J.   F.   Souza,   605    29th   Ave., 

Oakland. 

COST,    $600 

DWELLING 

(695)  W  WARFIELD  AVE  100  S  Cot- 
tage, Oakland.  Two-story  7-room 
dwelling. 

Owner D.  M.  and   H.   H.   Etter,   843 

Laurel,   Alameda. 
Architect  .  .  .None. 
Contractor.  .D.     M.     Etter,     843     Laurel, 

Alameda.  COST.  $3000 


APARTMENTS 

(696)  E  THIRD  AVE  110  S  E-14th, 
Oakland.  Two-story  16-room  apart- 
ments. 

Owner Clyde      Improvement      Co., 


110  Sutter,  San  Francisco. 
.Vrchitect  ..  .Rousseau   &   Rousseau,   110 

Sutter,    San    Francisco. 
Day's   work.  COST.    $8000 


DWELLING 

(697)   W  EVERETT  96  S  Hampel,  Oak- 
land.     One-story    5-room   dwelling. 

Owner R.   J.   Allen,   S.   F. 

Architect. .  .None. 

Contractor.  .Wm.    H.      Kerrigan,      5753 
Oakland    Ave.,    Oakland. 

COST,   $1825 


FOUNDATION 

(698)      FOOT     .TEFFERaON,       Oakland. 
Reinforced    concrete    foundation. 

Owner City    of   Oakland. 

Architect  . .  .None. 

Contractor.  .L.  B.  Withers,  2001  Allston 
Way,    Berkeley. 

COST,  $'140 


ALTERATIONS 

(699)      NO.    1524    CAMPBELL,    Oakland. 
Alterations    and    additions. 

Owner John  Firpo,  1674  16th,  Okd. 

Architect  .  .  .None. 

Contractor.  .Wm.    C.    Helms,    1213    Has- 
kell,  Berkeley. 

COST,    $500 


BARN 

(700)      E   CAMPBELL   150   S    16th,   Oak- 
land.    One  and  one-half-story  barn. 

Owner John  Firpo,  1674   16th,  Okd. 

Architect  .  .  .None. 

Contractor.  .Wm.    C.    Helms,    1213    Has- 
kell,  Berkeley. 

COST,   $400 


DWELLING 

(701)      S   FOURTEENTH   280    E   Center, 
Oakland.      One-story    5-room    dwlg. 

Owner R.  Camozzi,   1415   13th,  Okd 

Architect  .  .  .None. 

Contractor.  .E.        Campomenosi,        5174 
Miles  Avtf.,  Oakland. 

COST,  $1675 


ALTERATIONS 

(704)  NE  FOURTEENTH  &  BROAD- 
way,  Oakland.  Marble  work  for 
alterations    to    bank    building. 

Owner Central        Savings        Bank, 

Premises. 
Architect  ..  .Benj.    G.    McDougall,    Shel- 
don   Bldg.,    S.    F. 
Contractor.  .C.  L.  Cummins,   2617   Santa 

Clara    Ave.,    Alameda. 
Filed  Apr.  15,  '15.     Dated  Mar.  29,  '15. 

Once    a    month ; 75% 

Usual    35    days 25% 

TOTAL  COST,  $2500 
Bond,  $2750  and  $2750.  Surety,  South- 
western Surety  Insurance  Co.  Limit, 
21  days.  Forfeit,  $100.  Plans  and 
specifications    filed. 


CHURCH 

(705)  NE  THIRTY-FOURTH  &  ELM 
being  Lots  51,  52  and  53  Pacific 
Theological  Seminary  Tract,  lOak- 
land.  All  work  for  one  and  two- 
story  and  basement  brick  and  steel 
church. 

Owner Second    Church      of    Christ, 

Scientist,    Premises. 
Architect  ..  .W.     A.     Newman,       Hewes 

Bldg.,    San    Francisco. 
Contractor .  .Shirley    Houghton    and    R. 
H.  Van  Sant  Jr.    (Van  Sant 
Houghton  Co),   503  Market, 
San  Francisco. 
Filed   Apr.    15,  '15.      Dated   Apr.   7,  '15. 
Each     month     $75% 


Usual    35    days 25% 

TOTAL  COST,  $63,851 
'Bond,  $31,925.50.  [Surety,  Guardian 
Casualty  &  Guaranty  Co.  Limit,  175 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


DWELLING 

(706)  E  35  LOT  26  BLK  "F"  Map 
Alton  Park,  being  S  Garnet  144  W 
Broadway,  Oakland.  All  work  for 
one-story    5-room    dwelling. 

Owner Manna    K.    and    Max    Kry- 

gell,    4165    Broadway,    Okd. 

Architect  . .  .None. 

Contractor.  .Alfred      Cords,      312     Com- 
mercial   Bldg.,    Oakland. 

Filed  Apr.  15,  '15.     Dated  Apr.  14,  '15. 

Frame    up     % 

Plastered    ) V4, 

Completed     1^4 

Usual    35    days V4, 

TOTAL    COST,     $1700 

Bond,    non^'.      Limit,    75    days.      Forfeit, 

$1.       Plans    and    specifications    filed. 


DWELLING 

(707)      N   GRAY   400   E   35th    Ave.,   Oak- 
land.     One-story    5-room    dwelling. 

Owner Nellie   Wilkin.s. 

Architect  . .  .None. 

Day's   work.  COST,    $1800 


DWELLING 

(708)      N   NAVY    90    E   Broadway,    Oak- 
land.    One-story  5-room  dwelling. 
Owner A.    H.    Settergreen,     Mary- 
land  Apts.,   Oakland. 
Architect  .  .  .None. 

Contractor.  .Arvid    E.    Olson,    721    10th, 
Oakland. 

COST,    $2400 


CONCRETE   PAVILION 
(709)      SAN  ANTONIO   PARK,   Oakland. 
Concrete   pavilion. 

Owner City  of  Oakland. 

Architect  .  .  .Walter    D.    Reed,    Oakland 

Bank   of   Svgs   Bldg.,  Okd. 
Contractor .  .Schnebly,      Hostrawser      & 

Pedgrift,    1st    and    Jackson, 

Oakland. 

COST,  $2115 


DWELLING 

(710)  E  LAKESHORE  AVE  300  N 
Walla  Vista,  Oakland.  Two-story  7- 
rooni  dwelling. 

Owner- Vance    Anderson    Co.,    1327 

Broadway,   Oakland. 
Architect  .  .  .None. 

Day's  work.                                 COST,   $4200 
♦ 

Boildlngr  Contracts  A^rarded. 
Berkeley. 

No.  O^vner                      Contractor  Amt. 

667  Ala    Bldrs     Wiley  3000 

668  Hamilton      Mason  3000 

669  Hadjopoulos      Aalto  1600 

670  McFarland      Pinkerton  2500 

675  West  Coast    Judson  750 

676  Bonner     Bonner  2400 

677  Leeboldt     Skee  550 

678  Bischoff     Bischoff  3000 

702  Watt     Peake  3600 

703  Wolfold     < Kollmer  5800 

DWELLING 

(667)      NE    HILLEGASS       &    RUSSELL, 

Berkeley.      Two-story    7-room   dwlg. 
Owner Alameda      County        Home 

Bldrs.,     1st    National    Bank 

Bldg.,    Berkeley. 
Architect  . .  .None. 
Contractor.  .J.    M.    Wiley,    1718    Hearst 

Ave.,    Berkeley. 

COST,  $3000 


56 


UWKLl.lM! 

(,66.S)  W  SANTA  BAUKAIJA  liOAD 
llfi.in  N  Spruce,  Uerkeley.  Two- 
story    S-rooni  dwelling. 

Owner A.   J.    Hamilton.    Klks"  Club 

Berkeley. 
Architect  ..  .H.    H.    Oiitter.son,    SO    Post, 

San    Krancisco. 
Tontraotoi  .  ..Ma.«on-.McDuRie    Co.,    Shat- 
tmk    &    Addison.    Bkly. 

COST.  13000 


ADDITION 

tCfin)      NO.     210,-i       SAN     PAni.O       AVE., 
Berkeley.      Addition. 

Owner Z.    (;.    Madjopoulo.«,    Bkly. 

Architect  .  .  .None. 

Contractor.  .K.    .1.    Aalto,    l.')!!!    Califor- 
nia.   l?erkeley. 

COST,    llfiOO 
DWELLING 

(f.70)      \V    GROVE    92       N    Ward.     Ber- 
keley.      One    and     one-half-story     6- 
rooni    dwelling, 
owner Geo.    B.    .McFarland,    Wash- 
ington,  D.   C. 
Architect  .  .  .None. 

Contractor.  .J.       A.       Pinkerton,        1931 
Berryman.    Berkeley. 

COST,   $2500 


WAUEIIOrSE 

(67.1)  S  GUAVSON  fiOO  W  Fifth,  Ber- 
keley. One-.«!tory  galvanized  iron 
warehouse. 

Owner We.-^t   Coa.st   Kal.^oniine   Co. 

Prenii.«es. 
Architect  ...None. 

Contractor.  ..)ud.>ion    Paint      &    Grinding 

Co..    Ith  and  Grayson.  Bkly. 

COST.   $750 


DWELLING 

((i7f.)      S  FOREST  12.".  W  Piedmont  Ave. 
Berkeley.      Two-story    6-room   dwlg. 

Owner A.  W.  Bonner,  2722  Russell 

Berkeley. 
Architect  .  .  .None. 
Day's   work.  Ct^ST.    $2400 


ADDITION 

(«77)      N       ADDISON     lOil       N       Fourth, 
Berkeley.     Addison. 

Owner T.     Leeboldt,     1047    Merced, 

Berkeley. 
.\ichitect  .  .  .  None. 

Contractor.  .A.    Y.      Skee.    141,".      McGee. 
Berkeley. 

COST,    $550 


I>  WELLING 

(702)  S  MARIN  AVE  2oO  E  Lassen, 
Berkelty.      Two-story    9-room    dwlg. 

Owner H.     .1.     Watt,     2S10    Fulton, 

Berkeley. 
.Architect  .  .  .None. 

Contractor.  .  F.   R.   Peake  Co.,   2127   Uni- 
versity  Ave.,   Berkeley. 

COST,    $3600 

DWELLING 

(703)  S  PARKSII>E  DRIVE  100  E  Up- 
lands, Berkeley.  Two-story  S-room 
room    dwelling. 


Owner. 


Architect  . 
Contractor 


.J.  H.  Woinold.  1709  Sonoma 
Ave.,    Berkeley. 
.  .  None. 
..lacob         Kollmer.  2S13 

Stuart,    Berkeley. 

COST.    $5S0(i 


Alameda. 

No.  Owner                      Contractor  Amt. 

r.SO  milen      Hillcn  2000 

fiSl  West    End    Bldg    (^wner  1500 

CS2  Chamberlain     Morris  1600 

683  Alameda     Spence  37S0 

6S4  Schmidt     Schmidt  500 


ULILDING    -VNU    ENGINEERING   NfcWS 

tiS5  Allslead     Allslead  1600 

6S6  Mix     Shaw  400 

687  Noble     Noble  1600 

6SS  Noble     Noble  2000 

DWELLING 

(680)      NO.    161    CENTRAL    AVE..    Ala- 
meda.   One-story   5-room   dwlg. 

Owner R.     C.     Hillen,     430    Halght 

Ave.,  Alameda. 
Architect  .  .  .None. 
Day-s   work.  COST,    $2000 


DWELLING 

(6M)      NE     BUENA    VISTA     AVE    AND 

Bay.    Alameda.        One-story      5-room 

dwelling. 

Owner West      End    Bldg.      Ass'n., 

1600    Webster,    Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,  $1500 


DWELLING 

(682)      NO.    1416    FIFTH,    Alameda.   One 
.story   5-room  dwelling. 

Owner H.       B.    Chamberlain,       444 

Central   Ave.,   Alameda. 
-Architect  .  .  .None. 

Contractor.  ..lustis    Morris,    282S    Rich- 
mond  Ave.,   Oakland. 

COST,    $1600 


BRICK    GARAGE 

(683)      CITY    HALL    LOT     (rear).    Ala- 
meda.     Brick  garage. 

(Twner City  of  Alameda. 

Architect  .  .  .None 

Contractor.  .A.    T.    Spence,    641    Taylor 
Ave.,   Alameda. 

COST,    $37 SO 


ADDITION 

(684)      NO.    654    CENTRAL    AVE.,    Ala- 
meda.    Addition. 

Owner Mrs.  A.  y\.  Schmidt,  Prem. 

.\rchitect  .  .  .Xone. 

Day's  work.  COST.  $500 


DWELLING 

(6S5)      S   TAYLOR      AVE    244    E      Page, 
Alameda.     One-story    5-room   dwlg. 

Owner V.  C.   Allstead,   458  Lincoln 

Ave..   Alameda. 
-Architect  .  .  .None. 
Day's  work.  COST,   $1600 


-ADDITION 

(6S6)      NO.    411    CENTRAL    AVE..    Ala- 
meda.    Addition. 

Owner J.    Mix,    Premises. 

-Architect  . .  .None. 

Contractor .  .E.     E.     Shaw,     i75     Central 
-Ave.,  Alameda. 

COST.    $400 


DWELLING 

(6S7)      NO.    2530    BUENA    VISTA    AVE., 
-Alameda.      One-story    5-room   dwlg. 

Owner G.    H.    Noble,    2220    Central 

-Ave.,    Alameda. 
Architect  .  .  .None. 
Day's    work.  COST.    $1600 


DWELLING 

(6SS)      W      BROADWAY    250    S      Buena 

A'ista.     Alameda.       One-story     6-room 

dwelling. 

Owner G.    H.    Noble.    2J20    Central 

Ave.,    Alameda. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $2000 


COMPLETION   NOTICES. 


ALAMBDA  COVNTT 


Apr.  10,  1915— N  FORTIETH  290  E 
Telegraph  Ave  65x110.  Oakland. 
Eugene  A  Schmidt  to  whom  It  may 


Wednesday.      April      21,     19lS. 

concern -April     '.0,     1915 

Apr.  13.  1915— E  E-\IERSON  65  from 
SW  line  E-37th  SW  35  SE  100  N 
19.50  NW  65.  Okd.  L  H  Montgom- 
ery  to  G   II   Lewis Apr.    12.    1915 

Apr.  13.  1915— S  BR(X)KDALE  AVE 
140  W  Persimmon  S  100  W  55  N  to 
Brookdale  Ave  E  75.     Charles  Hud- 

.son    to   whom    it    may   concern 

April    12.    1915 

Apr.  13,  1915—  END  E.MBANK.MENT 
near  Engineer  Station  145  of  Key 
System  Pier  W  to  pt  nearly  opp 
Kngineer   Station   50.   Okd.     S   F,   O 

T  Railway  to  S  F  Bridge  Co 

April     9,     1915 

Apr.  13,  1915— S  SANT.A  CLARA  AVE 
bet  Oak  and  Park.  .Ala.  A  H  W 
Koerber  to  Powell  Bros  Constr  Co 
April    12.    1915 

Apr.   14,   1915 S  MARIN  98   E   Per- 

alta  Ave  40x1 2S,  Northbrae.  J  S 
Killam  to  M  P  Brasch..Apr.  14.  i915 

Apr.  14.  1915— LOT  12  BLK  4  -Martin 
Kelogg  Tract,  Bkly.  James  M  Mc- 
lOIkinney  to  whom  it  may  concern 
April    10.    1915 

Apr.  15.  1915— LAKESHORE  AVE 
No.  922,  Okd.  Dr  W  J  McCraoken 
to  whom   it   may  concern. Apr.   10,  '15 

Apr.  16,  1915— STEPHENS  RANCH. 
Town  of  Mission  San  Jose.  Ste- 
!)hens  Ranch  by  F  -Azevedo  to  F  C 
Griffin March    26.    1915 

Apr.  16.  1915 — SE  ROAD  leading  fm 
Mission  San  Jose  to  Warm  Springs 
known  as  Stephens  Tract.  A 
Stephens  by  F  .Azevedo  to  F  C 
Griffin    &    Sons March    2.    1915 

Apr.  16.  1913— LOT  9  BLK  B  Fourth 
-Ave  Park,  Okd.  Ng  Poon  Chew  to 
Cnited    Home    '31drs Mar.    31.    1915 


LIENS  FILEO. 


ALAMBDA    COUNTY. 


Apr.  10.  1915 — LOT  37  Jeannette  Van 
Ah  Tract.  Okd.  Dolan  Bros  Wreck- 
ing Co  vs  H  A  Biglow  and  K  M 
Sheridan     $275 

Apr.  12,  1915— LOT  1  BLK  1  Map 
Grand  View  Terrace.  Bkly.  James 
Haberlin.  $18.22;  W  U  Parks.  $22.25 
Lytton  Sweeney.  $31  vs  Z  P  Smith 
and    Wm    Megrew 

Apr.  14.  1915— SW  HIBBARD  AND 
Buena  Vista  Ave  S  133 H  W  108  N 
33%  E  36  N  100  E  72,  Ala.  J  F 
Ellis  (National  Roofing  Co).  $32.50; 
John  P  Maxwell  (Maxwell  Hard- 
ware Co),  $40.52  vs  W  T,  Ella  and 
Carola  Hess,  Fred  Hess  Jr,  Ella 
McPike,  T  B  Henry,  Trustee  T  B 
Henry,  John  Doe  Harris  and  John 
and    Richard    Doe    

Apr.  14,  1915 — LOT  81  Searls  Tract, 
Okd.  Adam  Dalgleish  vs  Olif  Till- 
man and  T   S   Peterson $32.50 

.\pr.  14,  1915 — S  40  LOT  134  Frultvale 
Add'n   Tract,   Okd.,    $64.87. 
S    20    LOT    136    and    N    20    Lot    135, 
Fruitvale    Add'n    Tract,    Okd.,    $58.62. 
N  40  LOT  137,  Fruitvale  Add'n  Tct, 
Okd.,    $57.62. 

I..OT     139,    FYuitvale    Add'n    Tract, 
Okd.,    $44.90. 

LOT     138,     Fruitvale     Add'n    Tract, 
Okd.,    $56.19. 

Apr.  15.  1915— NE  FIFTY-FIFTH  & 
Telegraph  .Ave  N  25xE  100.  Okd. 
Silvano  Bognasco  vs  First  Cavalli. 
J   Gallo  and   First   Mulvihill ...  .$24.50 

Apr.  16,  1915— N  FORTY-THIRD 
180.26  B  Grove  E  SOxN  91.25.  Okd. 
J  D  McTeer  vs  Alfred  Olaon  and 
William    Williams    $22.30 


'Wednesday.      April      21,     1915. 


BUILDING    AND    ENGINEERING    NEWS 


31 


RELEASE  OF  LIENS 


cuitul     iroiii     the    oflice    of    the    County 
Clerk. 


ALAMBUA    COUIVTY. 

Apr.  12,  1915 — I.OT  129  Map  Crocker 
Hignland.s  except  ptn  NK  line 
parallel  NE  boundry  line  I^ot  129 
and  distant  L  5  SW  therefrom  and 
ptn  Lot  130  lying  NE  line  drawn 
from  E  Cor.  Lot  130  to  point  on  SE 
L  Mandana  Blvd  distant  13  SW 
from  N  Cor.  Lot  130,  Okd.  John  P 
Maxwell  to  Henry  E  Jackson  and 
Oscar    Sairanen    $107.81 

SAN  JOSE  AND  THE  SANTA  CLARA 
VALLEY 


BUILDING   CONTRACTS 


LIGHT  POSTS  —  Ornamental  iron 
Cost  not  stated.  .San  Mateo,  San  Mateo 
Co.,  Cal.  Engineer,  City  Engineer, 
San  .Mateo.  Owners,  City  of  San  Mateo. 
The  City  Trustees  have  rejected  the 
bids  received  at  a  recent  meeting-  for 
ornamental  po.sts  to  be  erected  in  San 
Mateo  Park  on  account  of  the  exces- 
sive  price. 

PAVEMENT — ^Cost  not  stated.  Hol- 
lister,  San  Henito  Co.,  Cal.  Engineer, 
City  lOngineer,  llolli.'^ter.  Owner.-!,  City 
of  Hollister.  llesolutions  relating  to 
the  paving  of  Monterey  and  South 
streets  have  been  passed  to  print,  the 
plans  and  specifications  for  the  work 
having  been  approved.  Bids  will  be 
called    for   shortly. 

MEMOIITAL  MONUMENT  —  Bronze 
and  marble.  Cost  not  stated.  San 
Jose,  Santa  Clara  Co.,  Cal.  Architect, 
August  Headman,  New  Call  Bld.g.,  S. 
F.  Owner,  Neglee  Memorial  Associa- 
tion. Plans  have  been  completed  for 
the  memorial  shaft  to  be  erected  in 
St.  James  Park  by  the  Neglee  Memo- 
rial Association.  There  will  be  a  con- 
crete foundation,  a  marble  shaft  of 
pink  Tennessee  marble,  with  a  bronze 
head  and  bronze  tablet.  Plans  are 
complete  and  flgure*  are  being  taken. 
MANUAL  TRAINING  BUILDING— 1 
story,  frame,  $10,000.  Santa  Cruz, 
Santa  Cruz  Co.,  Cal.  Architect.  W.  H. 
Weeks,  75  Post  street,  S.  F.  Figures 
are  just  being  taken  for  the  one-story 
frame  building  which  will  be  used  as 
a  manual  training  school  by  the  Santa 
Cruz  Union  High  School.  Interior  of 
the  building  will  be  finished  in  pine 
with  a  cement  floor.  There  will  be 
special  manual  training  equipment, 
which  will  be  purchased  under  a  sep- 
arate contract.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Bids  will  be  opened 
on  April  22nd.  Plans  and  specifications 
can  be  secured   from  the  architects. 

CORRUGATED  PIPE  AND  ROAD 
WORK — Cost  not  stated.  Monterey, 
Monterey  Co.,  Cal.  Engineer,  County 
Surveyor,  Monterey.  Owners,  Monte- 
rey County.  Bids  will  be  opened  on 
May  4th  for  furnishing  the  County  of 
Monterey  with  all  corrugated  iron 
pipe  to  be  used  for  road  and  bridge 
work  during  the  year.  On  the  same 
date  bids  will  be  opened  for  the  con- 
truction  of  a  considerable  amount  of 
County  Highways.  Plans  can  be  se- 
cured from  the  County  Clerk's  oflflce. 
HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  Redwood  City,  San  Mateo 
Co.,  Cal.  Engineer,  County  Surveyor, 
(Redwood  City.  Owners,  San  ,Mateo 
County.  Plans  have  been  completed 
for  the  construction  of  five  pieces  of 
highway  work  in  the  various  rond  dis- 
tricts of  the  county.  All  roads  will 
be  of  oiled  macadam.  Bids  will  be 
opened   on   May   3rd.     Plans  can   be  se- 


SAIVTA    CLARA    COUIVTY. 


FRAME    DWELLING 

LOT  13  BLK  1  Barrett  and  Mack  Sub., 
San  Jose.     All  work  for  frame  dwlg. 

Owner P.     N.     and     M.     Dalis.     338 

Orchard,   San   Jose. 

Architect  . .  .None. 

Contractor.  .L.    C.    Morris. 

Filed    Mar.    29,    '15.      Dated   Mar.    15,    '1"). 

Frame    up    $400 

Brown    plaster    on 400 

When    completed     400 

Usual     35     days 400 

TOTAL   COST,    $1600 

liond,   $S50.     Sureties,  A.  H.   Parker  and 

10.   S.   Trowbridge.     Limit,  forfeit,   none. 

Plans   and    specifications    filed. 


1<'UA.ME    DWELLING 

LOT  8  Randall  Tract  on  Morse  Street, 
Santa  Clara,  between  Santa  Clara 
and  San  Jose.  All  work  for  one- 
story    frame    dwelling. 

Owner B.   W.   and   S.    F.    Rucker. 

Architect  ...W   E   Higgins,   Santa  Clara 

Contractor.  .W.  E.  Childers. 

Filed   Mar.   30,  '15.     Dated   Mar.  30,  '15. 

Frame    up     $537.50 

When    plastered     537.50 

When    completed     537.50 

Usual     35     days 537.50 

TOTAL  COST,   $2150.00 

Bond,    $1075.      Surety,   U.    S.    Fidelity    & 

Guaranty  Co.  of  Baltimore,  Md.     Limit, 

90   days.        Forfeit,   none.        Plans     and 

specifications    filed. 


COMPLETION   NOTICES 

SANTA  CLARA  COUNTY. 

RECORDED  ACCEPTED 

Mar.  31,  1915— W  NINTH,  bet.  Mar- 
garet and  Virginia,  San  Jose.  S  G 
Pelton  to  whom  it  may  concern.  . 
March     31,     1915 

Apr.  1,  1915— NR  COR.  ELEVENTH 
and  Margaret,  being  ptn  Lots  14 
and  15,  Ruds  Add'n  Blk  2,  San  Jose. 

E   G  Emerson   to   Wm   Roberts 

March    26,    1915 

Apr.  2,  1915— LOT  3  BLK  21,  Mont- 
gomery and  Rea  Sub.,  San  Jose. 
E  D  \A'ells  to  whom  it  may  con- 
cern  April    2,    1915 

Apr.  6,  1915— NEAR  COR  FIRST  & 
William,  San  Jose.  S  Montgomery 
to    Morrison    Bros Mar.    29,    1915 

4 

LIENS   FILED 


SANTA  CLARA  COUNTY. 

RECORDED  AMOUNT 

Mar.  29,  1915— LOTS  35  AND  36 
Buena  Vista  Sub,  Mountain  View. 
J   W  Fish   vs   W   N   Mork $253.67 

Mar.  30,  1915 — LOT  12  Monte  Vista 
Tract,  Santa  Clara.  J  J  O'Brien 
vs    Eliz    A    Green $102.05 

Apr.  6,  1915— NOVITIATE  PPTY  near 
Los  Gatos.  J  J  Connolly  &  Son  vs 
Novitiate   of  Los  Gatos,   Inc.  .  $3325.80 

Apr.  8,  1915 — ON  KENNEDY  ROAD 
about  M  mile  from  Los  Gatos.  R 
R    Bill    vs    L    Lauret $66.73 

Apr.  S,  1915 — NOVITIATE  PPTY  near 
Los  Gatos.  Wm  Sporleder,  $322.72; 
R  R  Bell,  $581.85  vs  Novitiate  of 
I..OS    Gatos,    Inc 

Apr.    9,    1915 — SE    28    TP   8   S    RANGE 


1  W  M  D  a  &  M.  Novitiate  Ppty 
near  Los  Gatos.  Pacific  Bldg.  Ma- 
tiM'lal  Co  vs  Novitiate  of  Los  Gatos, 
liic      $542.1 


BUILDING    CONTRACTS 

SAN     MATEO     COUNTY. 

CLASS    "C"    BRICK    BUILDING 
GRAND  AVE  AND  LINDEN,  South   Sari 
Fiancisco.      All    work    for    two-story 
and    basement  Class  "C"  bi*ick  build- 
ing. 

Owner A.    Galli,    .South    San    I'ran^ 

Cisco. 
Architect  ..  .Charles         Fantoni,  916 

Kearny,   San  Francisco. 
(^)ntractor .  .  A.    De    Benedetti      and      G. 

Cuneo,   20   Cotter,   S.   F. 
I'"ili'd    Apr.    6,    '15.      Dated   Apr.    5,    '15. 
.loi.sts  of  2nd  story   in  place.  ...  $1 128 

When    enclosed    1128 

When   brown   coated 1128 

Completed    and    accepted 112S 

Usual    35    days 173S 

TOTAL  COST,  $6250 
Bond,  $3125.  Sureties,  V.  Rege  and 
I'aolo  Segale.  Limit,  90  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 


I'^ilAME    RESIDENCE 

LOT  "A"  Turner  Terrace,  San  Mateo. 
All  work  for  two-story  frame  resi- 
dence. 

(Jwner Annie  I...  Turner,  San  Mateo 

Architect  ...Will    II.    Toepke,    46    Kear- 
ny, .San  Francisco. 

Contractor ..  William     S.     Leadley,     San 
Mateo. 

Kiled   Apr.    12,   'lu.      Dated   Apr.   6,  '15. 

Frame   up   and   sheathed $1065 

1st  coat  plaster  on 1060 

Frame     up     1 066 

Completed   &   notice   recorded...    1066 

Usual    35   days 1422 

TOTAL  COST,    $5685 

Bond,    $2850.      Sureties,    W.    H.    Pfafflln, 

C.   Hopper  and  Eliza  A.  Hopper.     Limit, 

>>0    days.       Forfeit,       $10.       Plans      and 

specifications    filed. 


FRAME    BUILDING 

COLMA.     Grading,  concrete  work,  iron, 
carpenter  and  mill  work,  lathing  and 
plastering,     roofing,       plumbing,    etc., 
lor     two-story    and     basement     frame 
building. 
Owner The  Roman  Catholic  Arch- 
bishop    of   San     Francisco, 
1100   Franklin,   S.   F. 
Architect..    John   J.    Foley,    46    Kearny, 

San   Francisco. 
Contractor .  .James      T.    McCarthy,      432 

Eurelta,  San  Francisco. 
Filed  Apr.   6.  '16.     Dated  Mar.   24,  '15. 

Rough   frame   up $2196.25 

Brown  coat  plaster  on 2196.25 

Completed    and    accepted 2196.25 

Usual    35    days 2196.25 

TOTAL  COST,  $8785.00 
Bond,  $4392.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  105  days. 
Forfeit,  none.  Plans  and  .specifications 
filed. 

♦ 

COMPLETION   NOTICES. 


SAN    MATEO   COUNTY. 


RECORDED  ACCEPTED 

Apr.  6,  1915— LOT  425,  SECTION  "G" 
Woodlawn  Cemetei-y.  G  Sanguinetti 
to  Raymond  Granite  Co..  Apr.  1,  1915 
Apr.  12,  1915— LOT  33  BLK  "K"  Sub 
No.  3  Re-sub  of  Blks  "G"  and  "H" 
No. 2,     Hayward    Park,    San    Mateo. 
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Kc'B.    I  .    >*.    I'll*.   OIHff 

Veneered  Panels  of 
unexcelled  quality- 
Sold  only  at 


Look  for  QUALITY  in 

panels--not  cheap  price. 

Vnu  can  ^.t  ■clicaixi"  pant-l.s  loi 
a  little  less  moiify,  but  there  are  no 
better   panels    made    than    the    WYBRO. 

Jvook  for  quality  in  panels — cheap 
panels    are    always    expensive. 

WYBRO  panels  are  quality  panels 
thru  and  thru — not  -cheap."  but  the 
best   your   money  can   buy   at   the   price 


White  Opotlieps 


5th  and  Brannan  Streets 


San  Francisco 


August    Davis    to    Croop    &    Koegan 

April    8.   1915 

Apr.  12.  1915— LOTS  31  AND  32  BLK 
12,  Central  Park  No.  2.  Redwood 
City.  P  Bechlor  to  whom  it  may 
concern April    v:.   1915 

LIENS   FILED 

SA\     3IATKO     COXIXTV. 


lUOCORDED  AMOUNT 
Apr.  9.  1915— LOT  230,  San  Mateo 
Park,  San  Mateo.  Alonzo  Fisher, 
$900;  Peter  Foncs,  $400  vs  R  H 
Fulton  and  Baldwin  &  Howell.... 
Apr.  10,  191.".— LOT  11  BT.,K  "P"  1st 
Add'n  to  Huntington  Park,  San 
Bruno.  A  A  Lo  Ileaux  vs  Fmma 
Kidd »"-50 


M.\RIN,     CONlKA     COSTA     AND 
SONOMA  COUNTIES. 


P.UIDOK — Steel  and  reinforced  con- 
crete, $120,000.  Richmond.  Contra 
Costa  Co.,  Cal.  Engineer,  County  Sur- 
veyor, Martinez.  Owners,  Contra  Costa 
County.  Plans  and  specifications  for 
the  bridge  to  span  the  Old  and  -Middle 
P.ivers.  and  which  will  cost  $120,000, 
have  been  adopted  by  the  County  Su- 
pervisors. The  plana  call  for  a  total 
span  of  542  feet,  which  includes  the 
approaches  at  both  ends.  The  steel 
.structure  over  each  river  will  be  257 
feet  long,  making  a  total  of  514  feet. 
There  will  be  a  21 -foot  driveway  and 
plenty  of  room  on  either  side  for 
pedestrian.s.  The  Board  has  not  yet 
Issued  a  call  for  bids,  but  stated  it 
will    .lo    shortly. 


BRIDGE — Timber  and  concrete.  Cost 
not  stated.  Rio  Vista.  Solano  Co.,  Cal. 
Engineer,  County  Surveyors  of  Sao- 
ramento  and  Solano  Counties.  Owners, 
Sacramento  and  Solano  Counties. 
Plans  for  the  piles  and  pile  driving  in 
connection  with  the  construction  of 
the  trestle  over  the  Sacramento  River 
near  Rio  Vi.sta  have  been  completed 
and  figures  are  now  being  taken.  Bids 
will   be  opened   on   May   3rd. 

BRIDGES — 12,  reinforced  concrete. 
Cost  not  stated.  Colusa,  Colusa  Co., 
Cal.  Engineer,  County  Surveyor,  Co- 
lusa. Owners.  Colusa  County.  Plans 
foi-  the  construction  of  twelve  more 
reinforced  concrete  bridges  have  been 
completed  and  ligures  are  now  being 
taken.  Bids  will  be  opened  by  the 
Board  of  Supervisors  on  May  4th. 
Plans  and  specifications  can  be  secured 
irom  the  office  of  the  County  Clerk  or 
County   Surveyor  at  Colusa. 

STiiEET  IMPROVEMENT — Cost  not 
stated.  Santa  Rosa,  Sonoma  Co.,  Cal. 
Engineer,  City  Engineer,  Santa  Rosa. 
Owners,  City  of  Santa  Rosa.  Plans 
have  been  completed  for  the  improve- 
ment of  Santa  Rosa  avenue  from  the 
bridge  to  the  city  limits.  The  work 
will  include  grading,  macadam  pave- 
ment, concrete  curbs  and  gutters.  Bids 
will  be  opened  on  May  4th.  Plans  and 
specifications  can  be  secured  from  the 
City   Clerk's   office. 

STRIOET  WORK — Cost  not  stated. 
Napa.  Napa  Co.,  Cal.  Engineer,  City 
I<:ngineer,  Napa.  Owners.  City  of  Napa. 
A  resolution  of  intention  to  widen  a 
portion  of  St.  Sebastian  street  lying 
between  the  westerly  line  of  North 
Brown   street   and   the   westerly    line   of 


E.  H.  WiUiams 


Chakner  Munday 


Munday  &  Williams 

Attorneys-al-Law 

special  Attention  Given  to  Building 
i  Law  and  Bankruptcy  Casescr, 

JTelephone  Sutter  (4622 

615  Phelan  Building,        San  Francito 


N.iitli       .-^eiiiitiary       street,       has       been 
pns.'^ed    by   the   City  Council. 

STIIEET  WORK — $S,000.  Richmond, 
Contra  Costa  Co..  Cal.  Engineer,  City 
Engineer  Chapman.  Richmond.  Own- 
ers. City  of  Richmond.  Plans  and 
spetilications  for  the  improvement  of 
Thirteenth  street,  known  as  Mary 
street,  have  been  adopted  by  the  City 
Council.  According  to  the  estimate 
of  City  Engineer  Chapman  oil  mac- 
adam   will    be    $3.32   per    front    foot. 

SEWER  CONSTRUCTION— Cost  not 
stated.  Pittsburg,  Contra  Costa  Co.. 
Cal.  Engineer,  City  Engineer  Oliver, 
Pittsburg.  Owners,  City  of  Pittsburg. 
City  Engineer  Oliver  has  been  In- 
structed by  the  Board  of  Trustees  to 
make  a  survey  of  the  territory  at  the 
city  limits  on  Second  street  and  re- 
port to  the  Board  of  the  estimate  cost 
of  all  sewer  construction  needed  in 
that  locality,  together  with  plans  for 
the  work.  Plans  for  this  work  will  be 
presented  at  the  next  meeting,  when 
bids   will  probably   be  called   for. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Suisun.  Solano  Co.,  Cal. 
Engineer.  County  Surveyor.  Fairfield. 
Owntrs.  Solano  County.  Plans  and 
specifications  for  the  construction  of 
a  reinforced  concrete  bridge  across 
Alamo  Creek  on  the  route  of  the  State 
Highway  have  been  adopted,  and  :he 
Clerk  has  been  instructed  to  adver- 
tise for  bids.  Bids  will  be  opened  on 
May    3rd. 

.STREET  PAVING — Cost  not  stated. 
Napa.  Napa  Co..  Cal.  Engineer,  City 
Engineer,  Napa.  Owners,  City  of 
Napa.  A  resolution  of  intention  or- 
dering street  work  on  Stockton  street, 
ii.iw.tn     Even     and     Wilson,     has     been 


Williamson's  Continuous  Clothes  Line  Outfit 

Cloches  Line  Problem  Solved  At  Last 

1.MI-R1  F  vour  line  space,  use  all  the  line.  No  ennpty 
l)()LBLE>oui    line  spa     .  ^^^   soiled    line, 

n.'^klng'it'^s'a^miry   '^Take'clothes  off  any  part  of  line 
^'co"NsVKUCTi'o?J:'''The'VSlK  made     of     cast 

Vround   the   pulleys,    thereby   using   both    lines. 

Svn^inL:  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  pic^re  and  allows  you  to  put  clothes 
on   or  tale   thorn  oft  the   line  without  hanging  out  of 

h^.vvindow  side- ways.  The  clothes  pin  is  made  of 
,^>nvv  ^aU^ani/od   wire    formed    in    such    a   manner    as 

naUow  it  to  be  fastened  to  the  clothes  line  very 
easuy  nothing  complicated  to  get  out  of  order 
iloldsthe  c  othes  free  from  the  line  so  the  lines  need 
not  bo  covered  with  cloth-strips  in  order  to  keep  the 
clothes  f-rom  being  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the  clothes  out  of  tbe  pins  as 
they  are  ho  d  m  n  spring  slot.  When  V^e  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 


I!>iGS    TO    PRESS    OR    sai'EEZE 

lus   in  or  out.     Just  slip  clothes  in  slot 

WILL   hold    the    daintiest    fabrics    or 

nkit      i:MOMI««lon    St.    riionc  Mkt.  400R. 


•mis    OUTFIT    CONSISTS    OF    3    OOXEN 

Sanitary,     Stronghold.     Clothes      Pins.      3      Continuous 
Clothes  Line  Pulleys  and   1   Pair  Line  bpUcers. 
Price,   92.00   per    Set. 
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adopted  by  the  u>Japa  City  Council. 
Plan.s  and  specifications  foi-  an  asphalt 
roadwa}'  on  the  new  Ea.vt  Fii-.st  street 
bridge    were    also    adopted. 

Contracts   Awarded. 

BRIDCfES — 2,  reinforced  concrete, 
$1,390.80.  Sausalito,  Marin  Co..  Cal. 
Engineer,  County  Surveyor,  San  Ra- 
fael. Owners.  Marin  County.  Con- 
tractor, S.  P.  Brownlee,  Kentfield.  Con- 
tract  price,   $1,390.80. 

ROAD  CONSTRTTCTION  —  Cost  not 
stated.  Ukiah,  Mendocino  Co.,  Cal. 
Ensineer,  County  Surveyor,  Ukiah. 
Owner.'--,  Mendocino  County.  Contrac- 
tois  Duncanson-Harrelson  Co.,  Chron- 
icle Bldg-.,  S.  F.  Contract  price,  $0.34 
per  cubic  yard  for  earth  work  and 
$0.nO   per  cubic   yard   for   concrete. 

ROAD  CONSTRUCTION  —  $1,285. 
Ukiah,  INTendocino  Co.,  Cal.  Engineer, 
County  Surveyor,  Ukiah.  Owners, 
Mendocino  County.  Contractor,  Thomas 
Ellison,    TTkiah.      Contract   price,    $1,285. 

PAVING— Cost  not  stated.  Willits, 
Mendocino  Co.,  Cal.  Engineer,  City 
Engineer,  Willits.  Owners,  City  of 
Willits.  Contra'-tors,  Clark-Henery 
Co..  Stockton.  Contract  price  not 
stated. 


BUILDING   CONTRACTS 


MARIN    COUNTY. 


FRAME    DWELLING 

TOWN  OF  BELVEDERE.  Carpenter 
work,  lath  and  plaster,  hardware, 
etc.,  for  frame  dwelling. 

Owner Miriam   M.   Durrell. 

Architect  ..  .Edward       G.     Bolles,       660 
Market,    San    Francisco. 

Contractor .  .Geo.      W.    Boxton      &    Son. 
141]    Broderick,    S.    F. 

Filed  Apr.   15,  '15.     Dated  Apr.   10,  '15. 

April    26,    1915 $   560 

May     10,     1915 560 

May    17,    1915 560 

May     31,     1915 560 

June    14.    1915 560 

Acceptance    of    building 560 

Usual     35    days 1120 

TOTAL  COST.  $4470 

Bond,    $2235.      Surety,    New    Amsterdam 

Casualty    Co.      Limit,    70   working   days. 

Forfeit,  none.     Plans  and   specification.s 

filed. 


BUNGALOW 

WARDEN  TRACT,  San  Rafael.  All 
work  and  labor  and  materials  for 
bungalow. 

Owner .Tames     Hornell,     107     West 

End  Ave.,  San  Rafael. 

Architect  .  .  .None. 

Contractor. .H.    H.    Jepsen. 

Filed    Apr.    7,    '15.      Dated    Apr.    6,    '15. 

Rough    frame    up $425 

1st   coat   plaster   on 425 

When    completed     425 

Usual     35    days 425 

TOTAL  COST,    $1700 

Bond,    none.      Limit,    40    days.      Forfeit, 

none.     Plans  and  specifications  filed. 
4 

COMPLETION   NOTICES 

CONTRA     COSTA     COUNTY 


RECORDED  ACCEPTED 

Apr.    7,    191,5 — LOTS    24    AND    25    BLK 
48,    City    of    Richmond.       Richmond 

Club  to  whom   it  may  concern 

March    16,    1915 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA. 

APARTMENT  HOUSE — 2  story  and 
base,  frame,  $15,000.  Fresno,  Fresno 
Co.,  Cal.  Architect,  J.  Carl  Thayer, 
Fresno.  Owner,  Ralph  Wafford.  The 
building  will  be  erected  and  Stanis- 
laus and  M  streets,  and  will  cover  a 
considerable  ground  area.  The  inte- 
rior has  been  arranged  for  a  numbet 
of  two  and  three  rooms  apartments 
Pine  and  redwood  with  some  elm  pan- 
els will  be  used  foi-  interior  finish. 
Hardwood  floors  are  also  specified.  All 
bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Wall  beds  will  be 
used.  There  will  be  furnace  heat  and 
a  hot  water  system.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Flans  are  com- 
plete and  figure.s  are  being  taken. 

EARTH  FILI. — Cost  not  stated.  Mo- 
desto, Stanislaus  Co.,  Cal.  Engineer, 
Chief  Engineer,  Modesto  Irrigation 
r)istrict,  Modesto.  Owners,  Modesto 
Tirigation  District.  Plans  and  speci- 
fications for  the  construction  of  an 
earth  fill  over  Indian  Gulch  have  been 
adopted  by  the  Board  of  Directors  of 
the  Modesto  Triigation  District,  and 
Secretary  Abbott,  Hearst  Bldg.,  S.  F.. 
was  instructed  to  advertise  for  bids 
to  be  received   on   May  4th   at  2  p.   m. 

GRADING  AND  CULVERTS — Cost 
not  stated.  Bakersfield,  Kern  Co.,  Cal. 
Engineer,  County  Surveyor,  Bakers- 
field.  Owners,  County  of  Kern.  Plans 
for  grading  and  the  construction  of  a 
number  of  culverts  along  the  Bakers- 
fleld-GIennville  road  have  been  com- 
pleted and  are  now  out  for  figures. 
This  work  covers  about  5.4  miles.  Bids 
will   be  opened  on  Jlay  5th. 

MAITSOI..EUM — Reinforced  concrete, 
$20,000.  Hanford,  Kings  Co.,  Ca'.  Ar- 
chitect's name  not  given.  Owner,  J. 
Clarence  Rice.  The  building  will  be 
erected  in  Hanford  Cemetery  within 
the  next  sixty  days.  The  design  is  in 
the  classic  style  and  will  be  of  rein- 
forced concrete  throughout.  Plans  pro- 
vide for  about  200  crypts.  Interior  will 
be  finished  in  marlle  and  Caen  stone. 
Considerable  art  glass  and  ornamental 
bronze  are  specified.  Plans  are  in  the 
hands  of  the  owner  who  will  let  all 
contracts. 

CLUB  HOUSE— 2  story  and  base, 
frame,  $4,000.  Sonora,  Tuolumne  Co., 
Cal.  Architects,  Hutchinson  &  McLean, 
470  13th  street,  Oakland.  Owner,  A. 
•B.  Russell.  The  building  has  been  de- 
signed for  a  club  house.  It  will  con- 
tain besides  a  social  room,  a  ball  room. 
Interior  will  be  finished  in  pine.  There 
will  be  furnace  heat  and  a  large  open 
fire  place.  Mantel  will  be  of  stone. 
A  maple  floor  will  be  used  in  the  ball 
room.  Exterior  of  the  building  will 
be  covered  with  rustic.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

RESIDENCES— 1  and  2  story,  frame. 
Cost  as  follows.  Fresno,  Fresno  Co., 
Cal.  Architect,  none.  The  following 
Day  Labor  jobs  are  reported  as  about 
to  be  started  in  Fresno:  D.  Housepian, 
333  N  street,  1  story,  frame,  $1,800, 
and  H.  C.  Ti'iesner,  Fresno.  1  story, 
frame  $1,000.  Plans  are  in  the  hands 
of  the  owners  who  will  do  the  work 
b.v  Day  Labor.  Alaterials  are  now  be- 
ing   purchased. 

LIBRARY- 1  story  and  base,  brick. 
Cost    not    stated.      Xewnian,    Stanislaus 


Co.,  Cal.  Architect,  Ernest  .1.  Kump. 
Rowell  Bldg..  Fresno.  Owners,  City 
of  Newman.  The  building  has  been 
designed  in  the  cla.^sic  style  and  will 
rover  an  area  of  30  by  60  feet.  There 
will  be  a  large  reading  room,  stack 
rooms  and  office  for  the  librarian.  In- 
terior will  be  finished  in  pine  with 
hardwood  floors.  Metal  book  stacks 
aie  specified.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans   are    now    being    prepared. 

CEMENT — Cost  not  stated.  Bakers- 
field,  Kern  Co.,  Cal.  Engineer,  Countv 
Surveyor,  Bakersfield.  Owners.  Kei-n 
County.  Bids  opened  by  the  Board 
of  Supervisors  for  furnishing  the 
county  with  90,000  barrels  of  cement 
have  been  rejected,  as  no  satisfactory 
bid  was  received.  New  bids  have  been 
ordered   re-advertised. 

Contracts  Awarded 

i-:xTi«:xsioxs       to        irrigation 

SYSTEM,  $15,000.  Oakdale,  Stanislaus 
Co.,  Cal.  Engineer.  Chief  Engineer, 
Oakdale  Iirigation  District.  Owners, 
Oakdale  Irrigation  District.  Contrac- 
tor, J.  H.  Clark,  Oakdale.  Contract 
price,    $15,000. 

COUNTY  HIGHWAY  CONSTRUC- 
TION —$64,825.98.  Bakersfield;  Kern 
Co.,  Cal.  Engineer.  County  Surveyor. 
Bakersfield.  Owners,  Kern  County. 
Contractoi-s,  Mackis  &  McLean.  Bak- 
ersfield. Wasco-Lost  Hills  road;  Mes- 
mer  &  Rice.  Bakersfield.  $47,461.40. 
Bakersfield-McKittrick     road. 

EARTH  FILLS — $71,065.  Modesto. 
Stanislaus  Co..  Cal.  Engineer.  Chief 
Engineer,  Modesto  i  I'igation  District. 
Modesto.  Owners,  Modesto  Irrigation 
District.  Contractors,  Healy-Tibbitts 
Construction  Co.,  3  Main  street.  S.  F. 
Contract   price.   $71,005. 


miLDING  CONTRACTS 


FRESNO   COUNTY. 


DWELLING 

LOTS    21    AND      22    BLK      346,    Fresno. 
Dwelling. 

Owner Geo.    W.    Johnston,    1761    F 

St.,   Fresno. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


BUILDING 

LOTS       29     TO     32     BLK       60.       Fresno. 
Building. 

Owner I.      Olender.      910      S      St., 

Fresno. 
Architect  . .  .None. 

Contractor.  .Emmett         Riggin.         1908 
Fresno    St.,    Fresno. 

COST,   $3000 


DWELLING 

LOTS    26    AND      27    BLK    101,      Fresno. 
Dwelling. 

Owner D.      Housepian,    333    N      St., 

Fresno. 
Architect  .  .  .None. 
Day's  work.  COST.   $1800 


DWELLING 

LOTS     11     AXD    12    BLK    33    Arlington 
Heights,    Fresno.      Dwelling. 

Owner H.  C.  Triesner. 

Aichitect  .  .  .None. 

Day's    work.  COST,    $1000 


DWELLING 

T>OTS    31     AND    32    BLK     i    Villa    Add'n, 
Fresno.     Dwelling. 


34 


Owner John    M.    Yarnell,    135    Effle 

St.,  Fresno. 
Architect  .  .  .Xone. 

Contractor.  .Geo.  B.  Bingham  and  C.  B. 
Wallace. 

Filed   Apr.   1,  "15.     Dated . 

Owner  to  pay  all  bills  for  material 
and  labor  each  week  and  when 
completed  to  pay  contractor  balance 

TOTAL  COST,  |1065 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  none. 


COMPLETIOX  NOTICES 

FRESXO   COUNTY. 


HECOHDED  ACCEPTED 

Apr.  9,  1915— W  %  OF  LOT  6  BLK  7, 
W  '^  of  S  14  Lot  1  Blk  10,  Terry 
Tract,  Fresno.  J  A  Cowdrey  to 
whom   it   may  concern.  .  .Apr.    5,    1915 


LIENS    FILED 


FRESXO   COrXTV. 

RECORDED  AMOUNT 

Apr.  13,  1915— LOTS  11  TO  14  BLK  64, 
Fresno.  Geo  Glass,  $41;  Paciflc 
States  Elec  Co,  $284;  Electric  Rail- 
way &  Mfg-rs  Supply  Co,  $1935; 
John  A  Roebling-s  Sons  Co,  $38  vs 
T    C    White 

Apr.  13,  1915— LOTS  33  AND  34  BLK 
4,  South  Fresno  Add'n.  Hollen- 
beck-Bush  Planing-  Mill  vs  Jos 
Oddo     $89 

Apr.  13,  1915— S  %  OF  LOT  8  N  ^ 
r^t  9  Blk  1,  Griffith  Add'n,  Fresno. 
.\iKlt  John.son   vs  R  A  Hoghton .  .  $210 


AHCIIITECT'S       CERTIFICATE. 


FRESXO   COUXTV. 


lluKh  y.  Davis  has  filed  hi.s  certifi- 
cate of  architecture  in  Fresno  County. 
Filed    April    13,    1915. 


SACRAMENTO,      STOCKTON      AND 
NORTHERN   CALIFORNIA. 

RESIDENCE  —  1  story  and  base, 
flame,  $3,000.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  E.  E.  McKoy, 
3029  E  street,  Sacramento.  The  dwell- 
ing will  be  erected  on  C  street  in  the 
Casa  Loma  Terrace,  and  will  contain 
five  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  open  fire  places  with  tile  or 
brick  mantel.  Hath  room  and  kitchen 
will  have  imitation  tde  wainscot.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath 
lath.  Plans  are  complete  and  in  the 
hand.s  of  the  owner  who  will  do  the 
work    by    Day   Labor. 

BRIDGE — Timber  and  concrete.  Cost 
not  stated.  Ukiah,  Mendocino  Co.,  Cal. 
Engineer,  County  Surveyor,  Ukiah. 
Owners,  Mendocino  County.  Plans  and 
specifications  have  been  adopted  by 
the  Board  of  Supervisors  for  the  con- 
struction of  a  bridge  across  Ash 
Creek  In  the  First  Supervisorial  Dis- 
trict, and  bids  will  be  received  until 
May    Ith   at   2   p.   m. 

BRIDGES— IS,  steel  and  reinforced 
concrete,  $200. Ono.  Redding,  Shasta 
Co..  Cal.  lOngineer,  County  .Surveyor, 
Redding.  Owners,  .Shasta  County. 
Eighteen  bridges  will  hnvf  to  he  built 
in  .Shasto  County  along  tin-  line  of  the 
State     IliKlnvav,       It     i.s    cstiiiiated    that 
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the  total  cost  will  be  $200,000.  They 
will  be  constructed  of  steel  or  rein- 
forced concrete,  according  to  condi- 
tions. The  longest  structure  will 
cross  the  Sacramento  River  near  Ant- 
ler— 850  feet.  The  oridge  across  the 
Pitt,  near  Baird,  will  be  750  feet  in 
length;  Cottonwood  Creek,  750  feet, 
and  Slate  Creek,  700  feet.  Each  of 
fourteen  of  the  bridges  will  be  less 
than  200  feet  in  length.  Plans  are  now 
being    prepared. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  California.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  Owners,  State  of 
California.  Plans  for  highway  con- 
struction in  the  following  counties 
have  been  completed  and  figures  are 
now  being  taken:  Sonoma  6 »4  miles. 
Contra  Costa  5  »4  miles,  .Monterey  3 
miles,  Monterey  ti  miles,  Monterey  3.2 
miles.  Bids  will  be  opened  on  April 
26th.  Plans  and  specifications  can  be 
secured  from  the  State  Highway  Com- 
mission. 

SEWER  WORK— Cost  not  stated. 
Stockton,  San  Joaquin  Co.,  Cal.  Engi- 
neer, City  Engineer,  Stockton.  Own- 
ers, City  of  Stockton.  Resolutions  of 
intention  have  been  passed  by  the  City 
Council  and  plans  and  specl.lcations 
have  been  adopted  for  the  con.struc- 
tlon  of  sewers  in  the  district  bounded 
by  Lincoln,  Edison,  Taylor  and  South 
streets.  Bids  on  this  work  will  soon 
be   called    for. 

STREET  PAVING,  ETC.— Cost  not 
stated.  Stockton,  San  Joaquin  Co., 
Cal.  Engineer,  City  Engineer,  Stock- 
ton. Owners,  City  of  Stockton.  Plans 
for  additional  street  work,  grading, 
curbs,  gutters,  sidewalks  and  mac- 
adam pavements  have  been  approved 
by  the  City  Council  and  figures  are 
now  being  taken.  Bids  will  be  opened 
on  April  30th.  Plans  and  specifica- 
tions can  be  secured  from  the  City 
Clerk's    office. 

STREET  PAVING,  ETC.— Cost  not 
stated.  Sacramento,  Cal.  Engineer, 
City  Engineer,  Sacramento.  Owners, 
City  of  Sacramento.  Plans  have  been 
completed  for  paving,  gutters,  curbs, 
sidewalks  and  sewers  in  I<:  street,  D 
street  and  12th  street.  Plans  are  now 
out  for  figures  and  bids  will  be  opened 
on  April  22nd.  Plans  can  be  secured 
from  the  City  Clerk's  office. 

MINERAL  BATHS— 1  story,  frame, 
$20,000.  Stockton,  San  '  Joaquin  Co., 
Cal.  Architect,  Ralph  P.  Morrell,  Odd 
Fellows'  Bldg.,  Stockton.  Owners, 
The  Olympia  Baths,  Inc.  The  building 
will  be  erected  at  the  northeast  cor- 
ner of  East  and  .Main  streets,  and 
will  cover  a  considei  able  ground  area. 
The  design  i.s  in  the  Mission  style.  In- 
cluded in  the  work  will  be  a  large 
concrete  tank  60  by  120  feet.  Special 
mechanical  equipment,  water  filters 
and  water  heaters  will  be  installed. 
Considerable  tile  wainscot  is  specified. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

LIBRARY — 1  story  and  base,  rein- 
forced concrete,  $10,000.  Willits,  Men- 
docino Co.,  Cal.  Aiohitects.  Fabre  & 
Bearwald,  .Merchants'  Exchange  Bldg.. 
S.  F.  Owners.  Town  of  Willits.  Tlu^ 
building  has  been  designed  In  the 
classic  style,  and  will  contain  public 
space,  stack  room  and  otHce  for  the 
libiari.m.  The  basement  will  be  used 
as  an  a.'^.sembly  halt.  Interntr  tlnish 
will    be    of    pine    with      uinple      lloors, 
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There  will  be  furnace  heat.  Metal 
stacks  are  specified.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  arc  com- 
plete and  figures  are  now  being  taken. 
SCHOOL — 1  story,  frame.  Cost  not 
stated.  Chico,  Butte  Co.,  Cal.  Archi- 
tect, State  Architect  George  B.  Mc- 
Dougall,  Sacramento.  Owner,  State  of 
California.  Bids  have  been  called  for 
the  second  time  on  the  construction 
of  the  model  one-story  rural  school 
building,  which  is  to  be  erected  at  the 
State  Normal  School  at  Chico.  Bids 
for  this  work  will  close  May  18th. 
Plans  and  specifications  can  be  se- 
cured from  the  State  Department  of 
Engineering,  Sacramento.  An  official 
proposal  appears  in  another  column  of 
this   issue. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  H.  L.  Weaver, 
291.".  S  street,  Sacramento.  The  dwell- 
ing has  been  designed  for  a  five-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  T  treet.  Inte- 
rior finish  will  be  of  pine  and  red- 
wood. Some  oak  floors  will  be  used. 
There  will  be  a  large  open  fire  place 
and  tile  mantel.  Exterior  of  the 
dwelling  will  be  covered  with  rustic. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by    Day    Labor. 

STREET  PAVING- -Cost  not  stated. 
Giidley,  Butte  Co.,  Cal.  Engineer, 
City  Engineer  Felleman,  Gridley. 
Owners,  City  of  Gridley.  At  a  meet- 
ing of  the  City  Trustees  a  resolution 
of  intention  was  adopted  to  provide 
for  the  setting  of  grade  for  the  paved 
sections,  according  to  plans  and  speci- 
lications  prepared  by  City  Engineer 
Felleman,  which  have  been  adopted. 
STORE  ALTERATIONS  —  Cost  not 
stated.  Stockton  San  Joaquin  Co.. 
Cal.  Architect,  Ralph  P.  Morrell,  Odd 
Fellows'  Bldg.,  Stockton.  Owners, 
Vost  Bros.  Plans  are  being  prepared 
for  extensive  alterations  to  the  store 
fronts  In  the  Hale  Building,  located 
on  East  Main  street.  The  work  will 
include  marble  bases,  patent  store 
fronts,  plate  glass  and  interior  mill 
work. 

POST  OFFICE — 2  story  and  base, 
brick  and  steel,  $75,000.  Willows, 
Glenn  Co.,  Cal.  Architects,  Bliss  & 
Faville,  Balboa  Bldg..  S.  F.  Owners, 
United  States  Government.  Plans  for 
this  building  have  been  approved  by 
the  authorities  in  Washington  and 
will  be  forwarded  to  San  Francisco  at 
once.  No  details  have  been  made  pub- 
lic. Further  mention  of  the  work  will 
be    made    when    bids    are    called. 

WATER  SUPPLY  fOXTENSIO.V  — 
Cost  not  stated.  Yuba  City,  Sutter  Co., 
Cal.  Engineer,  City  Engineer.  Yuba 
City.  Owners,  Yuba  City.  Finding  i« 
necessary  to  enlarge  the  municipal 
water  plant,  the  Trustees  have  pur- 
chased a  lot  adjoining  the  engine 
room,  on  which  other  buildings  will 
be  erected.  Plans  have  been  agreed 
upon,  and  it  is  thought  that  a  call  for 
bids   will   be   issued   shortly. 

COUNTRY  CLUB— 1 14  story  and 
base,  frame,  $10,000.  Stockton,  San 
loaquin  Co.  Cal.  .Architect,  E.  B. 
Brown,  Yosemite  Bldg.,  Stockton. 
Owners.  Stockton  Golf  Club.  The 
building  will  be  erected  on  the  bank.s 
of  the  .San  Joaquin  River,  just  outside 
"I  the  city  limits  of  Stockton.  It  has 
broil  designed  to  resemble  ix  largo  res- 
idence,   which    will    contain    n    number 


"Wednesday,      April      21,     1915. 

of  sleeping  rooms,  social  rooms,  dining 
hall  and  a  completely  equipped  kitch- 
en. A  ball  room  will  also  occupy  a 
large  portion  of  the  building-.  Inte- 
rior fini.sh  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  u.sed.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.      Plan.s    ai'e    complete    and    figures 
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Vista      Ave.,     Sacramento.        F    M 
Sweat    vs    C    D    Patterson $134.60 


CONCRETE   AND  MASON   WORK 

LOT  4  BLK  13  and  W  7.35  acre-s  of  Lots 
6  and  8  Blk  13  Fair  Oaks  Add'n,  Sac- 
ramento. Concrete  and  mason  work, 
etc.,   for  building. 

Owner George      Bell,    2524    O      St., 

Sacramento. 

Architect  .  .  .None. 

Contractor.  .Harry   A.    Hendren. 

Filed  Apr..  10,  '15.     Dated  Apr.  10,  "15. 

COST,   $4999 


LANUDRY  AND  FLAT  BLDG. 
LOT  38  of  East  Sacramento  Tract  on 
N  side  Schley,  M  Ave  bet  31st  and 
Hawley  Ave  of  said  Tract,  Sacra- 
mento. One-story  brick  laundry  and 
Hat  building. 

Owner G.   C.    Snider,    2510    31st   St., 

Sacramento. 
Architect  .  .  .None. 
Contractor.  .C.    J.    Guth,    1516    27th    St., 

Sacramento. 
Filed  Apr.   12,  '15.     Dated  Apr.   10,  '15. 

COST,   $3869 


RESIDENCE 

NO.  3130  S  ST.,  on  Lot  8,  T  street  Court. 

Sacramento.         One-story       five-room 

residence. 

Owner H.    L.    Weaver,    2915    S    St., 

Sacramento. 
Architect  . .  .None. 

Day's    work.  COST,    $1500 

FRAME    GARAGE 
NO.    2025    P   ST.,   on   W    %    Lot   5,   O,    P, 

20'th    &    21st   Sts.,   Sacramento.   Frame 

private  garage. 

Owneer L.    E.   Vondercook,    Prem. 

Architect  .  .  .None. 

Day's   work.  COST,    $400 


GARAGE 

NO.  300  STOCKTON  ROAD,  Lots  44  and 

45  Curtis  Oaks,  Sacramento.     Private 

garage. 

Owner C.   H.   S.   Bidnell,   505    Bryte 

Bldg.,   Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,     $300 


FRAME    DWELLING 

NO.  2104  S  ST.,  on  E  Vz  of  N  Vz  Lot  1, 
S,  T,  27th  and  28th  Sts.,  Sacramento. 
One  and  one-half-story  six-room 
frame   dwelling. 

Owner Fred      Groth,    1304    Q      St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .R.   M.  Smith,   2017   18th   St., 
Sacramento. 

COST,   $2400 

LIENS   FILED 


BUILDING   CONTRACTS 


SACRAMENTO    COUNTY. 

RECORDED  AMOUNT 

Apr.  8,  1915— LOTS  12  AND  13  BLK 
1  bounded  by  Blake  Ave,  Upper 
iStockton      Road.    Vine    and      Vina 


SAN   JOAQ,UIN    COUNTY. 


RESIDENCE    AND    GARAGE 
LOT    5     BLK       "I"    Yosemite       Terrace, 
Stockton.       All     work     for     residence 
and  frame  garage. 

Owner Jay    D.    Crist,    128    E-Flora, 

Stockton. 
Architect  ..  .Franklyn        E.  Warner, 

Room  37,  San  Joaquin  Bldg 
Stockton. 
Contractor.  .W.    E.    French,    722    N-Har- 
rison  and   F.   R.   Zlnck,   141   E 
Maple,    Stockton. 
Filed  Apr.  10,  '15.     Dated  Apr.  10.  '15. 
Foundations   completed  and   floor 

joists     in    place %  450.00 

House   enclosed     and    roof     com- 
pleted           600.00 

Worx    accepted    1081.25 

Usual    35    days 693.75 

TOTAL  COST,  $2775.00 
Bond,  none.  Limit,  60  days  after  April 
12.  Forfeit,  none.  Plans  and  specifi- 
cations   filed. 


RECORDED  ACCEPTED 

Apr.  6,  1915 — NW  SUTTER  &  MAIN 
Stockton.  Commercial  &  Savings 
Bank    to    Monarch    Iron    Works.... 

March    31,    1915 

Apr.  8,  1915— NW  SUTTER  &  MAIN, 
Stockton.  Commercial  &  Savings 
Bank  to  Otis  Elevator  Co,  March  31 
Foi-derer   Coinice    Works. Apr.    5,    1915 


COMPLETION    NOTICES 


SAN   JOAQUIN    COUNTY. 


RECORDED  ACCEPTED 

Apr.  9,  1915— BLK  BDED  By  Monroe, 
Flora,  Park  &  Madison,  Stockton. 
Board  of  Education  of  Stockton  to 

Daniels    &    Green Apr.    7,    1915 

Apr.  14,  1915— NW  SUTTER  &  MAIN, 
Stockton.  Commercial  &  Savings 
Bank  to  Floodbeig  &  McCaffery, 
April  9;  Hoiloway  Lxpanded  Metal 
Co ^ April    4.    1915 


LOS  ANGELES  AND  SOUTHERN 
CALIFORNIA. 


SEWER  CONSTRUCTION— Cost  not 
stated.  San  Luis  Obispo,  San  Luis 
Obispo  Co.,  Cal. — Engineer,  City  Engi- 
neer, San  Luis  Obispo.  Owners,  City 
of  San  Luis  Obispo.  The  City  Engi^ 
neer  has  been  instructed  to  prepare 
plans  and  .specifications  for  the  con- 
.stiuction  of  sewers  in  the  following 
streets;  Mil!  street,  between  North 
inroad  and  Moro,  773  feet;  Santa  Rosa 
street,  between  Beech  and  Fig,  630 
feet;  Toro  street,  between  Peach  and 
Sycamore  to  flush  tank,  873  feet; 
Grove  street,  between  Palm  and  Mill, 
r.SO  feet:  Garden  street,  between  Pismo 
and    Buchon,    221    feet. 

STREET  WORK— Cost  not  stated. 
Riverside,  Riverside  Co.,  Cal.  Engi- 
neer, City  Engineer,  Riverside.  Own- 
ers, City  of  Riverside.  Plans  for  the 
improvement  of  Fairmont  Boulevard 
have  been  completed  and  are  now  out 
for  figures.  The  work  consjsts  of 
macadam  pavement  and  ornamental 
linhtins  system.  Bids  will  be  opened 
on  April  26th.  Plans  at  the  offlc^e  of 
the   City   Cleik. 


RESIDENCE— 2  .story,  attic  and 
base,  frame.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  John  C.  Austin. 
Baker-Detwilei'  Bldg.,  U  A.  Owner, 
M.  H.  Mosier.  The  dwelling  will  be 
erected  in  Fremont  Square,  and  has 
been  designed  for  a  fourteen-room 
house  with  several  baths,  sleeping 
porches  and  conservatory.  A  separate 
garage  will  be  erected.  Interior  fin- 
ish will  be  of  pine  and  hardwood,  with 
white  enamel  in  the  bed  rooms.  There 
will  be  a  central  heating  system  and 
hot  water  circulating  system.  Bath 
rooms  will  be  flni.shed  in  tile.  Hard- 
wood floors  will  be  used  throughout. 
lOxteiior  of  the  dwelling  and  garage 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures    are    being    taken. 

SCHOOLS— 3.  brick  and  concrete, 
$135,000.  Redondo,  Los  Angeles  Co., 
Cal.  Architects,  Allison  &  Allison,  Hi- 
bernian Bid.,  L.  A.  Owners,  Redondo 
Union  High  School  District.  The  three 
buildings  will  include  an  administra- 
tion building  three  stories  high  cover- 
ing an  aiea  of  84  by  120  feet,  a  sci- 
ence and  household  building  and  com- 
mercial building,  each  two  tories,  and 
covering  area  of  62  by  102  feet.  Stair- 
ways and  cOirldors  will  be  of  rein- 
forced concrete.  Interior  finish  will 
be  of  pine  with  maple  floors.  There 
will  be  a  complete  steam  heating  sys- 
tem, modern  school  plumbing,  vacuum 
cleaning  and  program  clocks.  Exte- 
riors will  be  faced  with  cement  plas- 
ter with  tile  Inlays.  Clay  tile  roofs 
will  be  used.  Plans  are  complete  and 
figures   will   be  called   for  shortly. 

COUNTY  HIGHWAY  CONSTRUC- 
TION— Cost  not  Slated.  Riverside, 
Riverside  Co.,  Cal.  Engineer,  County 
Surveyor,  Riverside.  Owners,  River- 
side County.  All  bids  submitted  to  the 
County  Supervisors  for  grading  and 
bridge  building  on  the  four-mile  sec- 
■  tion  of  the  County  Highway  from  Te- 
mecula  to  the  San  Diego  County  lir." 
have  been  rejected.  Seven  bids  were 
received  for  this  work,  but  all  were  too 
high.  New  bids  will  be  opened  by  the 
Board    on    April    28th. 

STORES  AND  OFFICES  —  3  story 
and  base.v  Class  A  construction,  $30,- 
000.  Los  Angeles,  Cal.  Architect,  W. 
S.  Saunders,  Laughlin  Bldg.,  L.  A. 
Owneis,  Enterprise  Construction  Co. 
The  building  will  be  erected  on  Jack- 
son street  near  Central  avenue,  cov- 
ering an  area  of  104  by  137  feet.  There 
will  be  a  number  of  stores  on  the  first 
floor.  Upper  floors  will  be  ari-anged 
for  modern  oflices.  There  will  be  a 
complete  steel  frame,  exterior  walls 
of  brick,  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Interior 
will  be  finished  in  pine  and  hardwoods. 
-Marble  bases  and  tile  corridors  will 
be  specified.  Plans  provide  for  steam 
heat  and  elevator  service.  Plans  are 
complete  and  segregated  figures  will 
be    taken   by   the   architect. 

Contracts  Awarded. 

RESIDENCE  —  2  .«itory  and  base, 
brick  and  frame.  Cost  not  stated. 
Tvos  Angeles,  Cal.  Architects,  Dennis 
&  Hewitt.  Fay  Bldg.,  L.  A.  Owner, 
George  E.  Huntsb'erger.  Contractors, 
I  luntsberger-Reed  Construction  Co. 
Van  Nuys  Bldg.,  L.  A.  Contract  price 
not    stated. 

.SCHOOL  —  2  .story  and  base,  brick, 
$:;  1,739.  Los  .\ngeles,  Cal.  Architects, 
Ti.-iin  &.  \\'illiams  Exchange  Bldg.,  L. 
A.  Owners,  Cit.v  of  Los  Angeles.  Con- 
tractors,    Willard- IMont       Co.,       liaker- 
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Owner.s,  City  of  Santa  Barbara.  Con- 
tractor.s,  Municipal  Improvement  Co., 
Santa  Barbara.  Contract  price,  $31,- 
137.85    and    $10,346.82. 
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SEATTLE  AND  WASHINGTON 
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Detwiler    Bldg.,   L.    A.      Contract    price, 
$31,739. 

SCHOOL — 2  story  and  base,  brick, 
$19,2.")0.  Watt.i.  I>os  Angeles  Co.,  Cal. 
Architect.s,  Tuttle  &  Angle,  Delta 
Hldg.,  1^.  A.  Owners,  Watt.s  Grammar 
.School  District.  Contractor  H.  K.  1m 
Itue,  Watt,  general  construction,  $19,- 
2.")0:  Foss  &  .Tones  Pasadena,  heating 
and  ventilating,  $3,133  and  J.  S. 
Lange,    Watts,    plumbing,    $1,435. 

SCHOOL — 1  story  and  base,  brick, 
$19,475.  Los  Angeles  Cal.  Architects, 
Train  &  Williams  Exchange  Bldg.,  L. 
A.  Owners,  City  of  Los  Angeles.  Con- 
tractor, .M.  X.  Yesberg,  1650  Morton 
street,    L.    A.      Contract    price,    $19,475. 

WAREHOUSE— 4  story  and  base,  re- 
Infoixed  concrete,  $21,634.  Los  Ange- 
les, Cal.  Architect,  A.  C.  Martin,  Hlg- 
gins  Bldg.,  L  A.  Owner,  .\iigust  Wol- 
farth.  Contractor.^  Altn  I'lminlnK -Mill 
Co.,  S"(i  Mctlarry  street,  I,.  A.,  general 
cronstriKt  Ion     $21,ii34. 

STItKKT  I'AVl.N'd— f.Tl.ll'.T.S.-..  Santa 
n.'irbaia,    .Simla    liaihiir.-i    Co.,   t'al.      lOn- 

gineer,  City    i'jnglneer,  Sonta   Borbnra, 


PORTLAND  AND  OREGON 

APART.MF.N'T  HOUSE — 3  .«tory  and 
ba.oe.  brick.  Cot  not  stated.  Port- 
land, Ore.  Architect,  Aaron  H.  Gould, 
Henry  Bldg.,  Portland.  Owner's  name 
withheld.  The  building  will  be  lo- 
cated on  Davis  street,  covering  an 
area  of  46  by  100  feet,  and  has  been 
arranged  to  contain  thirty  apartment.s 
of  two  and  three  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  Interior  finish  will  be  of  pine 
and  hardwood.  Hardwood  floors  will 
he  used  in  the  living  and  dining 
rooms.  Plans  provide  for  steam  heat 
and  an  automatic  elevator,  hot  water 
system  and  vacuum  cleaning.  Bath 
rooms  will  he  finished  in  tile.  Exterior 
of  the  building  will  be  finished  with 
pressed  brick.  Plans  are  complete  and 
figures    are    being    taken. 

VrAOl'CT  —  Reinforced  concrete. 
Cost  not  .«-.tatcd.  Portland,  Ore.  En- 
srineer.  County  Surveyor,  Portland. 
Owners.  Multnomah  County.  Plans  for 
a  large  reinforced  concrete  viaduct, 
which  win  be  erected  on  the  Columbia 
River  Highway,  have  been  completed 
and  are  now  out  for  figures.  The  work 
will  include  the  following  approxi- 
mate quantities:  260  cubic  yards  of 
class  A  concrete  In  the  foundations, 
52  cubic  yards,  same,  in  the  super- 
structure, 47.000  pounds  reinforcing 
steel.  Plan.s  and  specifications  can  be 
secured  from  the  State  Highway  Com- 
missioners, Salem.  Bids  will  be  opened 
on    May    3rd. 

STOl^EJ? — 1  story  and  base,  rein- 
forced concrete,  $40,000.  Portland. 
Ore.  Architects.  l=:mil  .Schacht  &  Son, 
Commonwealth  Bldg.,  Portland.  Own- 
ers, Russell  &  Blyth.  The  building 
will  be  erected  on  property  bounded 
by  Ankeny,  Pike,  Sixth  and  Fifth 
streets  and  will  cover  an  area  of  50 
by  155  feet.  There  will  be  a  number 
of  stores  flnl-shed  in  pine  and  hard- 
wood. Tile  and  maple  floors  will  be 
used.  Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Founda- 
tions and  walls  are  heavy  enough  to 
carry  nine  additional  stories.  Plans 
are  complete  and  figures  are  being 
taken. 

Contracts    Awarded. 

FACTORY — 1  story  and  base  rein- 
forced concrete,  $60,000.  The  Dalles. 
Ore.  Architect  C.  J.  Crandall.  The 
Dalles.  Owners  Libby.  McNeil  &  Llbby. 
Contractor.  Frank  lieonard,  I>ewls 
Bldg..  Portland.  Contract  price.  $60.- 
000. 

OFFrCE.s?  AND  GARAOK  —  4  story 
and  base,  brick  and  steel.  $40,000, 
Portland.  Ore.  Architects,  .Tacobberger 
^.  Smith.  Board  of  Trade  Bldg..  Port- 
land. Owner.  Gay  Tx)mbard.  Contrac- 
tor. A.  C.  Meyer.  10R4  Albina  avenue. 
Portland.       Contract     price.     $40,000. 

STORES  AND  OFFICES  —  1  and  3 
<torv  and  base,  concrete.  $45,000.  So- 
nttle.  Wash.  .Mchltects.  Charles  Rebh 
and  Carl  C.ould.  Denny  Bldg..  Seattle. 
Owners.  Puget  Mill  Co.  Contractors. 
K  .1.  Rounds  Construction  Co.,  Col 
iin.«  nidg.,  r^onttlo,  Contrnrt  price. 
$45,000, 


AUTOMOBILE  FACTORY— 2,  2  story 
and  base,  reinforced,  $125,000.  Seattle. 
Wash.  Architect,  none.  Owner,  Fer- 
ris Auto  Repair  Co..  101  Broadway. 
.Seattle.  Plans  have  been  prepared  for 
two  buildings,  a  garage  and  a  machine 
shop,  which  will  be  erected  in  north 
Seattle.  The  garage  will  cover  an 
area  of  80  by  127  feet,  and  will  be  one 
story  in  height.  The  repair  building 
will  cover  an  area  of  60  by  127  feet 
and  will  be  two-stories  in  height.  Con- 
struction will  be  fireproof.  Plans  are 
in  the  hands  of  the  owner  and  the 
work  will  be  done  by   Day  Labor. 

SCHOOL — 2  story  and  base,  brick, 
concrete  and  stone,  $40,000.  Fall  City, 
Wash.  Architects,  Stephen  &  Stephen. 
New  York  Bldg..  Seattle.  Owner.  Fall 
City.  The  building  will  cover  an  area 
of  63  by  120  feet,  and  has  been  de- 
signed to  contain  eight  class  rooms, 
assembly  hall  and  manual  training  and 
domestic  science  departments.  Inte- 
rior will  be  finished  in  pine  through- 
out. There  will  be  steam  heat,  mod- 
ern school  plumbing,  vacuum  cleaning 
and  program  clock.  Exterior  of  the 
building  will  be  covered  with  pressed 
brick  trimmed  with  cut  stone.  Plans 
are  complete  and  figures  are  now  be- 
ing taken.  Plans  may  be  secured 
from    the   architects. 

SCHOOL — 3  story  and  base,  brick, 
$60,000.  Mt.  Vernon,  Wash.  Archi- 
tects, .Stephen  &  Stephen,  New  York 
I^ldg.,  Seattle.  Owners,  Mt.  Vernon 
School  District  Xo.  I.  The  building 
will  contain  sixteen  class  rooms,  and 
departments  for  manual  training  and 
domestic  science.  fnterior  will  be 
finished  in  pine  with  maple  floors  in 
the  class  rooms.  A  central  heating  sys- 
tem will  be  installed.  There  will  be 
program  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  will  be 
called  for  at  once. 

THEATRE  AND  STORES — 1  story  and 
base.  Class  A  construction.  $350,000.  Se- 
attle, Wash.  Architect,  B.  Marcus  Pre- 
tica.  Empire  Bldg.,  Seattle.  Owner,  C.  D. 
Stimpson.  The  building  will  be  erect- 
ed at  the  corner  of  5th  avenue  and 
Pike  street  and  will  cover  a  ground 
area  of  110  by  120  feet.  Construction 
will  be  fireproof  throughout.  The 
theatre  will  have  a  seating  capacity  of 
2,500  people.  A  $45,000  organ  is  in- 
cluded in  the  work.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  nearly  complete 
and    figures    will    be    called    for   shortl.v. 

Contracts  Awarded. 

APARTMEXT  HOUSE— 3  story  and 
base,  brick  and  concrete,  $40,000.  Se- 
attle. Wash.  Architect,  R.  L,  Robert- 
son, Orpheum  Theatre  Bldg.,  Seattle. 
Owners,  Brown  &  Cassells.  Contrac- 
tors, John  McGrath  and  E.  K.  Sheble. 
Xorthern  Bank  Bldg.,  Seattle.  Con- 
tract   price,    $40,000. 

RAILROAD  COXSTllUCTlOX  —  Cost 
not  stated.  Seattle.  Wash.  Engineer's 
name  not  given.  Owners,  Bellingham 
\-  Northern  Hallway  ('o.  Contractors. 
Twohy  Bros..  Railway  Bldg..  Portland. 
The  contract  covers  the  i-onst  ruet  ion 
of  twelve  miles  of  grade  \\\  Xortherii 
W'u.xhingtoii. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 

OFFICERS    AND 

President,  A.   H.   Bergstrom. 
Vice-Pres.,   Grant   Fee. 
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DIRECTORS,    1915-16 

Treasurer,    Chas.    Wright. 
Secretary,  Wm.  B.  Hague. 


A.   H.    Bergstrom 
Grant  Fee 
Thos.   B.   Goodwin 
Chas.  J.  U.  Koenig 
Floor   Manager 
Geo.    A.    Ma»s 

General      Contrac- 
tors 

CStockhol<iers> 

Ackerman  &  Son, 
O.   B. 

Amweg,   Fred   S. 

Anderson  &  Co., 
W.    W. 

Beach  &  Heffer- 
nan. 

Beck,   John   E. 

Beetham,    A.    H. 

Bergren  &  Son, 
Louis   G. 

Biller,   John 

Bluxome   &   Co. 

Bosworth,     P.      H. 

Boyd,  Kerr  &  Mc- 
Lean 

Brandt    &   Stevens 

Braunton   Bros. 

Brutcher   &   Serna 

Oaine.    Thos.    W. 

Caldwell    &   Son 

Carlson,    Elmer 

Casty,   John 

Cobby.    J-    W. 

Cole,    P.    J.       ^   ,, 

Collman  &  Coll- 
maii    Co. 

Commary  -  Peter- 
son   Co.    (Inc.) 

Cox    Brothers 

Craemer,    O.    A. 

Day's  Sons.  T.   H 

Farquharson,    D.B. 

Fee,   Grant 

Ferrollte   Co. 

Flnlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,    James  P. 

Foster-Vogt    Co. 

Garden  Co.,  Frank 
M. 

Ginley,  Ed. 

Glaze,    Robert 

Gleeson,   James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing,  B.   R. 

Hamerton  &  »on, 
Wm.    C. 

Hamilton,   Peter 

Hansen,  C.  W. 

Healing,   George 

He  al  y  -  Tibbltts 
Constr.   Co. 

Heaphy,  J.  J- 

Heckenroth  & 

Schell  ^    ,, 

Hennings.   Adolf 

Hemminga,    W.    K 

Henning,    W.    H. 

Hill,   J.   A. 

Holt.   O.    C. 

Johanson.    J.    Eric 

Johnsnn.    Joel 

Jones.  Fred  C. 

Klenck,    F.    J. 

Klyce,    Harvey     A. 

Koenig.  C.  J.  U. 

Kohn,    Alfred 

Koenig,    L.    B.    G. 

Kress,    S.    B. 

Kuykendall,    J.    O 

Lange  &  Berg 
Strom 

Lansing.  Frank  P. 

Larsen      &   Larsen 

Linden,    William 

Lindgren   Co. 

Lindsay,    Chas.    M. 

Lynch,    P.    J. 

MacMillen.     R.S.K. 

MacDonald  & 
Kahn 

Mager    Brothers 

Martin.    William 

Masow  &  Morri- 
son 

McClenahan  k 

Co.,   T.    W. 

SifcLean,    N*ll 

Mltrovlch.    J.    L 

Moore     Bld|(     Co. 

a  p. 


DIRECTORS,   1915-1916 

Harvey    A.    Klyce        C.  M.  Moore 
A.  F.  Lindgren 


Von 
Co. 


William  Linden 
Ralph   McLeran 
Bookkeeper 

C.   S.   Dorrel. 
MEMBERS. 

Moore     &     Hurlin- 

game 
McLaughlin,       J  as. 

U 
McLeran   &    Peter- 

Kon 
McMullin     - 

Voorhies 
Monk.    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neidick.    Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,   J.    J. 
Olson,    Andrew 
Owsley,   Burt  T. 
Petterson    &   Pers- 

son 
♦Pratt,   J.   J. 
Quinn,   P.   P. 
Uansome  Cdncrete 

Co. 
Rednall.  W.    W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandi.    F. 
Rush  ton,    C.    A. 
Sauer,    Adam 
Saywell,    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
Stockholm     &     Al- 

]yn 
Strehlow,      Freese 

&    Peterson. 
Taylor  &  Goericke 
Terrill,     W.     A.     ft 

C.    C. 
Tessmer.  H  A. 
Thurston      (ffe      Co.. 

E.    T. 
Trost,    Robert 
Van     Sant-Hough- 

ton    Company 
Vezlna,  L.   N. 
Walker,     G     H.     & 

Seth 
Ward  &  Goodwin 
Wendering,   J. 
Witzelherger,    J. 
Williams    Bros. 

Henderson 
Wold,  C.  Li. 
Wright,    G.    A.» 
Wright,   Chas 
•Honorary  Mem. 
Arohlteotural    Tron 

Works. 
Erode  Iron   "^'orks 
Eureka      Wire      & 

Tron  Works 
Hillard    &    Co..    C 

J. 
Keil    Iron 
Leutholdt 
Monarch 

Works 
Michel    &    Pfeffer 
Palatina    Irn    Wks 
St.      Francis      Orn. 

Iron     Works 
Sartorius    Co. 
Palatina     Iron 

Works 
St.      Francis      Orn. 

Iron    Works 
Ralston  Iron 

Works 

Vulcan    Iron    Wks. 

T\'estern  Iron  Wks 

West  Coast  Wire 
k   Tron   Works 

Aroh.  Sheet  Metal 
Works. 

S.  B.  Metal  Stamp- 
ing   Al    Corr.    Co, 

U.  S.  Metal  Prod- 
ucts   Co. 

Aroh.  Terra  Cotta. 

Calif.    Pottery    Co. 

Carnegie  Brick  & 
Pottery    Co. 

Clark    &   Sons,    N. 


& 


Works 
&Co.,  M 
Iron 


Thurston,  E.  T. 
Chas.  Wright 

Clerk 

.   A.   McCalluin 

Diamond    Brick  Co 

Qladdlng  -  Mc- 
H»«.n    Co 

McNear       Brick' 

Steiger  Terra  Cot- 
to  Co. 

United      Materials 
Co. 
Art  Ceilings. 

Berger  Mfg.    Co. 
Art   Gla«s. 

Grosslicht  &  Din- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic        Plaster 
Decorations. 

Benkman,     Ed.     G. 

tJlnner     Tlioodore 

Larson.   O.   F. 

Lipp   &  Co.,  I.  P. 
Co. 

Aabcst«s  Materials 

Johns  -  Manville 
Co.,   H.   W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

.Isphalt   &   Bitum- 
inous   Pavings. 
Coyle,   Jos.   A. 

Nugent,    Robinson 

Attorneys. 

Aitken   ."fe    Aitken 
Perkins^    Geo.    R. 

.\.uto  Delivery. 

Federal  Transfer 
&   Dray  Co. 

Peerless  Motor 
Dray    Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,   T.   C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  <t  Pipe  Cov- 
ering. 

Johns     -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Guyett    &    Co., 

G. 
Hayburn,    Jas. 
Illinois   Surety 
Hughes,   Chas. 
Kohlberg,   A.   M. 
Lloyd    &    Spengier 
MacMeans.    H.    V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster   Co.,    Per- 
cy  V. 

Brick    Contractors 

Anderaon  Jb  Rai- 
n«y 


R. 

C. 

Co. 

T. 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin.  Jean 
Drake,  H.  L. 
Finnila,  M.  A. 
Gilbertsen,  L. 
Hogberg     &     Lud- 

wig 
John,   F.   A. 
Koldenstrodt,   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    .John 
Whitney  &  Davles 

Brick  Dealers. 

Bay    Develop.    Co. 
Cal.   Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United       Materials 

Co. 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

ICeuffel  &EsserCo. 
Builuing    Journals 

Building  and  In- 
dustrial    News. 

Daily  P  a  c  i  n  c 

Builder 


Building  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and    Company. 

Cow  11  Lime  and 
Cement   Co..   H. 

Diamond    Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerln  &  Co..  J.  S. 

Hollcway  Exp. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen   &   Co..C 

Kinnear    Mfg.    Co. 

T^ennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,    Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment  Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

S     F.       Lime    Co. 

Shannon,   M.    T. 

.Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

Stoner,    O.    W. 

Waterhouiie  & 

Price    Co 

Western  Asbestos 
Maernesia    Co. 

W'pstern  Builders' 
Sunply    Co. 

Western  Develop- 
ment   Syndicate. 

Wtestern  Lime  & 
Cement  Co. 

Whlttier  -  Coburn 
Co. 

Woods      St      Hud- 


Card  rile  Co. 

Architects'    Card 
File    Co. 

Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply    Co. 
Cowell      Lime       & 

Cement  Co. 
Dwan   &   Co.,  J.   E. 
Guerln  &  Co.,  J.  S. 
Lennon    Co.,    J.    E. 
Lilley   <^    Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 

Chimneys,     Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Hughes,    H.    J. 

Clay   Products. 

Cal  Brick   Cs. 

Celd    Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
itirs. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &    Hilp 
Bluxome    &    Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,   Jos.   A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edmlnster  Bros. 
Foster    Co.,    W. 
Gnecco,   M.   H. 
Hansen     &     John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co.,  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,     John 
Nilson   &  Arras 
New     Bra     Marble 

&   Concrete    Co. 
Nugent,     Robinson 
Rasmussen.    A. 
Rlbonl,   Henry 
Schlosser,    Max 
.«;chmidt    &    Son,   J. 
sundberg,   A. 
Spargo,     John 
Thomas    £    Sands 
Westerlund,    J.    V. 
Ziinmerman.   L.   M. 
Concrete       Macliy. 
Bacon    &   Co.,    E.  R 

Road    Machy.   Co 
Lansing  Co. 
L/'vermore        Co., 

Norman    B. 

Contractors' 

Equipment. 

Bacon   &  Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing    Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice      W'orks. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
.Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln    &   Roberts. 
Crown     Cornice 

Works 
Cronan.  Wa. 
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Elite    Sheet    Metal 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson   Co..  S.   T. 


Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
tefial     Co. 

Cassarretto,     John 

City   Supply   Co. 

McMullin,    A.    L. 

Slmon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 


Damp     Proofing. 

Brickley,    P.    J. 
Coyle,    Jos.    A. 
Fox,    John   L. 
Keene  Co.,R.  E.  G. 
Reigle     &     Jamel- 

son 
Taylor.   L.    A. 
Whlttier  -  Coburn 

Company. 

Door    Opener    ana 
Closer. 

Rischmuller.     Geo. 
Eaectrlc    Fixtures. 

City    Electric    Co. 
Gas    &    Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 

Electric  Wiring  A 
Eaulpment. 

American    Elec. 
Eng.    Co. 

Central   Elec.    Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General       Electric 
Constr.   Co. 

Globe        Electric 
Works 

Hicks    &   Folt© 

Klrsten,   W.   H. 

Lauder,   H.   I. 

Manhattan       Elec- 
tric   Co. 

National      Electric 
Co. 

Newberry    -    Bend- 
heim    Elec.    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B 

Rochdale     Elec. Co 

Schimetschek.    M. 

Turner    Co..     The 

Vitt   Elec.    Co. 

Weidenthal  -  Gos- 
liner    Elec.    Cr. 

We1cl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Emon   Eleva- 
tor Co. 

Eatlmater. 

I>illoii.    H. 


J8 


Morser,    B.    J. 
Peter»on,  P.  O. 
Prlddle.    Arthur 
Walker.     J.     M. 
Church 

Floor*.       C'onipoHl- 
tlon. 

Artollth     Mtg.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co.,    J.    E. 
Flbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott    &  Peterson 

FI**ra,    HardvTcod 

Hardwood   Int.   Co 
Inlaid   Floor  Co. 
Pac.     Floor    Sand- 
ing- Co. 

GalTaalmed        Iron. 
Baker     &     Hamll- 

■  ton 
Berger    Mfg.    Co. 

Gaa  Fixture. 
Day     Co.,     Thomas 

Gaa    HeatlBK    Sya- 
tema. 

jR  «  a  t  o  r  System 
Gas     Heating  Co 

GaAOIiae    Tank*    A 
Pvmpa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glaaa     A     GlaElng. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

Grosellcht  &  Dln- 
nlene 

Habenlcht  & 

Hewlett 

MlBalon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co, 

4chwarx  *  Oott- 
Itab 

OrmMmg. 

Branlck.    J.    P. 

garlln   Broa 
a«>aretto,     John 
Derlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
Otorgl   Co.,    O. 
Hartnett    J.    T>. 
Harbor     View 

Contract    Co. 
*Iule   Co..    E.    M. 
Leanon    C».,    J.    E. 
Lefrier,    Fred 
McQUnc'hey  A 

IConohan 
Montague  Co.,  P. 
Q'Day  Co.,  Dan'l 
o-Donnell.  Philip 
Powera.  Chas.  J. 
Wbley    Grading    & 

Teaming    Co. 
itar  Con.  Co. 
Wrisrht   rr      j.   h. 

Uranit*      rnrblnor. 

Graham        Granite 

Co. 
Lead    Granite    Co., 

W. 
Paclflp  Granite  Co 
Tronoff.  John 
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Wood  Lumber  Co.. 

E.  K. 

Hd'ware,    Dealers^ 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H 
Joost    Bros. 
Meyer,    .\doph 
Norman     &     Sons 

F.  G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Heatliic   <&    Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,     Herman 
Looney   Co.,   J. 
Mangium   &   Otter 
Snook       &       Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co.,    The 
Wilson,    Robt.    M. 

House     MoTera     A 
RalMern. 

Hatch,    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.&T. 

Hoiatlni?      Ensl- 
neer. 

Le   Clair,   S.   D. 

Inlaid     Floors. 

Hardwood        Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.     Floor    Sand- 
ing   Co. 

Intea-locklO);      Tile 
niocka. 

California        Denl- 
son   Block   Co. 
Iron   Foundrx. 

Stelger      tc      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    <ft    Steel. 

Baker     &     Hamil- 
ton 

Dawson   Sc   Noyea 

Judson    Mfg.    Co. 

Pacinc  Coast  Stael 
Company. 

Trussed     Concrefte 
Steel     Company* 

Woods  &  Huddart 

Iron   Worka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllerd   Co.,  C.   J. 
Kell     Iron     Works 
Michel    &    PfefTer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific    Structural 

Iron    Worka. 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorlus   Co. 
golhraeder's       Iron 

Works 
Stelger      &      Kerr 

Stove     &     Foun- 
dry Co. 
Vulcnn    Iron    Wks. 
West    Coast    Wire 

*  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 


Ushtlns   Ftxturea 

Day   Co.,   Thomas 
Mohlllte  Co. 

Lime      A      Plaater 
Dealera. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  :,lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon   Co.,   J.   E. 

iPacific  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealera. 

.A.cn)e   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..    Frank   F. 
Excelsior  Red- 

wood   Co. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse   Co.,  J.  H. 
Hooper  Lumber  Co 
HiigBins     Lium'beT 

Co.,  J.  B. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley.   — 
Olson      -      Mahony 

Lumber    Co. 
Peterson,   BJ.  T 
Pope  &  Talbot 
Relnhart    Mill       A 

Lumber  Co. 
Ryan,    Georra 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumbar 

Oo. 
S.   F.  Lumber  Co. 
Schouten  A  Co..  J. 

W. 
Sunset  Lumbar  Co. 
Tlerman*  Beronla 
V^an  Arsdale- Har- 
ris Lumber  Co. 
Wilson  Broa.A  C#. 
Wood  Lumbar  Oc. 

E    K 
Wright,     Jr.,    Wm. 

Maarnealt*    Flaar- 

Artollth  Mfe.  Co. 
Bender  R.AP.  Co. 
Dwan  A  Co..  J.  ■. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.C0 

R.    H. 
Ooodmanson.    A.  K 
MaKott     &     Peter- 

ison 
Watsonltft    Co. 


& 


Mantela.     TIlea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   A   Otter 
Peerless    Agencies 

Co. 


Waterhouae 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
uces   Co. 

N»tary  PabUc. 

Duncan,    A.    M. 

Olla    and    Greaaea. 

Standard   Oil  Co 
Union    on    Co. 

Ornamental     Plaa- 
terlng. 

Benkman,     Ed.     G 

Binner,    Theodore 
Larson,   O.    F. 
Ulpp  A  Co..  J.  F 

Palntera   and   Deo 
wratara. 

Baker   Co.,    W.   T. 

Bell,  Wm.  J. 

Bernstein,    Wm. 

Blum.    Louis 

Brown,   J.   L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlin,  J.  J. 

Copnick,    T.   W. 

I>ahl,  T.   H. 

Donovan,   V.    J. 

Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 
Miller,    L. 
Miller,   J.   A. 
McCubbIn,    James 
Manning,    John 
Neal.   L.  J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
Itudarman,   I. 
Simon   Nellson   Co 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,  Fred 
Wa-rnar   Bros. 
Zellnsky,   R. 

Palnta,   Olla   Vam- 
lakaa.  BMe. 

Claxk   A   Dickson 
Cohn    A   Co.,    Mar- 
lon   D. 
Fuller   Co.,   W.    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Paraftlne  Paint  Co 
Pratt   &   Lambert 
"^nhJttler  -  Coburn 
Co. 

Patent      Chimneya. 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hu  ghes,    H.    J. 

Pile      DrlvtofT. 

Lamburth.    C.     E. 

Pacing:    Brick. 

Cal   Brick   Co. 


Orarel. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terlaJ    Co. 

Casaaretto,       John 

City  Supply  Co. 

itandard  Crushed 
Rock  Co. 

Star  Contracting? 
Company 

■tone  Co..  E.  B.  * 
A.    L. 

Hardw*»d  Deal- 
era. 

Inlaid     noor    Co. 

Hardwood  Inte- 
rior  f^» 

Union  Floor  Co. 


Jolart     Haniperra     A 
Poat     Oapa, 

Falls    Mfg.    Co. 

Pac.  Bidg.  Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhouse  A 

Price    Co. 

iT\'e.stern  Bldrs. 
.'Supply    Co. 

I.athera,  Wood  A 
Metal. 

Balzke.     Robt. 

Edwards.    C.    H. 

Hayden,    Fred 

Kaiser,    Jos. 

McABae.    B.   T. 

Raymond.  Wm  H. 
Snell,    Ralph   I* 


Marble  and  Mosaic 
\*'ork. 

General     Building 

Work   Co. 
Oneoco,    M.    H. 
Grassl   &   Co..   P. 
Mls.slon       Coiicrete 

<-    Mosaic    WkB. 
MI.'»sIon  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
N'eu-     Era     Marble 

tConcrete    Co 
Teltz,    Francis   E. 
Tomagnlnl    ft    Co.. 

G. 
Vermont       Marble 

Co 

Metal    Lath. 

Atlantic        F  I  r  b  - 

proofing  Co. 
B.'rger  Mfg.   Co. 
HoIIoway       SDetal 

IjAth    Company. 


PlnnluK   Mllln. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill    Co. 
Builders'       Supply 

Depot 
Cal.   Door  Co. 
Cal.    Planing    Mill 
Emanuel,    L     &E 

(Inc.) 
Empire        Planing 

Hart    &    Burmeis- 

ter 
Hermann.    A. 
Herring's   Mill 
Holdi»n    .    Deuprev 

Co. 
Lorden      Mill      Co. 

J.   P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

A  FOanlnr  Mill 
Ry«.n,    Oaorr* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plaaterera. 

Bosch.    Herman 
Bradley&  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   &   Will- 
iams 
L'onnel   Co.,    J.    e. 
Daly,  J.   H. 
Duthie,    Chas. 
Gllmour.    W.   G. 
Jones,   Francis 
Kaiser.   Jos. 
Leaf,  Al. 
MacGruer    &    Co 
Mellon,    Thos, 
Modlca.  S. 
-Mofwat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner,   James  A. 
Plumblns  and  Gaa 
Flttlns. 

Band,  S.  W. 
Bernard.  Geo.  F. 
Dunn,   Nell   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,   F.   E. 
Kiernan  &  O'Brien 
Lacey.  E.  V. 
Lauder,    H    I. 
Lawson,    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Qus 
MoLeod,    J.    J. 
Penkerton.    j.    H. 
Skelly,   Thomos 
Snook      A      Co. 

Fred    W. 
Turner  Co.,   The 
Watial.    Thoo. 
Wilson  A  Oo.,W. 

PInmkera   Snppllea 

Kinney  Co.,  R.  W. 
Mark -Lai  ly    Co 
Mueller    Mfg.    Co., 

Nelson   Mfg.   Co. 
Pac   Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 


RaAlatora. 

American  Radla- 
tor  Co. 

Railway   iHaterlala 

Orensteln  -  Ar- 
thur Koppel   Co. 

iUcB<nar. 

Lamburth,    C.    E. 

Roolns,  Gravel  A 
Compealtlon.) 

Bender  Roofing  a 
Paving   Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R   E.  G. 

Lawson  Roofing 
Co. 

Lewis,   W.   S. 

Malott    APeterson 

Ra^held       Roofing 

Samuel   Co..   H.    D 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Hooflns     (Slair     A 
Tile..) 

Graham.  R.   Q. 
Klatt,    R    J. 
W^lta.     iSd      A. 
FIbrestona    A 
Rooflns  Oo. 


Raoflns    Materlala. 

Johns     -    AUnvllU 

Co.,  H.  W. 
Parafflne  Paint  Co 
Waterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Ktc. 

Way   Develop.    Co. 

Cal.  Building  Ma- 
Materlal    Co. 

McMullln   Bros 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbasa 
Cbucea. 

Bill   A   Jacobsen 
Sand  Blaatlns. 

McDermott,    W. 

Sheet    Metal    Wka. 

Amsl  er  Sheet 
-Metal   Works 

Appman  Cornlca 
>>  orks 

Atlas  Heating  4 
Ventilating  Wks 

'^t,*'»'^,°^       Sheet 

M^tal   Works 
Comyns  &  Nygran 
Cronan,  Wm. 

"-'work^s      ^'''•°"=* 

"^'^'orfs*^^    '^^«^^^ 
Forderer      Cornlca 
Works 

°-x^*»   ,^'    Shaat 
^  Metal    Works 
Gullfoy        gornlca 
Hlbernla     Shaat 

Metal    Works 
Hughes.   H.   J. 
Ideal  Cornice  Wks 
Keren  A  Co.,  J    a. 
Modern  Sheet  Met- 
al Works. 
Morrison  A  Co 
a   F.   Metal  stam- 
rr  '^i^   *    <^o"".    Co. 
U.  S.   Metal   Prod- 
ucts  Co. 
^•*tsrn    Furnaoa 
*  Cornloa  Co. 

sidewalk       LUrkta. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  j.  a. 
Phoenix    Sidewalk 
Light    Co. 

stair  Builders. 

Blsliop    &   Peralno 
Boiler,  John 
Jacobsen,   J. 
Porter,  W.  F 
Stewart.  J.   K 

^      StatlMary. 

Foster  A  Short 

Wright,   J.    H. 

^     Stc«|    Bars. 

Baker  A  Hamil- 
ton 

Dawson   A   Noyes 

Woods  &  Hufl. 
dart. 


P|ciac        Coast 
Steel    Co. 

i^oule    Co. 

Steel   Erector. 

bchauer,    Fred    C 

Pioneer     Con.    Co 

Williams        c  on  - 

structlon    Co. 

store  Prenta 

Kawneer   Mfg.   Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Structural         Steel 
Contractors. 

Central    Iron    Wks 

Dyer   Bros. 

Judson    Mfg.    Oo. 

Pacific    Structural 

^  Iron    Worka 

Pac.    Rolling  Mills 

Schraeder's       Iron 
Works. 

f.    F.    Iron    Works 

«  estern   iron  Sup- 
ply Co. 

^         ■t*T«a. 

Mangrum    *  Ottar 

•tsl»ar   A   Kan 
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Strmctvral        Btm*l 
Comtrmctorm, 

Erode   Iron   Wka. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Morser,  E.  J. 
Qulmby,  L.  S. 
Watherell,    Ghas  E 

Teamlns    A    Grad> 

Branlck.  J.  P. 
Blanchlnl,   G. 


Federal      Transfer 
&  Draylng  Co. 

Carlin    Bros. 
Devencenzl   &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draylngr   Co. 
Harbor    •    View 

Contract  Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.  E. 
LefTler,  Fred 
MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers.  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

TlllnB- 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte' 
Peerless  Agencl**" 
Co. 

Vacmmi     ci- 

Bill    &    Jacob-- 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co., Frank 

A, 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Steams 

Co. 
Water       Company. 
Spring  Valley 

Water  V/orks. 

WliltevcaMhIne 
Brickley,    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

W^aterprooflng 
Coyle,    Jos.   A. 
Window    Cleanlnii:. 
American   Window 

Cleaning:    Co. 
WlndoTFS.    Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  =>HONE  KEARNY  4700 
OFFICERS    AND    DIRECTORS 

President,    H.    MaundrelL  ^'"^n^^*'   ^.®'='*^^'"7' t^V,-*"v°-    Schenck. 

Vice-President.   E.   J.   Brandon.  Ass  t  Secretar:^  W.  J    Carberry. 

Treasurer,   C.   W.   Withington.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    (Maundrell 
E.  J.   Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS^ 

H.    Jacks. 
E.   S.   Rainey. 
Alexander    Mennle 
W.  W.  Hayes. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


MEMBERS. 


4rcliltcctural    Iron 
AVorIca 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Erode  Iron  Works 
Central  Iron  Wks. 
Dyer    Bros. 
Eureka   Iron    Wks 
Keil    Iron   Works 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

If  on    Wo'.li.^. 
Hiliard,   C.   J.   Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
"•hoenix    Iron  Wk» 
Taltton  Iron  Wka 
Lorenz  Schaffer  & 

Co. 
Ichrader  Trc» 

Works. 
St.     Francis     Orn. 

Iron    Works 
Itelger      &       /Cerr 

Stove    *     /-oun- 

dry   Co. 
/ulcan  Iron  Wks. 
Western  Iron  Wks 
Withington.  C.  W. 


Art  Olaaa. 

Tngerson  &  Glaser 
Co. 


Blackamlth. 

Paul   Kleiber 
Bonda. 

Costello,  J.  T. 

Aetna  t.ire  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  Sc  Deposit 
Co.  of  Maryland 

Uaie,  M.   A. 

Guyett&Co.,    R.   Q. 

Hlllman   A  Son.J.R 

Jones,   Edward   M. 

Lawton,   A.   F. 

Lloyd    &    Spengler 

MecMeans,    H.    V. 

Pacinc  Coast  Sas- 
ualty    Co. 

Perley.   A.   B. 

Smith,   Leo   J. 

UnMvted  States 
Metal  Broducts 
Co. 

U  n  li  t  e  d  States 
Fidelity  a  IJ  <l 
Ouaranty   Co. 


Brick  ana  Pottery. 

Bay     Development 

Oo. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &. 

Pottery   Co 
Carqulnez  Brick  ft 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson   -    Karts- 

choke  Brick  Co. 
RemlUard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BnlldluK    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falla 
Mfg  Co. 

Holland,   J.   P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manville  Co 

Paciflc    Bldg.    Ma- 
terial Oo. 

Paciflc  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldr?' 

Supply    Co. 


Centent    Dealer* 

Balfour,  Gutbrle 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard.  Jr.,  J.  L. 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

5?tandard  Port'and 
Cement   Co. 

Clay   Prodncta. 

Cal  Brick  Co. 

fPtaoqulit.  sdwftrd 


Concrete. 

Chase,   Silas   A. 
Camp  &  Carillon. 
Duncanson,      Har- 

relson  Co. 
Forbes,    R.   J.    H. 
Foster  &   Vo^t. 
Goodman        .tirlifl- 

clal    Stone    Co. 
Haun,  C.  C.  W. 
Leonard,  J.  J. 
Lynch,  A. 
Pasqualetti.   .1. 
Petersen,   H.  L. 
Sartorlo.    Charles 
Stanqiiist,     Victor 
Zimmerman,   L.   M. 
Concrete      F'.eln- 
forceni«nt. 
Paciflc     Building 

Material  Co. 

Contractoni   A 
Bnlldera. 
Allen,   Alex.    M. 
Anderson,   W.   W. 
Arthur,  L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.   A. 
Braunton  Bros. 
Bulier,    Thos. 
Burdick,    Wm.    A- 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chisholm,     R.     A. 
Cobby,   J.    W, 
Coburn,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conrad,    H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  E. 
Dewar,   R.   &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardlser,     Florent. 
Greig,  Robt. 
Hansbrough    Bros. 
Healey     -     Tibblts 

Con   Co. 
Hlnson.  L,   A. 
Holm   &   Son. 
Howkins,   A. 
Tngerson.   C.    A. 
Jacks,   H. 
Jones,    Paul 
Jones.    W.    G. 
Kent.   S.   H. 
Knowles  &  Reich- 
ley. 
Leiter,      E.      T.      <^ 

Sons. 
Lynch,  \L  C 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathies,  H.   C. 

McBain,  J. 

McKillican,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  .^^1- 
lyn. 

Terrill,   G.   C. 

Vezlna.  L.  N. 

Warwick,  H.  C 

White  Bros,  (car- 
»i«ntprs). 

Wilhelm,    A.    H. 

Cornice  Worka. 

.\msler,   C.   S. 
Berger   Mfg.    Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,    Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

ContrnctlnK 
Lather. 

Dennis,   J.   B. 
Hayden,    Fred 
Lynch.   Richard 

Curbing,      Granite. 

McLenegan,    S.    B. 

Damp   Proofera. 

Brickley.    P.     J. 
Reigle   &    J^imlson 

Door   Openera. 

Risohmuller    Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electric 
cal  Worka. 


Central  Electric 
Co. 

City   Electric   Co. 

De   Lew,   M.   A. 

Decker   ElectrlcCo 

Globe  Elec.  Co. 

Levy    Elec.    Co. 
Elevatora. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co, 

Fibre. 

S.  P.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doora. 

Norrls.    L.    A. 

U..  S.    Metal   Prod- 
ucts   Co. 
Floor  Sandlns 

H  ar  d  wood      In- 
terior   Co. 
Inlaid   Floor   Co. 
Pacific    Floor 

Sanding   Co. 
Grill    Work. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle   Co.,   A. 
•Sartorius  Co. 
Withington,   C.   W. 
Gen.      Contractors. 
Andrus,    R.    C. 
Brigham.    H.    B. 
Brockhage,  Foley 

&   Green 
Caldwell    &   Co. 
Cereghlno    &    Son, 

Louis 
Currle  &  Currle 
Dempniak    Bros. 
Farnuharson.    D.B 
Fluth,  J. 

Frasler   A   Frasler 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.     D. 
'-Tannah    &    Co.  J.S. 
Hayes,    W.   W. 
.Taokson.    A. 
Kuykendall,    J.    O. 
Mall»^y.    Edward. 
Matthles,     Henry 
Mulcahy,    James 
Peacock,    John 
Schnebly,     H  o  s  t- 

trawser    &    Ped- 

srift 
GlaMH   and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen.    I. 

Cobbledlck-Kibby 
Glass  Co. 

Friedman     Bros. 

Puller.  W.  P.  & 
Co. 

Habenicht   & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

Grading    A    Team- 
ing. 

Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.   J. 
McClure.    H.    N. 
Wilhelm,    A.   H. 
Wllkie  Co.,   A. 
Williams,   F.   A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.     B. 

Granite. 
Bradbury,    Thos. 
Cal.   Granite  Co. 
De  Lano  &  Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond    Granite 

Co. 

HardT^are. 

iBaker  &  Hamilton 
Joost  Bros. 
F<ruse,   J.   H. 
Lorenz,       SOhffaef 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Paciflc       Gas     and 

Electric     Co. 

Hentlnor    A    Ventf. 
latinK- 

Burnham  Plumb- 
ing ic  Heatlnff, 
Inc. 


Cronan,  Wm. 
Mangrum   &  Otter 
Montague,    W.    W. 
A  Co. 

Honae     Morlns    A 
Ralalnc 

Blume  Confg  Oo. 
Pearson,    E.    K. 
Sullivan.    D.    J.&T. 

Inlaid   Floora. 
Hardwood       Into- 

rlor   Co 
Inlaid    Floor    Co. 
Paciflc     Floor 

Sanding  Co. 

Iron  Warka. 

Lorenz,       Sdhffa*i« 

&  Co. 
Michaels    A    Pfef- 

fer 
Monarch      Iron 

Works. 
Paciflc  Rolllna 

Mill    Co. 
Paciflc    Struc.  Iroa 

Works. 
Joint     Hanarera     A 

Poat  Capa. 
Kortick  -  F^lla 

Mfg  Co. 
Lllley    &   Thur«ton 

Co. 
Lorenz  Schaffer  A 

Co. 
A^estern    Bulldera* 

Supply    Co. 
Ka^necr     Syateia 

Store    Fronta. 
Palls    Mfg.    Co. 
Lllley   &   Thurston 

Co. 
Light    and    PavTef 

City   Electric    Co. 
Pac.    Gas    *    Elec- 
tric  Co. 
t.lme.    Cement,  Kta 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  tt 
Cement  Co. 

T.ennon     Jas.    P 

Nephi    Plaster    Co. 

Paciflc  Bldg.  Ma- 
terial  Co. 

Pac  Lime  A  Plai- 
ter    Co 

S.    P.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cc 

Western  Lime  A 
Cement    Co 

Ti  umber. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Ino 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  I^umbor 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  1  umber 
Co. 

Kruse,   J.   H. 

r..oop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&     Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tiernan  A  Bero- 
n!o 

Van  Arsdale-Har- 
rls  Lumber  C«. 

Wilson    Bros.A  Co. 

Doe    Co.,    P.    P. 

Lumber  (Hard- 

^vood.) 

Dieckmann    &    Co. 

Howard,    E.     A.    A 

Niehaus,    Ed.    F.    & 

Co. 
White    Bros. 
S.    P.    Lumber    Co. 

Machinery. 
His.rron,       Rlckari] 

*  MeCon*. 
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Maaona    it  Holldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral- 

ney. 
Ar'ett,    A. 
Beck.     A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &S0B 
Campbell     Bros. 
Carr.    -T.     W. 
Drake,    Harry    E. 
Downey,    J. 
Parrell    &    Reed 
Fennell,   Jas. 
Gale.   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hogrberg     &     Lud 

wig 
I^arsen,    H.    H. 
Lrffwaon,    A.    W. 
McGowan,     M. 
Miller,    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Naeel.    W.    L,. 
O'Connor,  J.  J. 
O'Rourkp,    T.    F. 
Scott    Co. 
Ralnev     &     Phhil- 

lips. 
Reed    &   White 
Rlnprose,     R.&Son 
Bcott,   W.   S. 
Walker.    P.    J. 
Watscn,    Sage 
Watson.    Sidney 
W'.iltnev  &  Davles 
Wilson.    Jam^s    A. 
Wypant.    J.    H. 

IHnrblr. 

American      Marble 
&    Mosaic   Co. 

Columbia      Marblp 

Co. 
-rassl.     Potpr      fr> 

Runt,   Andrew   T. 
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Mai  no,  F.  L.  &  Co. 

Musto  &  Sons,  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

Mantela,    Tllea 
Gmtea. 

Glnsbergr&Co..  S. 

Holloway  Ex- 

panded    Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mang-rum    &    Otter 

Montague    &Co.,W 

Peerless  Asennles 
Merchant    Bars 

Pacific  Coast  Steel 
Co. 

Metal     Furrlns     & 
I>athlnK. 

H  o  1  1  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynch,    H    T. 

Ijynch,    Richard 

National  Lathing 
End    Furring 

Northwestern  Ex- 
panded Metal 
Co 

Mefal  Window 
WorkK- 
Tlwan.  J.   E. 

U.    S.    Metal   Prod- 
ucts   Co. 
Mortar. 

Atlas  Motar  Co. 
Monalc. 

Amer.  Marble  & 
Mosaic    Co. 

Maino,  F.  L.  &  Co. 
Offlc«   Flxtnrea. 

Bateman,    Wm. 

Forbes    K-    Son, A. J. 

Fink  &  Schlndler 
Co. 

'Slmmc".    .Tobr 

Open    Hoarth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Plasterers 

Rinnrr,    Theo. 

Larson,   O.   F. 

Woods,  J.  P. 
Painters. 

Daniels.    Gus   V. 

Donovan,    V     •'. 


Fraser.   J.    P. 
Kuss,   P.    N. 
Lewellyn,    J. 
Maundrell,    H. 

Spark,    J.    H.    , 

Neal,   L  J 

Paint    Horner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.   J.   E. 

PalBts,     OIIh.     Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Refining* 
Roofing 

Parafflne    Paint  Co 

Whlttier  -  Coburn 
Co 

Patent      Chlmneya. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 
pavlnar  Brick. 

Cal  Brick  Co. 
Planlne   Milli*. 

Anderson  Bros. 

Burnham  -  Stan- 
ford  Co. 

Ca..    Door    Co. 

Cal.    Mllline    Co. 

Elklng'ton  & 
Hucke 

Herring    Mill(Inc) 

Kendall,   A. 

Kruse.    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  t 
Lumber    Co. 

Pacihc   Mfg.    Co. 

Relnhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  Clara  Mill 
&   Lumber   Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 


Plasterers. 

Blnner,    Theo. 

Bradley  &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.   Ross. 

Crichton,    J.    L. 

Ooghlan,    Frank 

Connolly,    J.    J. 

Connell,   J.    E. 

Fay,    Johp 

Felt,    R.    D. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Oregg   &    Clute 

Gllmour,    Wm.   G. 

.lacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

L«af,    A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennle,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.    C. 

O'Kane   &    CO..C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,    James   F. 

Planter     o*     Parlx. 

Nephl    Plaster   Co. 

Plumblnic     &     Gas 
Fittiac. 

AhJbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,   R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner   <~'c  .   The 
R^al  Estate. 

Williamson    C0..H. 

Wittman    •    Ly;nan 

Cross   &   Co. 

Urban  Realty 
Tmot.    Co- 

lleLiiforoingr    Bars. 

Pacific  Coast  Steel 
Co. 


RlSiCers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crashed  f«<w».. 

HeaJy-Tlbbltts 

Constr.   Co. 
Holland.   J.    P. 
S.  F.   Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflnir     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Plbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvlll* 
Co.,    H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

Paraflflnp    Paint  <^o 

The  T  h  o  s.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto      Jonn 

Hlealy-Tibbitts 
Constr.   Co. 

Holland,   J.    P. 

-Sanitary    Floorlna:. 

Artolith     Mfg.    Co. 

ritone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

sidewalk       L,lKhts. 

Jackson,    P.  H.&Co 

McGuigan.    John 
Stnir   Buildern. 

nishop.    Wm.    T. 

.^itewart.   J.   K. 

Itoof   Repairing    A 

Paint. 

Street    \%'ork. 

Fay,   S.    J. 


Steel        R  o  1 1 1  ■  K 
Doors. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stone   Contractors. 

De    Lano    &    Sons. 
I.    L. 

Blan^hard,    W.    W. 

Hunt,   Andrew  T. 

McGllvray       Store 
Co. 

Raymond     Granite 
Co. 
Stone     Qnarriea. 

Keystone    Sand  Co 

Raymond     Granite 
Co. 

Structural    Steel 

Pacific    Coast  Steel 
Co. 

TeatniOK. 

Dillon,    D. 

Eureka       Teaming 
Co. 

Holland,   J.   P. 

McClure,    H.    N. 

Monarch    Teamlp 
Co. 

McLenegan.  S    I 
Terra  Cotta. 

Clark    &    Sons,   N. 

G'adding.    McBean 
&   Co. 

S  t  e  Ig  e  r        Terrs 
Cotta   Co 
Tiling:. 

Artolith     Mfg.    Co. 
Ven«ilnto»-«. 

U.    S.    Metal   Prod- 
ucts   Co. 

Waterhouse    t 

Price    Co. 

Whltewanbers. 

Reigle    &    Jamison 
Brlckley,    P.    J. 
Wire  Works. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  Cf  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


c 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    3.00 
5  years-    10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

SiKned 
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.  years  and  I 


Street  and  No. 

City 

State 


15    C«nts    Per    Copy 
93.00    Per    Year 


Published      erery     "WedMe«d«y 
Fifteenth  Year  No.  17. 


Pnbllcatlon    Ofllce 
560   ItlLMlOB    St. 


San  Francisco  Cah,  April  28,  1915. 


Telephones     Doaglafi    a>71 


Simplex  WindoAvs 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Suoo««sors  to  JOHN  WOOD  MFG.  CO. 
Xia-21  PaolfloBlda-    447-49  E.SrdSt.   331 -339  Cypr«sa  St. 
SAN  FRANCISCO  LOS  ANGCLCS  OAKLAND 


T»l«phone  Market  1935 


Fin*  and  Sanitary 
PLUMBING 


221  OAK  STREET 


B«t.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


^ 


Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  mobL  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eiglitli  St.,  Oaldand,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofine. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,    Geary     nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Piements. 


TEMPORARY   CITY    HALL,    San   Francl«c» 

Wrlg-ht.    Rushford    &    Cahill,    Architect* 

Ezterier  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


■> 

6:;4 

:-ilt 

1  . 

KAHN    BROS.    DEPARTMENT    STORE,OAKLAND 
C.    W.     Dickey,    Architect- 

Seventy -five  thousand  sq.  ft.  basement  floor  aad  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE.    San     Francsco 
Frederick  H.   .Meyer,  Architect 

Stone  and   terra  cotta  work   trf  ated  with  Imperial  Water  Proafing  f»r 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFIiNG  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 


nni.Drxr;  and  engineering  news 


JAMES  CAHILL  &  CO. 


Incorporated 

1)  K  A  L  E  R  8  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

het.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

\t  ■<nul»ctur  ers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8X0-84  1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contratftors 

Gi'neral  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrnss  ma  by  phona  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    1T88 

The  J.  F.  KeUy  Company 

xVlANTELS,   GRATES 
=  AND  TILES= 

Fire     Sets,    A.n<llron«, 
F^ender   Portable   Qaskets 

FLOORANDWALL  TILING    IN 
OWIOINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Muik«er 
Raiidenca  Phooe.  Okklkad  4M> 


(••■■■■«ai9«i*5^*S55«f55aw 
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YOUR   BREAKFAST 

how   was   It  cooked   this   mornlns? 

And    your    dinner    last    night? 

And   all   the   meals   at  your  home? 
Don't    be     satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all    day    whether    you    are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
Just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating    as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSTEIVi 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive  booklet,    "The   Aero-Gas    Plant." 

Utillt>'  Gas  Generator  Co. 

Tcl.    Douglas    2400    or    Garfield    2057. 
340  SAnsome  St.,  San  F~rancisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  up^vards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phonas:  Markal  39S0,     Piadmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F»rlce  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALC  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
an-d  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slammins: 

strictly  An  Air  Cushion  Check,  working   automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Cuing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cleverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


.1  , 

r3L 


Yr 


^^  Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
affbril  a  bath-room 
can  afford 

*  THE 

f-j  BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  Icnow  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearal  Bldg.,  San  Francisco 
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Equipped  witn       SIMPLEX   WINDOWS     52S  IVIarket  St..  S.  F^. 

Send  for  Catalog.        Agents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 


f  Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 
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Editorial  Comment 

The  proposal  to  purchase  Spring  _ 
Valley  properties  has  been  defeated, 
the  people  failing  to  give  the  requisite 
two- thirds  majority  in  favor  of  the 
bond  issue.  In  the  main  it  was  an 
honest  difference  of  opinion  among  the 
citizens  and  it  is  now  up  to  us  to  for- 
mulate some  other  plan  by  which  we 
may  sect  re  an  adequate  supply  lof 
water.  So  far  as  we  are  personally 
concerned  we  believed  that  to  pur- 
chase the  property  was  the  best  solu- 
tion of  th3  problem.  We  believed  that 
the  people  who  had  investigated  the 
subject  could  be  relied  on  as  well  as 
any  we  are  likely  to  get  and  the  in- 
formation compiled  by  them  is  likely 
to  be  used  as  a  basis  for  all  future 
transactions. 

Not  the  least  of  the  reasons  in 
favor  of  the  purchase  was  that  the 
Spring  \alley  Company  has  always 
been  a  do;?  in  the  manger  so  far  as  the 
progress  of  the  city  is  concerned.  It 
will  not  extend  its  pipes  to  provide 
adequate  service  and  it  claims  to  have 
developed  its  supply  to  its  fullest  ex- 
tent. Ev^erything  it  does  must  be 
forced  upon  it  by  court  procedure  and 
we  never  get  anywhere.  There  is 
always  the  taint  of  scandal  attached 
to  it  and  it  is  a  miracle  if  a  public  of- 
ficer gets  through  his  term  without 
having  something  imputed  to  him  with 
reference  to  the  water  company.  It 
was  this  bad  reputation  that  defeated 
the  proposed  purchase.  For  most 
people  who  voted  against  it  did  so, 
not  because  they  were  against  munici- 
pal ovvne.-ship,  but  because  they  be- 
lieved that  there  was  a  nigger  in  the 
woodpile  somewhere  and  that  the 
price  was  too  high.  It  now  remains 
to  be  seen  whether  or  not  we  will  ever 
get  it  any  cheaper  or  what  alti-: native 
plan  will  be  adopted. 

The  proposition  to  bring  Hetch 
Hetchy  here  and  supplant  the  Spring 
Valley  all  at  once  is  more  or  less 
moonshine.  Our  right  to  those  waters 
depends  upon  necessity  and  use.  We 
will  not  be  allowed  to  divert  water 
that  coulc"  be  used  by  the  irrigationists 
of  the  San  Joaquin  and  turn  the  water 
collected  on  the  v/atersheds  around 
the  bay  into  the  ocean.  So  that  we 
have  a  long  hard  road  yet  to  get  the 
Hetoh-He;chy   supply. 

There  has  been  a  fight  of  about 
twenty  yjars  duration  already  to  se- 
cure an  adequate  water  supply.  We 
do  not  seem  to  be  much  nearer  the 
solution  now  than  when  we  started. 
There  is  always  the  big  ambition  of 
the  different  politicians  to  get  the 
credit  for  doing  these  things  them- 
selves and  unless  the  scheme  originates 
with    them    they    throw    every    impedi- 


ment in  the  waj^  of  its  consummation. 
After  all,  it  is  a  pretty  tough  problem 
that  the  City  Engineer  is  confronted 
with  for  in  such  cases  he  is  usually 
damned  if  he  does  and  damned  if  he 
don't.  In  the  meantime  how  are  we 
going  to   get  sufficient  water? 


A  bill  has  been  introduced  into  the 
legislature  making  it  a  crime  to  pro- 
hibit a  boy  from  learning  any  trade  or 
profession  or  in  any  manner  limiting 
the  number  of  apprentices  in  any  trade 
()i-  calling.  Whether  or  not  this  is  the 
best  way  to  establish  the  right  of 
any  boy  to  learn  any  trade  or  occupa- 
tion he  may  desire  is  perhaps  debat- 
able but  there  is  no  question  that  In 
.some  trades  there  are  unions  that 
arbitrarily  limit  the  number  of  ap- 
prentices until  it  is  practically  impos- 
sible for  a  boy  to  enter  them  unless 
his  ancestors  belonged  to  the  craft. 
L'ndoubtedly  there  should  be  some  sort 
of  regulation  in  the  matter.  Perhaps 
the  vocational  school  will  help  solve 
the  question.  But  in  many  trades  there 
is  now  practically  a  closed  corporation 
wherein  the  apprenticeship  is  limited 
to  a  very  few  and  the  number  is  de- 
termined by  the  union  itself.  If  this 
should  continue  to  all  the  trades  there 
would  be  an  aristocracy  formed  which 
would  ultimately  result  in  a  caste 
system  that  would  make  a  man's  right 
to  earn  a  living  in  a  particular  trade 
depend    upon   his   ancestors. 


^^'illiam  R.  Nelson,  editor  and  owner 
of  the  Kansas  City  Star,  died  on  April 
13th,  and  throughout  the  entire  coun- 
try there  has  been  expressed  the 
highest  tributes  as  to  the  character 
and  achievements  of  the  man.  He  has 
given  an  ocular  demonstration  of  what 
a  great  newspaper  can  do.  In  a  time 
when  the  average  newspaper  is  de- 
voted to  sensationalism  he  has  held  to 
the  even  tenor  of  his  way  and  has 
.shown  that  a  paper  that  stands  for 
right  principles  under  any  and  all  cir- 
cumstances can  not  only  succeed  but 
that  it  is  the  best  paying  policy  in 
the  end.  Contrasted  with  the  news- 
papers of  San  Francisco,  for  instance, 
the  Kansas  City  Star  is  a  splendid  ex- 
ample of  what  a  newspaper  should  be 
as  compared  with  the  personal  organs 
that  are  rated  as  the  great  newspapers 
of  San  Francisco.  It  shows  that  busi- 
ness will  come  to  the  person  who  can 
deliver  the  goods  and  that  the  yellow 
sheet  is  to  the  newspaper  world  what 
the  shoddy  merchant  is  to  the  busi- 
ness community.  True  the  circulation 
of  the  "Star"  is  among  the  rural  com- 
munities of  the  middle  west.  But  the 
average  intelligence  of  any  community 
is  sufllcient  to  appreciate  the  quality  of 
service  that  such  a  journal  gives  them 
and  it  is  fair  to  assume  that  it  would 
have   succeeded    in  any  community. 
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The  Efficiency  of  the  PubHc  School— A  Municipal  Problem, 


H>  Wnllaco  llalrh.  Kxpt-rt  on  "Com- 
miinit.i  School."  Kxtension  Ulvlslon. 
I  ni\rrMitv    of    California. 


The  i-:ilK»riii>  v.iii>paij;n  l;;i^  pen- 
etrated nearly  all  departments  of  the 
public  service,  causing  real  reform  in 
some  and  anxious  moments  in  others. 
It  may  have  had  serious  thoughts  con- 
oerning  the  most  extensive  and  expen- 
sive department  known  as  the  public 
school,  but  if  so,  one  glance  seemed  to 
have  chilled  its  ardor  and  postponed 
the  inevitable  day  of  reckoning.  It  is 
generally  recognized  that  something  is 
wrong  with  the  public  school,  that 
somehow,  somewhere,  it  fails  to  func- 
tion with  the  world  in  which  it  is  lo- 
cated, but  just  where  the  failure  is. 
or  just  how  extensive  it  is.  few  of  our 
•efficiency  experts"  have  been  able  to 
determine    even    approximately. 

The  normal  child  starts  its  educa- 
tional process  at  six  years  or  there- 
abouts. The  elementary  work  has  been 
divided  into  about  eight  sections  or 
grades  and  each  grade  into  two  classes. 
The  average  child — which  our  friend 
Burke  of  the  San  Francisco  Normal 
School  claims  does  not  exist — is  ex- 
pected to  complete  a  half-grade  every 
year  and  the  eight  grades  at  the  age 
of  fourteen.  The  first  test  of  effi- 
ciency, therefore,  may  well  be  the  age 
and  grade  test,  which  immediately 
shows  an  astonishing  number  of  aver- 
age pupils.  This  test  in  itself  would 
be  of  significance  and  would  afford  a 
fairly  reliable  though  general  basis 
for  determining  the  efficiency  of 
school  work  if  our  extreme  inde- 
pendence, especially  on  educational  af- 
fairs, did  not  upset  every  attempt  at 
standardization.  We  already  have  so- 
called  •uniform"  courses  of  study  and 
"reiiuirements"  for  admission  to  high 
school  and  university,  but  the  compar- 
atively insignificant  number  of  pupils 
passing  to  the  high  school  and  the  still 
smaljer  number  to  the  university 
render  these  standards  of  little  value 
to  the  large  majority  of  our  boys  and 
girls.  It  is  explained  by  some  ardent 
educator>  that  the  grammar  school 
principals  and  teachers  may  be  trusted 
to  maintain  existing  standards  and 
promote  and  graduate  only  on  the 
basis  of  definite  achievement,  but  this 
argument  is  faulty  in  two  respects;  it 
fails  to  take  account  of  human  fraili- 
ties  and  it  presupposes  fixed  stand- 
ards which  do  not  exist. 

Stripped  of  sentiment  and  consid- 
ered only  from  economic  motives — 
which  we  must  admit  are  exceedingly 
pronounced  in  the  minds  of  many  of 
our  parents — child-training  represents 
an  investment.  .\t  six  years  of  age 
training  for  future  activity  Is  trans- 
ferred from  the  home  to  the  public 
school.  It  is  said  that  some  parents 
care  only  to  apprentice  the  children  to 
industry  at  the  earliest  legal  age,  but 
it  Is  certainly  true  that  nearly  all.  If 
not  all.  such  parents  desire  that  the 
child  should  be  equipped  with  the  best 
preparation  which  the  public  school 
can  provide.  .\ll  people  are  t.Txpayers 
directly    or    indirectly    and    all    desire 


ii.cjt  ill.  .-^i.i.u.  ul.Kh  jipiisenls  lb.- 
greatest  public  burden  should  pay  div- 
idends in  results.  Parents  are  partic- 
ularly interested,  for  not  only  do  they 
pay  taxes,  but  they  have  invested 
heavily  in  their  childrens  education 
for  future  responsibilities  and  natur- 
ally desire  best  results  in  the  shortest 
possible  time.  The  farmer  w^ho  can 
gather  two  crops  where  one  was  for- 
merly grown  increases  the  value  of  his 
investment.  The  school  system  which 
doubles  the  educational  resources  of 
pupils  previous  to  the  legal  limit  pays 
greater  dividends  to  the  community 
and  parents  and  encourages  continued 
study,  which  tends  to  raise  the  stand- 
ards of  all   of  the  people. 

Thousands  of  problems  confront  our 
educators  in  their  endeavors  to  secure 
better  results,  but  there  are  certain 
lines  of  effort  which  it  seems  to  me  re- 
ceive far  to  little  attention  from  both 
educators  and  the  people  in  general. 

First,  the  school  should  be  made 
more  interesting  to  pupils.  Few  of  us 
care  to  approach  our  problems  blindly, 
and  our  interest  increases  as  we  are 
enabled  to  see  in  .advance  the  various 
steps  and  the  relation  our  efforts  bear 
to  some  larger  community  of  world 
problems.  Altogether  too  many  of  our 
boys  and  girls  study  fourth-grade 
spelling  and  fifth -grade  arithmetic  for 
its  own  sake  and  with  absolutely  no 
incentive  to  relate  it  either  to  their 
play  on  the  one  hand  or  to  its  future 
effect  upon  interesting  problems  on  the 
other.  It  is  entirely  possible  to  de- 
velop a  perspective  in  the  mind  of 
every  school  pupil  and  such  perspec- 
tive will  carry  with  it  a  discipline  and 
interest  which  will  easily  double  the 
value    for    every    lesson. 

Second,  the  school  should  capitalize 
for  its  own  advantage  the  educational 
possibilities  of  the  home.  The  little 
hookworm  of  ten.  twelve  or  fourteen 
years  of  age.  seriously  marching  from 
the  schoolroom  to  his  "study"  at  home 
with  his  so-caled  "home  lessons,"  the 
thought  of  which  ruin  his  afternoon  of 
fun  and  fill  his  evening  with  anxiety 
and  nervousness  and  his  nights  with 
sleepless  torture,  is  coming  into  his 
rights  In  the  progressive  schools  which 
have  retired  the  home  lesson  to  its 
placeas  a  past  number.  The  home 
can  seldom  be  made  a  successful  study 
place,  and  attempts  to  convert  It  to 
such  use  generally  end  in  failure,  de- 
stroy pleasure  and  create  a  distaste  for 
place  ai!  a  past  number.  The  home 
on  the  other  hand,  may  supplement  the 
school  In  all  of  its  efforts,  provided  the 
incentive  for  home  co-operation  is  not 
destroyed  through  home  lessons  which 
represent  blind  second-hand  attempts 
at  education  far  removed  from  the 
every  day  thoughts  and  methods  <.f 
parents.  Nearly  every  father  and 
mother,  my  experience  proves.  Is  ready 
to  co-operate  with  the  school,  but  they 
must  be  reached  by  methods  they 
understand    and    not    by    means    of    the 


.  xiitfii  appeals  .•!'  nervou.<  children 
struggling  during  the  night  hours  on 
abstract  problems  far  removed  in 
theory  and  practice  from  the  problems 
of  the  world.  When  the  school  has 
made  clear  to  the  children  the  step 
which  must  be  taken  to  gain  an  edu- 
cation and  has  secured  continued  inter- 
est it  readily  discovers  the  advantages 
of  extending  this  interest  and  en- 
thusiasm to  parents,  who  may  then  be 
depended  upon  to  drive  home  by  prac- 
tical examples  and  experiences  the  les- 
sons taught  in  the  school  room.  The 
teachers  who  understand  parents 
through  school  or  home  visits  are  en- 
abled not  merely  to  secure  greater 
sympathy  from  pupils  ajid  parents,  but 
to  improve  many  unfortunate  physi- 
cal and  social  conditions  which  hinder 
educational    advancement. 

Third,  the  school  should  ally  itself 
more  closely  than  it  has  in  the  past 
with  industrial  and  social  affairs.  The 
majority  of  school  children  are  being 
prepared  for  industry  and  to  live  in 
society,  yet  the  average  school  re- 
flects but  weakly  the  ideals  and  meth- 
ods of  industrial  establishments  and 
fails  utterly  to  interpret  social  devel- 
opments. One  of  our  Middle  Western 
universities  has  recently  caused  a  sen- 
sation by  teaching  engineering 
through  requiring  one-half  of  the  en- 
tire instructional  period  to  be  spent  in 
shops  or  on  engineering  enterprises, 
and  a  school  system  which  has  recently 
gained  fame  as  well  as  many  con- 
demnations has  become  a  sociological 
clearing-house  which  is  rapidly  Amer- 
icanizing and  un-American  community. 
Such  experiences  show  the  trend  and 
point  the  way  for  future  intelligent 
efforts,  but  their  good  lessons  are  but 
slowly  learned.  Kvery  effort  of  our 
school  teachers  to  adapt  their  courses 
to  present  day  industrial  requirements 
and  better  interpret  to  pupils  the  sig- 
nificance of  social  phenomena  is  en- 
couraged by  business  men  and  those 
engaged  in  public  or  social  service.  It 
is  unfortunate  that  this  fact  cannot 
be  better  understood  by  our  educa- 
tional people,  as  its  acceptance  tends 
to  increase  materially  both  the  scope 
and    efficiency    of   education. 

Fourth,  the  school  should  give  In- 
oreased  attention  to  problems  of  hy- 
giene, sanitation  and  public  health. 
There  are  no  public  health  agencies 
worthy  of  the  name  In  most  of  our 
small  communities.  We  have  elaborate 
methods  for  dealing  with  epidemics 
when  they  occur,  but  thousands  of  our 
children  study  in  ruinous  light,  bad 
air.  volumes  of  chalk  dust,  back- 
breaking  seats  and  other  conditions 
in  the  school  room  which  render  ef- 
fective present  work  and  future  suc- 
cess well  nigh  impossible.  The  phys- 
ical conditions  of  many  of  these  child- 
ren, especially  the  condition  of  their 
teeth,  throat,  eyes,  and  ear.«.  often 
cause  wonder  to  physicians  who  make 
careful  studies  of  school  hygiene.  No 
one  desires  that   the  school   should   re- 
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place  the  home  or  even  the  family 
doctor,  but  it  is  a  waste  of  public 
funds  and  a  serious  menace  and  ex- 
pense to  continue  conditions  which  are 
certain  to  breed  ill-health  and  future 
inefficiency.  The  school  may  oncour- 
ase  health  as  wel  as  educational  stand- 
ards teach  hygiene  and  sanitation  as 
regular  class  room  studies.  detect 
physical  and  men'tal  defects  and  insist 
upon  their  corrections  as  a  condition 
of  school  attendance,  educate  concern- 
ing food  values  and  products,  cloth 
and  clothing.  state  and  municipal 
health  powers  and  activities,  preven- 
tion of  accidents  or  sickness,  child  hy- 
giene, milk  sanitation,  sanitation  of 
public  buildings,  housing  conditions, 
etc.,  and  by  doing  this  it  will  not  only 
impart  valuable  information,  buts'  in- 
crease the  pupil's  interest  in  real  prob- 
lems and  re-enforce  many  of  the  les- 
sons now  receiving  only  nominal  con- 
sideration. 

Fifth,  the  school  should  extend  its 
advantages  of  education  and  social 
sei-vice  "to  all  members  of  the  commu- 
nity. It  is  supported  by  taxation.  It 
represents  the  people's  greatest  ex- 
pense of  government,  it  can  serve  ap- 
propriately as  an  educator  for  both 
young  and  old  and  as  a  laboratory  for 
studying  municipal  and  industrial 
needs;  it  can  pay  big  dividends  in 
public  use  for  public  purposes.  At 
present  the  average  school  plant  is 
used  five  hours  a  day  five  days  a  week 
and  forty  weeks  in  the  year.  In  cer- 
tain communities  it  is  being  used 
every  day  and  evening  practically 
throughout  the  year.  As  the  educator, 
social  clearing-house,  promoter  of  in- 
dustrial training  and  public  recrea- 
tional and  health  center  it  can  serve 
every  person  in  the  community.  In  so 
far  as  it  fails  to  serve  the  community 
in  these  directions  the  people  are 
poorer  and  the  expenditure  for  school 
purposes  represents  an  excessive 
burden. 

The  efliciency  campaign  if  extended 
to  the  public  school  will  mean  briefly 
the  standardization  of  school  work  so 
that  pupiLs  may  receive  the  greatest 
encouragement  to  continue,  not  by 
"lock  step."  but  subject  as  subject,  as 
carefully  'standardized  work  closely  in 
accord  with  public  ideals  and  methods 
makes  possible.  It  will  mean  broader 
and  more  practical  education,  encour- 
agement to  continued  study  for  boys 
and  girls  who  must  leave  school  at  the 
legal  age,  education  which  prepares 
for  life  and  life's  work  whether  the 
work  be  in  professional  office,  shop, 
store  or  home,  school  work  encour- 
aged and  aided  by  every  educational 
potentiality  in  the  community,  train- 
ing of  body  no  less  than  mind,  preven- 
tion of  conditions  whicn  lead  inevita- 
bly to  sickness  and  inefficiency  and  in- 
dustrial efficiency  without  the  waste 
of  years  on  account  of  misdirected  ac- 
tivity or  for  adaptation  to  accepted 
I  task,  understanding  of  social  problems 
which  may  lead  to  abatement  of  condi- 
tions known  to  cause  individual  and 
social  degeneracy,  and  the  solution  of 
community  problems  through  commu- 
nity discussion,  education  and  action. 
From    Pacific    Municipalities. 


STRAITS    SE'ITIiE.MElVTS. 


I  Vice  Consul  General  Casper  L.  Dreicr, 

Singapore,    .Tan.    G.] 

lOxttMiMioii       io      Riiftles      L<ibrnry      and 

MuMcuni. 

There  is  being  started  a  two-story 
$40,000  addition  to  the  Raffles  Library 
and  ^Uisoum,  which  has  been  needed 
for  quite  some  time  on  account  of  the 
growth  of  this  institution.  The  ground 
floor  of  the  extension  provides  a  gen- 
eral reading  room  4  3  by  36  feet;  a 
newspaper  filing  room  43  by  36  feet; 
entrance  lob'oy  and  staircase.  36  by  32 
feet,  with  a  porte-cochere  32  by  24 
feet;  second  floor,  two  new  library 
rooms,  43  by  32  feet,  and  one  41  by  32 
feet:  also  librarian's  room  over  the 
porte-cocher(^   32   by   24   feet. 

Uooliore     CnnnI    Iinprovciiieiits. 

An  important  improvement  in  the 
city  of  Singapore  now  in  progress  is 
that  of  the  Rochore  Canal,  which  has 
been  an  unsightly  stream.  It  will  cost 
$120,000.  and  consists  principally  of 
confining  the  watercourse  between  re- 
vetment walls  60  feet  apart  at  coping 
level  and  of  dredging  the  bed  10  feet 
below    high-water,  level. 

The  walls  ar©  of  concrete,  slightly 
reinforced  with  expanded  metal.  Sheet 
piling  is  placed  at  the  toe  of  each 
wall,  at  its  center  and  at  the  back.  A 
good  foundation  is  further  secured  by 
solidifying  the  grouns  below  the  walls 
with  sand  and  hand-packed  coral 
pitching  placed  in  the  excavated 
trenches.  The  toe  or  the  walling  is 
supported  on  a  double  mattress  of 
bacau  rollers,  and  it  provides  for  a 
possible  deepening  of  the  canal  in  fu- 
ture. The  -walls  are  externally  of  a 
continuous  .stepped  formation,  which 
will  facilitate  loading  and  unloading 
tongkangs  at  all  stages  of  the  tide. 
I'liroliasc  of  Singnporo^  Hail>vay — 
Itridgc    Across    Straits   of   Joliorc. 

The  outstanding  feature  of  the  year 
1913  was  the  purchase  of  the  Singapore 
Railway  from  the  Colonial  Govern- 
ment, which  enabled  the  management 
to  proceed  with  a  scheme  for  recon- 
structing Tank  Road  Station  and 
doubling  the  line  to  Bukit  Timah,  thus 
providing  a  station  more  in  keeping 
with  the  importance  of  Singapore  as 
the  southern  terminus  and  sufficient 
siding  and  freight  accommodation  to 
keep  pace  with  the  rapidly  increasing 
traffic. 

Borings  for  the  proposed  bridge 
across  the  Straits  of  Johore  were 
taken  during-  the  year,  and  prelimin- 
ary plans  of  the  bridge  structure  are 
being  prepared  by  the  consulting  en- 
gineers. It  is  important  that  this 
work  should  not  be  delayed,  otherwise 
the  railway  traffic  will  overtake  the 
limits  of  capacity  of  the  wagon  fer- 
ries. This  proposed  structure  has  been 
receiving  attention  for  the  past  two 
years,  and  at  least  one  set  of  plans 
has  been  submitted  to  the  Crown 
agents,  but  nothing  as  yet  is  definitely 
decided  upon  and  it  Is  likely  that  the 
matter  will  meet  with  further  delay. 
The   I'orts  of  Pcnaiigr  and  Swcttcniiani. 

The  purchase  of  the  Prai  dock  and 
wharves  at  Penang  from  the  Colonial 
Government  has  been  completed.  This 
gives  the  railway  a  much  better  op- 
portunity to  improve  the  freight- 
handling    facilities   at   this   port. 

A  comprehensive  scheme  for  new 
wharves  has  been  prepared.  With  the 
opening   of    the    line    via    Alor  Star    to 


Bangkok  a  large  development  of  busi- 
ness between  Ponang  and  Bangkok 
must  result,  and  large  expenditures 
will  be  necessary  at  Prai  during  the 
next  three  or  four  years  for  facilities 
to    handle    this   traffic. 

In  the  estimates  for  1913,  $488,278 
was  set  aside  for  capital  expenditure 
on  trade  facilities  for  the  port  of  Swet- 
tonham  and  for  the  following  year 
more  than  $750,000  was  similarly  ap- 
propriated. It  is  confidently  felt  that, 
with  the  completion  of  the  new 
wharves,  the  erection  of  the  new  sta- 
tion, and  the  delivery  of  the  addition- 
al rolling  stock,  the  port  will  be 
tMiuippcd    for   all   current   requirements. 

Swettenham  is  the  principal  port  of 
entry  to  the  Federated  Malay  States 
territory  and  is  between  Penang  and 
Singapore.  The  railway  connection  is 
a  direct  line  to  Kuala  Lumpur,  the 
capital  of  the  Federated  Malay  States. 
This  line  traverses  a  section  where 
some  of  the  oldest  and  most  productive 
rubber  estates  are  to  be  found,  and  is 
:\n  important  line.  The  Port  Swetten- 
ham station  showed  the  second  largest 
increase  in  freight  tonnage  on  the  en- 
tire road,  the  increase  for  1913  ovei 
l'.tl2  being  31,815  tons.  The  total  ton- 
nage handled  at  this  port  for  1913  was 
301, ()47    tons. 


THE    STAINLESS    STEEL.   DISCOVERY. 


I  Consul  John  M.  Savage,  Sheffield, 
England,   Feb.    16.] 

In  Commerce  Reports  for  January 
29,  1915,  was  published  an  account  of 
■  Firth's  Stainless  Steel,"  introduced  by 
Thomas  Firth  &  Sons  (Ltd.),  of  Shef- 
field. Since  the  publication  of  the  re- 
port numerous  inquiries  have  reached 
this  consulate  regarding  the  article 
and  where  samples,  etc.,  can  be  ob- 
tained. 

The  firm  mentioned  is  interested  in 
the  Firth  Sterling  Steel  Co.,  of  Mc- 
Keesport,  Pa.,  and  informs  me  that  ar- 
rangements have  been  made  with  Its 
American  branch  to  manufacture  the 
atiicle  there,  where  samples  and  all 
inlormation   can    be   obtained. 


NOTES    FROM    PERU. 

Callao.    Jan.    30.] 

I'':iilgir<-      of      Constrnctlon       Contract — 

i'roitosed    Govcrnuiont    Loan. 

The  American  building  contractors 
who  recently  visited  Peru  to  secure 
contracts  for  construction  work  in 
I/ima  have  notified  the  President  of 
the  Republic  that  they  will  not  under- 
take the  work  because  the  conditions 
proposed  were  not  mutually  satisfac- 
tory. 

On  January  27  the  Chamber  of  Dep- 
uties passed  a  measure  authorizing 
the  President  to  contract  a  loan,  either 
in  or  out  of  the  country,  for  $1,700,000, 
with  interest  at  6  to  S  per  cent.  This 
measure  has  not  yet  been  voted  on  by 
the    Senate. 

IMI'OUT  VTIOIV     OK     EUROPEAN    PINE 
PROHIBITED. 

No  I'Uiropean  pii.e  trees  will  be  per- 
mitted to  be  imported  into  the  United 
States  after  July  1,  a  quarantine  order 
to  this  effect  having  been  signed  by 
the  Secretary  of  Agriculture.  This 
action  has  been  taken  to  save  Ameri- 
can pine  trees  from  the  pine-shoot 
moth  which  has  long  done  much  dam- 
age  in   European   forests. 
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Wednesday.      April      28,      1915. 


APARTMENT  HOUSES 

BERKELEY.  AI.AMEDA  CO.,  CAI..— 
Apartment  house.  3  story  and  base, 
frame  and  brick,  $40,000.  Architects, 
Kou.sseau  &  Rousseau,  110  Sutter 
street,  S.  F.  Owners,  Rivers  Brothers. 
The  building  will  be  erected  at  the 
.southeast  corner  of  Ashby  and  College 
avenue  and  has  been  been  designed  for 
stores  on  the  Hrst  noor,  of  which  there 
will  be  seven,  besides  the  entrance  to 
the  apartments  above.  Upper  two 
floors  will  be  arranged  for  a  number  of 
two  and  three  room  apartments.  All 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Interior  finish 
will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Plans  provide  for 
steam  heat  and  hot  water  system, 
vacuum  cleaning  and  high-grade 
plumbing.  Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath  and  pressed  brick  veneer. 
Plans  are  complete  and  figures  are 
now   being  taken. 

PORTLAND,  ORE.  —  Ap.irtment 
house,  4  story  and  base,  brick.  $40,000. 
Architects  .lacobberger  &  Smith,  Board 
of  Trade  Bldg..  Portland.  Owner  E.  A. 
McGrath,  461  Hassalo  street,  Portland. 
The  building  will  be  erected  at  the 
corner  of  Park  and  Taylor  streets, 
covering  an  area  of  50  by  100  feet.  The 
apartments  wil  consist  of  two,  three 
and  four  rooms,  all  with  wall  beds  and 
private  baths.  Interior  finish  will  be 
of  pine  and  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Plans  provide  for 
steam  heat,  a  hot  water  system,  auto- 
matic elevators,  dumb  waiters  and  vac- 
uum cleaning.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  dwell- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
ay  Labor.  Materials  are  now  being 
purchased. 

SAN  FRANCISCO — Apartment  house, 
1  story  and  base,  brick  and  steel,  $32,- 
"00.  Architect  A\'.  F.  Gunnison,  Nevada 
Bank  Bldg.,  S.  F.  Owner's  name  with- 
held. The  building  will  bo  erected  on 
Sutter  street  near  Hyde,  covering  an 
area  of  .").'>  by  120  feet.  The  interior 
ha.s  been  arranged  for  fourteen  apart- 
ments of  three  and  four  rooms  each 
with  private  bath.s.  Interior  Hni.-ih  will 
be  of  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  living  room 
and  dining  room.  Plans  provide  for 
steam  heat  and  automatic  elevator,  hot 
water  supply  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  in  tile  with 
compo.-iition  floors.  .Marble  and  tile 
wainscot  will  be  used  in  the  entrance. 
The  lobby  will  be  finished  in  the  Em- 
pir«'  style.  Wall  Ix'ds  .•ire  specified. 
lOxterior  of  the  bulliling  will  he  faced 
with  pressed  brick  trimmed  with  or- 
namental   terra  cotta.      Plans   are   com- 


plete  and    figuies   are    being   taken. 

SAN  FRANCISCO — Apartment  house, 
4  story  and  base.  Class  C  construc- 
tion, $72,000.  (Ajchitects,  0,Brien 
Bros.,  240  Montgomery  street,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Bush  street  and  will 
have  a  frontage  of  69  feet  by  a  depth 
of  137%  feet.  There  will  be  a  total  of 
SO  rooms  arranged  in  25  suites  of  two 
rooms  and  10  suites  of  three  rooms. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Interior  will 
be  finished  in  pine  and  hardwood  ve- 
neer. Hardwood  floors  will  be  used  in 
the  living  looms  and  dining  rooms. 
Pans  provide  for  steam  heat,  an  auto- 
matic elevatoi-,  dumb  waiters  and  hot 
water  supply.  Bath'  rooms  will  be 
finished  in  tile  with  composition 
floors.  Ornamental  plaster  and  import- 
ed tapestries  will  be  used  in  the  lobby. 
Marble  and  tile  wainscot  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  now   being  prepared. 

SALEM.  ORE.— Apartment  house,  3 
story  and  base,  brick.  Cost  not  stat- 
ed. Architects,  MacNaughton  &  Ray- 
mond, Title  and  Trust  Bldg.,  Port- 
land. Owneis,  .Tudge  .McNary  and 
George  F.  Rodgers.  The  building  has 
been  designed  to  contain  a  total  of  25 
suites  of  two  and  three  rooms.  All 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Interior  will  be 
finished  in  pine  and  elm.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  steam  heat,  a 
hot  water  system,  elevator  service  and 
vacuum  cleaning.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are 
now    being    t.-ikon. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base.  Class  C  con- 
.-'truction,  $30,000.  Architect's  name 
not  given.  Owner,  .Mrs.  Ix)uise  J. 
1  lamer.  Contractors,  A.  .S.  O'Neil  Co.. 
Lankershim  Bldg.,  L.  A.  Contract 
price,    $."?0,000. 

LOS  ANGELES.  CAU  —  Apartment 
house,  2  and  5  story  and  base,  rein- 
forced concrete  $63,000.  Architect,  A. 
B.  Benton,  114  North  Spring  street,  L. 
A.  Owner,  O.  T.  .lohnson.  Contractor, 
.lohn  .Mulder,  M!!  South  Rose  street,  L. 
.\.      Contract    price,    $63,000. 


BONDS. 

IIOLBROOK,  ARIZ.— A  petition  has 
been  presented  to  the  Holbrook  School 
Board  asking  that  they  call  a  special 
bond  election  to  decide  the  question  of 
Issuing  and  selling  bonds  of  $25,000 
for  the  purchase  of  a  site,  the  erection 
of  ;i  nt>w  school  and  the  purclinse  of 
the    necessary    equipment. 

KOSEBURG,  ORE.— The  City  Coun- 
cil   has    authorized    the    calling    of      a 


special  bond  election  to  ballot  on  the 
proposition  of  floating  municipal  bonds 
in  the  sum  of  $500,000  with  which  to 
help  Kendall  Bros,  construct  a  stand- 
ard gauge  railroad  from  Roseburg  to 
the  line  of  the  Cascade  Forest  on  the 
.Vorth  Umpqua  River.  The  election 
date  has  been  set  as  .Tune  4th.  The 
bonds  are  to  be  voted  contingent  on 
the  carrying  out  of  Kendall  Bros,  con- 
tract to  the  offer  that  they  will  con- 
struct the  railroad  and  erect  a  saw 
mill  in  the  city  of  Roseburg.  The 
lailroad  will  represent  an  expenditure 
of    approximately    $1,250,000. 

DOUGLAS,  ARIZ.— The  Board  of  Su- 
pervisors of  Cochise  County  have 
given  notice  that  sealed  proposals  for 
the  sale  of  school  bonds  of  School  Dis- 
trict No.  27,  County  of  Cochise,  will  be 
received  at  the  Court  House  in  Tomb- 
stone until  2  p.  m.  .May  3rd.  The  bonds 
are  in  the  sum  of  $90,00(».  Proceeds  of 
the  sale  will  be  used  in  the  construc- 
tion of  a  new  high  school  building  and 
for  making  repairs  to  the  present 
buildings. 

LOS*  ANGELES,  CAL. — Bids  will  be 
received  by  the  Board  of  Supervisors 
of  Los  Angeles  County  until  May  3rd 
lor  the  purchase  of  bonds  in  the  sum 
of  $70,000  to  provide  for  school  im- 
provements. 

MONROVIA,  I.,OS  ANGELES  CO.. 
CAL. — At  a  special  meeting  the  Cham- 
ber of  Commerce  endorsed  the  pro- 
posed movement  to  vote  bonds  of  $35,- 
000  for  the  erection  of  a  new  school 
building. 

RIVERSIDE,  RIVERSIDE  CO.,  CAL. 
— The  Trustees  of  the  Glenavon 
School  District  have  purchased  100  feet 
of  ground  north  of  the  present  grounds 
on  which  a  new  school  building  will 
be  built.  It  is  pl;inned  to  issue  bonds 
of  $10,000  to  provide  for  the-  erection 
of    the    new    building. 

SPOKANE,  WASH.— Bonds  of  $40,000 
of  School  District  No.  14  have  been 
sold  to  the  State  by  A.  G.  .Mitchum, 
County  Tica.^urer.  The  proceeds  of 
the  sale  will  finance  the  construction 
of  a  new  high  school   building. 

-MARSHFIELD,  ORE.— A  new  $15.- 
000  school  building  is  planned  at 
V>  agner  and  County  Superintendent 
Baker  will  recommend  a  bond  issue  for 
this  amount  to  raise  funds  for  the 
construction   of   the  proposed   structi're. 

SPOKANE,  WASH.— The  completion 
of  the  first  unit  of  the  new  union 
stock  yards  in  the  east  end  before 
.\ugust  1st  is  assured  by  the  sale  of 
150,000  of  the  $110,000  bond  issue,  ac- 
cording to  an  announcement  made  by 
the  Union  Trust  and  Savings  Bank  of 
.Spokane. 

NI1.^ND  SCHOOL  DISTRICT,  I.M- 
PERIAL  CO.,  CAL.— Sealed  bids  will 
be  received  up  to  2  p.  m.  May  Ifh  by 
the  County  Board  of  Supervisors  r'or 
the  purchase  of  $15,000  in  bonds  to 
provide  for  tlie  construction  of  a  new 
school    building    In    the    Niland    District. 


AN'ednesday,      April 
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The  Supervisors  will  receive  bids  at 
the  same  time  for  the  purchase  of 
jeO.OOO  in  bonds  of  the  El  Centre 
School  District,  the  proceeds  of  this 
sale  to  be  used  in  the  erection  of  a 
school  building-  for  the  district.  Fur- 
ther information  regarding  both  sales 
may  be  had  from  M.  S.  Cook,  Clerk  of 
the    Board    of   Supervisors. 

WARREXTOX,  ORE. — C.  II.  Green 
Co.  of  Spokane  purchased  the  ?150,- 
000  bond  issue,  the  proceeds  of  which 
i.s  to  be  used  in  the  construction  of  the 
proposed   water   works   system. 

This  company  also  has  the  contract 
to  construct  the  project.  It  will  be  a 
gravity  system  and  will  extend  from 
the  Lewis  and  Clai-k  River  by-  way 
of  Fort  Stevens,  a  distance  of  21  miles. 
The  contract  price  was  $13.s,000  and 
the  contractors  will  begin  work  within 
60    days. 

WASHINGTON,  YOLO  CO..  (CAL.— 
The  Washington  District  Levee  Trus- 
tees have  set  May  18th  as  the  date  for 
the  levee  bond  election,  on  which  date 
the  people  will  be  called  upon  to  pass 
on  a  plan  for  the  issuance  of  JIG, 000 
bonds  for  the  improvement  of  the 
levee. 

The  bonds  will  be  in  $500  denomin- 
ations, bearing  interest  at  7  per  cent 
and  extending  over  a  period  of  from 
one   to   twenty   years. 

RIVERA  SCHOOL  DISTRICT,  LOS 
ANGELES  CO.,  CAL.— A  bond  election 
will  be  held  on  May  3rd  for  the  pur- 
pose of  voting  on  a  proposition  to 
issue  $1.5,000  bonds  for  the  purchase 
of  a  school  site  and  the  erection  of  a 
school  building,  the  issue  to  be  in  de- 
nomination of  $1,000  each  and  redeem- 
able   serially    one    to    fifteen    years. 

SACRAMENTO,  CAL.— Assemblyman 
Avey  of  Riverside  is  working  on  a 
proposition  to  submit  to  the  legisla- 
ture a  State  Highway  bond  isshe  of 
$'2,000,000,  which  in  turn  will  be  pre- 
sented to  the  voters  of  the  State.  The 
$18,000,000  fund  under  which  State 
Highways  are  beitig  constructed  is 
running  low.  It  will  require  more 
than  $.50, 000. 000  to  complete  the  com- 
prehensive system  of  roads  the 
State  undertook  to  build  with  only 
$18,000,000,  but  the  full  amount  will 
not  be  asked  for  at  this  time. 

The  State  Highway  Commission  is 
working  with  Avey  on  his  bill.  It  is 
stated  that  the  Commission  maintains 
a  well  organized  engineering  corps 
and  if  the  State  runs  out  of  funds  fu- 
ture road  work  will  be  more  expen- 
sive if  the  State  is  compelled  to  begin 
all  over  again. 

The  Avey  bill  will  likely  receive  the 
indorsement  of  the  legislature  so  that 
it  will  go  on  the  ballot  at  the  1916 
election. 

FRESNO,  FRESNO  CO.,  CAL.— The 
poposod  good  roads  bond  election  in 
Fresno  County  is  approved  by  the 
heavy  taxpayers  of  Fresno  without 
exception,  according  to  Charles  L. 
Miner,  who  is  circulating  the  Cham- 
ber of  Commerce  petition  for  signa- 
tures to  set  in  motion  the  election  ma- 
chinery. 

ARIZONA — The  following  counties 
in  Arizona  are  preparing  to  issue  road 
bonds  in  the  amounts  given,  viz.:  Co- 
chise,    $500,000;     Gila.     $230,000;     PInal, 


$150,000;    Apache,    $50,000;    Pima.    $500.- 
000.      Greenleaf   County    issue    of   $150.- 
000   and    Yuma  County   of   $500,000   have 
been  approved   by   the   people  and   sold. 

LIVERMORE,  ALAMEDA  CO..  CAL. 
— The  entire  $i5,000  paving  bond  issuo 
lecently  voted  by  citizens  of  l^iyer- 
more  has  been  taken  up  by  Livermore 
banks   at  a  private   bid. 

SEATTLE.  WASH.— A  bond  issue  of 
$423,000  will  be  required  for  the  con- 
struction of  additions  to  the  power 
plant  of  this  city.  Superintendent  of 
Lighting  Ross  has  made  recommenda- 
tions to  the  Mayor  asking  that  the 
city    bond    itself    for    this    amount. 

SANTA  MONICA,  LOS  ANGELES  CO., 
CAL. — A  special  election  will  be  called 
by  the  City  Council  to  vote  bonds  for 
the  construction  of  a  storrr.  sewer 
system.  The  estimates  prepared  by 
City  Engineer  Morton  and  Consulting 
Engineer  George  F.  Lewis  place  the 
cost    of    construction    at    $236,633.20. 

MIDDLETOWN.  LAKE  CO..  CAL. — 
The  matter  of  calling  a  special  bond 
election  to  vote  bonds  of  $!0.000  for 
the  construction  of  roads  has  met  with 
success,  and  is  being  endorsed  by  all 
the    property    owners. 

.JEFFERSON  SCHOOL  DISTRICT. 
SAN  MATEO  CO..  CAL.— Bonds  of  $25.- 
000  will  be  voted  here  May  11th  in  the 
Jefferson  School  District  Should  the 
issue  carry  the  proceeas  of  the  sale 
will  be  used  in  the  construction  of  a 
school    building. 


BRIDGES  AND   DAMS 


EUREKA,  HUMBOLDT  CO.,  CAL.— 
Bridges,  3,  cable  and  reinforced  con- 
crete, $75,000.  Engineer,  County  Sur- 
veyor Logan,  Eureka.  Owners,  Hum- 
boldt County.  At  the  last  meeting  of 
the  Board  of  Supervisors  plans  were 
made  for  the  expenditure  of  $73,000 
for  the  construction  of  three  bridges. 
The  location  and  types  of  construction 
follow:  Over  Eel  River  at  Scotia 
across  the  State  Highway  to  cost  $45,- 
000.  This  structure  will  be  a  cable 
suspension  viaduct,  but  will  be  700 
feet  long  as  against  520  for  the  old 
bridge,  and  will  be  carried  by  thirty 
cables,  fifteen  on  each  side.  The  ad- 
ditional length  is  given  the  bridge  in 
order  that  the  anchor  towers  for  the 
cables  shall  be  well  up  to  the  bank 
from  the  river  where  bed  rock  can  be 
found.  Over  Klamath  River  on  the 
Hoopa-Orleans  road.  Cost  $9,000.  This 
bridge  will  replace  the  present  Gist 
ferry  used  there,  and  with  the  com- 
pletion of  the  road  into  Hoopa  over 
Bair's  Mountain  from  Redwood  Creek, 
will  give  two  routes  from  here  to  New 
Orleans  and  thus  into  Siskiyou  County 
via  Salmon  River.  The  remaining 
bridge  for  which  plans  have  already 
been  ordered  is  to  be  erected  across 
Salmon  Creek  on  the  State  Highway. 
This  structure  will  be  of  concrete 
construction,  comprising  two  30-foot 
spans,  and  will  probably  cost  $8,000- or 
$9,000.  Bids  on  all  the  work  will  be 
called   by   the   Supervisors   immediately. 

SHERIDAN,  PLACER  CO.,  CAL.— 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Auburn.  Owners,  Placer  County. 
Plans  and  specifications  for  a  new  re- 
inforced  concrete   bridge   to   be   erected 


near  Sheridan  have  been  completed 
and  are  now  out  for  figures.  The 
bridge  is  on  the  line  of  the  new  State 
Highway.  Bids  wil  be  opened  on  May 
4th.  Plans  and  specifications  can  be 
secured  from  the  office  of  the  County 
Clerk. 

SANTA  ROSA,  SONOMA  CO.,  CAL. — 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor 
-Malcolm  P.  Youker,  Santa  Rosa.  Own- 
ers, Sonoma  County.  The  County  Board 
of  Supervisors  has  instructed  County 
Surveyor  Malcolm  P.  Youker  to  pre- 
pare plans  and  specifications  for  the 
rebuilding  of  the  Lambert  bridge, 
which  was  washed  out  in  the  February 
.storms.  When  the  plans  have  been 
adopted  the  Board  will  direct  the  Clerk 
to   advertise    for   bids. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL. — Bridge,  steel  and  concrete,  $60,- 
nOO.  Engineer,  County  Surveyor.  Mar- 
tinez. Owners,  Contra  Costa  County. 
The  Board  of  Supervisors  has  issued  a 
call  for  bids  for  the  Borden  road 
bridge  across  Old  River  near  Byron. 
The  approximate  cost  of  the  structure 
is  placed  at  $60,000.  It  is  to  be  of  steel 
construction    with    cement   piling. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Bridge,  reinforced  concrete  and 
steel.  Cost  not  stated.  Engineer, 
County  Surveyor,  San  Jose.  Owners, 
Santa  Clara  County.  Plans  and  speci- 
fications prepared  by  the  County  Sur- 
veyor for  a  reinforced  concrete  bridge 
on  the  San  Jose  and  Los  Gatos  road 
over  Los  Gatos  Creek  have  been  adopt- 
ed by  the  County  Supervisors  and  bids 
for  the  structure  will  be  opened  on 
May  10th  at  11  a.  m.  Further  informa- 
tion together  with  plans  and  specifi- 
cations may  be  had  from  the  County 
Surveyor    at    San    Jose. 

Contracts  Awarded. 

OAKLAND.  CAL.— Bridge,  reinforced 
concrete.  $8,590.  Engineer,  County 
Surveyor,  Oakland.  Owners,  Alameda 
County.  Contractor,  Thomas  B.  Rus- 
sell,   Hay  ward.      Contract   price,    $8,590. 

MERCED,  MERCED  CO.,  CAL.— 
Bridge,  timber  construction.  $1,100. 
Engineer,  County  Surveyor,  Merced. 
Owners,  Merced  County.  Contractors, 
Berliner  &  Taylor,  Los  Angeles.  Con- 
tract   price,    $1,100. 

SAN  FRANCISCO— Heating  plants 
on  Piers,  $2,077  and  $1,357.  Engineer, 
Assistant  State  Engineer  Newman. 
Ferry  Bldg..  S.  F.  Owners.  State  of 
California.  Contractor,  J.  E.  O'Mara, 
S.  F.  Contract  price  for  plants  on 
Piers  Nos.  16  and  18  $2,007.  Contract 
price    on    Wells-Fargo    Pier,    $1,357. 


COURT    HOUSES. 

SAN  FRANCISCO— City  Hall  glass 
and  glazing.  Cost  not  stated.  Archi- 
tects, Bakewell  &  Brown,  251  Kearny 
street  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  opened  at  the 
last  meeting  of  the  Board  of  Public 
\\  orks  for  the  glass  and  glazing  on  the 
new  City  Hall  show  W.  P.  Fuller  & 
Co.  low  on  the  three  propositions  as 
follows:  Proposition  No.  1,  $19,431: 
proposition  No.  2,  $2,365;  proposition 
No.  3,  $21,796.  Contract  has  not  been 
awarded.  Further  mention  will  be 
made  of   this   work. 
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FACTORIES    AND    WAREHOUSES. 


SAX  FRANCISCO— Warehouses,  2  1 
story  reinforced  concrete.  Cost  not 
stated.  EnRineer,  Constructing  Quar- 
termaster, Fort  Mason.  Owners.  U.  S. 
Government.  Plans  have  been  com- 
pleted for  the-  construction  of  two 
warehouses  at  the  Letterman  General 
Hospital.  One  will  be  desig'ned  for  an 
ordinai-y  warehouse,  while  the  other 
has  been  designed  for  a  warehouse  for 
combustibles.  Exteriors  will  be  cov- 
ered with  cement  plaster.  The  work 
includes  modern  electric  wiring  and 
plumbing.  Plans  are  complete  and  fig- 
ures are  now  being  taken.  Hids  will 
be  opened  on  May  19th.  An  official 
proposal  appears  in  another  column 
of   this    issue. 

SAX  FRAXCISCO— Factory,  1  story, 
frame  and  corrugated  iron,  $3,000.  Ar- 
chitect, none.  Owners,  Pacific  Coast 
Salt  Works,  Crocker  Bldg.,  S.  F.  The 
building  will  be  erected  on  Utah  street 
south  of  14th,  covering  an  area  of  125 
by  100  feet.  No  interior  finish  is  speci- 
fied. Exterior  of  the  building  will  be 
covered  with  rustic.  Corrugated  iron 
roof  is  specified.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  Mate- 
rials are   now   being  purchased. 

OAKLAND,  CAI...— Warehouse  steel 
frame.  Cost  not  stated.  Engineer, 
Harbor  Engineer,  City  Hall,  Oakland. 
Owners,  City  of  Oakland.  Plans  have 
been  completed  and  figures  are  now 
being  called  for  the  construction  of  a 
steel  frame  for  the  one-story  steel 
frame  warehouse  to  be  erected  on  city 
property  parallel  with  the  Quay  Wall 
between  Jefferson  and  Grove  streets. 
The  building  will  cover  an  area  of  402 
by  91  feet.  Bids  will  be  opened  on 
April  29th.  Plans  and  specifications 
can  be  secured  from  the  ofTice  of  the 
City    Clerk. 


BUILDING    AND    ENGINEERING   NEWS 

tion  halls.  Each  living  room  will  have 
a  large  open  fire  place  with  tile  or 
brick  mantel.  Bath  rooms  will  be  fin- 
ished in  tile.  Automatic  water  heat- 
ers are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  have  been  taken.  A 
contract   will   be   awarded   this  week. 

SAN  FRAXCISCO— Flats,  3  story  and 
base,  frame,  $8^000.  Architect,  Ed- 
ward E.  Young,  251  Kearny  street,  S. 
F.  Owner.  Edward  E.  Young.  The 
building  will  be  erected  on  the  east 
.•side  of  Divisadero  north  of  Fell  street, 
covering  an  area  of  25  by  61  feet. 
There  will  be  three  modern  flats  of  five 
and  six  rooms.  Interior  will  be  fin- 
ished in  pine  and  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
halls.  There  will  be  open  fire  places 
rooms,  dining  rooms  and  reception 
and  tile  or  brick  mantels.  Bath  rooms 
will  be  finished  in  tile.  Automatic 
water  heaters  are  specified.  Exterior 
of  the  building  will  be  covered  with 
shiplap  with  a  brick  veneer  base. 
Plans  are  complete  and  the  work  will 
be    done    by    Day    Labor. 

SAN  FRANCISCO— Flat  alteration, 
frame  construition,  $2,350.  Architect, 
none.  Owners,  C.  and  H.  Marker.  The 
building  located  at  the  southeast  cor- 
ner of  Jackson  and  Webster  streets 
will  undergo  alteration.s.  The  work 
will  include  new  interior  trim,  hard- 
wood floors,  electric  work,  plastering 
and  phmibing.  Plans  are  in  the 
hands  of  S.  Saari,  109  Fulton  street, 
who    will    superintend    the   work. 

GARAGES* 


FLATS 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $7,500.  Architects,  Fabre 
&  Bearwald,  Merchants'  National  Bank 
Bldg.,  S.  F.  Owner.  Jules  Marty.  The 
building  will  be  erected  on  Shotwell 
street  between  25th  and  26th  streets, 
and  has  been  designed  to  contain  two 
modern  flats  of  five  and  six  rooms. 
Interior  finish  will  be  of  pine  and 
hardwood  veneer.  Hardwood  floors 
wil  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  open  fire  places  with  tile  or  brick 
mantels.  Bath  rooms  and  kitchens  will 
be  finished  in  tile.  Automatic  water 
heaters  are  specified.  The  exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame.  $4,000.  Architect,  E.  A. 
Neuinarkel,  Sharon  Bldg..  S.  F.  Own- 
er. Mrs.  Wilhelmina  Forest.  The  build- 
ing will  be  erected  on  the  south  side 
of  California  street  east  of  Pierce,  cov- 
ering an  area  of  22-6  by  69  feet,  and 
has  been  designed  to  contain  three 
flats  with  a  garage  in  the  basement. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  rooms,  dining  rooms  and  recep- Ijli 


SAX  FRANCISCO — Garage,  1  story 
and  base,  brick,  $6,000.  Architect,  none. 
Owner,  John  J.  McElroy,  1637  Golden 
Gate  avenue,  S.  F.  The  buiding  will 
be  erected  on  the  south  side  of  Natoma 
street  west  of  First  street,  covering  an 
area  of  41  by  80  feet,  and  has  been  de- 
.?igned  for  a  commercial  garage.  A 
cement  floor  will  be  used.  Interior 
finish  will  be  of  pine.  Special  electric 
work  and  gasoline  storage  tanks  are 
specified.  Exterior  of  the  building  will 
be  covered  with  pressed  brick.  Plans 
are  now  being  prepared  and  figures 
will  be  taken  by  the  owner. 

Contracts  Awarded. 

FRESNO,  FRESNO  CO.,  CAL.— Ga- 
rage. 2  story  and  base,  reinforced  con 
Crete.  $40,000.  Architect,  Eugene 
Mathewson,  Forsythe  Bldg..  Fresno. 
Owner.  J.  D.  Phelan.  Contractors. 
Trewhitt  &  Shields,  Rowell  Bldg.. 
Fresno.  Contract  price.  $41,000. 
♦ 

GOVERXMENT  WORK  &  SUPPLIES. 

The  army  chief  of  engineers  has 
made  the  following  allotments  for 
river  and  harbor  improvements  out  of 
the  $.^0,000,000  appropriated  by  the  last 
Congiess.  Only  the  allotments  made 
for  rivers  and  harbors  on  the  Pacific 
Coast  and  the  Hawaiian  Islands  are 
given   in   the   following  list: 

I^s    Angeles    Harbor,    Cal $   75,000 

Snn    Francisco    Harbor,    Cal....      12,000 

Oakland     Harbor.    Cal 80.000 

San    Pablo    Ray.    Cal 15.000 

Humboldt    Harbor    &    Bay,  Cal..    300,000 
Petaluma      Creek      and      Napa 
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Sacramento  and  Feather  Riv- 
ers,    Cal 60.000 

Coquille    River,    Ore 76,000 

Coos    Bay,    Ore 70,000 

Coos   River,   Ore 3,000 

Siuslaw   River,   Ore 117,500 

Yaquina    River,    Ore 3,000 

Nehalem    Bay,     Ore 116,175 

."^nake    River,    Ore.,    Wash,    and 

Idaho     20,000 

I'pper    Columbia    River,    above 
Celilo    Falls       to       mouth     of 
Snake  River,   Ore.   and   Wash.     37,000 
Alouth   of  Columbia   River,   Ore. 

and     Wash 1,500,000 

Columbia  and  Lower  Willa- 
mette Rivers,  below  Port- 
land,   Ore 450,000 

Willamette  and  Yamhill  Riv- 
ers,   above    Portland    Ore 25.000 

Cowlitz       and       Lewis       Rivers. 

Wash 1 5,000 

Clatskanie   River,    Ore 1,000 

(Jrays    Harbor    and    Bar,  Wash .    460,000 
Waterway         connecting       Port 
Townsend   Bay  and   Oak   Bay, 

Wash 15,000 

Waterway  connecting  Puget 
.-^^ound    and    Lakes    Union    and 

Washington     17,500 

Kahului   Harbor,   Hawaii 10,000 

HoTiolulu    Harbor    Hawaii    25,000 


I'eapl    Harbor,   H.   T.,   Elevator. 

The  bid  of  the  Otis  Elevator  Co.,  $4,- 
<;7o  in  amount,  has  been  accepted  for 
furnishing  an  electric  passenger  eleva- 
tor for  the  naval  hospital  at  Pearl 
Harbor  under  bids  opened  at  the  bu- 
reau of  yards  and  docks.  Navy  De- 
partment. 


.»<alt   Lake    City,    Utah,    Paintlngr- 

The  following  bids  were  received  by 
the  custodian,  U.  S.  post  ofllce.  Salt 
Lake  City,  Utah  recently  for  painting 
in  the  U.  S.  post  office  at  Salt  Lake 
City: 

Merrill  &  Zehring.  Salt  Lake  City, 
Utah,    $3,900;    70   days. 

Grohne  Contracting  Co.,  Jollet,  111., 
$4,735;    90  days. 

J.  P.  Sullivan.  Chicago.  111.,  $4,971; 
100  days. 

Pyper  Automobile  Paint  &  Repair 
Co.,  Salt  Lake  City,  Utah,  $6,639;  90 
days. 

Coflin  &  Lane.  Salt  Lake  City.  Utah. 
$7. .".00:    70  days. 


Phoenix    Indian    School    Sewer    System. 

Tho  bid  of  Thomas  y{.  Torson,  Kan- 
sas City,  Mo.,  $22,347  in  amount,  has 
been  accepted  for  the  construction  of 
a  sewer  system  at  the  Phoenix  Indian 
School    and    Sanitorium.    Phoenix,    Ariz. 


Mnndan,    N.    link..    Pout    Offloe. 

A.-;  previously  reported,  the  contract 
for  the  construction,  complete,  of  the 
I'.  S.  post  oflice  at  Mandan,  N.  Dak., 
was  awarded  to  the  G.  W.  Stiles  Con- 
struction Co..  Rookery  Building.  Chi- 
cago, 111.,  at  $47. 24.^.  In  the  construc- 
tion of  the  building  fixtures  and  ma- 
terial manufactured  by  the  following 
firms  will  be  used:  Plumbing  fixtures. 
Federal -Huber  Co.;  cast  iron  column 
radiatois,  Kewanee  Boiler  Co.;  wall  ra- 
diators. American  Radiator  Co.;  non- 
conducting coverings,  Johns-Manville: 
air  valves  for  end  of  steam  mains, 
lenkins  Bros.;  cabinet  and  tablet, 
Frank   Adam     Electric     Co.;     conduit. 
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Weston  Conduit  Co.;  rubber- covered 
wire,  American  Steel  and  Wire  Co.; 
snap  switches,  Arrow  Electric  Co.; 
lisht  fixtures,  Morreau  Co.;  pendant 
.switches,  Perkins;  keyless  sockets, 
Perkins;  reflectors  and  glassware, 
Macbeth-Evans  Co.;  canopy  switches. 
Cutler- Hammer  Mfg-.  Co.;  radiator 
valves,  Pratt  &  Cady;  damper  regula- 
toi-,   American  Radiator  Co. 


Safest,  Various)  Buil4lin|$!<. 

The  following-  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C  for  in- 
stalling safes  in  the  following  named 
post   office    buildings: 

Bid  1.  Alosler  Safe  Co.,  Hamilton, 
Ohio. 

2.  Diebold  Safe  &  Lock  Co.,  Canton, 
Ohio. 

?,.  Hall's    Safe    Co.,    Cincinnati,    Ohio. 

4.   Miller   Safe   Co.,   Baltimore,   Md. 

,"i.  National  Safe  &  Lock  Co..  Cleve- 
land,  Ohio. 

G.  Herring-Hall-Marvin  Safe  Co., 
Hamilton,   Ohio. 

7.  .1.  Baum  Safe  &  Lock  Co.,  Cincin- 
nati, Ohio. 

8.  Victor  Safe  &  Lock  Co.,  Cincin- 
nati, Ohio. 

9.  Hermann    Safe    Co. 

Berkeey,  Cal.,  chest  and  shell  safe — 
Bid  3,  $.t05.46,  130  days;  5,  $524.40,  90 
days:  1,  $526.04,  60  days;  2,  $557,58,  90 
days;  fi,  $675.  84  days;  9,  $857.50,  120 
days. 

Berkeley,  Cal.,  reserve  stamp  shell 
.safe— Bid  1,  -245.03,  40  days;  3,  $251.92. 
120  days;  4,  $265.50,  120  days;  8,  $280,- 
36.  90  days;  6,  $327,  64  days;  9,  $358.30, 
120   days. 

Berkeley,  Cal.,  2  No.  0  stamp  shell 
safes — Bid  7,  $147.81,  90  days;  3,  $230,- 
36,  130  days;  1,  $259,34.  40  days;  4, 
$264,  120  days;  8,  $290.20,  90  days;  2, 
$300.27,  60  days;  9,  $340,  120  days;  6, 
$631.   64   days. 

Berkeley.  Cal..  special  registry  shell 
safe— Bid  I.  $184.85.  40  days;  3,  $188.- 
28.  130  days;  4,  $215,  110  days;  8,  $215.- 
87,  90  days;  7,  $221.13,  60  days;  9,  $251. 
120  days;  6,  $254.  64  days;  2,  $273,02.  90 
days. 

Casper,  W^yo.,  chest  and  shell  safe — 
Bid  5,  $537.25,  90  days;  3.  $538.72.  130 
days;  1.  $599.76,  60  days;  2,  $612.40.  120 
days;   6,   $657,   80   days. 

Casper,  Wyo..  registry  shell  safe — 
Bid  2.  $144.70.  60  days;  4.  $164.75  100 
days;  8,  $168.58,  90  days;  1,  $172.36,  40 
days:  3,  $201.24,  120  days;  6,  $206,  80 
days. 

Douglas,  Wyo.,  chest  and  shell  safe — 
Bid  3,  $534.48,  128  days;  5,  $537.25,  90 
days;  1,  $554.25,  60  days;  2,  $608.80, 
120  days;   6,   $653,   80  days. 


Tender   Columbine,   Steam   Capstan. 

The  following  bids  w^ere  received  by 
the  light-house  inspector,  18th  district, 
San  Francisco,  Cal.,  for  installing  one 
steam   capstan   on   tender   Columbine: 

American  Engineering  Co.,  San 
Francisco.    Cal.,    $472.50    and    $567.50. 

Hyde-Windlass  Co.,  Bath  Me.,  $400; 
accepted. 

Tender   Kukui,   Macliinery   Repairs. 

The  following  bids  were  received  by 
the  light-house  inspector,  18th  district, 
San  Francisco,  Cal.,  for  repairs  to  ma- 
chinery  in  tender  Kukul: 
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Muir  &  Synion,  Inc.,  San  Francisco, 
Cal.,   $122.50;   accepted. 

Columbia  Machine  Works,  San  Ftan- 
ci.sco,    Cal.,    $124. 

United  Engineering  Works,  San 
Francisco,    Cal.,    $142. 
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Livingston,   Mont.,   Weather    Strips. 

The  contract  for  furnishing  and  in- 
stalling weather  strips  in  the  U.  S. 
post  office  at  Livingston,  Mont.,  has 
been  awarded  to  Wilier  Mfg.  Co.,  Mil- 
waukee,  W'is.,   at   $108. 


La   Junta,   Colo.,   Plaster   Models. 

The  contract  for  furnishing  plaster 
models  for  the  U.  S.  post  office  at  La 
.Junta,  Colo.,  has  been  awarded  to  J. 
Brys  &  F.  Bruyninck  Co.,  Washington, 
D.  C,  at  $2,220;  time  30  days  for  each 
model. 


Port   Townsend,   Wash.,   Repairs. 

The  contract  for  repairs  to  wharf 
No.  25  at  the  U.  S.  quarantine  station. 
Port  Townsend,  Wash.,  has  been 
awarded  to  Port  Townsend  Pile  Driv- 
ing Co.,  Port  Townsend,  Wash.,  at  $3,- 
lOO;   time   60  days. 


SAN  FRANCISCO— Crib  wall,  $1,295. 
Engineer,  Constructing  Quartermaster, 
Fort  Mason.  Owners,  U.  S.  Govern- 
ment. Bids  opened  by  the  Construct- 
ing Quartermaster  at  Fort  Mason  for 
the  construction  of  a  crib  wall  at  Fort 
Winfield  Scott  show  Pringle-Dunn  & 
Co.  low  at  $1,295.  They  will  probably 
be  awarded  the  work.  A  complete  list 
of  the  bids  received  will  be  found  un- 
der the  heading  of  San  Francisco  in 
this  issue. 

COOS  BAY,  ORE. — Coast  guard  quar- 
ters, 1  and  2  story,  frame.  Cost  not 
stated.  Engineer,  Chief  Engineer,  13th 
District,  Coast  Guard,  San  Francisco. 
Owners.  U.  S.  Government.  Plans  have 
been  competed  for  the  construction  of 
a  coast  guard  station  on  the  South 
Channel  at  Coos  Bay.  The  buildings 
included  in  the  work  are  the  coast 
guard  station,  keeper's  quarters,  boat 
house,  launch  way  and  jetty.  Construc- 
tion will  be  of  frame.  Plans  are  now 
being  figured.  Bids  will  be  opened  on 
May  19th  at  2  p.  m.  at  Washington.  D. 
C.  Plans  and  specifications  can  be 
secured  from  the  Coast  Guard  of  the 
l3th  District,  Custom  House,  San  Fran- 
cisco. An  official  proposal  appears  in 
another  column   of   this   issue. 

SAN  FRANCISCO— Road  work,  mac- 
adam and  concrete,  $16,554  and  $9,372. 
Engineer,  Constructing  Quartermaster, 
Fort  Mason,  Owners,  United  States 
Government.  Bids  for  the  construc- 
tion of  two  pieces  of  road  in  the  Pre- 
sidio have  been  opened.  The  Sunset 
Construction  Co.  are  low  on  the  mac- 
adam road  from  Lobos  Creek  to  Bat- 
teiy  Chamberlain  at  $16,554,  and  D.  L. 
Bienfield  &  Co.  low  at  $9,372  for  the 
concrete  road  from  the  Marine  Hos- 
pital to  the  new  stable  site.  These 
contracts    will    be    awarded    shortly. 


HALLS   AND    SOCIETY    BUILDINGS 


Association.  The  building  will  be  de- 
.signed  for  stores  on  the  first  floor  and 
lodge  rooms,  banquet  hall,  library  and 
living  apartments  on  the  upper  floors. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer.  Maple  floor  will  be 
used  in  the  ball  room.  There  will  be 
.steam  heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Patent  store  fronts 
are  specified.  Exterior  of  the  building 
wiljl  be  faced  with  cement  plaster. 
Plans   are   now    being   prepared. 

WASHINGTON.  YOLO  CO..  CAL. — 
City  hall  painting.  Cost  not  stated. 
Architect,  none.  Owners,  Town  of 
Washington.  Plans  are  complete  and 
figures  will  be  opened  on  May  3rd  for 
painting  the  Town  Hall.  Plans  and 
complete  information  con  be  secured 
from    the    County    Clerk,    Woodland. 

Contracts   Awarded. 

FRESNO,  FRESNO  CO.,  CAL.— Lodge 
hall  and  stores,  2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, Frederick  L.  Swartz,  Rowell 
Bldg.,  Fresno.  Owner,  F.  M.  Roessler. 
Contractor,  Frank  Rehorn,  1059  South 
street,  Fresno.  Contract  price  not 
stated. 


HOSPITALS 


OAKLAND,  CAL— Hospital  addition. 
2  story,  brick  and  steel,  $12,000.  Ar- 
chitect, W'alter  J.  JMathews,  927  Broad- 
way, Oakland.  Owners,  Merritt  Hos- 
pital. The  building-  will  be  in  the  na- 
ture of  an  addition  to  the  nurses' 
quarters,  and  will  be  erected  at  the 
corner  of  Hawthorne  and  Webster 
streets.  There  will  be  eight  living 
rooms,  each  with  private  bath.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Hardwood  floors  will  be  used. 
Steam  heat  will  be  supplied  from  the 
central  plant  in  the  present  building. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  pressed  brick.  Plans  are 
complete  and  figures  are  now  being 
taken   by   the   architect. 

Contracts  Awardea. 

FRESNO,  FRESNO  CO.,  CAL.— Hos- 
pital, 2  story  and  base,  frame,  $12,500. 
Architects,  Glass  &  Butner,  Rowell 
Bldg.,  Fresno.  Owner,  Fresno  County. 
Contractor,  G.  H.  Walley,  135  Diana 
street,  Fresno.  Contract  price,  $12,500. 
The  Hansen  Construction  Co.  was 
awarded  the  contract  on  their  bid  of 
$3,650  for  the  construction  of  the  phy- 
sician's residence  at  the  Fresno  County 
Hospital. 


LOS  BANDS,  MERCED  CO.,  CAL.  — 
Lodge  hall,  3  story  and  base,  rein- 
forced concrete,  $40,000.  Architect, 
Ernest  J.  Kump,  Rowell  Bldg.,  Fresno. 
Owners,   Los   Banos   Odd  Fellows'   Hall 


HOTELS 

SAUSALITO,  MARIN  CO.,  CAL— 
Hotel,  2  story  and  base,  frame.  $35,000. 
Architects,  O'Brien  Bros.,  240  Mont- 
gomery street,  S.  F.  Owner,  Henry 
Kruse,  Sausalito.  The  building  will 
cover  a  considerable  ground  area  and 
is  designed  for  a  number  of  stores,  a 
cafe,  saloon  and  an  entrance  to  the 
hotel  on  the  first  floor.  Upper  floor 
will  be  arranged  for  a  number  of  pri- 
vate rooms  and  baths.  Interior  finish 
wil  be  of  pine  and  mahogany.  There 
will  be  a  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile.  Patent 
store  fronts  are  specified.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   now   being  prepared. 
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SAUSAL.1TO,  MARIN  CO.,  CAL..— 
Hotel.  2  story  and  base,  irainc,  $35,000. 
Architects,  O'Brien  Bros.,  -MO  Mont- 
gomery street,  S.  F.  Owner,  Henry 
Kruse.  The  building  will  have  a 
frontage  of  206  feet  and  a  depth  of 
4S  feet,  and  has  been  designed  for  five 
stores  on  the  first  lloor  besides  the 
hotel  entrance,  saloon,  cafe  and  dining 
room.  Upper  floor  will  contain  a  total 
of  fourteen  rooms,  all  of  which  will 
have  private  baths.  Interior  will  be 
finished  in  pine  ai.d  mahogany.  There 
will  be  a  hot  water  system.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
art  complele  and  figures  are  being 
taken. 

I-0.-<  AXGELES,  CAU — Hotel.  3  story 
and  base.  Class  C  construction.  $25,- 
000.  Architect,  B.  B.  Bixby,  631  South 
Spring  street,  L.  A.  Owner,  Mrs.  Mary 
Xorman.  The  building  will  be  erected 
on  Ruth  avenue,  covering  an  area  of 
50  by  135  feet,  and  has  been  designed 
to  contain  65  rooms  and  several  baths. 
Interior  will  be  finished  in  pine.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now- 
being    prepared. 
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start  construction  within  ninety  days. 
The  line  will  embrace  several  of  the 
principal  thoroughfares  of  the  city. 
Bids  for  materials  will  be  called  for 
shortly.  Further  mention  will  be  made 
of    this    work. 


LIBRARIES. 


BERKELEY,  ALA.MEDA  CO..  CAL. — 
Library.  2  story  and  base,  brick.  $10,- 
000.  Architect.,  W.  H.  RatclifE,  Jr. 
First  National  Bank  Bldg.,  Berkeley. 
Owners,  City  of  Berkeley.  Plans  for 
a  branch  library,  which  is  to  be  erect- 
ed on  the  corner  of  San  Pablo  and  Uni- 
versity avenues,  have  been  completed 
and  are  now  out  for  figures.  The 
buiding  will  contain  two  reading 
rooms,  stack  room  and  oflice  for  the 
librarian.  Interior  finish  will  be  of 
pine  and  hardwood.  ^laple  floors  will 
be  used  in  the  reading  rooms  and  stack 
rooms.  A  central  heating  system, 
probably  hot  air,  will  be  installed. 
Metal  book  stacks  are  specified.  Exte- 
rior of  the  buiding  will  be  covered 
with  pressed  brick.  Bids  will  be 
opened  on  May  11th  at  10  a.  m.  Plans 
and  specifications  can  be  secured  from 
the    architect. 

WILLITS,  MENDOCINO  CO.,  CAL.— 
Library,  1  story  and  base,  brick,  $7,- 
335.  Architect,  Tobias  Bearwald,  Mer- 
chants National  Bank  Bldg.,  S.  F.  Own- 
ers. City  of  Willits.  Nine  bids  were 
opened  by  the  library  trustees  for  the 
construction  of  a  new  building.  The 
lowest  bid  was  received  from  Arthur 
Elvin.  3854  23rd  street,  S.  F.  This  bid 
was  for  $7,335.  He  was  awarded  the 
contract. 


RAILROAD    CONSTRUCTION    AXJ) 
EQUIPMENT. 


FRESNO.  FRESNO  CO.,  CAL.— Rail- 
load  construction.  Cost  not  stated. 
Engineer.  Engineering  Department 
Fresno  Interurban  Raiway.  Owner, 
Fresno  Interurban  Railroad  Co.  A 
franchise  to  run  cars  of  the  Fresno 
interurban  Railroad  Co.  through  the 
streets  of  the  city  has  been  granted  to 
.lohn  B.  Roger.M,  president  of  the  com- 
pany.    Mr.  Rogers  declares  that  he  will 


RESIDENCES. 


SAN  FR.ANCISCO— Residences,  2,  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  none.  Owner.  Mr.  An- 
derson, Monadnock  Bldg..  S.  F.  Phone 
Oarfleld  1329.  Mr.  Anderson  has  re- 
cently purchased  several  lots  in  the 
•Sunset  District,  on  which  he  will  build 
attractive  homes  for  sale.  The  two 
houses  for  which  figures  are  now  be- 
ing taken  will  each  contain  six  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Tile  wainscot  will  be 
used  in  the  bath  rooms  and  kitchens. 
Automatic  water  heaters  are  specified. 
Exteriors  of  the  dwellings  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owner  who  is  now  taking  subfigures 
on    the   work. 

SAN  FRANCISCO  —  Residence,  1  »^ 
story  and  base,  frame,  $3,500.  Archi- 
tects, Fabre  &  Bearwald,  Merchants' 
National  Bank  Bldg.,  S.  F.  Owner,  E. 
A.  Bareilles.  The  dwelling  will  be 
erected  in  the  Bay  View  District,  and 
has  been  designed  to  contain  six  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining  room.  There  will  be  an  open 
fire  place  with  tile  or  brick  mantel. 
Bath  room  will  have  tile  wainscot  and 
floors.  An  automatic  water  heater  will 
be  installed.  Plans  are  now  being 
pared. 

SAN  FRANCISCO  —  Residence,  1% 
story  and  base,  frame,  $2,000.  Archi- 
tect, Wm.  Davis.  536  28th  avenue. 
Owners,  Webb  &  Davies,  536  28th  ave- 
nue, S.  F.  The  dwelling  will  be  erect- 
ed on  the  east  side  of  24th  avenue, 
north  of  Anza,  and  has  been  designed 
to  contain  five  rooms  and  bath.  In- 
terior finish  will  be  of  pine  and  red- 
wood throughout.  Some  hardwood 
floors  are  specified.  A  laige  open  fire 
place  with  tile  or  brick  mantel  will 
be  a  feature  of  the  living  room.  Bath 
room  and  kitchen  will  have  imitation 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by   Day   Labor. 

SAN  FR.ANCISCO  —  Residence,  2 
story  and  base,  frame,  $5,000.  Archi- 
tect, none.  Owner,  J.  Holmes  Wade. 
Crocker  Bldg.,  S.  F.  The  dwelling  will 
be  erected  on  the  east  side  of  Pacheco 
street  east  of  Alton  in  the  Forest  Hill 
District,  and  has  been  designed  to  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  redwood  with  some  hardwood 
veneer  and  white  enamel  In  the  bed 
I'ooms.  There  will  be  hardwood  floors 
throughout.  Plans  provide  for  furnace 
heut    and    open    fire    places.      An    auto- 
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iiiatic  water  heater  will  be  installed. 
.Mantels  will  be  of  tile  and  brick.  Bath 
rooms  wil  be  finished  in  tile.  Exterior 
of  the  dwelling  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect. O.  E.  Evans  Co.,  Inc.,  2861  Mission 
.-treet.  S.  F.  Owner,  Emil  Nelson,  244 
Rivoli.  The  dwelling  will  be  erected 
on  Florida  street  north  of  Army,  and 
has  been  designed  to  contain  six  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  room  and  dining 
room.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  wain- 
scot will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water  heat- 
er is  specified.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter dh  metal  lath.  Plans  are  complete 
and  In  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are   now    being   purchased. 

SAN  FRANCISCO  —  Bungalow  1 
story  and  base,  frame,  $2,000.  Archi- 
tects, Fabre  &  Bearwald.  Merchants' 
National  Bank  Bldg..  S.  F.  Owner,  F. 
Nadal.  The  dwelling  will  be  erected 
in  the  Bay  View  District,  and  has  been 
designed  to  contain  five  rooms  and 
bath.  Interior  finish  will  be  of  pine 
throughout.  Some  hardwood  floors 
wil  be  used.  There  will  be  an  open 
fire  place  and  tile  or  brick  mantel. 
Imitation  tile  wainscot  will  be  used 
in  the  bath  room.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
shingles.  Plans  are  complete  and  fig- 
ures are  now  being  taken. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $6,000.  Archi- 
tect, none.  Owner,  James  Welsh,  244 
24th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  10th 
avenue  south  of  Anza  street,  and  has 
been  designed  to  contain  eight  rooms, 
two  baths  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  elm  panels.  Bed  rooms  will  be 
finished  in  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  b% 
of  tile  and  brick.  Bath  rooms  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  The  base- 
ment has  been  arranged  for  a  private 
garage.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purchased. 

SAN  FRANCISCO  —  Residences,  2.  2 
story  and  base,  frame,  $9,000  each.  Ar- 
chitects, Falch  &  Knoll,  Hearst  Bldg.. 
S.  F.  Owners.  Eisenbach  Co.  These 
two  dwellings  will  be  erected  on 
Cherry  street  near  Sacramento,  and 
have  been  designed  to  contain  eight 
rooms,  two  baths  and  sleeping  porch. 
The  basements  will  be  finished  for  pri- 
vate garages.  Interiors  of  the  dwell- 
ings wil  be  finished  in  pine,  redwood, 
hardwood  and  white  enamel.  Hardwood 
Moors  will  be  used  throughout.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Math  rooms  will  be  finished  in 
tile    and      u(iuipped      with      high-ffrade 
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plumbing-  tixtures.  Automatic  water 
iieaters  will  be  installed.  Kxteriors 
will  be  covered  with  cement  phuster  on 
metal  lath.  Plans  are  compete  and  fig- 
ures are   now   being   taken. 

BERKKL,EY,  ALAMKDA  CO.,  CAU— 
Residence,  2  story  and  base,  frame, 
|4,0Q0.  Architect,  James  \V.  IMachek, 
Acheson  Bldg.,  Berkeley.  Owner,  John 
^IcCarthy.  The  dwelling  will  be  erect- 
ed on  Spruce  street  near  Eunice,  and 
has  been  designed  to  contain  eight 
rooms,  two  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and 
hardwood.  Bed  rooms  will  be  finished 
in  white  enamel.  Hardwood  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
JIantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  shingles.  Plans 
are  now  being  prepared  and  the  work 
will   be  done   by   Day  Labor. 

ALAMEDA,  AI.AAIEDA  CO.,  CAL. — 
Residence,  1  story  and  base,  frame, 
?2,.'J00.  Architect,  Universal  Drafting 
Hureaj,  1844  5th  avenue,  Oakland. 
Owner,  Benj.  F.  Kopf.  The  dwelling 
will  be  erected  in  Waterside  Terrace, 
and  has  been  designed  for  a  five-room 
house  with  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  room 
and  dining  room.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Imitation  tile  wainscot  will  be 
used  in  the  bath  rooms.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being  prepared  and  the  work  will  be 
done   by   Day   L^bor, 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  1  story  and  base,  frame, 
$2,500.  Architect,  Universal  Drafting 
Bureau,  1S44  5th  avenue,  Oakland, 
(^vvner,  .Mr.  Turner,  Primrose  Apart- 
ments, Piedmont.  The  dwelling  will 
be  erected  in  Nova  Piedmont,  and  has 
been  designed  for  a  five-room  house 
with  bath  and  sleeping  porch.  Inteiior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
two  principal  i-ooms.  There  will  be  a 
large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heatei-  will  be  installed.  Exte- 
rior will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  being 
prepared  and  when  complete  the  work 
will    be   done   by   Day   Labor. 

SACRAMENTO,  CAL.— Residence,  2 
story  and  base,  concrete  blocks,  $4,000. 
Architect,  none.  Owner,  Fred  Lohman, 
1717  24th  street,  Sacramento.  The 
dwelling  has  been  designed  for  a  seven 
loom  house  with  bath  and  sleeping 
poich.  Interior  will  be  finished  in 
pine  and  redwood.  Bed  rooms  will  be 
finished  in  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  of  imitation  stone.  Plans  are  com- 
plete   and    in    the    hands    of    the    owner 


who  will  do  the  work  by  Day  Labor. 

SACRA.MENTO  CAL.— Residence,  1 
story  ahd  bf.se,  frame,  $2,000.  Archi- 
tect none.  Owner,  Wm.  'M.  Morris,  2214 
H  stieet,  Sacramento.  The  dwelling 
has  been  designed  for  a  six-room  house 
and  will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used  In 
the  principal  rooms.  There  will  be  a 
large  open  fire  place  in  the  dining 
room  with  tile  or  brick  mantel.  Bath 
room  will  be  finished  in  imitation  tile. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are'complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by   Day  Labor. 

SAN  FRANCISCO  —  Residence,  1  Va 
story  and  base,  frame,  $2,300.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bros.,  742  Market  street,  S.  F.  The 
dwelling  wil  be  erected  on  the  east 
side  of  34th  avenue  north  of  Fulton, 
and  has  been  designed  for  a  five  room 
house.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  room  and  dining 
loom.  An  open  fire  place  with  tile  or 
brick  mantel  is  specified.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot. 
Exterior  of  the  building  will  be  cov- 
ered with  fistic  and  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  -Mattrials  are  now  being  pur- 
chased. 

VISALIA,  TULARE  CO.,  CAL.— Res- 
idence, 2  story  and  base,  frame,  $8,000. 
Architect,  Frederick  L.  Svvartz,  Rowell 
Bldg.,  Fresno.  Owner,  Mrs.  F.  Bodden. 
The  dwelling  has  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  Interior  wil  be  finished  in 
wood  floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire-places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  be  finished  in 
tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Piano  are  now  being  pre- 
pared. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  ^10,000.  Architect,  Joseph  Lose- 
kann.  San  Joaquin  Bldg.,  Stockton. 
Owner,  Thomas  Lewis.  The  dwelling 
will  be  erected  on  a  large  lot  in  North 
Stockton,  and  has  been  designed  for 
a  nine-room  house  with  two  baths, 
sleeping  porch  and  garage.  Interior 
finish  will  be  of  pine  and  hardwood 
with  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat,  open  fire  paces  and  a  hot 
water  circulating  system.  Bath  rooms 
will  be  finished  in  tile.  Vacuum  clean- 
ing is  specified.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  ath.  Plans  are  now  be- 
ing prepared. 

HOLLYWOOD,  LOS  ANGELES  CO., 
CAL. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
Frank  T.  Kegley,  Consolidated  Realty 
HIdg.,  L.  A.  Owner,  Maye  W.  Steph- 
ens. The  dwelling  will  be  erected  in 
^Vest  Hollywood  and  has  been  de- 
signed for  a  fifteen-room  house  with 
five   baths   and   a   garage.      Interior   fin- 


i.sh  will  be  of  pine,  hardwoods  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  central  heating  system,  prob- 
ably warm  air,  open  fire  places,  a  hot 
water  circulating  system  and  vacuum 
cleaning.  Bath  rooms  will  be  finished 
In  tile.  Mantels  will  be  of  tile  and 
biick.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

LOS  ANGELES,  CAL.— Residence,  2 
story  and  base,  frame,  $20,000.  Ar- 
chitects, Milwaukee  Building  Co., 
Wright  and  Callender  Bldg.,  L.  A. 
Owner,  R.  L.  Horton,  Washington 
Bldg.,  L.  A.  The  dwelling  will  be 
erected  in  Windsor  Square,  and  has 
been  designed  to  contain  fourteen 
rooms,  four  baths  and  a  private  ga- 
rage. Inteiior  finish  will  be  of  pine 
and  hardwood.  Hardwood  floors  will 
he  used  in  the  principal  rooms.  There 
will  be  a  central  heating  system,  either 
steam  or  hot  air.  Open  fire  places  and 
tile  and  brick  mantels  are  specified. 
Hath  rooms  will  be  finished  in  tile. 
There  will  be  a  hot  water  circulating 
.^>stem.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame,  $3,500.  Architect, 
Merrill  Newsom,  1748  Broadway,  Oak- 
land. Owner,  G.  Gregory.  The  dwell- 
ing will  be  erected  on  41st  avenue  and 
Boulevard,  and  has  been  designed  to 
contain  six  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
iath.  Plans  are  being  prepared  and 
the  work  will  be  done  by  Day  Labor. 

OAKLAND,  CAL.— Residence,  1  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  James  McGuinness,  5615 
East  16th  street,  Oakland.  The  dwell- 
ing will  be  erected  on  west  Park  Bou- 
levard, and  has  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used  in 
the  principal  rooms.  Bed  rooms  will 
be  finished  in  white  enamel.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

OAKLAND,  CAL— Residence.  2  story 
and  base,  brick  and  frame,  $7,000.  Ar- 
chitect, Glenn  Allen.  941  .Monadnock 
Bldg.,  S.  F.  Owner.  Jennie  Hayes.  The 
dwelling  will  be  erected  in  the  Crock- 
er Highlands;,  and  has  been  designed 
to  contain  eight  rooms,  two  baths  and 
sleeping  porch  and  a  garage.  Interior 
finish  will  be  of  pine  and  hardwood. 
Hardwood  floors  will  be  used  through- 
out. There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished   in    tile    and    equipped    with    high 
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grade  plumbing  nxtincs.  Automatic 
water  heater  will  he  installed.  Kx- 
terlor  of  the  dwelling  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plan.«   are    now    heing    figured. 

PIEDMONT  A^A.MKI).\  ("O.,  CAL.— 
Kesidence.  2  story  and  ba.se,  frame. 
$3,500.  Architect,  Universal  Drafting 
Bureau,  Inc..  1844  .")th  avenue,  Oakland. 
Owner.  R.  A.  McWilliams.  The  dwell- 
ing will  be  erected  on  Vernal  avenue, 
and  has  been  designed  to  contain  seven 
room.s.  bath  and  sleeping  porch.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  white  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  for  fur- 
nace heat  and  open  flre  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot and  floor  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Kxterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  I.,abor.  Materials 
are   now    being   purchased. 

OAKI^AND,  CAIa — Residence,  2  story 
and  base  frame,  $3,000.  Architect, 
none.  Owner  A.  B.  Chase.  l.">21  79th 
avenue,  Oakland.  The  dwelling  will 
be  erected  on  the  east  line  of  Peralta 
avenue  south  of  Delaware,  and  has 
been  designed  to  contain  seven  rooms 
and  bath.  Interior  will  be  finished  in 
pine  and  redwood  with  white  enamel 
in  the  bed  looms.  Hardwood  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
Mantels  will  be  of  tile,  the  amount  of 
$60  having  been  allowed  for  each  man- 
tel. Bath  I'ooms  will  be  flnisiied  in 
tile.  .An  automatic  water  heater  is 
specified.  The  dwelling  will  be  cov- 
eied  with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  I>abor.  .Materials  are  now  being 
purchased. 

BERKELEY,  AI.A.MEDA  CO.,  CAU— 
Kesidence,  1  story  and  base,  frame. 
$2,.")00.  Architect,  Universal  Drafting- 
Bureau,  ISll  Tith  avenue,  Oakland. 
Owner,  M.  P.  Brasch.  The  dwelling 
will  be  erected  in  Northbi'ae  and  has 
been  designed  for  a  (ive-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
.\  large  open  fire  plac-e  with  a  brick 
mantel  will  be  a  feature  of  the  living 
room.  An  automatic  water  heater  is 
specified.  Bath  room  and  kitchen  will 
have  tile  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials    are    now    being    purchased. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame,  $9,000.  .Architects. 
Schiimei.  Bugbee  &  Co..  Dalziel  BIdg., 
f)aklan(I.  owner,  Mr.  Forest.  The 
dwelling  will  be  erected  in  Crocker 
Highland,  and  has  been  designed  for 
a  ten  room  house  with  three  h.ith 
rooms  and  a  separate  garage.  Interior 
llnish  will  be  of  pine  and  hardwood 
with  white  enamel  in  the  be<l  rooms 
Hjirdwood  (loors  will  be  used  through- 
out. Itnth  rooms  will  he  finished  In 
tile    nnd    e(|Uippe(|     with       IiIkIi       grade 
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plumbing  fixtures.  Furnace  heat,  a 
hot  water  circulating  system  and  open 
fire  places  are  speciHed.  Mantels  will 
be  of  tile  and  stone.  Bath  rooms  will 
be  finished  in  tile.  Exterior  of  the 
dwelling  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being   taken. 

O.AKLAND.  CAL. — Residence,  1  story 
and  base,  frame,  $2,000.  Architect, 
Universal  Drafting  Bureau,  1844  Sth 
avenue,  Oakland.  Owner,  R.  A.  Mc- 
Williams.  The  dweling  will  be  erect- 
ed in  Fourth  .Avenue  Heights,  and  has 
been  designed  for  a  five-room  dwelling 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood. 
Haidwood  floors  will  be  used  in  the 
living  room  and  dining  room.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Imitation  tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete. The  work  will  be  done  by  Day 
Labor.  .Materials  are  now  being  pur- 
chased. 

O.AKLAND,  CAL.  —  Residence,  1 1/^ 
story  and  base,  frame,  $3,000.  Archi- 
tect, Universal  Drafting  Bureau,  1844 
.">th  avenue,  Oakland.  Owner,  Dr.  Cald- 
well. The  dwelling  has  been  designed 
for  a  six-room  dwelling  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Bath  rooms  will  be 
finished  in  tile.  Mantels  will  be  of 
brick.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  I.,abor.  Materials  are 
now   being  purchased. 

WOODSIDE,  SAN  MATEO  CO.,  CAL. 
— Residence,  2  story  and  base,  frame, 
$2.1,000.  Archiect,  Houghton  Sawyer, 
Shreve  BIdg.,  S.  F.  Owner,  Mrs.  Dress- 
ier. The  dwelling  has  been  designed 
for  a  lai-ge  country  home.  There  will 
be  extensive  gardens  and  a  garage  and 
stables  in  connection  with  the  house. 
Interior  will  be  finished  in  pine  and 
hardwood.  Bed  rooms  will  be  finished 
in  white  enamel.  Hardwood  floors  will 
be  used  throughout.  There  will  be 
steam  heat,  open  fire  places  and  vac- 
uum cleaning.  A  hot  water  circu- 
lating system  will  be  installed.  Bath 
rooms  will  be  finished  in  tile.  Exterior 
of  the  house  and  out  buildings  will  be 
coveied  with  cement  plaster  on  metal 
lath.      Plans   are    being   prepared. 
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SERASTOPOU  SONOMA  CO.,  CAL.— 
School,  1  story  and  base,  frame.  Cost 
not  stated.  .Architect  not  given.  Own- 
ei-,  .Sebastopol  .School  District.  Revised 
figures  are  now  being  called  for  the 
constr.iftion.  including  heating  and 
vacuum  cleaning  for  a  one-story  frame 
grammar  school  building.  The  struc- 
ture will  (Muitain  four  class  rooms  and 
(in  assembly  hall.  Interior  wil  be  fin- 
ished in  pine.  Furnare  heat  is  speci- 
fied.     Maple    llo(>rs    will    hi'    used.      Exte- 
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rior    of    trie    building    will    be    covered 
with    rustic    and    shingles.      Plans    can 
be  secured  at  the  Jones  Hardware  Co.,  . 
Sebastopol.     Bids  will  be  oped  on  April 
30th    at    8    p.    m. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — School  addition,  1  story  and 
base,  brick,  $8,425.  Architect,  James 
T.  Narbett  Berry  BIdg.,  Richmond. 
Owners,  City  of  Richmond.  Bids  were 
opened  for  the  addition  of  four  class 
rooms  and  an  assembly  hall  to  the 
Fairmount  School,  and  show  W.  H. 
Ecker,  1306  Bissell  avenue,  Richmond, 
low  on  the  work  at  $8,4  25.25,  and  he 
has  been  awarded  the  contract.  Bids 
were  also  opened  for  the  heating  and 
ventilating  and  show  Dickson  &  Hol- 
biook  low  at  $1,246.  No  award  has 
been  made. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
School.  2  story  and  base.  Class  C  con- 
struction, $70,000.  Architect,  William 
H.  Ratcliff.  Jr..  Fiist  National  Bank 
Hldg.,  Berkeley.  Owners,  City  of  Ber- 
keley. A  large  number  of  segregated 
figures  were  received  on  April  23rd  for 
the  construction  of  this  building.  No 
definite  action  has  been  taken  by  the 
Board  of  Education.  A  complete  list 
of  the  various  figures  received  will  be 
found  under  the  heading  of  Oakland 
and   Alameda   County   in   this   issue. 

SAN  FERNANDO,  IjOS  ANGELES 
CO.,  CAL. — ^School.  1  and  2  story  and 
base,  brick  and  hollow  tile.  Cost  not 
stated.  Architect,  .John  C.  Austin, 
Detwiler-Baker  BIdg.,  Ij.  A.  Owners, 
San  Fernando  Union  High  School  Dis- 
trict. The  date  for  openeing  bids  for 
this  work  has  been  extended  from 
.\pril  24th  to  May  1st.  Plans  and 
specifications  can  be  secured  from  the 
aichitect. 

HYDE  PARK,  LOS  ANGELES  CO., 
CAL. — School,  1  and  2  story  and  base, 
interlocking  tile  construction,  $58,000. 
-Architect.  George  A.  Howard,  Grant 
BIdg.,  L.  -A.  Owner.s,  Hyde  Park  School 
District.  The  main  building  will  cover 
an  area  of  100  by  100  feet  and  will 
contain,  besides  the  class  rooms  and 
departments  of  domestic  science  and 
n.anual  training,  an  auditorium  seat- 
ing 500  people.  Each  of  the  small 
buildings  will  contain  two  class  rooms 
and  teachei-s'  rooms.  Interiors  will 
be  finished  in  pine.  A  hot  air  heating 
system  will  be  installed.  Modern 
school  plumbing,  vacuum  cleaning  and 
program  clocks  are  included  in  the 
work.  Exteriors  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  segregated  figures  are  being 
taken.     Bids   will   be  opened   on  May   7. 

IXIS  ANGELES,  C. A I.^ —School,  2 
story  and  base,  brick.  $40,000.  Archi- 
tects. Edelman  &  Barnett.  Black  BIdg., 
L.  .A.  Owners.  City  of  Ix)s  Angeles. 
The  building  will  be  erected  on  the 
ii.">th  street  school  site  and  will  cover 
.m  area  of  MS  by  100  feet.  There  will 
be  eight  class  rooms  and  an  assembly 
hall.  Interior  will  be  finished  in  pine 
with  maple  floors  in  the  class  rooms. 
Plans  provide  for  steam  heat,  vacuum 
cleaning  and  program  clocks.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete 
.ind  figures  are  being  taken.  Bids  will 
be  opened  on  May  fith.  Plans  nnd 
.■<|)ecincations   can    be   secured    from"  the 
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oflice  of  the  Secretary  of  the  Hoard  of 
Education   at    730   Security    Huilding. 

LOS  ANGELES,  CAI>.— School,  2 
story  and  base,  brick,  $45,000.  Archi- 
ect,  W.  S.  Garrett,  Currier  Bldg.,  L.  A. 
Owners,  City  of  Los  Angeles.  The 
building  will  be  ejected  on  Logan 
.street  near  Sunset  Boulevard,  and  will 
contain  eight  class  rooms  and  an  audi- 
torium. Interior  finish  will  be  of  pine 
with  maple  floors  in  the  class  rooms. 
There  will  be  steam  heat,  vacuum 
cleining  system  and  program  clocks. 
Exterior  of  the  building  will  be  fared 
with  pressed  brick.  Plans  are  now  be- 
ing  prepared. 

LOS  AXGELES.  CAL.— School,  2 
.«tory  and  base.  Class  C  construction. 
Cost  not  stated.  Architects,  ITudson  & 
Munsell,  Stimson  Bldg.,  L.  A  Owners, 
City  of  Los  Angeles.  The  building 
will  be  erected  on  Staunton  avenue 
and  has  been  been  designed  for  an 
eight-class-room  building  with  a  large 
auditorium.  Interior  will  be  finished 
in  pine  throughout.  Maple  floors  will 
be  used  in  the  class  rooms  and  audi- 
torium. There  will  be  a  central  heat- 
ing system,  modern  school  plumbing, 
pi-ogram  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken, 
r.ids  will  be  opened  on  May  1st. 

LOS  AXGELES,  CAL. — School,  2 
story  and  base,  brick.  Cost  not  stat- 
ed. Architect,  Albert  C.  Martin,  Hig- 
gins  Bldg.,  L.  A.  Owners,  City  of  Los 
Angeles.  The  building  will  be  erected 
on  Macy  street,  and  has  been  designed 
to  contain  eight  class  rooms  and  an 
auditorium.  Pine  finish  and  maple 
floors  will  be  used  throughout.  There 
will  be  a  central  heating  system.  Mod- 
ern school  plumbing,  electric  work, 
vacuum  cleaning  and  program  clocks 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
aie  complete  and  figures  are  now  be- 
ing taken.  Bids  will  be  opened  on 
-May    1st. 

SAX  GABRIEL,  LOS  AXGELES  CO.. 
CAI.,. — School,  1  and  2  sttoy  and  base, 
hollow  tile,  $40,000.  Architects,  Den- 
nis &  Hewitt,  Fay  Bldg.,  L.  A.  Own- 
ers. Garvey  School  District.  Details 
of  construction  have  not  been  giaen 
out.  The  building  will  probobly  con- 
tain eight  class  rooms  and  assembly 
hall.  A  cental  heating  system  will  be 
installed.  Exterior  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

LAXCASTER,  LOS  AXGELES  CO., 
CAL. — School,  2  story  and  base,  rein- 
forced concrete,  $27,000.  Architect,  E. 
L.  Hopkins,  Delta  Bldg.,  L.  A.  Own- 
ers. Antelope  Valley  Union  High 
School  District.  The  building  will 
cover  an  area  of  106  by  66  feet,  and 
will  contain  departments  for  domestic 
science  and  manual  training.  Inte- 
rior will  be  finished  in  pine  with  maple 
floors  in  the  class  rooms.  There  will 
be  furnace  heat  and  modern  school 
plumbing,  vacuum  cleaning  and  pro- 
gram clocks.  Exterior  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids   wil!    be   opened   on   May   8th. 

SHAFTER,  KERX  CO.,  CAL.— School. 
1  story  and  base,  frame.  Cost  not 
stated.      Architect,   J.    M.   Saffell,    Fiske 


Hklg..  Hakersfield.  Owners.  Richland 
School  District.  The  building  has 
been  designed  to  contain  three  class 
looms.  Interior  will  be  finished  in 
pine.  There  will  be  a  central  heating 
system.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken.  Bids  will  be 
opened  on  May  6th.  Plans  and  specifi- 
cations can  be  secured  from  the  archi- 
tect. 

DELAXO.  KERX  CO.,  CAL. — School. 
1  story  and  base,  brick,  $20,000.  Ar- 
chiect,  J.  M.  Saffell,  Fiske  Bldg.,  Bak- 
ersfield.  Owners,  Dalano  School  Dis- 
trict. The  building  will  contain  a 
number  of  class  rooms  and  an  assem- 
bly hall.  Interior  will  be  finished  in 
pine.  .Maple  Hoors  will  be  used  in  the 
cla.ss  rooms.  Either  a  hot  air  or  steam 
heating  system  will  be  installed,  bids 
being  called  for  on  both  systems.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  ^lay  4th.  Plans  and 
specifications  can  be  secured  from  the 
aichitect. 

GRILEY.  BUTTE  CO.,  CAL.— School 
repairs,  frame  construction.  Cost  not 
stated.  Architect,  none.  Owners, 
Gridley  School  District.  '  Bids  will  be 
opened  on  ^lay  6th  for  repairs  to  the 
Gridley  school  building,  recently  dam- 
aged by  fire.  Plans  and  specifications 
for  this  work  can  be  secured  on  appli- 
cation to  Clerk  of  the  Gridley  School 
District,    Gridley,    Cal. 

FREXCH  CAMP.  SAX  JOAQUIX  CO., 
CAL. — School  addition,  1  story,  frame. 
$4,000.  Architect.  Ralph  P.  Morrell. 
Odd  Fellows'  Bldg..  Stockton.  Owners. 
French  Camp  School  District.  Plans 
ai'e  complete  and  figures  will  be  open- 
ed on  .May  5th  for  constructing  a  two- 
loom  addition  to  the  present  school 
building.  Plans  and  specifications  can 
be    secured    from    the    architect. 

Contracts  Avrarded. 

CHATSWORTH.  LOS  AXGELES  CO., 
CAL. — School,  1  story  and  base,  inter- 
locking tile,  $23,000.  Architects.  Den- 
nis &  Hewitt.  Fay  Bldg..  L  A.  Owners. 
Chatsworth  School  District.  Contrac- 
tors, Mann  &  Knox,  Delta  Bldg..  L.  A. 
Contract    price,    $23,795. 

MARIAX.  LOS  AXGELES  CO..  CAL— 
School.  1  and  2  story  and  base,  hollow 
tile.  $35,980.  Architects.  Dennis  & 
Hewitt.  Fay  Bldg..  L.  A.  Owners. 
-Maiian  School  District.  Contractors. 
.1.  W.  Morrison  &  Son.  Builders'  Ex- 
change,   L.    A.      Contract    price,    $35,980. 

PUEXTE,  LOS  AXGELES  CO..  CAL. 
— School,  3,  1  story  and  base,  brick 
and  hollow  tile,  v$44,861.  Arahittect, 
Carroll  H.  Brown,  Stimson  Bldg.,  L.  A. 
(Jwners,  Puente  Union  School  District. 
Contractors,  .John  Herington  and  J.  A. 
Weddle.  341  West  51st  street,  L.  A. 
Contract    price,    $44,861. 


SEWERS,  STREET  WORK  &  WATER 

STSTEIMS. 


.McKITTRICK,  KERX  CO.,  CAL— 
Oil  Reservoir.  Cost  not  stated.  Engi- 
neer, Claude  Pearsons,  McKittrick. 
Owners.  East  Puente  Oil  Co.  The  East 
Puente  Oil  Co..  which  operates  leases 
in  the  north  end  of  the  McKittrick 
District,  known  as  Nos.  1  and  2.  this 
week  began  the  construction  of  a  res- 


ervoir with  a  CHpncity  of  75,000  bar- 
rels. The  work  is  being  done  under 
the    supervision    of    Claude    Pearsons. 

POHTERVILLE,  TULARE  CO.,  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer  Althouse.  Por- 
lervile.  Owners.  City  of  Porterville. 
City  Engineer  Althouse  is  now  pre- 
paiing  plans  and  specifications  for  the 
paving  of  Ducommon  street.  E  street. 
Fig  street,  Murray  avenue  and  por- 
tions of  Second  and  Thurman  streets 
to  be  constructed  in  addition  to  the 
thirty-three  blocks  of  paving  now 
underway.  He  is  also  preparing  an 
estimate  of  the  cost  of  paving  the 
streets  which  border  the  campus  of 
the  Porterville  Union  High  School. 
Residents  of  East  Granito.  on  which 
the  high  school  is  located,  have  asked 
the  Council  for  paving  on  their  streets. 

SAX  RAFAEL.  MARIX  CO.,  CAL.— 
Road  work.  Cost  not  stated.  Engi- 
neer. County  Surveyor.  San  Rafael. 
Owners.  Marin  County.  Plans  have 
been  competed  and  figures  will  be 
opened  on  May  4th  for  grading  and 
straightening  that  portion  of  the  road 
known  as  the  Bolinas  and  Sausalito 
road  fiom  the  junction  of  the  Bolinas 
and  San  Rafael  road  at  the  head  of 
Bolinas  Bay  southerly  along  the  east 
side  of  said  bay  for  a  distance  of  3  4-10 
miles,  all  in  Road  Districts  Xos  2  and 
3.  Plans  and  specifications  can  be  se- 
cured from  the  oflfice  of  the  County 
Clerk. 

RIVERSIDE.  RIVERSIDE  CO..  CAL 
— Drainage  conduit.  $25,000.  Engineer, 
City  Engineer.  Riverside.  Owners, 
City  of  Riverside.  The  folowing  bids 
were  opened  at  the  last  meeting  of  the 
City  Council  for  construction  of  the 
Market  Street-Fairmount  Boulevard 
drainage  conduit:  Holland  Construc- 
tion Co.,  San  Diego,  $33,937.95;  Mess- 
mer  &  Rice,  Los  Angeles,  $35,925.76; 
.Johnson-Shea  Co.,  Riverside,  $31,949.- 
40:  Mlagenovich  &  Gillespie,  L.  A.. 
$23,421.54.  All  bids  have  been  referred 
to  the  City  Engineer,  who  will  submit 
a  report  at  the  next  meeting  of  the 
Council  when  a  contract  will  be  award- 
ed. 

SAX  .JOSE,  SAXTA  CLARA  CO..  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer. Milton  Maggini.  San  Jose. 
Owners.  City  of  San  Jose.  At  the  last 
meeting  of  the  City  Council  bids  were 
ordered  advertised  for  on  the  paving 
of  Grant  street  from  First  to  Delmas 
avenue.  At  the  same  meeting  the 
Council  adopted  resolutions  of  inten- 
tion for  the  paving  of  the  following 
streets:  Taylor  street.  First  to  Thir- 
teenth: First  street.  San  Salvador  to 
San  Carlos:  William  str38t.  Third  to 
Sixteenth:  San  Carlos.  Ten>b  to  Four- 
teenth. 

SALINAS.  MOXTEREY  CO..  CAL.— 
Highway  improvement.  Cost  not  stat- 
ed. Engineer.  County  Surveyor,  Sali- 
nas. Owners,  .Monterey  County.  Plans 
are  complete  and  figures  will  be  open- 
ed on  .May  10th  for  the  improvement 
of  the  Salinas-Watsonville  road;  also 
for  the  improvement  of  a  portion  of 
the  Watsonville-San  Juan  road.  Plans 
and  specifications  can  be  secured  from 
the   County   Clerk's   oflfice. 

WILLOWS.  GLEXX  CO..  CAU — Irri- 
gation system.  Cost  not  stated.  En- 
gineer. .John  P.  Ryan.  Willows.  Own- 
ers,   Willows    Irrigation    District.    John 
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P  Ryan,  a  local  civil  engineer,  has  an- 
nounced preliminary  plans  for  irn- 
gatine  :i5,(i(i0  acres  in  the  foothills 
west  of  Willows  with  water  from 
Stonv  creek.  What  action  will  be 
taken  has  not  yet  been  made  public. 

BAKKUSKIKLI).  KKKN  CO..  CAL.— 
Sewers  Cost  not  stated.  Engineer, 
City  Engineer.  Bakerstield.  Owners. 
City  of  BakersJleld.  A  petition  pre- 
sented to  the  City  Council  some  weeks 
ago.  asking  that  sewers  be  construct- 
ed in  blocks  125  and  126.  has  been 
acted  upon  and  the  City  Engineer  ha.s 
been  instructed  to  prepare  plans  and 
specifications  for  the  work.  Bids  will 
be    caled    for    on      the      completion    of 
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Colony.  Contractors.  F.  O.  Engstrom 
Co..  5th  and  Seaton  streets,  L.  A.  Con- 
tract   price    not    stated. 


"U'edne-sday,      April      28. 


191; 


Contracts  A^rarded. 


plans. 

MONTEREy"TiONTEUEY  CO.,  CAL. 
—Sewer  work.  $2,085.  Engineer.  City 
Engineer.  Monterey.  Owners.  City  of 
Monterey.  Contractors.  Schuyler  & 
Edwards,  Oakland.  Contract  price.  $2,- 
085. 

STORES  AND  OFFICES. 

SAN  FRANCISCO— Stores  and  offices, 
S  or  10  story  and  base.  Class  A  con- 
struction, $500,000.  Architects.  Reid 
Bros.,  California  Pacific  Bldg.,  S.  F. 
Owner,  H.  Merritt,  Los  Angeles.  Only 
preliminary  studies  have  been  made 
lor  this  building  and  the  architects 
are  withholding  the  exact  location, 
.stating,  however,  the  structure  will 
be  erected  on  one  of  the  prominent 
vacancies  in  the  heart  of  the  down 
town  district.  Construction  will  be 
fireproof  throughout  with  a  complete 
steel  frame.  The  main  floor  will  be 
occupied  by  stores,  and  the  upper 
Hoors  will  be  arranged  for  a  large 
number  of  modern  offices.  The  exte- 
rior will  be  faced  with  pressed  brick 
and  terra  cotta.  Further  details  will 
be  given  in  the  course  of  a  week  or 
ten   days. 

STOCKTON.  SAN  .lOAQUIN  CO.. 
CAL.— Store  and  office  alteration,  $15.- 
COO.  Architect.  Glenn  Allen.  Monad- 
nock  Bldg..  S.  F.  Owners,  Clark-Henry 
Co.  The  Clark-Henry  Building  in 
Stockton  will  undergo  extensive  alter- 
ation and  modernization.  The  work 
will  include  rearrangements  of  inte- 
rior partitions,  new  plastering,  plumb- 
ing, electric  work  and  interior  finish. 
A  modern  elevator  will  also  be  in- 
staled.  No  exterior  alteration  is  con- 
templated. Pans  are  complete  and  fig- 
ures will  be  taken  the  early  part  of 
next    week. 

LOS  ANGELES,  CAL. — Stores  and 
kee  Building  Co.,  Wright  and  Callen- 
der  Bldg..  L.  A.  Owner.  Dr.  W.  W. 
Hitchcock.  The  building  will  be  erect- 
ed on  the  east  side  of  ;!rd  street  and 
will  have  a  frontage  of  50  feet  and  a 
depth  of  100  feet.  There  will  be  two 
stores  on  the  first  fioor.  Interior  will 
be  finished  in  pine.  Patent  store 
fronts  and  elevator  service  are  speci- 
fied. Exterior  of  the  building  will  bo 
l.ued  with  pres.sed  bri<k.  Plans  are 
now    h'-inK    prepared. 

Contracts  Awarded. 

ATASCADEU*'.    SAN       MMS      OBISPO 
CO..    CAL. — DepartmiiU     store.    .1    story 
nnd     base.    reinforciMl       concrete.       Cost- 
not    stated.    Archite<ts.    Bliss   &   Fnvllle. 
Balboa   P.ldg..  S.  F.  Owners.   Ata.scadero 


THEATRES. 

OAKLAND.  CAL.— Theatre,  1  story, 
frame,  $5,000.  Architect,  J.  Henry 
Boehrer.  Dalziel  Bldg.,  Oakland.  Own- 
er's name  withheld.  The  building  has 
been  designed  for  a  moving  picture 
theatre  and  will  be  erected  on  Tele- 
graph avenue  near  41st  street.  The 
theatre  will  have  a  seating  capacity  of 
250  people.  Interior  will  be  finished 
in  pine.  There  will  be  special  electric 
work  and  sheet  metal  work.  Exterior 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
figured. 


opened  for  the  furnishing  of  all  labor 
and  material  which  shall  be  required 
for  construction  of  a  reinforced  con- 
crete bridge  over  Tahoma  Creek  in  the 
-Mount  Rainer  National  Park,  Wash., 
together  with  riprap  work  and  road 
construction  in  connection  with  the 
same,  in  accordance  with  plans  and 
specifications  for  the  work,  copies  of 
which  may  be  obtained  from  the  su- 
pervisor of  the  park  at  Ashford,  Wash., 
■  or  from  .Mr.  Daniels.  The  riyht  is  re- 
served to  reject  any  and  all  bids.  Pro- 
posals should  be  securely  enveloped, 
marked  "Proposals  for  Bridge,  Mount 
Rainier  National  Park,"  and  addressed 
to  Mark  Daniels,  general  superinten- 
dent of  national  parks.  BO  SWEE- 
NEY,   assistant    secretary. 


SEALED    PROPOSALS 

l«HOIM>S\l-S     FOR     VAI.VE     OUTI.KTS. 


VALVE  OUTLETS — Department  of 
the  Interior,  U.  S.  Reclamation  Serv- 
ice. Washington,  D.  C. — Sealed  propo- 
sals will  be  received  at  the  office  of  the 
United  States  Reclamation  Service.  005 
Federal  Building,  Los  Angeles.  Cal.. 
until  a  «Vl€>ok  p.  III.  May  12,  1»15,  for 
furnishing  needle  valve  outlets  for 
Roosevelt  reservoir.  Salt  River  project, 
Arizona.  For       particulars       address 

ITn'ted  States  Reclamation  Service. 
Washington  D.  C.  or  Los  Angeles.  Cal. 
A.  P. -D.-WLS.  chief  engineer. 

i'KOI'OSAI.S  FOR  PANAMA  SUPPLIES. 


PANA.MA  CIRCULAR  91S — Proposals 
for  Sanitary  Fixtures,  Range  Boilers, 
Steel  and  Iron  Castings.  Staybolt  Iron. 
Pig  Iron.  Bronze  Bars.  Bronze  ^Vire 
Netting,  Brass  Tubing,  Door  Bolts, 
Hinges,  Door  Hooks,  Shutter  Knobs. 
Reamers,  Files,  Hoes.  Cant  Hook 
Handles,  Magnesia  Pipe  Covering, 
Glue,  Puttv,  Sal  Soda,  Coal  Tar,  Carbon 
Bi-siilphide,  Copper  Sulphate.  Turpen- 
tine. Linseed  Oil,  Benzine,  Alcohol. 
Muriatic  .\cid.  .lapan  Dryer,  Red  I..ead. 
White  Lead,  Lampblack,  Paints,  Var- 
nish and  Y'ellow  Pine  Box  Car  Roofing 
and  Siding. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Washington,  D.  C.  until  10:30  «.  ni. 
Miiy  r..  I»l.'.  at  which  time  they  will 
be  opened  in  public,  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  91S)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  10S6  North 
Point  street,  San  Francisco,  Cal.:  also 
from  the  U.  S.  engineer  offices  in  the 
Collowing  cities:  Seattle,  Wash.;  Los 
Angeles,  Cal.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing    officer. 

I'KOPOSAI.S   FOH   PAXAM.V   SUPPL-IE.-*, 


l'AN.\MA  CIRCULAR  917— Office  of 
the  I'uichasing  Officer  Panama  Canal, 
Washington,  I).  C. — Sealed  proposals 
will  be  received  here  until  10:S0  a.  in. 
May  I,  IJH.%,  for  furnishing  Steel 
Plates,  .Angles,  (""hannels,  I  Beams.  Soft 
Steel  Bars,  Bolts.  Rivets.  Steel  Wire. 
Brass  \\'ire.  lOlectric  Cable,  Bar  Cop- 
per, Bronze  Bars,  Plate  Zinc,  Twist 
Drills,  Bits,  ?'iles.  Fire  Brick,  Oars, 
l';ngine  Lubricators,  Office  Chairs  and 
White  O.ik  Lumber.  For  further  in- 
formation address  F.  C.  BOGGS.  major, 
corps  of  engineers  U.  S.  army.  genei;il 
purchasing    officer. 


PROPOSALS    FOR    CANAL    SUPPLIES. 

PANAMA  CIRCULAR  916— Proposals 
to  Furnish  or  Furnish  and  Erect 
Structural  Steel  for  Shed  on  Pier  No. 
IS  at  Balboa  Terminals. — .Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer,  the 
Panama  Canal.  Washington.  D.  C.,  un- 
til lOiMt  a.  ni.,  May  S,  lOl.l,  at  which 
time  they  will  be  opened  in  public 
for  furnishing  or  furnishing  and 
erecting  the  above  mentioned  articles. 
Blanks  and  general  information  re- 
lating to  this  circular  (No.  916)  may 
be  obtained  from  this  office  or  the  of- 
fices of  the  assistant  purchasing 
agent.  10S6  North  Point  street,  San 
Francisco,  Cal.:  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle,  Wash.:  Los  Angeles,  Cal.  F.  C. 
BOGGS,  major,  corps  of  engineers,  U. 
S.  army,  general  purchasing  officer. 
♦ 

PROPO.SALS     FOR     EXCAVATING. 


IMtOIMIS  \I,S       FOH        llltllM^K       >VORK. 

BUIIHJE  WORK — Department  of  the 
liiteiior  Washington,  D.  C. — Sealed 
propos.'ils  will  be  received  at  the  office 
of  .Mark  Daniels,  general  superinten- 
dent of  n.-itional  p.-irks.  .Mon.-ulnock 
liuildiiiK.  San  l-'rancisco.  Cal.,  until  '2 
p.    III.    'l'ii<*H<lay,    May    4.    liHR,    and    tlien 


EXCAVATION  AND  CONCRETE 
WORK — Department  of  the  Interior. 
U.  S.  Reclamation  Services.  Washing- 
ton, D.  C. — Sealed  proposals  will  be 
received  at  the  office  of  the  ITnited 
States  Reclamation  .Service,  Great 
Falls,  Mont.,  until  2  o'clock  p.  m. 
April  .30,  UH."*,  for  construction  of 
structures  on  the  St.  Mary  storage 
unit.  Milk  River  project,  Montana,  in- 
volving about  6,000  cubic  yards  of  ex- 
cavation, 450  cubic  yards  of  concrete 
and  900  square  yards  of  paving.  The 
work  is  situated  in  the  Blackfeet  In- 
dian Reservation  about  40  miles  north 
of  Browning,  Mont.  For  particulars 
address  the  United  States  Reclama- 
tion Service.  Washington.  D.  C. :  Great 
Falls.  Mont.,  or  Babb,  Mont.  A,  P. 
DAVIS,  director  and   chief  engineer. 


PROPOSALS     FOR      EXC.4VATING. 


EXCAVATION— Department  of  the 
Interior.  U.  S.  Reclamation  Service, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the 
T'nited  States  Reclamation  .''ervice. 
Malta,  Mont.,  until  2  o'clock  p.  in.  May 
12,  IIH.I.  for  about  95.000  cubic  yards 
of  canal  excavation.  The  work  is  lo- 
cated about  10  miles  from  the  town 
of  Saco.  Mont.,  on  the  Great  Northern 
Railway.  For  particulars  address  the 
United  States  Reclamation  Service, 
Washington.  D.  C:  Great  Falls,  Mont., 
or  Malta,  Mont.  A.  P.  DAVIS,  chief 
engineer. 

PROPOS.4LS    FOR    PIPE. 


PIPE — Department  of  the  Interior, 
U.  S.  Reclamation  Service,  Washing- 
ton, D.  C, — Sealed  proposals  will  be 
received  at  the  office  of  the  United 
States  Reclamation  Service.  Los  .An- 
geles, Cal.,  until  2  o'clock  p.  ni.  May  4. 
1915,  for  furnishing  material  and 
erecting  riveted  steel  pipe  for  the 
Strawberry  Valley  project,  TTtah.  For 
particulars  address  U.  S.  Reclamation 
Service,  605  Federal  Building.  Los  An- 
geles. Cal.:  Provo,  Utah,  or  Washing- 
ton, D.  C.  A.  P.  D.WIS,  director  and 
chief  engineer. 

PROPOSALS    FOR    WATER     \M>    SEW- 
i:i<    >V<»HI\. 


WATER      AND      SEWER      WORK    — 
Sealed     proposals     indorsed     "Propoaal.s 
for  Sower  and   Water  Systems"  will  be 
received    at    the    bureau    of    yards    and 
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docks.  Navy  Department,  Washington, 
D.  C,  until  11  o'clock  a.  ni.  Ma>  15, 
1915,  and  then  and  there  publicly 
opened  for  sewer  and  water  systems 
at  the  naval  radio  station,  San  Diego, 
Cal.  Plans  and  specifications  can  be 
obtained  on  application  to  the  buieau 
or  to  the  commanding  officer  of  the 
naval  coal  depot,  San  Diegro,  Cal.  H. 
R.    STA^'DFORD,    chief    of    bureau. 


NOTICE  TO  CONTRACTORS. 


NOTICE  TO  CONTRACTORS. 


SEAI.,ED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building-,  Sacramento,  California,  up 
to  and  including  12  o'clock,  noon, 
Tuesday,  May  IS,  iitlTt,  said  bids  then 
and  there  to  be  publicly  opened  and 
ead  for  furnishing  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  erection  of  a  building  to  be  known- 
as  the  Model  Rural  School,  Chico 
State  Normal  School,  Chico,  California, 
in  accordance  with  the  plans  and 
specifications  therefore,  copies  of 
which  may  be  obtained  on  application 
to  the  State  Department  of  Engineer- 
ing,   Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  De- 
partment of  Engineering  at  Sacramen- 
to,  California,    in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Model  Rural 
School,  Chico  State  Normal  School, 
Chico,    California." 

(Signed)       W.    F.    McCLURE, 

State    Engineer. 


NOTICE  TO   CONTRACTORS. 


OFFICE  of  Constructing  Quarter- 
master. Fort  Mason,  Cal..  April  19, 
1915. — ^Sealed  proposals,  in  triplicate, 
for  constructing  a  Storehouse  for 
Combustibles  and  a  Garage  for  Motor 
Ambulances  at  Letterman  General 
Hospital,  Presidio  of  San  Francisco, 
Cal.,  will  be  received  here  until  11  A. 
M.  May  19,  191.'?,  and  then  opened. 
Plans,  specifications,  blanks  and  nec- 
essary information  obtained  here.  De- 
posit of  $10.00  each  required  to  insure 
return  of  plans,  etc.  Envelopes  con- 
taining proposals  to  be  enclosed  in 
sealed  envelopes  and  marked  Lt.  Col. 
Geo.   McK.   Williamson,   Q.   M.   C. 


PROPOSAI.S     FOR    KITCHEN    EQUIP- 
MENT. 


KITCHEN  EQUIPMENT— Sealed  pro- 
posals indorsed  "Proposals  for  Kitchen 
Equipment"  will  be  received  at  the  bu- 
reau of  yards  and  docks.  Navy  Depart- 
ment, Washington,  D.  C,  until  11 
o'clock  a.  m.  May  1,  1915,  and  then  and 
there  publicly  opened,  for  kitchen 
equipment  at  the  naval  hospital.  Pearl 
Harbor,  Hawaii.  Plans  and  specifica- 
tions may  be  obtained  on  application 
to  the  bureau  or  to  the  commandant  of 
the  naval  station.  Pearl  Harbor.  Ha- 
waii. H.  R.  STANFORD,  chief  of  bu- 
reau. 


NOTICE   TO   CONTRACTORS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office.  Washington 
D.  C,  April  1,  1915.— SEALED  PRO- 
POSALS will  be  opened  in  this  oflice  at 
S  P.  M.,  May  1.%  1915,  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  lighting  fixtures, 
and  approaches)  of  the  United  States 
Post  Office  at  Park  City.  Utah.  One- 
story  and  basement  building;  ground 
area,  2,300  Square  feet;  nonflreproof 
Architect.  (•) 


SEALED  BIDS  will  be  received  by 
W  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Tuesday, 
May  4th.  1915,  said  bids  then  and  there 
to  be  publicly  opened  and  read  for  fur- 
nlshingr  all  plant,  materials  and  labor, 
and  doing:  the  >Tork  required  for  the 
complete  construction  and  erection  of 
buildine-s  to  be  known  as  '^Yorker's 
Cottajje  for  Males,"  '^Kitchen  Building," 
and  "Power  House,"  Nor»valk  State 
Hospital,  near  Norwalk,  California,  in 
accordance  with  the  plans  and  specifi- 
cations therefor,  copies  of  which  may 
be  obtained  on  application  to  the  State 
Department  of  Engineering,  Sacra- 
mento, California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Twenty  ($20.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering,  at  Sacramento, 
California,  in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  Informality 
in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sarcamento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  "Worker's 
Cottage  for  Males,"  "Kitchen  Building" 
and  "Power  House,"  Norwalk  State 
Hospital,  near  Norwalk,  California." 

(SIGNED)  W.    F.    McCLURE, 

State  Engineer.      (*) 


NOTICE  TO   CONTRACTORS. 

TREASURY  DEPARTMENT,  U.  S. 
COAST  GUARD,  Washington,  D.  C, 
April  12,  1915.^SEALED  PROPOSALS 
will  be  received  at  this  office  until  2 
o'clock  P.  M.,  of  Wednesday,  May  19, 
1915,  and  then  publicly  opened,  for  the 
constuction  of  a  Coast  Guard  Station, 
Keeper's  Quarters,  and  accessories, 
a  boathouse,  launchway,  and  jetty,  on 
the  south  side  of  the  channel,  at  Coos 
Bay,    Oregon. 

Specifications  and  drawings,  form  of 
proposal,  etc.,  and  full  information  can 
be  obtained  upon  aprplication  to  the 
Superintendent,  13th  District,  Coast 
Guard,  San  Francisco,  California:  the 
Commanding  Officer,  Northern  Divi- 
sion, Pacific  Coast,  U.  S.  Coast  Guard, 
Seattle,  Washington;  the  Keeper,  Coos 
Bay  Coa.st  Guard  Station,  Empire, 
Oregon,'  or  to  this  office.  E.  P.  BERT- 
HOLF,    Captain    Commandant.  (*) 


PAINTS     AND      VARNISHES      IN      CO- 
LOMBIA. 


[Consul  Ross  Hazeltine,  Cartagena, 
Dec.   18.] 

American  paints,  varnishes,  and 
stains  now  enjoy  about  45.5  per  cent 
of  the  total  trade  in  these  articles  in 
this  consular  district.  There  is  no  do- 
mestic production,  but  the  import 
trade  is  considerably  lessened  by  the 
extensive  use  of  a  cold-water  prepara- 
tion of  lime,  either  plain,  white,  or 
colored. 

Almost  all  buildings  here  are  con- 
structed of  biick  with  a  concrete  or 
plaster  facing,  or  of  concrete.  In  both 
styles,  however,  a  coating  of  white- 
wash or  colored  lime  mixture  in  vivid 
shades  is  usually  applied  to  the  ex- 
teriors. The  roofs  are  of  tile  or  gal- 
vanized iron;  the  latter  is  usually 
painted  red.  The  interiors  of  the 
houses  are  calcimined  or  whitewashed. 
The  floors  are  of  tile  or  pitch-pine 
wood  and  are  not  painted.  The  do- 
mestic preparations  are  very  cheap, 
but  neither  lasting  nor  satisfactory. 
In  a  few  months  the  colored  lime 
preparation    peela    off   under    the    trop- 


ical sun  and  the  interior  linishes  rub 
off  and   become   stained   with   moisture. 

American  paints  and  varnishes  have 
become  well  established  through  their 
excellence  and  moderate  prices.  The 
following  kinds  of  paints  are  ir  most 
general  use  or  are  capable  of  intro- 
duction: Oil  paints  (including  pre- 
pared house  paints);  metal-preserva- 
tive paints;  heat,  insect,  and  damp-re- 
sisting paints;  cold-water  calcimines; 
cement  paint;  brick  paint;  metal-roof- 
ing paints.  Varnishes  and  stains  are 
in  less  demand  and  are  not  properly 
pushed. 

The  import  duty  on  ochers  is  $0.05 
per  kilo  ($0,023  per  pound)  and  on 
other  paints  and  varnishes,  $0.10  per 
kilo  ($0,045  per  pound)..  The  duties 
are  leviable  on  gross  weight.  Prices 
lange  about  10  per  cent  higher  than 
in  the  United  States  plus  transporta- 
tion   and    customs   duties. 

[A  list  of  the  principal  importers  in 
Cartagena  may  be  obtained  from  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce or   it.''   branch   offices.] 


HICHMOND    FACTORIES    MAKE    ANI- 
LINE  DYES. 


RICHMOND,  CAL— The  Richmond 
Chemical  works  has  started  the  manu- 
facturing of  aniline  dyes  and  synthetic 
perfumes,  heretofore  made  only  in 
Germany.  The  California  oil  has  the 
proper  base  for  this  manufacture.  The 
Standard  Oil  Company  is  also  said  to 
be  ready  to  start  on  this  line,  its 
chemist  having  made  favorable  re- 
ports, but  its  officials  refuse  to  give 
any  details. 


VGREEMENT   ON   ELECTRICAL. 
STANDARDS. 


[Consul  General  Robert  P.  Skinner, 
London,    England,    Mar.    26.] 

For  several  weeks  delegates  from 
the  American  Institute  of  Electrical 
Engineers  have  been  in  London  in  con- 
sultation with  the  electric  panel  of 
the  British  Standards  Committee  for 
the  purpose  of  effecting  an  understand- 
ing in  the  matter  of  electrical  stand- 
ards for  machinery.  After  considerable 
discussion  the  joint  committee  is  in 
practical  agreement,  and  the  Ameri- 
can Institute  of  Electrical  Engineers 
will  meet  in  June  to  ratify  the  agree- 
ment  and   to   give   it   official   effect. 

It  is  rightly  regarded  in  electrical 
manufacturing  circles  as  a  matter  of 
the  utmost  importance  that  the  United 
States  and  Great  Britain  should  adopt 
common  standards,  and  it  is  hoped 
that  in  consequence  of  this  agreement 
it  will  not  be  long  before  the  standards 
adopted  are  accepted  by  manufacturers 
throughout   the   world. 


RICHMOND'S   NEAV  FACTORIES. 


RICHMOND,  CAL.— This  city  is  con- 
tinually obtaining  new  factories.  The 
Giant  Valve  and  Manufacturing  Com- 
pany's plant  and  the  Western  Carbon 
Works  are  the  latest.  The  carbon 
factory,  after  successful  tests,  is  mak- 
ing hard  carbon,  such  as  formerly  was 
only  made  in  Germany.  It  is  erecting 
more  kilns  and  adding  to  its  buildings. 
The  Giant  Valve  Company  is  the  only 
one  west  of  Chicago  making  valves 
and  plumbers'  and  pipe  line  fittings. 
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ADVANCE  NEWS 


SAN    FRANCISCO. 


RESIDENCES — 2.  2  story  and  base, 
frame.  Cost  not  stated.  San  Francisco. 
Architect,  none.  Owner,  Mr.  Anderson, 
Monadnock  BIdg.  Phone,  Gartield  1329. 
Mr.  Anderson  has  recently  purchased 
several  lot.s  in  the  Sunset  District  on 
which  he  will  build  attractive  homes 
for  sale.  The  two  houses  for  which 
figures  are  now  being  taken  will  each 
contain  six  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood. 
Hardwood  floois  will  be  used  in  the 
living  rooni.«,  dining  rooms  and  recep- 
tion hall.'^.  There  wil  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Automatic  water 
heaters  are  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  who  is  now 
taking  subfigures  for  the  work. 

P.ESIDENCP:— 1>^  story  and  base, 
frame,  $3, .500.  San  Francisco.  Archi- 
tects, Fabre  &  Rearwald,  Merchants' 
National  Bank  BIdg.,  S.  F.  Owner,  E. 
A.  Bareilles.  The  dwelling  will  be 
erected  in  the  Bay  View  District  and 
has  been  designed  to  contain  six  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  room  and  dining 
room.  There  will  be  an  open  fire 
place  with  tile  or  brick  mantel.  Bath 
room  will  have  tile  wainscot  and  floors. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

RESIDENCE  —  1%  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, Wm.  Davis,  536  28th  avenue. 
Owners,  Webb  &  Davies,  536  28th  ave- 
nue, S.  F.  The  dwelling  will  be  erect- 
ed on  the  east  side  of  24th  avenue 
north  of  Anza,  and  has  been  descigned 
to  contain  five  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  and  redwood 
throughout.  Some  hardwood  floors  are 
specified.  A  large  open  fire  place  with 
tile  or  brick  mantel  will  be  a  feature 
of  the  living  room.  Bath  room  and 
kitchen  will  have  imitation  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  "arc  com- 
plete and  in  the  hands  of  the  owner 
who   will   do  the  work   by  Day  Labor. 

KESIDEXCE  —  2  story  and  base, 
frame  $5,000.  San  Francisco.  Archi- 
tect, none.  Owner,  .7.  Holmes  Wade. 
Crocker  BIdg.,  S.  F.  The  dwelling  wilh 
be  erected  on  the  east  side  of  Pacheco 
street  east  of  Alton  In  the  Forest  Hill 
District,  and  has  been  designed  to  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished  In 
pine  and  redwood  with  some  hard- 
wood  veneer  and   white  enamel   in  the 


bed  rooms.  There  will  be  hardwood 
doors  throughout.  Plans  provide  for 
furnace  heat  and  open  fire  places.  An 
automatic  water  heater  will  be  in- 
stalled. Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile.  Exterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, O.  E.  Evans  Co.,  Inc.,  2861  Mission 
street  S.  F.  Owner,  Emil  Nelson,  244 
Rivoli  street.  The  dwelling  will  be 
erected  on  Florida  street  north  of 
Army  and  has  been  designed  to  contain 
six  rooms,  hath  and  sleeping  porch. 
Interioi-  finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  room 
and  dining  room.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials  are   now   being  purchased. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tects, P''abre  &  Bearwald,  Merchants' 
National  Bank  BIdg.,  S.  F.  Owner,  P. 
Nadal.  The  dwelling  will  be  erected 
in  the  Bay  View  District,  and  has  been 
designed  to  contain  five  rooms  and 
bath.  Interior  finish  will  be  of  pine 
throughout.  Some  hardwood  floors  will 
be  used.  There  will  be  an  open  fire 
place  and  tile  or  brick  mantel.  Imi- 
tation tile  wainscot  will  be  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  figures 
are    now   being   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect, none.  Owner,  .lames  Welsh,  244 
24th  avenue,  S.  F.  The  dwelling  will 
be  elected  on  the  west  side  of  10th 
avenue  south  of  Anza  street,  and  has 
been  designed  to  contain  eight  rooms, 
two  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  some  elm  panels.  Bed  rooms  will 
be  finished  in  white  enamel.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels 
will  be  olr  tile  and  brick.  Bath  rooms 
will  be  finished  in  tile.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
The  basement  has  been  arranged  for  a 
private  garage.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials  are    now    being   purchased. 

RESIDENCES— 2,  2  story  and  base, 
frame.  $9,000  each.  San  Francisco. 
Architects,    Falch      &      Knoll,      Hearst 


Bklg.,  S.  F.  Owners,  Eisenback  Co. 
These  two  dwellings  will  be  erected 
on  Cherry  street  near  Sacramento,  and 
have  been  designed  to  contain  eight 
rooms,  two  baths  and  sleeping  porch. 
The  basements  will  be  finished  for  pri- 
vate garages.  Interiors  of  the  dwell- 
ings will  be  finished  in  pine,  redwood, 
hardwood  and  white  enamel.  Hard- 
■.vood  floors  will  be  used  throughout. 
There  will  be  furnace  heat  and  open 
file  places.  Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  be  fin- 
ished in  tile  and  equipped  with  high- 
grade  plumbing  fixtures.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are   now   being  taken. 

APARTME:NT  house — 4  story  and 
base,  brick  and  steel,  $32,000.  San 
Francisco.  Architect,  W.  F.  Gunnison, 
Nevada  Bank  BIdg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Sutter  street  near  Hyde, 
covering  an  area  of  55  by  120  feet.  The 
interior  has  been  arranged  for  four- 
teen apartments  of  three  and  four 
rooms  each  with  private  baths.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
Plans  provide  for  steam  heat  and  au- 
tomatic elevator,  hot  water  supply  and 
vacuum  cleaning.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
Marble  and  tile  wainscot  will  be  used 
in  the  entrance.  The  lobby  will  be 
finished  In  the  Empire  style.  "^'all 
beds  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  ornamental  terra 
cotta.  Plans  are  complete  and  figures 
are    being    taken. 

CITL  HALL  GI^ASS  AND  GLAZING 
— Cost  not  stated.  San  Francisco.  Ar- 
chitects Bakewell  &  Brown,  251  Kear- 
ny street,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids  opened 
at  the  last  meeting  of  the  Board  of 
Public  Works  for  the  glass  and  glaz- 
ing on  the  new  City  Hall  show  W.  P. 
Fuller  &  Co.  low  on  the  three  propo- 
sitions as  follows:  Proposition  No.  1, 
$19,431;  proposition  No.  2,  $2,365: 
proposition  No.  3,  $21,796.  Contract 
has  not  been  awarded.  Further  men- 
tion  will   be   made   of   this   work. 

WAREHOUSES— 2,  1  story,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Engineer.  Constructing 
Quartermaster,  Fort  Mason.  Owners, 
U.  S.  Government.  Plans  have  been 
completed  for  the  construction  of  two 
warehouses,  at  the  I^^tterman  General 
Hospital.  One  will  be  designed  for  an 
ordinary  warehouse  while  the  other 
ha.-!  been  designed  for  a  warehouse  for 
combustibles.  Exterior  will  be  cov- 
ered with  cement  plaster.  The  work 
includes  modern  electric  wiring  and 
plumbing.  PU»ns  are  complete  and 
figures  are  now  being  taken.  Bids 
will    be   opened  on   May    19th.     An   ot- 


Wednesday.      April 


1915. 
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W.   R.   BItO»B,   Pras. 


L»U1S  R.  HOL.M,  Sec.  R.   J.    BR»»E,   Vlce-Rrei. 


brode:  iron  works 

Established  188fr— Incorpcmted  1913 
Tel.    Kearny    2464. 

Fabrioatirs  and  Cintraitirs  if  Struitural  Stiil  and  Ornamintal  Inn  Wirk 

ONIe*  A  Werks:  SI  -S7  Hawtherne  St.,  bet.  Hewarrf  *  Felaem  Sts.,    San  Franelsoa,  Cal. 


ficial    propo.sal   appears   in   another   col- 
umn   of    this    issue. 

F.ACTORY — 1  story,  frame  and  cor- 
rue:ated  iron,  $5,000.  San  Francisco. 
Architect,  none.  Owners,  Pacific  Coast 
Salt  Work.s,  Crocker  Bldg-.,  S.  F.  The 
building  will  be  erected  on  Utah  street 
south  of  14th,  covering-  an  area  of  125 
by  100  feet.  No  interior  finish  is 
specified.  Exterior  of  the  building" 
will  be  covered  with  rustic.  Corru- 
gated iron  roof  is  specified.  Plans  are 
complete  and  in' the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

FLATS — 2  story  and  base,  frame, 
$",500.  San  Francisco.  Architects, 
Fabre  &  Bearwald,  Merchants'  Nation- 
al Bank  Bldg.  S.  F.  Owner,  Jules 
Marty.  The  building  will  be  erected 
on  Shotwell  street  between  25th  and 
26th  streets,  and  has  been  designed  to 
contain  two  modern  flats  of  five  and 
six  rooms.  Interior  finish  will  be  of 
wood  floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  open  fire  places  with 
tile  or  brick  mantels.  Bath  rooms  and 
kitchens  will  be  finished  in  tile.  Au-  ' 
tomatic  water  heaters  are  specified. 
The  exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

FLATS — 2  story  and  base,  frame, 
$4,000.  San  Francisco.  Architect,  E. 
A.  Neumarkel,  Sharon  Bldg.,  S.  F.  \ 
Owner,  Mrs.  Wilhelmina  Forest.  The  ^ 
building  will  be  erected  on  the  south 
side  of  California  street  east  of  Pierce, 
covering  an  area  of  22-6  by  69  feet, 
and  has  been  designed  to  contain  three 
flats  with  a  garage  in  the  basement. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  rooms,  dining  rooms  and  recep- 
tion halls.  Each  living  room  will 
have  a  large  open  fire  place  with  tile 
or  brick  mantel.  Bath  rooms  will  be 
finished  in  tile.  Automatic  water 
heaters  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  have  been  taken.  A 
contract  will  be  awarded  this  week. 
OARAGE — ]  story  and  base,  brick, 
$6,000.  San  Franctsco.  Architect, 
none.  Owner,  .lohn  J.  McElroy,  1637 
Ciolden  Gate  avenue  S.  F.  The  build- 
ing will  be  erected  on  the  south  side 
of  Natoma  street  west  of  First  street, 
covering  an  area  of  41  by  80  feet,  and 
has  been  designed  for  a  commercial 
garage.  A  cement  floor  will  be  used. 
Interior  finish  will  be  of  pine.  .Spe- 
cial electric  work  and  gasoline  stor- 
age tanks  are  specified.  Exterior  of 
the  buildings  will  be  covered  with 
pressed  brick.  Plans  are  now  being 
prepared  and  figures  will  be  taken  by 
the    owner. 

CRIB  WALL— $1,295.     San  Francisco. 
Engineer,      Constructing'     Quartermas- 


ter, Fort  Mason.  Owners,  U.  S.  Gov- 
ernment. Bids  opened  by  the  Con- 
structing Quartermaster  at  Port  Ma- 
son for  the  consti'uction  of  a  crib  wall 
at  Fort  Winfield  Scott  show  Pringle, 
Dunn  &  Co.  low  at  $1,295.  They  will 
pi'obably  be  awarded  the  work.  A 
complete  list  of  the  bids  received  will 
be  found  under  the  heading  of  San 
Francisco   in   this  issue. 

RESIDENCE  —  1  Va  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bros.,  742  Market  street,  S.  F.  The 
building  will  be  erected  on  the  east 
side  of  34th  avenue  north  of  Fulton, 
and  has  been  designed  for  a  five  room 
house.  Inteiior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  used  in  the  living  room  and  dining 
room.  An  open  fire  place  with  tile  or 
brick  mantel  is  specified.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  Mateiials  are  now  being  pur- 
chased. 

STORES  AND  OFFICES  —  8  or  10 
stoiy  and  base.  Class  A  construction, 
$500,000.  San  Francisco.  Architects, 
Reid  Bros.,  California  Pacific  Bldg., 
S.  P.  Owners,  H.  Merritt,  Los  Angeles. 
Only  preliminary  studies  have  been 
made  for  this  building  and  the  archi- 
tects are  withholding  the  exact  loca- 
tion, stating  however  the  structure 
will  be  erected  on  one  of  the  promi- 
nent vacancies  in  the  heart  of  the 
down  town  district.  Construction  will 
be  fireproof  throughout  with  a  com- 
plete steel  frame.  The  main  floor  will 
be  occupied  by  stores  and  the  upper 
floors  will  be  arranged  for  a  large 
number  of  modern  oflices.  The  exte- 
rior will  be  faced  with  pressed  brick 
and  terra  cotta.  Further  details  will 
be  given  in  the  course  of  a  week  or  ten 
days. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $72,000. 
San  Francisco.  Architects,  O'Brien 
Bros.  240  Montgomery  street,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Bush  street  and  will 
have  a  frontage  of  69  feet  by  a  depth 
of  1371/2  feet.  There  will  be  a  total 
of  80  rooms  arranged  in  25  suites  of 
two  rooms  and  10  suites  of  three 
rooms.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer.  Hardwood  floors  will  be  used) 
in  the  living  rooms  and  diniing  rooms. 
Plans  provide  for  steam  heat,  an  auto- 
matic elevator,  dumb  waiters  and  hot 
water  supply.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
Ornamental  plaster  and  imported  tap- 
estries will  be  used  in  the  lobby.  Mar- 
ble and  tile  wainscot  are  specified.  Ex- 
terior   of    the    building    will    be    faced 


Nearest  to 
Everything 


POWELL  ST.       ATOTARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room . 

Especial   attention   to 
ladies  travelling   alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


Europaan  Plan  Rataa  $1 .60  up. 

Management.  Chester  W.  Kelley 


with  pressed  brick  and  terra  cotta. 
Plans   are    now    being   prepared. 

PLATS — 3  story  and  base,  frame, 
$8,000.  San  Francisco.  Architect,  Ed- 
ward E.  Young,  251  Kearny  street,  S. 
F.  Owner,  FMward  E.  Young.  The 
building  will  be  erected  on  the  east 
side  of  Divisadero  north  of  Fell  street, 
covering  an  area  of  25  by  61  feet. 
There  will  be  three  modern  flats  of 
five  and  six  rooms.  Interiors  will  be 
finished  in  pine  and  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
rooms  dining  rooms  and  reception 
halls.  There"  will  be  open  fire  places 
and  tile  oi-  brick  mantels.  Bath  rooms 
will  be  finished  in  tile.  Automatic 
water  heaters  are  specified.  Exterior 
of  the  building  will  be  covered  with 
.shiplap  with  a  brick  veneer  base. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

ROAD  WORK— Macadam  and  con- 
crete, $16,554  and  $9,372.  San  Fran- 
cisco. Engineer,  Constructing  Quar- 
termaster, Fort  Mason.  Owners, 
United  States  Government.  Bids  for 
the  construction  of  two  pieces  of  road 
in  the  Presidio  have  been  opened.  The 
Sunset  Construction  Co.  is  low  on  the 
macadam  road  from  Lobos  Creek  to 
Battery  Chamberlain  at  $16,554,  and 
1).  L.  Bienfield  &  Co.  low  at  $9,372  for 
the  concrete  road  from  the  -Marine 
Hospital  to  the  new  stable  site.  These 
contracts    will    be    awarded    shortly. 

Contracts   Awarded. 

HEATING  PLANTS  ON  PIERS  — 
$2,077  and  $1,357.  San  Francisco.  En- 
gineer, Assistant  State  Engineer  New- 
man, Ferry  Bldg.,  S.  P.  Owners,  State 
of  California.  Contractor,  J.  E.  O'Mara, 
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^.  K.  •  Contiaci  price  for  plants  on 
Piers  Nos.  16  and  18  $2,007.  Contract 
price    on    Wells-Fargo    Pier.    $l,Sr.7. 

FI-.AT  AI>TKRATIOX — Frame  con- 
.^truction,  $2,350.  San  Francisco.  Ar- 
chitect, none.  Owner.«!,  C.  and  H. 
.Maiker.  The  building:  located  at  the 
.southea.-st  corner  of  .Jnok.xon  and  Web- 
.•<ter  street.'^  will  undergo  alterations. 
The  work  will  include  new  interior 
trim,  hardwood  floors,  electric  work, 
pla.'^terinp  and  plumbing.  Plans  are 
in  the  hands  of  S.  Saari,  10!1  Fulton 
.■street,   who   will   superintend   tho   work. 


City  Bids  Opened 

The    following    bids    were    opened    by 
the    Board    of      Public    Works      at    the 
Wednesday   afternoon   meeting: 
GliisH    and    GIjikIiiu:    for    No>v    <i<y    Hall 
Iliiildiiis. 

California  Plate  &  Window  (Uass  Co., 
Prop.  Xo.  1.  $20,470;  Prop  No.  2,  $2,000; 
Prop.   No.  3,  $22,470. 

Munich  Art  Glass  Co.,  Prop.  No.  1. 
$ ;    Prop.    No.    2,    $2, .503;    Prop.    No.    3, 

$ . 

W.  P.  Fuller  &  Co.,  Prop.  No.  1,  $19,- 
431;  Prop.  No.  2,  $2,365;  Prop.  No.  3, 
$21,796. 

Bids  For  Crib  Wall 

At  Fort  Scott. 

I'riiielo.    Dunn   &   Co.   AVIII    be    Awarded 

Contract     For     (;onstriictlon     Work 

at   Fort  WInfield   Soott. 
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1204  Same     Same  3900 

1205  Same     Same  3900 

1206  Same     3900 

1207  Shannon      Superior  400 

1208  (Janz     Ganz  450 

1209  Heatty      Baatty  1500 

1210.    S    F    Bldg    Anderson  600 

1211  Huckbee     Swenson  500 

1212  Schlen      S:hlen  400 

1213  Newnhan     Grahn  800 

1214  Alaguire     Maguire  400 

1215  Low      Ratto  400 

1216  Foppiano      Foppiano  400 

1217  Bennett     Bennett  1000 

121S      Welsh      Welsh  6000 

1219  Kelly     Ellert  40o 

1220  Hoist      Rushton  450 

1221  Nelson      Nelson  3000 

1222  Finn      Binet  6600 

1223  Sandersfeld     Erz  1130 

1224  Morris      Day  6880 

1225  Texas      Strehlow  10000 

1226  S     P MacDonald  13583 

1227  Ganz      Crothers  4910 

122S      Hurst     Johnston  3989 

1229      Phelan     Floodberg  3675 


fdnesday,      April 


1915. 


The  following  bids  were  opened  in 
the  office  of  the  Constructing  Quarter- 
master at  Fort  Mason  for  the  construc- 
tion of  a  crib  wall  at  Fort  Winfield 
Scott: 

Pringle,    Dunn    &    Co $1,295 

F.   Wagner    1,300 

E.    Frank    1,449 

.John    Monk    4,800 

Healy.    Tibbitts    Constr.    Co...    4,700 

♦ 

Baliding  Contracts   A\iartted. 

San  Francisco 


No. 

1169 
1170 
1171 
1172 
1173 
1174 
1175 
1176 
1177 
1178 
1179 
1180 
1181 
1182 
1183 
1184 
1185 
1186 
1187 
1188 
1189 
1190 
1191 
1192 
1193 
1194 
119.-. 
1196 
1197 
1198 
1199 
1200 
1201 
120  2 
1203 


CHvner.  Contractor 

Hanlon      ralim  r 

McCreery      Nielsen 

Hayden      Hayden 

Reardon      T>raszich 

Nelson      Nelson 

Peterson      Peterson 

Ackerman      Wallen 

Tennyson      Stiefel 

Shapiro      Hinson 

United     States     O'Neill 

Kruse     Wengard 

Wright     Buitenkamp 

Craemer     Skelly 

.Same     .Mlas 

Gassner     McMulIin 

Cady      Ander.^on 

Munro     Comisky 

T.,amont      Harper 

Fontana'    Fontana 

Davies     Davies 

.Tones      Tones 

Cronin     Cronin 

Pacific    Coa.Mt    Salt.. Owner 

Hinton      ■ Deibel 

Smith      Niels. n 

Dezirello      .Mcintosh 

Mangeot     Ci'aemer 

•Shaughnessy     Carson 

Acad'y    Science    West 

Gassner     .McGowan 

Same     PerazzI 

.Same      T..<>af 

T.amont      ll;n  per 

Traders'    Rlty     Day 

Yates  Yates 


Amt. 

32000 
500(T 
3200 
2000 
2500 
4750 
4295 
3475 

12954 
9772 
9760 
2050 
2975 
1290 

34100 
1230 
1432 
1000 
400 
2000 
2500 
2750 
2500 
1820 
2784 
7800 
2310 
9300 
4132 
4250 
1827 
2281 
1096 
1500 
3900 


CONCRETE  GARAGE 

(1169)'  NVV  ST.  GEORGE  ALLEY  & 
Bush.  Three-.story  and  basement 
concrete   garage. 

Owner Chas.     F.     Hanlon,     Phelan 

Bldg.,     San     Francisco. 
Architect  ..  .O'Brien     Bros.,     200    Clunie 

Bldg.,  San  Francisco. 
Contractor.  .  P.    A.    Palrrtr,    Monadnock 
Bldg.,     .San     Francisco. 

COST.    $32,000 


ALTERAVfON£ 

(1170)      N     I'INE       87-6     \V       Sansome. 
Erect    pent    house    and      pergola      on 
roof,  frame  of  steel  roof  of  reinforc- 
ed concrete,  walls  of  hollow  tile  and 
wood   floor. 

Owner Andrew    B.    McCreery    Est. 

Co..   221   Sansome,   S.  F. 
Architect  .  .  .Chas.     Peter    Weeks,     1105 

Mutual    Bank    Bldg.,    S.    F. 
Contractor.  .N.    F.    Nielsen,    180    Jessie. 
San   Francisco. 

COST,    $5000 


FRAME   DWELLING 

(1171)       E     SEVENTEENTH     AVE     32-2 
S    Riviera.      Two-story    frame   dwlg. 

Owner E.    R.    Hayden.    749    Phelan 

Bldg.,    San    Francisco. 
Architect  ..  .Arthur  J.  Scholz,   839   Phe- 
lan   Bldg.,    S.    F. 
Day's    work.  COST.    $3200 

NOTE;    Nearly    completed. 


FRA.ME    I..AUNDRY 

(1172)      W       BRODERICK     75       N    Oak. 
Two-story  frame   laundry   building. 

Owner M.    A.    Reardon,    315    Brod- 

erick,  S.  F. 
Architect  ..  .E.    P.    Antonovich,    Monad- 
nock Bldg.,  S.  F. 
Contractor .  .Jos.    Draszich. 

COST,  $2000 


FRAME    DWELLING 

(1173)  W  TWENTY-SEVENTH  AVE 
and  Irving.  Two-.story  and  base- 
ment  frame  dwelling. 

Owner.  .../.  .F.  J^'elson,  30  Presidio 
Terra(;e.    .San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST.    $2500 


FRA.ME  FIjATS 

(1174)  W  SIXTEENTH  AVE  228-11  N 
Clement.  Two-stt.ty  and  basement 
frame    (2)    flats. 

Owner Elizabeth       Peterson.       765 

11th    Ave.,   S.    F. 
Arcliitect  .  .  .None. 

Contractor.  .Gustave        Peterson,       765 
11th    Ave.,   S.   F. 

COST,    14760 


FRAME    I^ATS 

(1175)  W  DIA.MOND  75  N  19th  N  25x 
W  125  H  A  207.  All  work  for  two- 
story    frame    (2)    flats. 

Owner Mrs.       B.      Ackerman,       224 

Diamond,    S.    F. 
.\rfhitect  ..  .O'Brien     Bros.,     240     Mont- 
gomery,   San    Francisco. 
Contractor.  .A.    M.    Wallen,    251    Kearny 

San   Francisco. 
Veiled   Apr.   17.  '15.      Dated  Apr.   15,  '15. 
Enclosed    ready    for   roofing.  .$1073.76 

Brown    coated     1 073.75 

Completed     and     accepted....    1073.75 

Usual     35     days 1073.75 

TOTAL  COST,  $4295.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
$■>.      Plans   and   specifications    filed. 


FRAME   FLATS 

(1176)  S  GREEN\\aCH  110  W  Devisa- 
dero  W  40xS  137-6.  All  work  for  one 
story  and  basement  frame  flats. 

Owner B.    Tennyson,    2631    Green- 
wich.  San   Francisco. 

Architect  .  .  .None. 

Contractor.  .John    V.    Stiefel,    739    11th 
Ave.,    San    Francisco. 

Filed  Apr.  17.  '15.     Dated  Apr.  15,  '15. 

Frame     up      $868 

Brown    coated     869 

Completed     , 869 

Usual     35     days 869 

TOTAL  COST,   $3475 

Bond,    $1738.      Sureties,   J.   J.    Powers   & 

Philip     Boien.       Limtt,     100    days     from 

April    15,    1915.      Forfeit,    none.      Plans 

and  specifications  filed. 


FRAME    APARTMENTS 

(1177)  NE  HARRIET  150  SE  Howard 
SE  50xNE  75.  All  work  for  two  3- 
story   frame   apartments. 

Owner B.      Shapiro,    935      Market. 

San  Francisco. 

Architect  ..  .Bernard    J.    Joseph.      New 
Call   Bldg.,  S.  F. 

Contractor.  .L.    A.    Hinson,     ISO    Jessie, 
San   Francisco. 

Filed    Apr.    17,   '15.     Dated   Apr.    1,   '15. 
Roof   boarding   and   eheathing   at 

front    on     $1500 

Enclosed    except    front,    roof    on 

and    ready   for    lathing 2250 

Plastering  done,   exterior   primed 

and    sash    glazed   and    hung 2750 

Completed    and    accepted 3214 

Usual    35    days 3240 

TOTAL   COST,    $12,954 

Bond,    $6480.      Surety,    The   Aetna   Acci- 
dent   &    Liability   Co.      Limit,    110   days. 

Forfeit,    $8.        Plans    and    specifications 

filed. 

BOAT    HOUSE 

(117S)  NEAR  FORT  POINT  on  Pre- 
sidio Reservation.  All  work  for 
erection  of  coast  guard  boat  house 
and    accessories. 

Owner L^nited    States. 

Architect  .  .  .None. 

Contractor.  .Daniel       O'Neill,    278      Na- 
toma.   San   Francisco. 

I'^iled   Apr.  19,  '15.     Dated  Mar.  26.  "15. 
One-third    contract     when     50%    of 

work    done    

One-third    when    85%    completed... 
One-third   on  completion  and  ac- 
ceptance      

Work    guaranteed    for    1    year    $300 
withheld         until        expiration       of 

guarantee      

TOTAL   COST.    $9772 

Bond,   none.      Limit,   June   1,    1915.      For- 

fiit,   .«.'>.     Plans  and  specifications,  none 


FKAME   BUII^DINGS 

(1179)      N   COLLEGE  TERRACE   100   W 


Wednesday,      April      -S,      1915. 

Mission  N  52-9xW  100.  All  work 
for  4  one  and  one-half-story  frame 
buildings. 

Owner J.      H.    Kruse.       23rd      and 

Shotwell,     San     Francisco. 

Architect  ...Jos.    M.    Geary,    2581    Post. 
San    Francisco. 

Contractor.. C.    Wengard,     3638    Judah, 
San  Francisco. 

Filed  Apr.  19,  '15.     Dated  Apr.  17.  '15. 

Frame    1st   building'   up $   610 

Frame   2nd  building  up 610 

Frame    3rd    building    up 610 

Frame    4th    building    up 610 

1st   house   brown   coated 610 

2nd    house    brown    coated 610 

3rd    house    brown    coated 610 

4th   house   brown  coated 610 

1st    house    accepted 610 

2nd    house    accepted 610 

3rd    house    accepted 610 

4th   house  accepted 610 

Usual    35    days    after    acceptance 

of  4  houses    2440 

TOTAL    COST,     $9760 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 

ALTER    RESIDENCE 
(1180)      NOS.     2840-2842       BUCHA'NAN'. 

All    work    for    alterations    to    frame 

residence. 

Owner Francis    &    Bertha   Wright. 

Premises. 
Architect  ..  .Chas.     F.     Whittlesey.     555 

Clayton.     S.     F. 
Contractor.  .Buitenkamp    &    Gyselman. 
Filed  Apr.  19.  '15.     Dated  Apr.  19,  "15. 

Payments  semi-monthly  as  work 

progresses     

'Mi     days     after 25% 

TOTAL  COST.  $2050 
Bond.  none.  Limit,  July  1,  1915.  For- 
feit, $10.     Plans  and  specifications  filed 


BUILDING  And  engineering  news 


Owner Louis    Gassner.    112    Geary. 

San    Francisco, 
.i^rchitect  ..  .Smith       &       Stewart.       244 

Kearny.    San    Francisco. 
Contractor.  .McMullin    &    von    Voorhies 

Co..   110  Jessie.  S.  F. 
Filed  Apr.  20,  '15.     Dated  .^pr.  14,  '15. 
Grading,    bulkheading    and    shor- 
ing   completed     $5115 

Basement      walls    and    1st      story 

floor    poured     .  .  .  ., 5115 

1st    story    walls      and    2nd      story 

ftoor   poured    5115 

2nd  story  walls  and  roof  poured  5115 

Completed   and   accepted 5115 

Usual    35   days 8525 

TOTAL  COST,  $34,100 
Bond.  $17,050.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  100 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


PLUMBING.  GAS  FITTING.  ET.C. 
(1181)  E  HYDE  102-6  S  Turk  E  137-6 
xS  35.  Plumbing,  gas  fitting  and 
sewering  and  hot  water  system  for 
three-story  and  basement  reinforced 
concrete    apartment    building. 

Owner O.    A.    Craemer.   Los   Gatos. 

California. 
Architect  ..  .Koenig      &      Christiansen, 

750  Parnassus  Ave..  S.  F. 
Contractor.  .Thomas    Skelly.    2826    24th. 

San   Francisco. 
Filed  Apr.   20.  '15.     Dated  Apr.  10,  '15. 

Completely     roughed     in $1000 

Completed   and   accepted 1225 

Usual   35   days 750 

TOTAL  COST,  $2975 
Bond.  $1500.  Sureties.  Louis  Skelly  and 
Jno.  S.  Purcell.  Limit.  60  days.  For- 
feit. $10.     Plans  and  specifications  filed 

(1182)      STEAM       HEATING      SYSTEM, 
hot  water  tank  and  heater,  oil  burn- 
ing plant  and  fuel  oil  tank  on  above. 
Contractor.  .Atlas   Heating  &  Ventilat- 
ing  Co..    Inc..    4th    &    Free- 
Ion.  San  Francisco. 
Filed  Apr.  20.  '15.     Dated  Apr.  13,  '15. 

Roughed     in     $320 

Completed   and   accepted 640 

Usual    35   days 330 

TOTAL  COST.  $1290 
Bond.  $64  5.  Sureties.  E.  V.  Lacey  and 
C.  M.  Nutting.  Limit.  90  days.  For- 
feit. $10.     Plans  and  specifications  filed. 


CONCRETE    GARAGE 

(1183)  E  STOCKTON  137-6  S  Bush  64 
on  Stockton  by  137-6.  All  work  for 
two-story  and  basement  concrete 
garage. 


ALTERATIONS 

(1184)  SW  BAKER  AND  GREEN- 
wich.  All  work  for  alterations  and 
additions    to    two-story    frame    bidg. 

Owner Mary  E.   Cady.   2733  Green- 
wich. San  Francisco. 

Architect  ...C.  O.  Clausen.  Hearst  Bldg 
San   Francisco. 

Contractor.  .A.    N.    Anderson. 

Filed  Apr.  20.  '15.     Dated  Apr.  20.  '15. 
Rat    proofing,    rough    carpenter 

and   rough    floor   laid $307.50 

Finish   coat   plaster   on 307.50 

Completed    and    accepted 307.50 

Usual    35    days 307.50 

TOTAL    COST,    $1230.00 

Bond.    none.      Limit.    35    days.      Forfeit. 

$5.     Plans  and  specifications   filed. 

FRAME    FLATS 

(1185)  W  NOE  125  N  18th  N  25xW 
125.  All  work  for  three-story  frame 
flats  now  standing  in  an  incompleted 
condition. 

Owner Emma      Munro.    472      Noe. 

San   Francisco. 

Architect  ...Sidney  B.  Newsom.  Nevada 
Bank   Bldg..   S.   F. 

Contractor .  .D.    A.    Comisky    and    D.    W. 
Ross  (as  Comisky  &  Ross). 

Filed  Apr.  20.  '15.     Dated  Apr.   16.  '15. 

Lower     flat    completed $344.20 

White  coat  plaster  on.  ext-   ior 
and    interior    mill    work    in   place 

in    2    flats    344.15 

On   completion    344.15 

Usual    35    days 400.00 

TOTAL  COST.    $1432.50 

Bond.    $725.      Surety.   Aetna   Accident   & 

Liability   Co.     Limit.   40   days.      Forfeit. 

$5.     Plans  and  specifications  filed. 


ALTERATIONS 

(1186)      NOS.      1477-1479       GUERRERO. 
Alterations    and    additions    to    dwlg. 

Owner James    Lamont.     3330     23rd 

Ave..  San  Francisco. 

.None. 

.W.       Harper.       431 

Park   Circle.    S.    F. 

COST. 


-Architect  . 
Contractor 


Architect  .  . 
Contractor. 


Holly 
$1000 


Add 


ADDITION 

(1187)      NO.    63    SANTA   MARINA, 
one  room  and  alter  dwelling. 

Owner M.    P.    Fontana.    Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $400 


21 

Ave.    San    Francisco. 

.None. 

.Wm.    Davies.    536    28th    Ave 

San   Francisco. 

COST.  ^2000 


FR-AMB    DWELLING 

(1189)      W    TWENTY-NINTH    AVE    275 

S   Anza.        Two-story    and      basement 

frame  dwelling. 
Owner Morris    J.    Jones,    37    Guer- 
rero. San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.   $2500 


FRAME  DWELLING 

(1188)      E       TWENTY-FOURTH       AVE 

125   N  Anza.     One  and  one-half-story 
Owner Webb    &    Davies.    536    28th 

and   basement  frame  dwelling. 


403 


FRAME   DWELLING 
(1190)      N  TWENTY-NINTH 
Chez.         Two-story       and 
■  frame  dwelling. 
Owner M.    A.      Cronin. 

San    Francisco. 
Architect  ...  E.    .J.    Rogers.    Kohl 

San   Francisco. 
Contractor. .J.       A.     Cronin.     403 

San   Francisco. 


1    VV  San- 
basement 


29th. 

Bldg.. 

29th. 


COST.    $2750 


FRAME   FACTORY 
(1191)      W    UTAH       125    S    14th. 
story   frame   factory. 

Owner Pacific    Coast    Salt 

905    Crocker    Bldg.. 
-Architect  ...None. 


One- 


Works, 
S.    F. 


Day's    work. 


COST,     $2500 


FRAME    RESIDENCE 

(1192)  E  PRESIDIO  AVE  150  S  Cali- 
fornia S  25xE  100.  All  work  except 
light  fixtures,  plumbing  fixtures, 
shades  and  finish  hardware  for  one- 
story   frame   residence. 

Owner Elma      Hinton.    1142      Val- 
encia. San  Francisco. 

-Architect  ..  .Ernest    M.    Essmann.    3805- 
A    24th    St.,    San    Francisco. 

Contractor .  .Louis  J.  Deibel. 

Filed  Apr.  21,  '15.     Dated  Mar.  25.  '15. 

Brown     coated     $682 

Completed     683 

Usual    35    days 455 

TOTAL   COST.    $1820 

Bond,    none.      Limit.    60    days.      Forfeit. 

none.      Plans   and   specifications   filed. 


FRAME    BUILDING 

(1193)  SE  JERSEY  &  VICKSBURG  in 
rear  of  Lot.  All  work  for  two-story 
and    basement   frame    building. 

Owner George  D.  and  Rose  Smith. 

64   Richland  Ave.,   S.   F. 
Architect  .  .  .None. 
Contractor.  .Jacob      F.      Nielsen.       2350 

Bryant.   San   Francisco. 
Filed  Apr.  21,  '15.     Dated  Apr.   19,  '15. 

Rough    frame    up 

Rough    plaster    on 

Completed    and    accepted 

Usual     35    days 

TOTAL  COST.  $2784 
Bond,  $1392.  Surety.  American  Surety 
Co.  Limit.  70  days  after  April  26. 
Fort'i  it,  none.  Plans  and  specifications 
filed. 


FRA-ME    FLATS 

(1194)  S  CHESTNUT  162-6  E  Buchan- 
an S  30xS  120  W  A  248.  All  work 
except  mantels,  shades,  lighting  fix- 
ture.«  and  finish  hardware  for  three- 
story  frame  flats. 

Owner Antone   and   Jno.   Dezirello. 

1847    Union,    San    Francisco. 
-Architect  ..  .Paul    F.    De    Martini.    2123 

Powell.   San    Francisco. 
Contiactor.  .  Wm.    Mcintosh.    289    Cum- 
berland,  San   Francisco. 


^2 

Filed  Apr.   SI.  '15.     Dated  Apr.   19,  '15. 
Frame    up    and    sheathing   on... $1950 

Brown    coated    1950 

Completed    and    accepted 1950 

U.sual    35    days 1950 

TOTAL    COST,    $7800 

Bond,     $,3900.       Sureties,     R.    Read    and 

Wm.   Smith.      Limit,   none.     Forfeit,   $3. 

Plans    and    specifications    filed. 


FRAME    COTTAGE 

(1195)      S   .JOHX    11 -1-6    E    Mason    23x60. 
All  work  for  one-.story  frame  cottage 

Owner Chas.   Mangeot,      21      John, 

San    Francisco. 

Architect  .  .  .Xone. 

Contractor.  .O.    A.    Craemer,    110    .Tessie, 
San   Francisco. 

Filed  Apr.  22,  '15.     Dated  Apr.  21,  '15. 

Frame    up     ...$577.50 

Brown   coated    577.50 

Completed    and    accepted 577.50 

I'sual    35    days 577.50 

TOTAL  COST,  $2310.00 

Bond.  $1200.     Sureties,  Tho.s.  L.  Corny ns 

and  Chas.  .J.  McDonnell.     Limit,  60  days 

Forfeit,    none.    Plans    and    specifications 

tiled. 


BClLDiNC    AND   ENGINEERING    NEWS 

l<-orfeit,  none.      Plans  and  speci'iCations 
filed. 

(1199)      PLUMBING,    SEWERAGE,   GAS 
and    water   piping   on    above. 

Contractor.  .H.  J.  Perazzi,  2237  Leaven- 
worth, San  Francisco. 

Filed  Apr.  22.,  '15.     Dated  Apr.  10,  '15. 

Payments    same    as    above 

TOTAL    COST,    $1827 

Bond.    $923.      Sureties,    John   S.    Phillips 

and    F.    Rolandi.      Limit,    forfeit,    none. 

Plans   and   specifications   filed. 


FRAME   APARTMENTS 

(1196)  S  TWENTY-FIFTH  100  W 
Guerrero  S  86xW  25.  All  work  for 
three-story    frame    apartments. 

Owner Mrs.      Ida   C.    Shaughnes.sy, 

1647   McAllister,  S.  F. 
Architect  . .  .None. 
Contractor.  .E.  A.  F.  Carson,   4323   19th, 

San  Francisco. 
Filed  Apr.  22,  '15.     Dated  Apr.  21,  '15. 

Frame    up    $2325 

Brown   coated    2325 

Completed   and   accepted 2325 

Usual    35   days 2323 

TOTAL  COST,  $9300 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      F^lans   and   specifications   filed. 

BOOK    STACKS.   ETC. 

(1197)  IN  GOLDEN  GATE  PARK. 
All  work  for  steel  standing  bracket 
book   .stacks   for   Museum. 

Owner. ..;..  .California       Academy       of 
Sciences. 

Architect  . .  .None. 

Contractor.  .M.  G.  West  Co.,  353  .Market 
San    Francisco. 

Filed  Apr.  22,  '15.  Dated  Apr.  21,  '15. 
50%  of  total  price  when  all  equip- 
ment  for  book   stacks  arrives   f.   o. 

b.    car,    San    Francisco 

25%  of  total  on  completion  and  ac- 
ceptance      

Usual '  35    days 25% 

TOTAL  COST,   $4132 

Bond,    $2*66.      Surety,    Royal    Indemnity 

Co.      Lim'lt,    100      days.      Forfeit,      none. 

Plans    and    specifications    filed. 

I,  

BRICK   WORK   FOR  HOTEL 

(1198)  E  STOCKTON,  bet.  Sacramento 
and  Clay.  Brick  work  for  four-story 
hotel   and  store  building. 

'^vvner Louis    Gassner.    112    Geary, 

San    Francisco. 
Architect  ..  .D.    J.    Patterson,    57    Post, 

San  Francisco. 
Contractor.  .McGowan      &    Butler,      180 

Jessie,  San  Francisco. 
Filed   Apr.   22,  '15.      Dated   Apr.   8,   '15. 

Progressive    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $4  250 
Bond,  $2150.  Surety,  The  Aetna  Acci- 
dent  &   Liability   Co.     Limit,      60  days. 


(1200)      PLASTERING      AND      STUCCO 

work  on  above. 
Contractor.  .A.    H.      Leaf,    Call      Bldg., 

San    Francisco. 
Filed   Apr.   22,   15.     Dated   Apr.   13  '15. 

Payments    same    as    above 

TOTAL  COST,  $2281 
Bond.  $1140.  Sureties,  I.  Goldman  and 
B.  Katschinski.  Limit,  none.  Forfeit, 
none.     Plans  a:id  specincation.s  filed. 


ALTERATION.*; 

(1201)  E  GUERRERO  75  N  27th;  Nos. 
1477  and  1479  Guerrero.  All  work 
for  alterations  and  additions  to  two- 
story   frame   building. 

Owner Jas.       Lamont.    3330       23rd. 

San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Wm.    Harper. 

Filed  Apr.  22.  '15.     Dated  Apr.  21,  '15. 
BuildinpT   raised    and   moved.  .  .$300.00 

Completed     519.50 

Usual    35    days 277.00 

TOTAL  COST,    $1096.50 

Bond,    none.      Limit,    30    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


ELECTRIC    WORK 

(1202)  S  ELLIS  137-6  W  Jones  W  82-6 
xS  137-6.  Electric  fixtures  for  six- 
story  and  basement  Class  "C"  brick 
and  steel  apartment  and  store  bldg. 

Owner Traders'   Realty   Co. 

Architect  ..    J.    R.    Miller,    Lick      Bldg., 
San    Francisco. 

Contractor .  .Thomas   Day   Co.,    725   Mis- 
sion, San  Francisco. 

Filed  Apr.  22,  '15.     Dated  Mar.  10,  '15. 

On    completion    75% 

Usual    35    day.s 25% 

TOTAL  COST,   $1500 

Bond.    $750.      Surety,    American    Surety 

Co.     Limit,  40  days.     Forfeit,  $60.  Plans 

and   specifications   filed. 


FRAME   DWELLING 

(1203)  E  COLLINS  96-8  N  Geary.  Two 
story    and    basement   frame   dwelling. 

Owner Jeanette      Yates.    335      21st 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Wm.      F.    Yates,    335      21st 
Ave..    .San    Francisco. 

COST.    $3900 

F I  {  A  .\  1 10    D  W  E  LLINQ 

(1204)  W  COLLINS  90  N  Geary.  Two- 
story   and    basement    frame   dwelling. 

Owner leanette      Yates.    335      21st 

Ave.,  San  Francisco. 
None. 

Wm.       P.    Yates,    335       21st 
Ave..    San    Francisco. 

COST.   $3900 


Ai'chitect  . 
Contractor 


Wednesday.      .\pril      28.      191.!,. 

Owner Jeanette      Yates,    335      21st 

Ave.,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .Wm.      F.    Yates,    335      21st 
Ave.,    San    Francisco. 

COST,   $3900 


FRAME   DWELLING 

(1206)      W  COLLINS   115  N  Geary.   Two 
story   and    basement    frame   dwelling. 

Owner Jeanette      Yates,    335      21st 

Ave.,  San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Wm.      F.    Yates,    335      21st 
Ave.,    San    Francisco. 

COST,   $3900 


ADDITION,    ETC. 

(1207)      NO.    272    NOE.      Add    porch   and 
extend  wall,  etc. 

Owner Mary    Shannon,    Premises. 

.■\rchitect  . .  .None. 

Contractor .  .Superior    Constr.    Co.,    1341 
Golden  Gate  Ave.,  S.  F. 

COST,    $400 


ALTERATIONS 

(1208)  NO.  3460-62  TWENTY-SECOND 
New  plumbing  fixtures,  electric  light 
wiring   and    painting   for   flats. 

Owner Lena    Ganz,     159     Liberty, 

San   Francisco. 

Architect  ..  .Thoo.  W.  Lenzen,  Hum- 
boldt   Bank   Bldg..   S.    F. 

Day's   work.  COST,   $450 

ADDITION 

(1209)  N  LEESE  50  E  Mission.  Add 
4  rooms  and  bath. 

Owner C.    O.    H.    Beatty,    1075    61st, 

Oakland. 
Architect  . .  .None. 
Contractor.  .D.    D.      Beatty,    17      Leese, 

San   Francisco. 

COST,    $1560 


FRAME    GARAGE 

(1210)  W    SLIVER    145    N    25th.      One- 
story  frame  garage. 

Owner S.  F.  Home  Bldg.   Co.,   2563 

Mission,   S.   P. 
-Architect. .  .0.    E.    Evans.    2861    Mission, 

San    Francisco. 
Contractor.  .Edwin        Anderson,        382 

Eureka,    San    Francisco. 

COST.    $600 

ALTERATIONS 

(1211)  SE    MARKET      AND    SECOND. 
Alter   store. 

Owner Buckbee   Thorne    &    Co.,    27 

Montgomery,    S.    F. 

-Architect. .  .None. 

Contractor.  .Swenson     &     Franzen,   230 
Tehama,   San    Francisco. 

COST,    $500 


FRAME    DWELLING 

(1205)      W   COLLINS    140   N  Geary.   Two 
story    and    basement    frame   dwelling. 


ADDITION 

(1212)  NO.    439    KIRKHAM.        Add      to 
dwelling. 

Owner Herman     Schleu,     1502     9th 

Ave.,  San  Francisco. 
.\rchitect  . .  .None. 

l>ay's   work.  COST,   $4  00 

ALTERATIONS 

(1213)  NO.    250   GUA.ND   VIEW.      Raise 
and  add   two   rooms. 

Ownor .Arthur   Newnhan.   2217   22d. 

.*!an    Francisco. 

.\rcliiteot  .  .  .  None. 

I'oiitr.u'tor.  .  Wm.    H.    Grahn.    2840    Bry- 
ant, San   Francisco. 

COST.  1800 


VTednesday,      April      -'8,      1915. 

ALTERATIONS 

(1214)      N    BACON    90    W    Berlin.      Alter 
dwelling. 

Owner Jos.      Maguire,      2559      San 

Bruno   Ave.,   San   Francisco. 
Architect  .  .    None. 
Day's    work.  COST.    $400 


BUIi  DING    AND   ENGINEERING    NEWS 

Usuall     35     days 1650 

TOTAL  COST,  $6600 
Bond,  none.  Limit,  90  days  after  April 
26.  Forfeit,  none.  Plans  and  specifi- 
cations  filed. 


NEW   FOUNDATION 

(1215)      N    PINE    147    W      Grant      Ave. 
New   foundation. 

Owner Law   Bros. 

Architect. .  .E.    B.    Scott,   Humboldt    Bk. 

Bldg.,  San  Francisco. 
Contractor.  .Ratto    &    Ratto,    232    Hart- 
ford, San   Francisco. 

COST.   $400- 


ALTERATIONS 

(1216)      NO.    1317    GRANT    AVE.      Alter 

store. 
Owner Stefano        Foppiano,         662 

Broadway.   San   Francisco. 
Architect  ..  .L.      Traverso.    854      Union, 

San   Francisco. 
Day's    work.  COST.    $400 


ALTERATIONS 

(1217)      NO.   184   VALENCIA.     Alter   in- 
terior of  lodgings. 

Owner E.   D.   Bennett,   Premises. 

Architect.  .  .None. 

Day's  work.  COST,  $1000 


FRAME    RESIDENCE 

(1218)  W  TENTH  AVE  65-6  E  Anza. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Jas.    Welsh,    244    20th    Ave.. 

San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $6000 


BILL    BOARD 

(1219)      NW       ELLIS     AND       TAYLOR. 

Erect  bill  board. 
Owner L.  A.  Kelly  &  Co..  582  Mar- 
ket, San  Francisco. 
Architect  ...None. 

Contractor.  .Ellert      &    Stevenson,      418 
Mechanics'   Bldg.,   S.   F. 

COST,    $400 


ALTERATIONS 

(1220)      SE    CALIFORNIA      AND    13TH 
Ave.     Raise  and   alter  building. 

Owner Kate  Hoist. 

Architect  . .  .None. 

Contractor.  .C.    A.    Rushton.      714       9th 
Ave.,    San   Francisco. 

COST,    $450 


FRAME  DWELLING 

(1221)      E  FLORIDA  29-9  N  Army.  Two 
story   and   basement  frame  dwlg. 

Owner Emil   Nelson,      244      Rivoli, 

San   Francisco. 
Architect  .  .  .None. 
Day's   work.  Cost.   $3000 


ALTER    RESIDENCE 

(1223)  NO.  665  FELL.  Wood  work, 
electrical  work,  plastering  for  alter- 
ations to  residence. 

Owner Gabrielle    Sandersfeld    and 

Louise   Aspe,   Premises. 
Architect  .  .  .None. 

Contractor.  .Paul     J.     Esz    and    Gustav 
Schaechtel,       3632-A       20th, 
San  Francisco. 
Filed  Apr.  23,  '15.     Dated  Apr.  22,  '15. 

Ready     for     lathers $300 

Plastering    completed     300 

Completed     300 

Usual    35    days 230 

TOTAL  COST,  $1130 
Bond,  $1100.  Surety,  Jno.  Weihmann. 
Limit,  40  days  after  April  26.  Forfeit, 
$.').      Plans   and    specifications    filed. 


FRAME  FLATS 

(1222)  N  TWENTIETH  105  E  Valencia 
25x85.  Lumber,  mill,  plumbing,  tin- 
ning, roofing,  cement  work,  tiling, 
painting,  etc.,  for  three-story  frame 
flats. 

Owner Annie  and  Nora  Finn. 

Architect  .  .  .None. 

Contractor.  .John    J.    Binet    Co.,    68    Ra- 
mona  Ave.,  S.  F. 

Filed  Apr.  23,  '15.     Dated  Apr.  23,  '15. 

Frame    up    $1650 

Brown    coated    1650 

Completed     1650 


ALTERATIONS 

(1224)  N  CLARK  W  of  Embarcadero 
in  rear  of  building  No.  37  Pacific  St. 
20x57-8.  All  work  for  alterations 
and  additions  to  brick  building. 

Owner Morris   &   Co.,   Chicago,    HI. 

Architect. .  .None. 

Contractor.  .C.  A.  Day  Co.,  Wells  Fargo 
Bldg.,  San   Francisco. 

Filed   Apr.   23,   '15.      Dated   Apr.   9,  '15. 

On    15th   of  each   month 90% 

Usual    35    days 10% 

TOTAL   COST,    $6880 

Bond,    none.      Limit,    75    days.      Forfeit, 

$10.      Plans   and    specifications    filed. 


I'lame   building  into   5  apartments. 

Owner Lena      Ganz,    159      Liberty, 

San    Francisco. 
Architect  ..  .Theo.      W.    Lenzen,      Hum- 
boldt   Hank    Bldg.,    S.    F. 
Contractor.  .Frank    Crothers,    1426    10th 

Ave.,   San   Francisco. 
Filed  Apr.  23,  '15.     Dated  Apr.  21,  '15. 
Old   building  set  on   flew   founda- 
tions and  new  frame  up $   800 

Plumbing  roughed   in   &   lath   on   1000 

Pla.stering    on     850 

Completed   and   accepted 1032 

Usual     35    days 1228 

TOTAL  COST,  $4910 
Hond,  $2455.  Surety,  Maryland  Casu- 
alty Co.  Limit,  80  days.  Forfeit,  none 
Plans   and   specifications   filed. 


STATE    BUILDING 

(1225)  EXPOSITION  SITE.  All  work 
for  erection  of  building  for  State  of 
Texas. 

Owner State   of   Texas. 

Architect  .  .  .None. 

Contractor.  .Strehlow,   Freese   &   Peter- 
sen, Exposition  Bldg.,  S.  F. 

Filed  Apr.  23,  '15.     Dated  Jan.  23,  '15. 
As  work  progresses  payments  of  75% 

Usual    35    days 25% 

TOTAL   COST,    $10,000 

Bond,    $5000.        Surety      Pacific      Coast 

Casualty  Co.     Limit,  60  days  from  date 

of  .signing.     Forfeit,  $25.     Specifications 

only    filed. 

BAGGAGE  AND  EXPRESS  BLDG. 

(1226)  THIRD  AND  TOWNSEND.  All 
work   for   baggage  and  express   bldg. 

Owner Southern  Pacific  Co.,  Flood 

Bldg.,  San  FYancisco. 
Architect  . .  .None. 
Contractor.  .'MacDonald  &  Kahn 

Rialto  Bldg.,  S.  F. 
Filed  Apr.  23,  '15.     Dated  Apr.   17,  '15. 

At    end    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $13,583 
Bond,  $8800.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60 
days.       Forfeit,     none.  Specifications 

only  filed. 


FRAME  FLATS 

(1228)  W  TWENTIETH  AVE  175  S 
Geary  S  25:.:W  120.  Concrete,  lumber, 
mill,  plaster,  tec,  for  two-story  and 
basement    frame    flats. 

Owner Daniel    F.    Hurst,    429    20th 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Johnston       Co.,    1769       12th 

Ave.,    San    Francisco. 
Filed  Apr.  23.  '15.     Dated  Apr.  22,  '15. 

Frame  up  and  enclosed $1000 

Brown    coated    1000 

Completed     and    accepted 989 

Usual    35   days 1000 

TOTAL  COST,  $3989 
Bond,  $2000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  00  days  after  May 
1.  Forfeit,  $1.  Plans  and  specifica- 
tions   filed. 

CLASS    "C"    RESIDENCE 

(1229)  N  WASHINGTON  137-6  W  Oc- 
tavia  W  137-6xN  2oo-iV2  W  A  195. 
Wood  and  metal  lath,  metal  furring, 
and  corner  beads,  all  plaster  and  ce- 
ment work,  etc.,  for  three-story  and 
basement  Class  "C"  residence  and 
garage. 

Owner Mary    Louise    Phelan.    1840 

California,   San   Francisco. 
Architect  ..  .Chas.     Peter    Weeks,     Mu- 
tual  Bank  Bldg.,   S.  F. 
Contractor.  .Floodberg      &      McCaffery, 

Monadnock  Bldg.,   S.  F. 
Filed. Apr.  23,  '15.     Dated  Apr.   19,  '15. 

On    1st    of   or.ch    month 75% 

Usual    35    uays 25% 

TOTAL  COST,  $3675 
Bond,  $1837.50.  Surety,  New  England 
Casualty  Co.  Limit,  40  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


ALTERATIONS 

(1227)  NW  TWENTY-SECOND  AND 
Fair  Oaks.  All  work  except  painting, 
electrical  work,  wall  beds,  lighting 
fixtures  and  shades  for  alterations 
and      additions      to    alter      two-story 


LEASE. 

Apr.  22,  1915 — COMG.  67-6  N  Caselli 
Ave  and  50  W  Clover  W  25xN  53-6. 
J  J  and  :Mary  A  Kennf>y  to  City  and 
County  of  S.  F.  March  16,  1916.  $120 
with    option   to   renew. 

Apr.  23,  1915 — S  O'FARRELL  70  E 
E  Hyde  40x77-6.  J  W  Crider  to  Geo 
A  Tuck.  5  years.  $350  per  month,  % 
assigned    to    Christian   Mary    Hailing. 

Apr.  23,  1915— NE  TURK  &  LARKIN. 
Natalie  Selling  and  Samuel  Meyer  to 
Chas.  Kaiser.  Sept.  11,  1921.  $930 
per   month,   etc. 

Apr.  23.  1915— NOS.  1710,  1712,  1714  Bu- 
chanan and  1692,  1694,  1698  Post  NE 
Cor.  Post  and  Buchanan.  Nancy  E 
Weldy   to   S  Ono.      5   years.      $12,000. 

Apr.  21,  1915— NOS.  45,  47,  49  TEHAMA 
Patrick  and  Ellen  Hennessy  to  Call- 
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loriiia    Supply    Co.      Z    .vc-iii-s.      *4u    per 

month. 
Apr.     19,     191.") — NK    POTHI^IU)    AV'E    & 

17th    X    .iOxE    100.      John    .lay    Haum- 

Kartner,    Tr    to    Daniel    Sin^lt'ton.      3 

year.s.      $40    per    month.      lOxtonded    to 

March    1,    1920. 
Apr.    19,    1915 — K    DOLORES    r!5    N    19th 

N    .30-6xE    95.      Frank    Rittigrstein    to 
•    Roy    Shapro.      "    year.<.      $-S0O. 


RRI.RASB    OF    BVII.DI\G    CONTIIACT. 


Apr.  20,  1915—  NO.  617  CONNECTICUT 
on  E  line  505  S  20th.  Frida  Lund- 
borg  or  Mrs  I.,undberg  with  M  ^\' 
.lohn.'ion.      Relea.«ed,    April    2(t.    1915. 


\OTICF.      OF'      XOX-RESPONSIDIL.ITY. 

Apr.  21,  191.">— NW  O'FARRKJ.L  AND 
Stockton  N  137-Gx\V  137-t;.  llyman 
I5ro.s  Co  as  to  improvements  on 
leased    property    

Apr.  21,  1915 — S  SACRAMENTO  137-6 
K  Driimm  E  10S-&%  S  67-5  W  14-10 
S  24-3  W  93- 10  Mi  N  91 -S.  Pope 
E.state  Co  a.s  to  improvements  on 
leased     property     


rOMPLETlON   NOTICES. 


San  Francisco 


Apr.  16,  1915— N  SUTTER  SI  W  Tay- 
lor N  I37-6XW  56-6.  Wm  Hendrick- 
.son  .Ir  Tr  Gaffney  Estate  to  Fred 
Wapner Apr.    9,    1915 

Apr.  16,  1915 — NW  PINE  AND  HYDE 
37-6  on  W  Hyde  and  92  5-6  feet  W 
on  N  Pine.  Herman  D  Hogrefe  to 
whom   it  may  concern.  .Completed  — 

Apr.  16,  1915— EXPOSITION  SITE. 
Glauber  Brass  Mff?  Co  to  E  C  Mc- 
Dougall   &   Co Apr.   9.    1915 

Apr.  17.  1915— S  FILBERT  125  E  Polk 
E  75xS  125.  Louisa  F  and  Gertrude 
F    Bray   to   R   Glaze Api.    16,    1915 

Apr.  17,  191.5— E  FILLMORE  62-6 
S  Chestnut  E  S7-6  S  50  E  25  S  25 
W  112-6  N  75:  S  Chestnut  97-10  E 
Fillmore   S   65   E   40  N   65   W   40.   Jas 

P  Sweeney   to   J    S   Malloch 

April     12,     1915 

Apr.  17,  1915— XE  LAKE  AXD  20TH 
Ave  X  lOOxE  32-6.  Frank  Butler 
to    Thomas    Scoble Apr.    17,    1915 

Apr.  17,  1915 — W  TWEXTV-FIFTH 
Ave  100  S  Geary  S  25xW  97. 
Thomas  Hamill  to  whom  it  may 
concern Apr.     17,     1915 

-\pr.  19,  1915 — W  HOWARD  125  N 
22nd  W  122-6XN  30.  David  and 
Cathrine  A  Murphy  to  Michael 
Brueck April    10,    1915 

Apr.  19,  1915— NW  JACKSOX  AND 
Scott  X  127-8  V4xW  137-6.  Academy 
of  the  Sacred  Heart  to  Globe  In- 
demnity Co,  Surety  on  Bonds  of 
General    Eng    Co Apr.    14,    1915 

Apr.  19,  1915- S  OVFARRELL  S2-6  W 
Stockton  W  55xS  82-6.  Oipheum 
Theatre  &  Realty  Co  to  C  M  Moore 
April    17,    1915 

Apr.  19,  1915- SW  COLUMBUS  AVE 
Sl-4  14  XW  Filbert  NW  97-7  Vi  — 
parallel  with  Filbert  S-lO'/s  S  par- 
.illel  with  Mason  75  E  22- 4  V-  S  (i2-6 
!•:  46-4  V6  N  62-6  E  2-6':S..  D  J 
Casa.ssa  to  FHrnocchia,  Petri  &  Co 
April     !6,    1915 

Apr.  19,  191.-.— N  O'FAURELL  137-6 
W  Powell  W  50xN  137-6.  C  A 
Hooper  &  Co  to  C  P  Moore  Bldp  Co 
April     19,    1915 

Apr.   20,    i;il.-.— N   WASHINGTON    137-6 


nUlLDING    AND    ENGINEERING    NEWS 

U'  Octavia  W  137-6x255-4  >/4.  Mary 
Louise  Phelan  to  Steiger  Terra 
Gotta  and   Pottery  Wks.Apr.   16,   19' 5 

Apr  20,  1915— XW  TWEXTY-FOURTH 
Ave  and  Balboa  W  107-6xX  115-4. 
Pacific  Gas  &  Electric  Co  to  Alex- 
ander   Coleman Apr.     14,     1915 

Apr.  20,  1915— E  EIGHTEENTH  AVE 
225   S  Geary   25x120.      Mary   B   Hal- 

lett   to   whom    it   may   concern 

April    17,    1915 

Apr.  20,  1915— E  TWEXTIETH  AVE 
bet  "T"  and  "W."  William  Shield 
to    Joseph    Xeal Completed    — 

Apr.  20,  1915 — E  FOLSOM  223  N  19th 
X  38x122-6.  I  C  Moore  Estate  Co 
to  Bay  City  Bldg  Co Apr.   16,   1915 

Apr.  20,  1915— SW  HOWARD  &  16TH 
W  175-6  S  90  E  75-6  N  2-6  E  100 
>*'       87-6.         Mission       Consolidated 

Realty  Co  to  Otis  Elevator  Co 

April    14,    1915 

Apr.  20,  1915— N  POST  50  W  Larkin 
—  50  N  120  E  50  S  120.  J  H  Keefe 
to  J  M  Boscus Apr.   15.   1915 

Apr.  20,  1915— SE  CORTLAXD  AVE 
and  Folsom.  John  Bianchi  to 
whom    it   may   concern.  .Apr.    15,    1915 

Apr.  20,  1915— SW  XIXETEENTH  & 
Capp  W  lJl-6xS  65.  The  Trustees 
of  the  Emanuel  Church  of  the 
Evangelical      Ass'n    to    Chas      J    U 

KocKig,    A   A    Quandt   &   Son 

April    17,    191.-. 

Apr.  21,  1915 — W  PANSOME  46  N 
Suiter  W  91-6xV/  ];.2.  Alexander 
D  Keyes  and  Mary  E  and  Robert 
Brent  Chilton,  Maurice  J  Chilton 
and  John  C  Chilton  to  San  Fran- 
ci.sco    Elevator    Co Apr.    20,    1915 

Apr.  21,  1915— SW  JERSEY  &  NOE 
S  39xW  SO.  Carolina  Muller  to 
Fred    Miller Apr.    16,    1915 

-Apr.  21,  1915— NE  SIXTH  AVE  AND 
Irving  N  35xE  95.  Albert  W 
Lehrke  to  whom  it  may  concern.. 
April    19,    1915 

Apr.  21,  1915 — S  PACIFIC  25  W 
Auburn  S  75xW  45.  Frank  and 
Chas  Cirelli  to  Charles  Coburn... 
April    21,    1915 

Apr.  21,  1915— W  KEARNY  N  of 
Post.  H  Hauschildt  (as  The 
Hauschildt  Music  Co)  to  M  Eiber- 
e*^'"     April     13,     1915 

Apr.  21,  1915— E  TWELFTH  AVE  125 
N  Balboa  N  25xE  120.  A  R  Lapham 
to  whom  it  may  concern.  .Apr.  19,  '15 

Apr.  21,  1915— LOT  38  BLK  3  Crock- 
er Amazon  Tract.  Eugene  Pescaro 
to   S   Montani   and   G  Stefanini 

April     19,     1915 

Apr.  21.  1915— NW  VAN  N'BTJS  AVE 
and  Chestnut  W  125.S  m  Oi-  1  to  W 
Scott  S  206.4  m  or  I  W  parallel  with 
N  Lombard  1124.8  S  parallel  with 
Baker  to  X'  I^ombard  th  along  N 
Lombard  to  W  Lyon  N  to  shore  of 
Bay  of  S  F  E  to  W  Van  Ness  Ave 
S  to  beg,  excepting  ptn  U  S  Gov- 
ernment Fort  Mason  Reservation 
lying  X  of  Fort  Mason  Road  as 
now  existing,  except  also  Blks  249 
and  250  Harbor  View.  Panama - 
Pacific  International  Exposition 
Co  to  M  E  Chadbourne.  . Apr.  12,  1915 

Apr.  21.  1915— SE  VAX  NESS  AVE 
and  Geary.  Richelieu  Investment 
Co  to  Vincent  J  Donovan. Apr.   19.  '15 

Apr.  21.  1915- SE  BLUXOME  2S9  NE 
fith  NE  70xSE  125.  Moody  Estate 
Co  to  H  H  Larsen  &  Bro.Apr.   20,  '15 

Apr.  21.  191.5— LOTS  37,  88,  43,  44,  45 
and  Ptn  I^ts  1,  2,  S  Wade's  Sub 
Blk   3SS  South  San  Francisco  Hd  R 


Urdne.sday.      April 


1913. 


K    Ass'n.      S    Ducas    Co    to    Wm    H 
Grahn Apr.    10,    1915 

Apr.  21,  1915— XW  STOCKTOX  AND 
(JFarrell.  D  Samuels  Co  to  C  M 
Moore Apr.    12,    1915 

Apr.  21,  1915 — W  POWELL,  bet  Eddy 
and  Ellis;  Xo.  27  Powell.  Edison 
Moving  Picture  Co  *.o  George  G 
Moren April    i6.    1915 

Apr.  23,  1915 — SE  EDDY  AXD  HYDE 
W  l37-6xS  137-6.  W  E  Dean  to 
Percy  Sheet  Metal  Wks  Apr.   23,   1915 

Apr.  23,  191.5— XW  CALIFORNIA  & 
Hyde  W  87-6xN  87-6.  Lena  S  Kal- 
hen,  Geo  G  Katz,  Gustave  A  and 
Louis  R  Katz  &  Fred  P  Sherwood 
to  B  C  Van  Emon  Elevators,  Inc. 
April    23,    1915 

.\pr.  22,  1915— EXPOSITION  SITE. 
BIythe  H  Henderson  to  Bay  City 
Bldg  Company Apr.   15,   1915 

Apr.  22,  1915— E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W 
Wilson  and  Jos  Martin  to  Bradley 
&    O'Reilly Apr.    20,    1913 

Apr.  23,  1915— E  MISSION  275  N  17th 
N  25xE  105.  Rose  Pignaz  to  Henry 
Conrad A9pr.    21,    1915 

Apr.  23,  1915— SE  POST  AND  MASON 
E  llOxS  137-6.  First  Congrega- 
tional Society  of  S  F  to  A  C  Wock- 
er.  April  21;  H  W  Johns-Manville 
Co,  Ap/il    21;   Stockholm   &   AUyn.. 

April    21,      Q15 

4 

LIENS   FILED 

.SAN    FRANCISCO    COUNTY. 


Apr.  17,  191.-)— E  JOICE  109  S  Sacra- 
mento S  2S-6  E  69-6  X  9-P  S  2  W 
60.  J  H  Johnson  vs  S  Harshbarger 
and    Wm    R    Bell $15 

Apr.  17,  1915 — X  TWEXTIETH  25  B 
Collingwood  25  by  75.  William 
Heidenreich  vs  John  H  and  Caro- 
line F  Palmer,  Geo  V  and  Frank 
McCausland  (as  McCausland  Bros) 
$236.65 

Apr.  19,  1915— N  TWENTIETH  25  E 
Collingwood  E  25xN  75.  Columbia 
Lumber  Co  vs  John  H  and  Caroline 
F  Palmer  and  Geo  V  McCausland 
$657.48 

Apr.  19,  1915— EXPOSITION  SITE. 
Bass-Hueler  Paint  Co  vs  North- 
west Constr  Co,  American  Oriental 
Concession  Co,  V  Cardashian  and 
Panama-Pacific  International  Ex- 
position   Co    $333.80 

Apr.  19,  1915— E  JONES  C7-6  S  Pine 
S  30xE  S7  6.  Michel  &  PfePfer  vs 
John     R     Schroeder $400 

Apr.  19.  1915—?;  TWENTIETH  25  E 
Collingwood  K  25xN  75.  Reinhart 
Lumber  &  Planing  Mill  Co.  $33S; 
1)  H  Clinton.  $169.50  vs  Caroline  F 
and  John  H  Palmer  and  McCaus- 
land   Bros 

Apr.  19,  1915— W  BUCHANAN  72  N 
Francisco  W  106  S  57  W  62  N  51 
W  23  N  86-4  E  191  S  to  beg.  O  F 
Larson  vs  Marine  Gardens  Cafe  Co 
and  Panama- Pacific  International 
Exposition     Co $325 

-Vpr.  19,  1915— N  TWENTIETH  25  E 
Collingwood  E  25xN  75.  Eureka 
Sash.  Door  &  Moulding  Mills.  $29.50: 
C  W  Higgins.  $395:  E  A  Howard, 
$70;  Harold  W  .McCausland,  $105: 
G  W  Shroyer,  $50:  C  L  Borse,  $82.50 
n  R  Brower,  $57;  R  A  Helgesson. 
$50;  Karl  Hassell.  $255;  Julius  E 
Hack,  $60.15;  .Marshall  &  Stearn.s, 
$1S0:  M  II  Gnecco.  $22.50;  M  W 
Furrell,    $151.20      vs    John    H      and 


■U'cdnesflay,      April      28, 


191  ; 


Caroline    F    Palmer      and    McCaus- 

land    Bros 

Apr.  19,  1915— NW  VAN  NESS  AVE  & 
Chestnut  N  365  W  145  N  90  W  115 
S  455  —  260.  Electric  Railway  & 
Manufacturers'  Supply  Co  vs  Pan- 
ama-Pacific Internationa!  l':xposi- 
tion  Co,  Julia  Rossi,  Thos  N  Fur- 
long, Cathe  Furlong,  Chas  Bone, 
Wm.  H  Irvine,  Maggie  Moosie, 
Michael    Moosie,    Carrie    E    Bridge, 

5  Lazzarini,  F  Michelis,  Mary  Gis- 
sler,  Chas  Bone,  J  Konrad  Jung, 
Bothin  Real  Estate  Co,  F  C  Dowl- 
ing,  Emma  S  Willard,  Albert 
Abrams,  Hugh  Farley,  X  Lippi 
Rosina  Re,  Giovanni  Maggiora, 
Rosa  Del  Carlo,  James  Venaglia, 
Bella  Maggiora,  Adele  Venaglia, 
Laura  Delia  Maggiora,  Orlando 
Lippi,  Pia  Lippi,  Linda  Lippi,  Ben 
Lippi  and  Adele  Venaglia,  $2417.03. 
F  A  Salih  and  M  A  Naify.  North- 
west Con  Co  vs  Same  and  V  -Car- 
deshian  American  Concessions  Co, 
$33,949.18;    Same    vs    Same $344J 

Apr.  20,  1915— SW  CHESTNUT  AND 
Van  Ness  Ave  VV  120xS  56.  Pacific 
Fire  Extinguisher  Co  vs  B  Frankel 
Jacob  Kessler,  Rose  Kessler,  J  H 
:Murphy   and   Ella   M   Rohlffs $225 

Apr.  20,  1915— EXPOSITION  SITE. 
W  P  Fuller  &  Co  vs  Northwest 
Constr  Co,  W  A  Ainslie,  Gilbert  M 
Anderson,  A  Tv'  Lewis  and  Panama- 
Pacific  International  Exposition 
Company     $171.75 

Apr.  20,  1915— NW  VAN  NESS  AVE 
and  Chestnut  N  365  W  145  N  90  W 
115  S  445  —  260.     Pacific  Hardware 

6  Steel  Co  vs  F  A  Salih  and  M  A 
Naify  (as  Northwest  Constr  Co),  V 
Cardashian,  American  XDri.ental 
Concessions  Co,  Panama-Pacific  In- 
ternational Exposition,  Julia  Rossi 
Thos  N  Furlong,  Cathe  Furlong, 
Chas  Bone,  Wm  H  Irvine,  Maggie 
and  Michael  Moosie,  Carrie  E 
Bridge,  S  Lazzarini,  F  Michelis, 
Alary  Gissler,  Chas  Bone  Jr,  Kon- 
rad Jung,  Bothin  Real  Estate  Co, 
F  C  Dowling,  Emma  S  Willard, 
Albert  Abrams,  Hugh  Farley,  E 
Lippi,  Rosina  Re,  Giovanni  Ven- 
aglia, Bella  Maggiora,  Adele 
Venaglia,  Laura  Delia  Maggoria, 
Oiiando  Pia,  Linda  and  Ben  Lippi, 
$432.97 

Apr.  20,  1915— NW  VAN  NESS  AVE 
and  Chestnut  N  65  W  145  N  90  W 
115  S  455  E  260.  George  W  Kneass 
vs  F  A  Salih  and  M  A  Naify  (as 
Northwest  Constr  Co)    $112 

Apr.  21,  1915— NW  VAN  NESS  AVE 
and  Chestnut  N  365  W  145  N  90  W 
115  S  455  E  260.  Arden  Plaster  Co 
vs  Northwest  Constr  Co,  Varhan 
Cardashian,  American  Oriental 
Concession  Co  and  Panama-Pacific 
International    Exposition    Co.. $204. 45 

Apr.  21,  1915 — E  TWENTY-SIXTH 
Ave  100  N  Taraval  N  25xE  120.  J 
H   Kruse    vs   Clair    Auger $340.99 

Apr.  21,  1915— EXPOSITION  SITE. 
The  Fink  &  Schindler  Co  vs  Phil- 
ippine Board  of  the  P  P  I  E.  W 
Barclay,  Director  General  of  the 
Philippine  Board  of  the  P  P  I  E, 
the  Government  of  the  Philippine 
Islands  and  Panama-Pacific  Inter- 
national   Exposition    Co $4354 

Apr.  21,  1915 — N  CALIFORNIA  137-G 
W  Devisadero  W  27-4  %xN  132-7. 
I..ouis  or  John  Schmidt  v.s  E  C 
Bletch   and   Mary  G  Dutton  ....  $1  05.35 
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Apr.  21,  1915— X  TWENTIETH  25  E 
Collingvvood  E  25xN  75.  Richmond 
Electric  Co  vs  John  H  and  Caroline 
F  I'almer  and  McCausland  Bros..$SO 
Apr.  21,  1915— N  UNION  137-6  W 
Leavenworth  W  20xN  137-6.  G 
Viglino  and  G  Viale,  co-partners 
vs  John  Ratto  and  G  Cristina,  Co- 
partners  and    C   O   Fauda $77 

Apr.  21,  1915— W  MOULTRIE  125  N 
Tompkins  N  25xW  75;  No.  718 
Moultrie.  The  Greater  City  Lum- 
ber  Co   vs   Sarah    and    Thomas    Mc- 

Namee     .?4  0 

Apr.  21,  1915— S  FRANCISCO  160-6 
E  Van  Ness  Ave  E  60xS  35.  M 
Alassoletti   vs    W    W   T    Berrill   and 

Lucius    L    Solomons $126.33 

Apr.  21,  1915— EXPOSITION  SITE. 
Arden  Plaster  Co  vs  Northwest 
Constr  Co,  Varhan  Cardashian,  Adj 
High  Commissioner  and  Executive 
Director*  from  Turkey  to  Panama- 
Pacific  International  Exposition 
Co  to  Ottoman  Empire  and  Pana- 
ma-Pacific International  Exposi- 
tion   Co $906.03 

Apr.  22,  1915 — W  COLE  90  N  Grove 
N  30xW  106-3.     V  Filippis  vs  Nellie 

Ryan     $2442 

Apr.  22,  1915— W  WEBSTER  47-7  78 
S  Grove  S  52-OVfsxW  97-6.  George 
Singewald    vs    Mary    L    McMamara 

$200.29 

Apr.  22,  1915— SE  FOLSOM  &  CORT- 
land  Ave  S  43  m  or  1  E  70  N  87  m 
or  1  SW  83  m  or  1.   Michel  &  Pfeffer 

vs    John    Bianchi     $469 

Apr.  22,  1915— N  TWENTY-FIRST  35 
E  Treat  Ave  E  25xN  100.  Redwood 
Manufacturers  Co  vs  S  F  Land  & 
Title    Co,    Chas    J    Grisez    and    H    R 

Pickens     $82.28 

Apr.  22,  1915- NW  VAN  NESS  AVE 
and  Chestnut  N  365  W  145  N  90 
W  115  S  455  E  260.  California  Door 
Co  vs  Northwest  Constr  Co,  Varhan 
Cardashian,  American  Oriental 
Concession  Co  and  Panama-Pacific 
International  Exposition  Co..  $309. 30 
Apr.  22,  1915- EXPOSITION  SITE. 
Pacific  Hardware  &  Steel  Co  vs 
Northwest  Constr  Co,  Varhan 
Cardashian,  adj  High  Commission- 
er from  Turkey  to  Panaama-Pacific 
International  Exposition  and  Pan- 
ama-Pacific International  Exposi- 
tion   Co    $108.50 

Apr.  22,  1915-^NW  VAN  NESS  AVE  & 
Chestnut  N  365  W  145  N  90  W  115 
S  455  —  260.  Hooper  Lumber  Co., 
$8365.61;  Jacob  &  Feykert,  $364.90 
vs  Northwest  Constr  Co,  V  Card- 
ashian, American  Oriental  Con- 
cessions Co,  cpn,  Panama-Pacific 
International  Exposition  Co,  Julia 
Rossi,  Thos  N  Furlong,  Catherine 
Furlong,  Charles  Bone,  William  H 
Irvine,  Maggie  Moosie,  Michael 
Moosie,  Carrie  E  Bridge,  S  Laz- 
zarini F  Michelis,  Mary  Gissler, 
Chas  Bone  Jr,  Konrad  Jung,  Bothin 
Real  Estate  Co,  F  C  Dowling, 
Emma  S  Willard,  Albert  Abrams, 
Hugh  Farley,  E  Lippi,  Rosina  Re, 
Giovanni  Maggiora,  Ross  Del  Carlo, 
James  Venaglia,  Bella  Maggiora, 
Adele  Venaglia,  Laura  Dell  Mag- 
giora, Orlando  Lippi,  Pia  Lippi, 
Linda    Lippi,    Ben    Lippi    and    Adele 

Venaglia     

Apr  22,  1915- E  VALENCIA  185  N  23d 
N  55xE  125.  Morris  Stulsaft  Co  vs 
Harriet  AI  Stevens,  H  C  Smith  and 
T    l.,oncono    $518 
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.\pr.  2.'),  ]!)15  — I?  VALENCIA  1S5  N 
23rd  N  55xE  125.  J  Marconi  vs 
Harriet   M  Stevens,   H  C  Smith   and 

T   Loncono    $11 1.90 

Apr.  23,  1915— W  FOURTH  AVE  75 
E  Anza  S  25xW  95.  Hicks  &  Folte 
vs    John    F    Haner $61 

Apr.  23,  1915— S  CHESTNUT  65  E 
Scott  E  45xS  25.  Henry  Ernst  & 
Sons  vs  W  E  Grant  and  Frank  and 
Cecelia    Miccalizzi     ....$201 

.\pr.  23,  1915— E  VALENCIA  280  S 
22nd  S  55xE  125;  Nos.  1155  to  1165 
Valencia.  P  E  Depaoli  vs  Harriet  M 
Stevens,  T  Loncono  and  Henry  C 
Smith     $34 

Apr.  23.  1915- W  BUCHANAN  72  N 
Francisco  W  70  S  57  W  62  N  51  W 
23  N  86  E  191  S.80  W  36.  J  W 
Hender  Roofing  &  Paving  Co  vs 
Marine  Gardens  &  Cafe  Co,  Pana- 
ma-Pacific  Iiitcriisitional   Co... $176. 40 

Apr.  23,  1915- E  VALKNCIA  NOS. 
1155  and  1165,  bet.  22nd  and  23rd. 
A  I  Mollis  vs  T  Loncono  and  H  C 
and    Harriet    M    Stevens $140 

Apr.  23,  1915— W  FOURTH  AVE  75  S 
Anza  S  25xW  95.  W  C  Premus  vs 
John    F    Haner $885.40 

Apr.  23,  1915— LOT  41  BLK  4,  Lake- 
view.  Spring  Valley  Lumber  Yard 
vs  Fi'ank  and  Genevieve  McCarthy 
and  Joseph   C  Stromswold $261.15 

Apr.  23,  1915— SE  CHESTNUT  AND 
Scott  S  25xE  110.  Gus  J  Peters  vs 
Frank  and  Cesira  Micalizzi  and  W 
E   Grant    $19 

Apr.  23,  1915— NW  CHESTNUT  AND 
Van  Ness  Ave  W  250xN  425.  G  C 
Lindauer  vs  Northwest  Constr  Co, 
American  Oriental  Concessions  Co 
and  Panama-Pacific  International 
Exposition    Co    $50 

Apr.  23,  1915— S  CHESTNUT  70  E 
Scott  E  38xS  25.  J  H  Kruse  vs 
Frank   and    Cecelia   Micalizzi .  $1056.67 

Apr.  23,  1915— W  FOURTH  AVE  75  S 
Anza  S  25xW  95.  Michaelk  &  Co 
vs  John  F  Haner $200 

Apr.  23,  191.5- W  FOURTH  AVE  75  S 
Anza  W  95xS  25.  Columbia  Co  vs 
John    F    Haner $844.14 

Apr.  23.  1915— NW  VAN  NESS  AVE 
and  Chestnut  N  365  W  145  N  90  W 
115  S  455  —  260.  I  P  Lipp  vs  North- 
west Constr.  Co,  V  Cardashian, 
Panama-Pacific  Internationa  Ex- 
position Co,  Julia  Kossi,  Thomas  N 
Furlong,  Catherine  Furlong,  Chas 
Bone,  William  H  Irvine,  Maggie 
Moosie,  Michael  Moosie,  Carrie  E 
Bridge,  S  Lazzarini,  F  Michelis, 
-Mary  Gissler,  Charles  Bone,  Jr, 
Konrad  Jung,  Bothin  Real  Estate 
Co,  F  C  Dowling,  Emma  S  Willard, 
Albert  Abrams,  Hugh  Farley,  E 
Lippi,  Rosina  Re,  Giovanni  Mag- 
giora, Ross  Del  Carlo,  James  Ven- 
aglia, Bella  Maggiora,  Adele  Ven-  • 
aglia,  Laura  Dell  Maggiora,  Or- 
lando Lippi,  Pia  Lippi,  Linda  Lippi, 
Ben    Lippi    $412.92 

Apr.  16,  1915— N  TWENTIETH  25  E 
Collingwood  E  25xN  75.  W  P 
Fuller  Co  vs  John  H  and  Caroline 
F    Palmer    and    McCausland    Bros.. 

$179.50 
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RELi:ASE  OF  LJENS 

SAN    F-RANCISOO    COUNTY, 

.\pi'.  22,  1915— S  PACIFIC  AVE  85  W 
f^evisadero  AV  45xS  127-8»/4.  O  F 
Larson  to  P  M  Fatjo,  L  V  Vezina, 
Smith   Bios  and   John  Smyth 
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().\KLA>D  A>D  AL.\MEDA  COUJiTY. 

lilOSlDKNCK  —  2  ."tor.v  and  ba.se, 
frame.  $4.0iiO.  Berkeley,  Alameda  Co., 
Tal.  .Architect,  .Iame.«  W.  Plachek, 
Aelu>.>!nn  Hldp..  l^erkeley.  Owner,  John 
.Mil'aithy.  The  dwelling  will  be  erect- 
ed on  ^-pri'ce  .<Jtrett  near  Kiinice,  and 
h:(.«  been  designed  to  contain  eight 
iocni.<,  two  baths  and  .-ileeping  porch. 
Irtvr'or  fini-'^h  will  be  of  pine  and 
hardwood.  Bed  room.«  will  be  finished 
wliiti'  enamel.  Hardwood  Moors  will 
be  i:.scd  in  the  living  room,  dining 
room  and  reception  hall.  Plan.s  pro- 
vide foi  furnace  heat  and  open  fire 
placc.>j.  .Mantel.<  will  be  of  tile  or 
brick.  Tile  wain.«cot  will  be  used  in 
the  bath  rooni.s.  .\n  automatic  water 
heatei-  i.s  .>jpeoitied.  Kxterior  of  the 
dwelling  will  be  covered  with  shingles. 
Plans  are  now  being  prepared  and 
work   will   be  done   by   Da.v   Labor. 

KKSinKXCH,  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tect. Merrill  Xewsom,  174S  Broadway, 
Oakland.  Owner,  G.  Gregory.  The 
dwelling  will  be  erected  on  -list  ave- 
nue and  Boulevard,  and  has  been  de- 
signed to  contain  six  room.s,  bath  and 
.sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  fui'nace  heat  and  open  fire  places. 
-Mantels  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchtn.  An  automatic  water  heater 
house  will  be  covered  with  cement 
plastei-  on  metal  lath.  Plans  are  being 
prepared  and  the  work  will  be  done 
by    Day   I^ibor. 

BK.<:mKXCK  —  1  .-stoiy  and  base, 
frame.  $:'.,(iO0.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  .James  McGuinness, 
5fil.")  Kast  Kith  street,  Oakland.  The 
dwelling  will  be  erected  on  West  Park 
Hnulev  ird,  and  has  been  designed  to 
contain  seven  rooms,  bath  and  sleep- 
ing poich.  Interior  llnish  will  be  of 
pine  and  redwood  with  some  hardwood 
^1•neer.  Hardwood  floors  will  be  used 
in  the  principal  looms.  lied  rooms 
will  be  finished  in  white  enamel.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  An  automatic  water 
healer  is  specified.  flxterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete ;ind  in  the  hands  of  the  owner 
who    will    do    the    work    by    Day    I.,abor. 

niCSlDKNCK  —  2  story  and  base, 
brick  and  fiame.  $7,000.  Oakland.  Cal. 
Architect.  Glenn  Allen,  nil  .Monadnock 
BIdg..  .S.  K.  Owner.  .Jennie  Haye.s.  The 
dwelling  will  be  erected  in  the  ::rock- 
er  Highlands,  and  lias  been  designed 
to  contain  eight  rooms,  two  b.iths  and 
sleeping  porch  and  a  garage.  Interior 
llnl.-h     will     be    of    pine    .•ind     h,-.  -  .1  wo.»|. 


ll.-iKJwood  lloors  will  be  used  tliroufiih- 
oiit.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished in  tile  and  equipped  with  high- 
grade  plumbing  .fixtures.  Automatic 
water  healei's  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
IMans   are   now    being   figured. 

liKSlDEXCE:  —  2  story  and  base, 
frame,  $3,riO0.  Piedmont.  Alameda  Co.. 
t'al.  Architect.  L'niversal  Drafting 
Hui-eau.  Inc..  1844  .ith  avenue.  Oakland. 
Owner.  R.  A.  McWilliams.  The  dwell- 
ing- will  be  erected  on  Vernal  avenue, 
and  has  been  designed  to  contain  seven 
room.--,  bath  and  sleeping  porch.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  white  enamel  in  the  bed- 
rooms. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot and  floors  will  be  used  in  the 
bath  room.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials    are    now    being    purchased. 

BESDIKXCE  —  i  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner.  A.  B.  Chase.  1521 
T9th  avenue,  '  Oakland.  The  dwelling 
will  be  erected  on  the  east  line  of 
I'eralta  avenue  south  of  Delaware,  and 
has  been  designed  to  contain  seven 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile,  the 
amount  of  $60  having  been  allowed  for 
each  mantel.  Bath  room  will  be  fin- 
ished in  tile.  An  automatic  watei' 
heatei-  is  specified.  The  dwelling  will 
be  cove'-ed  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  I^abor.  Materials  are 
now    being  pui  chased. 

BESIDEXCE  —  1  story  and  base, 
frame,  $2,500.  Berkeley.  Alameda  Co.. 
Cal.  Aichitect.  I'niversal  Drafting 
JUireau.  Inc..  1S4  4  5th  avenue.  Oakland. 
Owner.  M.  P.  Bra.scb.  The  dwelling 
will  be  erected  in  Xorthbrae,  and  has 
been  designed  for  a  five  room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  redwood 
H.iidwood  floors  will  be  used  in  the 
living  room  and  dining  room.  A  large 
open  fire  place  with  a  brick  mantel 
will  be  a  feature  of  the  living  room. 
\n  aulonuUic  water  heater  is  specified. 


Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  F'lans  are  complete 
.uid  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  I>^bor.  .Materials 
ai-e    being    purchased. 

KESDIEXCE  —  2  story  and  base, 
frame,  $9,000.  Oakland.  Cal.  Archi- 
tect. Schirmer,  Bugbee  &  Co..  Dalziel 
Bldg..  Oakland.  Owner,  Mr.  Forest. 
The  dwelling  will  be  erected  in  Crock- 
er Highlands,  and  has  been  designed 
for  a  ten-room  bouse  with  three  bath 
rooms  and  a  separate  garage.  Interior 
finish  will  be  of  pine  and  hardwood 
with  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  through- 
out. Bath  rooms  will  be  finished  in 
tile  and  equipped  with  high-grade 
plumbing  fixtures.  Furnace  heat,  a 
hot  water  circulating  system  and  open 
fire  places  are  specified.  Mantels  will 
be  of  tile  and  stone.  Bath  rooms  will 
be  finished  in  tile.  Exterior  of  the 
dwelling  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now   being   taken. 

UESIDEXCE  —  1  story  and  base, 
frame.  $2,000.  Oakland.  Cal.  Archi- 
tect, Universal  Drafting  Bureau,  184-1 
5th  avenue.  Oakland.  Owner,  R.  A. 
McWilliams.  The  dwelling  will  be 
erected  in  Fourth  Avenue  Heights,  and 
has  been  designed  for  a  five-room 
dwelling  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
There  will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plast»»r  on  metal  lath. 
Plans  are  complete.  The  work  will  be 
done  by  Day  I..abor.  Materials  are 
now   being   purchased. 

KESIIMOXCE  —  m  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tect, Universal  Drafting  Bureau.  1S44 
5th  avenue,  Oakland.  Owner,  l">r.  Cald- 
well. The  dwelling  will  be  erected  on 
I'iedmont  avenue,  and  has  been  de- 
signed for  a  six- room  dwelling  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood  with 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Bath  rooms  will 
be  finished  in  tile.  Mantels  will  be  of 
brick.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  I.dibor.  Materials  are 
now    being   purchased. 

KESIDEXCE  —  1  story  and  base, 
frame.  $2,500.  Alameda.  Alameda  Co.. 
Cal.  Architect,  I'niversal  Drafting 
Bureau,  1S4  4  5th  avenue,  Oakland. 
Owner,  Benj.  F.  Kopf.  The  dwelling 
will  be  erected  in  \\aterside  Terrace, 
and  has  been  designed  for  a  five- room 
house  with  bath.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
lloors  will  be  used  In  the  living  room 
and  dining  room.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Imitation  tile  wainscot  will  be 
vised    in   the   bath    room.      .\n   automatic 
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water  Tieater  Is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment pla.ster  on  metal  lath.  Plans  are 
heing  prepared  and  the  work  will  be 
done    by    Day    Labor. 

lUO.SlDlONCE  —  1  story  and  base, 
frame,  $2,500.  Piedmont,  Alameda  Co.. 
Cal.  Architect,  Universal  Drafting 
Bureau,  1844  .')th  avenue,  Oakland. 
Owner,  Mr.  Turner,  Primrose  Apart- 
ments, Piedmont.  The  dwelling  will 
be  erected  in  Nova  Piedmont,  and  has 
been  designed  for  a  five-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior tinish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
two  principal  rooms.  There  will  be  a 
large  open  tire  place  in  the  living 
loom.  Mantels  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  being 
prepared  and  when  complete  trie  work 
will   ho  done  by  Day  Jjabor. 

HOSPITAI.,  ADDITION  —  li  story, 
brick  and  steel,  $12,000.  Oakland,  Cal. 
Architect,  Walter  .f.  Mathews,  927 
Broadway,  Oakland.  Owners,  Merritt 
Hospital.  The  building  will  be  in  the 
nature  of  an  addition  to  the  nurses* 
quartor.s  and  will  be  erected  at  the 
corner  of  Hawthorne  and  Webster 
streets.  There  will  be  eight  living 
rooms,  each  with  private  bath.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Hardwood  floors  will  be  used. 
•Steam  heat  will  be  supplied  from  the 
central  plant  in  the  present  building. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  pressed  brick.  Plans  are 
complete  and  subtigures  are  now  be- 
ing taken  by  the  architect. 

MBltARY— 2  story  and  base,  brick, 
$10,000.  Berkeley,  Alameda  Co.,  Cal. 
.\ichitect,  \V.  H.  Katcliff,  Jr.,  First 
National  Bank  Bldg.,  Berkeley.  Own- 
ers City  of  Berkeley.  Plans  for  a 
branch  library  which  is  to  be  erected 
on  the  corner  of  San  Pablo  and  Uni- 
versity avenues  have  been  completed 
and  are  now  out  for  figures.  The 
building  will  contain  two  reading 
rooms,  stack  room  and  office  for  the 
librarian.  Interior  finish  will  be  of 
pine  and  hardwood.  Maple  floors  will 
be  used  in  the  reading  rooms  and  stack 
room.  A  central  heating  system,  prob- 
ably hot  air,  will  be  installed.  .Metal 
book  stacks  are  specified.  Exterioi- 
of  the  building  will  be  covered  with 
pressed  brick.  Bids  will  be  opened  on 
-May  11th  at  10  a.  m.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitect. 

WAKEHOUSE  STEEL  FRA.ME— Cost 
not  stated.  (Oakland  Cal.  l-^ngineer. 
Harbor  Engineer,  City  Hall,  Oakland. 
Owners,  City  of  Oakland.  Plans  have 
been  completed  and  figures  are  now 
being  called  for  the  construction  of  a 
steel  frame  for  the  one-story  steel 
frame  warehouse  to  be  erected  on  city 
property  parallel  with  the  quay  wall 
between  Jefferson  and  Grove  street.s. 
The  building  will  cover  an  area  of  102 
by  91  feet.  Bids  will  be  opened  on 
April  29th.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
City   Clerk. 

.SCHOOI_2  story  and  base.  Cla.'ss  C 
constrnotion,     $70,0(10.       Beikeley,     Ala- 
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meda    Co.,    Cal.      Architect,    William    H.  metal    work,    electric    work,    pluiubiiig, 

Hatclift',  Jr.,  First  National  Bank  Bldg.,  plastering,  and   painting.     An  award  of 

Berkeley.       Owners,    City    of    Berkeley.  contract  will  be  made  shortly. 

A    large    number    of   segregated    figures  „              ^,          .  ^. 

•       1              ..,..,    J     ^         X..  Preparatlou  of  the  Site. 

were    received    on    April    23rd    for    the 

construction  of  this  building.     No  defi-       D.    O.    Church    Co $'j,i'jii 

nite    action    has    been    taken      by      the       W.   D.   Henderson   7,670 

Board    of    Edudation.      A    complete    list       J-    D.    Westerlund    6,590 

of   the  various   figures  received   will   be       Lester   H.    Stock    ."),760 

found    under    the    heading    of    Oakland       ^^-    E.    Franks    6,749 

and    Alameda  County   in   this   issue.  0''°    Schubert    7,960 

THEATRE— 1     story,     frame.       $5,000.        ^^^^^    Penny    7,200 

Oakland,     Cal.       Architect,       J.       Henry  „     ^     J^'^""^  «"«»  S*«°«  "^^"^     . 

Boehrer.    Dalziel    Bldg.,    Oakland.    Own-        f?:    9:,  ^^""'f    ^^ »20,414 

....     ,,       „.       ,     ....         .  VV.    D.    Henderson    21.01.. 

ers   name    withheld.      The    building   has       Arthur    Arlett    22  068 

been     designed     for    a    moving     picture       Mealey    &    Collins    19.850 

theatre    and    will    be    erected    on    Tele-        Isaac     Penny     21  940 

graph    avenue    near    41st    street.       The  Heatlu{$  aud  Veutilatin^. 

theatre  will  haVe  a  seating  capacity  of       Carl    T.    Doell    $  8,696 

250    people.       Interior    will    be    finished       Robert    Dalziel    9,9i:i 

in  pine.     There   will   be  special   electric       J.    C.    Hurley    &    Co 9.295 

work    and     sheet    metal     work.       Exte-        H.    W.    Van    Pelt   10.640 

rior  will   be  covered   with   cement  plas-        Siebert    Co 9,497 

ter  on   metal    lath.      Plans   are   now   be-       "^-    E-    O'Mara    10,977 

ing    figured  Walter    Mork    9,000 

APART.MENT     HOUSE-:!     storv     and       ^^'^''"'^   ^'"■«'   Extinguisher  Co 9,845 

base,   frame  and   brick,   $40,000.      Berke-        '^Y    ^"^'"^^"".'"^    ^o 11..597 

,  .,  ,         „  „   ,        .      u-..     »  Johnson    Service    Co 11,720 

ey.       Alameda      Co.,      Cal.      Architects,       wittman-Lym?,«    Co 10.980 

Rousseau    &    Rousseau,    HO    Sutter    str- 

eet  street,  S.  F.     Owners,  Rivers  Broth-  Carpe.Hrv    Work. 

ers.      The    building    will    be    erected    on  _      ^ 

^,  X.         ^  ^.    4    ,.1.  ■,  ^    ,  D.     O.     Church    Co $22,o2G 

the  southeast  corner  of  Ashby  and  Co  -  t-..                 *  ^   .  ,         ^                            ,/ 

^      .         ^   ^  DunnavantOakley    Co 21,349 

lege  avenue,  and  has  been  designed  for  ^,.     y     Leiter   &    Sons                              ''7  757 

stores  on   the   first   floor  of  which   there       i^.^^^     Penny    Z'Z''ZZZ  2o!460 

will    be   'seven    beside    the    entrance    to  Phil    Sheridan                                            '>7'''0'' 

the      apartments      above.      Upper      two  Lester    H    .Stock                                      21  077 

floors  will  be  arranged  for  a  number  of       Walter    Sorenson    21.699 

two  floors  will  be  arranged  for  a  num-        Stockholm    &    Allyn    23.677 

ber  of  two  and   three  room  apartments.       J.     Wendering    20,300 

All  apartments  will  have  wall  beds  and        W.    D.    Henderson    20.988 

private   bath    looms.   Interior   finish   will        City    Construction    Co 22,825 

be    of    pine    and     redwood.       Hardwood        Heckenroth   &   Schell   19,997 

floors    will    be    used    in    the    living    and  .Sheet   Metal   Work. 

dining  rooms.      Plans  provide  for  steam        W.     D.     Henderson     $   4,572 

heat,  hot  water  system,  vacuum  clean-       Siebert    Co 3,262 

ing    and    high-grade    plumbing.       Bath        Lester    H.    StocK    3,604 

rooms  will  be  finished  in  tile.     Exterior       Capitol    Sheet    Metal    Works 3.581 

of  the  building  will  be  covered  with  ce-        I''<?al   Cornice  Co 3.172 

ment  plaster  on  metal  lath  and  pressed  ^''^^'"  ^'^^^^   ^^^^^   ^  Plumb.   Co     3.465 

brick   veneer.      Plans   are  complete  and       n  ^''^'■,  .^°!'''/V:-" 'tVA 

figures  are  now   being  taken.  n     «'    !^;,  f  ,"  ^"  ^\  "";^ ''!   - 

U.    S.    Metal    Products    Co 3.655 

r<tn«..<>«io    k^«.^A^A  Western    Furnace    &    Cornice    Co     2.955 

Contracts  Awarded.  ,,^^^^    p^^^^    ^^^^ 

BUIDCi':— Ueinfoiced       concrete,     $S,-  Electric   Work. 

5110.      Oakland.    Cal.      Engineer,    County        Butte   Eng.   &    Elect.   Co $   2,450 

Surveyor,    Oakland.      Owners,    Alameda       ^^^    Elect.    &    Cons't    Co 2,395 

County.       Contractor    Thomas     B      Rus-  -Bradshaw    Elect.    Co.    (no   check)      2,075 

sel.     Hayward.       Contract    price     $8,590.       Capitol    Elect.    Co 2,290 

Berkeley    Elect.    Co 2.568 

;^ Gen.    Elect.    &    Cons't    Co 2.238 

'         '  H.    S.    Tittle    2,300 

Bids  Opened  For  "  ""' """n,.:. 

tjCrKGlCy   OCnOOi         -^cott    company    3,995 

Wittman,   I..yman   &   Co 4,350 

^  ......  „  George    Stoddard     3,215 

.SfKreKuteil     KlKUreM    Keoeived    lor    Her-  ,-      j       •    ,      ,,,     c.          ,      ^                              r,\c. 

keley    .SH.o»I-C«„tnu.t    Will    He  1' ''ederick    W.    SnoOk    Co 3.284 

A.var.le.l   i..   a   1>»,    „r  Two.  ^  ^"""^^    ^-    ^'^"°" ^'-'^'^ 

.1.    B.    Cruz 3.667 

•1.     E.     0*Mara.  .»  .  .    .  3  983 

Bids    were    opened    by    the    Berkeley        a      .M      Poulsefl^  3541 

Board    of    Education      at      the       Friday  Eugene    Ehret     ...'.'.'.'.'.'.'.'.'.'.'.'.'.'.      3;887 

tnormng    session    for    the    construction       earl    T.    Doell 3,869 

of    the    two-story    and    basement    Class  iji      #     i 

C    school    building      to      be      erected    on  ,,.      ,,     „      ^      i-iaMerinR. 

property    at    the    corner    of   Oregon    and  .•   ,'.'•    "^^"d'.rson $   4.329 

Russell    streets.      The   building   was   de-        ^^  ""am    Makin 3.650 

signed  by  Architect  W.   H.   Ratcliff,   Jr.        <5eorge    Dixon    L-,997 

First    National    Bank    Bldg.,    Berkeley!       C.reenbank     Plastering    Co 3.925 

The    estimated    cost    for    the    work    was       '^aac    Penny     3,850 

placed    at    $70,000.      Separate    bids    were  I'nlntinR-. 

taken    as    follows:      Preparation    of    the       ^^'-    '  *•    Hender.snn $   3.337 

site,  brick  and  stone  work,  heating  and       '*•    >'ielinsk>-    2,180 

ventilating,      carpentry        work,     sheet     C.    .M.    Ecklund 2,200 
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Lester    H.    Stock 2,308 

Isaac    I'enny    2,394 

A   bid  of  $71,898  for   the  general  con- 
struction    was       submitted     by       Boyd- 
Kerr    &    McLean    of    San    Francisco. 
4 

Buildlu^  Coutracts   Awardeti. 
Oiikliiiid. 

\«».        <)%vner.                      Coiitrnctop  Amt. 

711      Hrosio      Uaineri  -CjO 

71:i     Touchaid      Trow  500 

713  Kopperud      Kopperud  400 

714  Weschcke      Volkman  ooO 

715  Flench      lohnson  aOO 

716  Mlvorstein      Cook  400 

I'l      Mount      Knowles  iiOOO 

71 S      Newly      Newly  1000 

719  MacGregor      Macdrepor  l-jOO 

720  MacGregor     MacC;reKor  IhOO 

721  MacGregor      MacGregor  IhOO 

722  Schnoor      Bradhoff  24o0 

723  Peralta      Harris  1800 

726      Hoffman      Bovvers  6o0 

728      McGuinness     (Twner  3000 

7->9      Nason      Lydikson  600 

730  Peterson      Lydikson  1600 

731  Woodburn      Woodburn  2o00 

733  .lackson      Sommarstrom  2900 

734  Alta    Piedm't     .  ..Hurtchaell  <91 

735  Plunkett Oakley  3101 

737  Mancini      Boehrer  4300 

738  Chase     ...Chase  3000 

739  Oakland     Glaze  3o614 

746      Wat.son      Welsh  3675 

749  Steele     Steele  1800 

750  Hocchinl     Benassini  900 

751  Merritt    Hsptl .    Christensen  12000 

752  I^bor     Chambers  2o00 

753  Butcher     Bender  400 

754  Luirsone     Luirsone  14o0 

755  Jamieson    , Jamieson  500 

756  Okd    Bk    Svgs Mangrum  2000 

757  Lewis     Stone  400 

758  Darling     Gordon  400 

759  Garden     Blabon  600 

760  Marquise      ........  Marquise  1800 

761  Wetzel     Wetzel  1000 

762  Magneson     Magneson  600 

763  Howland      Howland  1000 

765      Peppin     Peppin  2000 

ALTERATIONS 

(711)  NO.     3481     Harlan,       Oakland. 
Alterations. 

Owner L  Brosio. 

Aichitect  .  .  .None. 

Contractor.  .D.   Raineri,   872   4ord,  Okd. 

COST,  $430 

ALTKRATIONS 

(712)  NO.    406   LKE,    Oakland.      Alter. 

Owner Miss     Touchard,     Premises. 

Architect  .  .    None. 

Contractor.  .Chas.     L.     Trow,     835  38th, 
Oakland. 

COST,  $500 


OFFICE 

(713)      E    HIGH    Kill    N    California   Rail- 
way,      Oakland.       (Jnc-.story       2-room 

O  til  CO. 

Ownei- \.        H.        Kopperud,       4217 

Boulevard,   Oakland. 
.\ichitect  .  .  .  None. 
Lay's    work.  COST,    $IOO 


ALTKUATlONs 


(714)      NO. 
Oakland. 

(Jvvner 

Architect  .  . 
Contractor . 


537S       LOCKSLIOY       AVE., 
Altei'ations    and    additions. 

.Mrs.    E.    U'eschcke,    Prem. 

.  None. 
E.        A.        Volkniann,        1974 

Hayes,     (lakland. 

COST,    $550 


ALTERATIONS 

(715)      NO.  678       NINTH.       tiakland. 

A  Iterations. 

Owner F.   M.   French,    ."i  1  u    10th   St., 

Oakland. 
Architect  .  •  .  None. 

Contractor ..  .lohn.inn       S;     Turner,     5817 
ncrideiit;il,     (ilul. 

("dST,    $."iiiO 
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ALTERATION'S 

(716)      NO.       720       LINDEN,       Oakland. 

Alterations. 
(Jwner II    Silverstein.    560    Broad- 
way,   Oakland. 
Architect  .  .  .  None. 

Contractor.  .L.    T.    Cook,    543    30th.   Okd. 

COST,   $4  00 


l)\\  KLLING 

(717  1  W  .\1IIIA  VISTA  132  S  Alta 
Vista.  Oakland.  Two-story  8-room 
dwelling. 

Owner A.      J.    Mount,       583      Mira 

Vista    Ave.,    Oakland. 
Architect  ..  .Wm.       Knowles,       Central 

Bank    Bldg.,    Oakland. 
Contractor.  .  Wm.        Kjiowles,       Central 
Bank    Bldg.,    Oakland. 

COST,   $5000 


DWELLING 

(71S)  W  EIGHTY-SIXTH  AVE  166 
S  Dowling,  Oakland.  One-story  5- 
room  dwelling. 

(Mvner J.   A.   Newly.   1528   88th   Ave 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


DWELLING 

(719)      W      EVERETT    236      N      E-38th, 
Oakland.    One-stoiy    5-room    dwelling 

Owner C.   M.   MacGregor,   470    13th, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $1500 


DWELLING 

(720)      W    EVERETT       193    N      E-38th, 
Oakland.    One-story    5-room    dwelling 

Owner C.    -M.   MacGregor,   470    13th, 

Oakland. 
.Architect  .  .  .  None. 
Day's   work.  COST,   $1600 


DWELLING 

(721)      W    EVERETT      150      N     E-38th, 
Oakland.    One-story    5-room    dwelling 

Owner C.   M.   MacGregor,   470    13th, 

Oakland. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $1600 


DWELLING 

(722)      W  CLAUE.MONT  AVE  40  S  59th, 
Oakland.      One-story    6-room    dwllg. 

Owner P.      Schnoor,    5905      Clare- 

mont   Ave.,   Oakland. 
.Aichitect  . .  .None. 

Contractor.  .C.    O.    Bradhoff,    911       55th. 
Oakland. 

COST,    $24  50 


DWELLING 

(723)  E  RHODA  AVE  245  N  Made- 
line, (Oakland.  One-story  5-room 
dwelling. 

Owner Peralta    Investment    Co. 

Architect  .  .  .None. 

Contractor.  .Harris   &    Hudson,    1957    E- 
38th.    Oakland. 

COST.    $1800 


ADDITION 

(726)      NO.      S59    FIFTY-EKJHTH,   Oak- 
land.     Addition. 

Owner lohn   .M.   Hoffman,  839  58th, 

Oakland. 
-Architect  .  .  .None. 

Contractor.  .  Bowers     Bros.,     2568    Shat- 
tuck   Ave.,   Berkeley. 

COST,    $650 


DWELLING 

(728)      W   PARK    BLVD.  450  N   Brighton 

Ave.,      OaUl.iiKl.        (ine-.>story      7-room 

dwelling. 
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(Jwner James  Mct^uinness,  5615  E- 

16th.   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $3000 


ADDITION 

(729)      W   DLMOND  AVE,  end  of  street. 
Oakland.     Addition. 

Owner Captain    Nason.    Premises. 

Architect  .  .  .None. 

Contractor.  .Geo.      H.      Lydikson.      1244 
29th    Ave.,    Oakland. 

COST,   $000 


.\ichitect  . 
Contractor 


DWELLING 

(730)  S    E-EIGHTH    100    W    36th    Ave., 
Oakland.      One-story    4-room    dwlg. 

Owner Thos.     Petersen,     Cor.     36th 

Ave.    and    E-8th.    Oakland. 
None. 

Geo.      H.      Lydikson.      1244 
29th    Ave..    Oakland. 

COST,    $1600 

DWELLING 

(731)  E    VISTA       360    N       Wellington. 
Oakland.      One-story    6-room    dwlg. 

Owner Paul      E.    Woodburn,      3965 

Greenwood    Ave.,    Oakland. 
.\rchitect  .  .  .None. 
Day's  work.  COST,  $2500 


DWELLING 

(733)  PARK  BLVD.  (4th  Ave)  40  E 
Portland  Ave  N  43x100.  Oakland.  All 
work    for   one-story    5-room   dwelling 

Owner A.   L.   Jackson.  Oakland. 

Architect  .  .  .None. 

Contractor .  .M.      F.      Sommarstrom.      35 
Ross    Ave..    Oakland. 

Filed  Apr.   20.  '15.     Dated  Apr.   19.  '15. 

Frame    up    14 

Brown    coated    14 

Completed    and    accepted V4, 

lid    da  J  8    after % 

TOTAL   COST.    $2900 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRA.ME    DWELLING 

(734)  LOT  45  and  ptn  Lot  46  lying  W 
line  diawn  parallel  to  W  boundry 
line  Lot  46  and  distant  at  L  10  E 
therefrom  .Map  Crocker  Highlands, 
Oakland.  Plumbing  work  and  fix- 
tures, water  piping  and  fixtures  and 
gas  piping,  etc.,  for  two-story  and 
basement    frame   dwelling. 

Owner Alta     Piedmont     I..and    Co., 

Oakland. 
-Architect  ...  H.    H.    Gutterson,    SO    Post. 

San  Fiancisco. 
Contractor .  .G.    T.      Burtchaell    and      D. 
Crowley.     1621     Broadway. 
Oakland. 
Filed   .\pr.   20.    15.      Dated   Apr.    17,  '15. 

Roughed    in     $390 

Completed    and    accepted 200 

Usual    35    days 200 

TOTAL  COST.  $791 
Bond,  $400.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  88  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 


DWELLING 

(735)      E     PARK     BLVD     115    S     E-33rd, 
Oakland.      Tw'o-story    7-room    dwlg. 

Owner Cyrilla      J.    Plunkett,      Jr.. 

2129    E-28th.   Oakland. 
Architect  ..    -Alvin    J.    Stern.    306     14th. 

Oakland. 
Contr.ictor.  .  W.    R.    Onkloy,       1911     65th 
Ave.,    Oakl.'ind. 

COfiT,    $3101.50 
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THEATRE 

(737)  W  TELEGRAPH  AVE  S6  N  41st 
Oakland.  One-story  moving  picture 
theatre. 

Owner Frank      Mancini,    506    55th, 

Oakland. 
Architect  ..  .J.    Henry    Boehrer,    Delger 

Bldg.,    Oakland. 

Contractor.  .Boehrer  &  Legault,  Delger 

Bldg.,    Oakland. 

COST,   $4300 


DWELLING 

(738)  E  PERALTA  AVE  80  S  Dela- 
ware, Oakland.  Two-story  7-room 
dwelling. 

Owner A.    B.       Chase,     1521       79th 

Ave.,    Oakland. 

Architect  ..  .None. 

Day's  work.  COST,  $3000 


FRAME   SCHOOL 

(739)  SW  FIFTH  AND  LINDEN,  Oak- 
land. Two-story  16-room  frame 
School. 

Owner City    of    Oakland. 

Architect. .  .J.       J.    Donovan,      Security 

Bank    Bldg.,    Oakland. 
Contractor.  .R.      Glaze,    1011      Franklin, 
Oakland. 

COST,    $35,614 


DWELLING 

(746)      W    OPAL   200    S    42nd,    Oakland. 
Two-story    8-room   dwelling. 

Owner C.    A.    Watson,    34th    E    of 

Grove,    Oakland. 
Architect  .  .  .None. 

Contractor.  .Welsh      &      Rogers,      3603 
Kingsley,    Oakland. 

COST,    $3675 


ALTERATIONS 

(747)  NO.  1444  BROADWAY,  Oakland 
Mill  work  for  alterations  to  office 
building. 

Owner Realty    Syndicate,    Oakland 

Architect.  .  .Hamilton   Murdock   and   W. 
H.  Crim,     Jr.,  425     Kearny, 
San   Francisco. 
Contractor .  .Burnham,    .Standeford    Co., 
Inc.,    1st    and    Washington, 
Oakland. 
Filed  Apr.  21,  '15.     Dated  Apr.  15,  '15. 
All      work      delivered      except 

cabinet     $424.25 

All   work   delivered 424.25 

Usual    35    days 283.00 

TOTAL  COST,  $1131.50 
Bond,  $570.  Surety,  U.  S.  Fidelity  & 
Guarantee  Co.  Limit,  as  soon  as  pos- 
sible. Limit,  none.  Specifications  only 
filed. 


DWELLING 

(749)  S  THIRTY-EIGHTH  125  E 
Broadway,  Oakland.  One-story  five- 
room  dwelling. 

Owner Wm.     Steele,     306S     Brook, 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,   $1800 


ALTERATIONS 

(750)      NO.       1794       NINTH,       Oakland. 
Oakland.     Alterations. 

Owner P.  Bocchini,  Premises. 

Architect  . .  .None. 

Contractor.  .Peo    Benassini,    5250    Boyd 
Ave.,    Oakland. 

COST,   $900 


ADDITION 

(751)  NW^  HAWTHORNE  &  WEBSTER 
Oakland.  Two-story  brick  and  steel 
addition  to  hospital. 

Owner Samuel     Merritt     Hospital, 

Premises. 
Architect  ..  .Walter      J.    Mathews,      927 

Broadway,    Oakland. 
Contractor.  .Christensen         Bros.,        237 
Wayne  Ave.,  Oakland. 

COST,    $12,000 


DW^ELLING 

(752U      SE  FORTY-SECOND  A.--J 

Manila,   Oakland.     One   and  one-half- 
.story   5-room  dwelling. 

Owner F.     J.     Labor,     6166     Dover, 

Oakland. 
Architect  ...None. 

Contractor .  .J.      F.      Chambers,      Plaza 
Bldg.,  Oakland. 

•     COST,   $2500 

ADDITION 

(753)      NO.    1311    NINETY-SIXTH   AVE., 
Oakland.      Addition. 

Owner Steve    Dutcher,    Premises. 

Architect  .  .  .None. 

Contractor.  ..John      Bender,      1243      89th 
Ave.,    Oakland. 

COST,    $400 


DWELLING 

(754)  W   MAGNOLIA   110   S   28th,  Oak- 
land.    One-story  6-room  dwelling. 

Owner E.    Luirsone,     2516    Poplar, 

Oakland. 
Architect  .  .  .None. 

Day's    work.  COST,    $1450 

ALTERATIONS 

(755)  PARK    AND    BLANDING    AVE.. 
Alameda.     Alterations. 

Owner Rhodes        Jamieson,       1520 

Park,   Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,    $500 


ALTERATIONS 

(756)      NE    TWELFTH    &    BROADWAY, 

Oakland.      Alterations. 
Owner Oakland      Bank    of      Svgs., 

Premises. 
Architect  ..  .Walter    D.    Reed,    Oakland 

Bk   of   Savings   Bldg.,    Okd. 
Contractor.  .Mangrum      &      Otter,      561 

Mission,    San    Francisco. 

COST,    $2000 


REPAIRS 

(757)      NO.    384    SIXTH   AVE.,    Oakland. 
Repairs. 

Owner Irvine    C.    Lewis,    Premises. 

Architect  .  .  .None. 

Contractor.  .E.   P.   Stone,   1212   Garrison, 
Berkeley. 

COST,    $400 


(758)      NE    E-TWENTY-FOURTH    AND 
9th    Ave.,    Oakland.      Garage. 

Owner Mrs.   Darling. 

Architect  .  .  .None. 

Contractor.  .L.    D.     Gordon,     5142     Con- 
gress Ave.,  Oakland. 

COST,    $400 


DWELLING 

(759)  SW  SIXTY-THIRD  AVE  AND 
Fortune  W^ay,  Oakland.  One-story  3- 
room  dwelling. 

Owner Cora  V.  Garden. 

Architect  . .  .None. 

Contractor.  .C.    M.    Blabon,    3424    Chaun- 
cey,  Oakland. 

COST,    $600 


DWELLING 

(760)  E  OXFORD  400  N  Los  Angeles 
Ave.,  Oakland.  Two-story  5-room 
dwelling. 

Owner P.  E.  Marquis,  2S27  Russell 

Oakland. 
Ai-chitect  .  .  .None. 
Day's    work.  COST,    $1800 

DWELLING 

(761)  B  PERALTA  420  N  Oilman, 
Oakland.     One-r,tory  4-room  dwlg^ 

Owner L.    A.    Wetzel,       1633    Jose- 
phine,   Oakland. 
Architect  .  .  .None. 
Day's   work.  COST.    $1000 

ADDITION 

(762)  W  COLLEGE  ],-)0  S  Derby.  Oak- 
land.     One-story    4-room    dwelling. 

Owner Christena     Magneson,     2712 

College  Ave.,  Oakland. 

Architect  . .  .None. 

Contractor.  .O.   M.   Magneson,    2712    Col- 
lege Ave.,  Oakland. 

COST,    $600 


DWELLING 

(763)  W^  THIRTY-NINTH  325  .S 
Boulevard,  Oakland.  Two-story  5- 
room  dwelling. 

Owner W.    H.   Howland, 

Architect  .  .  .None. 

Day's   work.  COST,    ?1000 


DWELLING 

(765)      E    LAVERNE    100    N    Boulevard, 
Oakland.     One-story  6-room  dwlg. 

Owner J.    B.    Peppin    Jr.,    San    Le- 

andro. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


Bnildlagr  Contracts   Airarded. 


Berkeley. 


No. 

724 


7S2 
7o6 
748 
764 
(766) 


Owner 


Contractor     Anit. 


Allison     Larsen 

Peake     Bailey 

Donnolly     Hughson 

Olafson .  ..Olafson 

Dabney     Booth 

Lalky     Pearson 

Acheson     Kidder 

766     Dabney     Wold 


1000 

2900 
500 

1250 
20000 

5000 
20000 
22498 


DWELLING 

(724)      E       MATTHEWS    60    N      Derby, 

Berkeley.      One-story    4-room    dwlg. 
Owneer C.    H.    Allison,    34    Brook- 
side    Ave.,    Berkeley. 
Architect  . .  .None. 

Contractor.  .R.      J.    Larsen,       339    63rd, 
Oakland. 

COST,    $1000 


DWELLING 

(725)      E    COLUSA      40    S    Posen,      Ber- 
keley.     One-story    6-room    dwelling. 
Owner F.   R.   Peake   Co.,   2127  Uni- 
versity   Ave.,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .Fred   E.   Bailey,    1803   Carl- 
ton,  Berkeley. 

COST,    $2900 


DWELLING 

(727)      N    PARKER    150      E    California, 

Berkeley.     One-story   3-room  dwlg. 
Owner R.   M.   Donnolly,   1725   Carl- 
ton, Berkeley. 
Architect  .  .  .None. 

Contractor .  .Hughson   &   Donnolly,    1608 
Stuart,   Berkeley. 

COST.    $500 


Ui) 


1J\\  KLl.lNU 

(732)      X    RUSSELL   130    E      San    Pablo 

Ave.,      Berkeley.      One-story      5-room 

dwelling. 

Owner Elmer    Olafson,    351       Athen. 

San  Franci.sco. 
Architect  .  .  .None. 
Day.s   work.  COST.    $1250 

AF'ARTMENTS    AND    STORES 
(73f,)      SE    COLLEGE    AVE    &    DERBY, 
Berkeley.  Three-story        36-room 

apartments  and   2  stores. 
Owner Mrs.  L.  Dabney,  2730  Web- 
ster,   Berkeley. 
.Aichitect  ...W.   L.   Schmolle,    1G6   Geary 

San    Francisco. 
Contractor.  .,1.   M.   Booth,   2730   Webster, 
Berkeley. 

COST.    120,000 

DWELLING 

(74  8)      E   ARCH    369    N   Vine,   Berkeley. 

Three-.story    11 -room   dwelling. 
Owner Mary  A.  Lalky,  1905  Berry- 
man,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .Ben    Pearson,    2403    Grant, 
Berkeley. 

COST.   $5000 


CLASS  "C"  STORE   BUILDING 
(704)      NW    UNIVERSITY      AVE      AND 
Home.    Berkeley.      One-story    2-room 
Class   "C"  store  building. 

Owner Wm.    Acheson.    Berkeley. 

Architect  ..  ..lames    W.    Plachek,    Ache- 
son    Bldg..    Berkeley. 
Contractor.  .Kidder  &  McCullough,  2025 
Addison.    Berkeley. 

COST,    $20,000 


UUILUlNi;    AND    EXGhNEEKlNG    NEWS 

AJ/fERATlONS 

(7'42)      NO.     1509     FERNSIDB       BLVD., 
Alameda.      Alterations. 

Owner Hy    Joost.    Premises. 

Architect  .  .  .None. 

Contractor .  .T.    Arada,    861    Oak.    Ala. 

COST,    $500 


AVfdnesday,      April      28.      191' 


LIENS  FILEB. 


ALAMBDA    COUNTY. 


FRAME    APART.MEXTS   AND   STORES 
(706)      SE     COLLEGE     AVE    &     DERBY 
S   52xE    110.    Berkeley.     All   work   for 
two-story      franie      apartments      and 
stores. 
Owner Lina     Dabney.     2730     Web- 
ster.  Berkeley. 
Architect.  .  .W.   L.   Schmolle.    166   Geary. 

San    Francisco. 
Contractor.  .C.    L.    Wold    Co.,    75    Sutter. 

San   Francisco. 
Filed  Apr.  23,  '15.     Dated  Apr.  20,  '15. 

As    work    progresses •     75% 

Usual    35    days 25% 

TOTAL  COST.  $22,498 
Bond,  $11,249.  Surety.  Hartford  Acci- 
dent &  Indemnity  Co.  Limit.  110  days. 
Forfeit,  $25.  Plans  and  specifications 
Rlod. 

♦ 

Alameda. 

.No.         O^vner  Contractor     Anit. 

740  Noble Noble  1600 

741  Hillen      Hillen  2000 

742  .loost     Arada  500 

743  Heritage      Brown  500 

744  Myall      Burton  750 

74.')     Toombs     Toombs  500 

(740)  NO.    2524     BUENA    VISTA,    Ala- 
meda.    One-story   5-room  dwelling. 

Owner G.    H.    Noble.    2220    Central 

Ave..    Alameda. 
Architect  .  .  .  None. 
Day's  work.  COST.  $1600 

DWELLING 

(741)  NO.     141     CENTRAL    AVE..    Ala- 
meda.     One-story    .")-room    dwelling. 

<^wner R.     C.     Hillen.     430Halght 

Ave.,   Alameda. 
Architect  .  .  .None. 
Day's    work.  COST.    $2000 


ALTERATIONS 

(743)      NO.    2308    SANTA    CLARA    AVE.. 

Alameda.      Alterations. 
Owner J.    Heritage,     1523    Stan- 
ton,  Alameda. 
Architect  .  .  .None. 

Contractor.  .C.     A.     Brown,     2317     Ala- 
meda Ave.,   Alameda. 

COST,    $500 


ALTERATIONS 

(744)  NO.    1635    EVERETT,      Alameda. 
Alterations. 

Owner C.  C.  Myall,   Premises. 

.Architect  . .  .None. 

Contractor.  .Chas.     Burton,     993     Park, 
Alameda. 

COST,    $750 

DWELLING 

(745)  NO.     714     LINCOLN    AVE.,     Ala- 
meda.     One-story    3-room    dwelling. 

Owner Mrs.    M.    A.    Toombs,    Prem. 

Architect  .  .  .None. 
Contractor .  .Ned    Toombs. 

COST.     $500 


COMPLETION  NOTICES. 


ALAMBDA  COUNTY 


Apr.  -R.  1915— LOT  2  BLK  "C"  Map 
4th  Avenue  Terrace.  Okd.  Paul  E 
Woodburn  to  whom  it  may  con- 
cern  April     16,     1915 

Apr.  17.  1915— NW  WALNUT  AVE  & 
I..ilac.  being  Lot  20  Blk  5  Brook- 
dale  Terrace,  Okd.  Robert  Davies 
to   O   G   Smith Apr.    12,    1915 

Apr.  17,  1915— PTN  LOTS  8  AND  9. 
Peralta  Heights  Tract  on  Cor.  E- 
ISth  and  4th  Avenue  right  of  way 
of  O  T  Co.,  Okd.  Cy.-Ji.la  J  Plunkett 
to    Edwin   C   Graff.      ...Apr.    16,    1915 

Apr.  21,  1915 — LOT  19  BLK  "B" 
Claremont  Court.  Bkly.  L  R  Mar- 
kell    to   C   M   Blabon Apr.    16.    1915 

Apr.  21.  1915— NW  45  LOT  3  BLK  "A" 
Map  Piedmont  Vista  Tract.  Pied- 
mont. Wm  H  Hoyt  to  E  Lundberg 
April   8,   1907    (as  recorded) 

Apr.  2  2.  1915— LOT  6  BLK  "B" 
Amended  Map  Christiana  Tract. 
Bkly.  Carl  Ericsson  to  whom  it 
may    concern Apr.    22.    1915 

Apr.  22.  1915— LOT  8  BLK  1,  Colusa 
Ave  Ext,  Bkly.  J  S  Hanson  to  Fred 
E  Bailey  and  C  G  Betz..Apr.   21,   1915 

Apr.  22,  1915— S  2  LOT  23  and  all  Lot 
22  and  N  11  Lot  21  Map  Holway  & 
Lanes  Tract,  Okd.  William  H  Sims 
to  whom  it  may  concern.  Apr.  21,  1915 

Apr.  22,  1915— N  CHANNING  WAY 
in  from  E  line  McKinley  Ave  E 
32xN  120.  Bkly.  James  W  Krafft 
to  whom  it  may  concern. Apr.  22.  1915 

Apr.  22.  1915— PTN  LOTS  7  AND  8 
HIk  21  Map  Northbrae,  Bkly.  C  E 
Sinclair  to  whom  it  may  concern 
April    20.    1915 

.\|ir.  23.  1915— ASHMONT  AVE  at 
("or.  Lots  9S  and  206  NE  on  curve 
to  right  116.24  NW  150  W  109.36 
SW  93.90  SE  181.31  NE  136.16.  Okd. 
Anne  J  Larkey  to  J  F  Dingwell... 
.    1915 


Apr.  13,  1915— NE  FIFTEENTH  & 
Broadway  N  124xE  100,  Oakland. 
Downey  Glass  &  Paint  Co  vs  Helen 
McCrum,  John  Yule,  James  Crich- 
ton,  East  Bay  Title  Co,  A  S  Mac- 
Dougall,  A  P  Holland.  Stocker  & 
Holland   Abstract  Co $223.22 

Apr.  14.  1915— PTN  LOT  83.  Fruitvale 
Add'n  Tract  lying  S  In  drawn  from 
point  on  E  Bartlett  39  >4  N  Brook- 
dale  Ave  line  running  E  and  par- 
allel to  E  line  Lot  83.  Okd.  John  P 
Maxwell  (Maxwell  Hardware  Co) 
vs  Oakland  Homes  Corporation... 
$112.22 

Apr  17.  1915— S  SIXTH  100  W  Broad- 
way W  50xS  100.  Okd.  California 
Metal  A\'orks  vs  S  Klein  and 
Greater  Oakland  Free  Market.. $135 
S  30  LOT  135  and  N  10  Lot  134, 
Fruitvale  Add'n  Tract,  Okd..  $63.43. 
S  10  LOT  137  and  N  30  Lot  126. 
Fruitvale  Add'n  Tract.  Okd..  $56.91. 
John  P  Maxwell  (Maxwell  Hard- 
ware Co)  vs  Oakland  Homes  Cor- 
poration     

Apr.  13.  1915 — SE  SANTA  C1>ARA 
Ave  and  Broadway  S  41.6xE  50.2. 
Ala.  Joseph  A  McGowan  vs  A  J 
Frank   and   Carl    Overaa 537'. 

Apr.  21.  1915— LOTS  307.  309  &  311, 
Map  Terminal  Junction  Tct,  Okd. 
F  I  Peacock   vs  A  P  Buchanan.  .$930 


SAN  JOSE  AND  THE  SANTA  CLARA 
VALLEY 


BRIDGE — Reinforced  concrete  and 
steel.  Cost  not  stated.  San  Jose,  Santa 
Clara  Co.,  Cal.  Engineer  County  Sur- 
veyor, San  Jose.  Owners.  Santa  Clara 
Clounty.  Plans  and  specifications  pre- 
T)ared  by  the  County  Surveyor  for  a 
reinforced  concrete  bridge  on  the  San 
.lo.'^e  and  Los  Gatos  road  over  Los 
Gatos  Creok  have  been  adopted  by  the 
County  Supervisors  and  bids  for  the 
structure  will  be  opened  on  May  10th 
at  11  a.  m.  Further  information  to- 
gether with  plans  and  specifications 
may  be  had  from  the  County  Surveyor 
at    San    Jose. 

STREET  PAVING — Cost  not  stated. 
San  Jose.  Santa  Clara  Co..  Cal.  Engi- 
neer. Milton  Magginl,  San  Jose.  Own- 
e'-s.  City  of  San  Jose.  At  the  last 
meeting  of  the  City  Council  bids  were 
ordered  advertised  for  on  the  paving 
of  Grant  street  from  First  to  Dolmas 
avenue.  At  the  same  meeting  the 
Council  adopted  resolutions  of  inten- 
tion for  the  paving  of  the  following 
streets:  Taylor  street.  First  to  Thir- 
teenth; First  street,  San  Salvador  to 
San  Carlos:  AN'illiam  street,  Third  to 
Sixteenth:  San  Carlos  Tenth  to  Four- 
teenth. 

HIGHWAY  IMPROVEMENT  —  Cost 
not  stated.  Salinas,  Monterey  Co.,  Cal. 
Engineer.  County  Surveyor  Salinas. 
Owners,  Monterey  Count.v.  Plans  are 
complete  and  figures  will  be  opened  on 
Alay  10th  lor  the  improvement  of  the 
Salinas- Watsonville  road:  also  for  the 
improvemoiit  of  a  port'on  of  the  Wat- 
.-^onville-Saii  Juan  road.  Plans  and 
.■^pocitlcHtion.^!  can  be  secured  from  the 
County    Clerk's   offlce. 

RF:SIEXCE  —  2  story  and  base, 
frame,  $2.".. 000.  Woodside,  San  Mateo 
Co.,  Cal.  Architect,  Houghton  Sawyer. 
Shreve  Bldg..  S.  F.   Owner,   Mrs.  Dress- 


Wednesday,      April 


1915. 


BI 


n:  The  dwelling  has  been  designed 
or  a  large  country  home.  There  will 
e  extensive  gardens  and  a  garage  and 
tables  in  connection  with  the  house, 
nterior  will  be  finished  in  pine  and 
ardwood.  Bed  rooms  will  be  finished 
1  white  enamel.  Hardwood  floors 
,'ill  be  used  throughout.  There  will 
e  steam  heat,  open  Are  places  and 
acuum  cleaning.  A  hot  water  circu- 
iting system  will  be  installed.  Bath 
ooms  will  be  finished  in  tile.  Exte- 
ior  of  the  house  and  out  buildings 
nil  be  covered  with  cement  plaster  on 
letal   lath.     Plans  are  being  prepared. 

Contracts  Awarded. 

SEWER  WORK— $2,085.  Monterey, 
lonterey  Co.,  Cal.  Engineer,  City  En- 
ineer  Monterey.  Owners,  City  of 
lonterey.  Contractors,  Schuyler  & 
Mwards,  Oakland.     Contract  price,  $2,- 

S.T. 

BUILDING  CONTRACTS 

SAN   MATEO   COUNTY. 


ALTERATIONS    AND   ADDITIONS 

'TN  IjOT  15  Map  of  Villa  Lots  at  Fair 
Oaks.  All  work  for  alterations  and 
additions    to    frame    residence. 

)wner Elsa    A.     Wiel,       Atherton, 

(Fair    Oaks.) 

Architect  ..  .Sylvain    Schnaittacher,    233 
Post,  San  Francisco. 

Jontractor.  .Frank    W.    Fox. 

riled  Apr.  16.  '15.     Dated  Apr.  14,  '15. 

All    work   completed $843 

Usual     35     days 282 

TOTAL  COST,   $1125 

Bond,     $563.       Surety,    National    Surety 

::o.     Limit,  30  days.     Forfeit,  $10.  Plans 

ind  specifications  filed. 


BUNGALOW 

LOT  6  BLK  13,  Re-sbdvn  of  Dlngee 
Park,  San  Mateo.  Concrete,  brick 
and  stone  work,  hardware,  varnish- 
ing, etc.,  for  one-story  frame  and 
plaster  bungalow. 

Owner J.    P.    H.    Dykes.    Redwood 

City. 

Architect  .  .  .None. 

Contractor.  .Harry      H.    Putnam,      Red- 
wood City. 

Filed  Apr.  16,  '15.     Dated  Apr.  14,  '15. 

Frame    completed     $710 

Exterior    and   roof   completed....    710 

Plastering    completed     710 

Completed    and    accepted 711 

Usual     35    days 947 

TOTAL   COST,    $3788 

'Bond,    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


ULDING    AND   ENGINEERING    NEWS 
.COMPLETION  NOTICES 

SAN    MATEO   COUNTY. 

RECORDED  ACCEPTED 

Apr.  14,  1915 — NW  LINDEN  AVE  & 
the  Alley  bet.  Grand  and  Baden 
Aves,  San  Mateo.  E  E  Cunning- 
ham and  Marianne  G  Martin  to 
Jones   &    Brunner Apr.    14,    1915 

Apr.  14,  1915— LOT  1  BLK  5  North 
Palo  Alto.  Henrietta  C  von  Gehren 
to  Floyd  L  Baird  &  Earl  D  Baird 
April    10,    1915 

Apr.  15.  1915— HILLSBOROUGH.  Wm 
H  Crocker  to  American  Marble  & 
Mosaic    Co Apr.    14,    1915 

Apr.  16,  1915 — LOT  6  BLK  12  Re-sub 
of  Dingee  Park.  H  H  Putnam  and 
Irene  V  B  Putnam  to  whom  it 
may    concern Apr.     15.     1915 

Apr.  17,  1915— LOTS  9,  10,  11,  12,  13 
and  14  Blk  23,  Town  of  Burlingame 
The  Burlingame  Grammar  School 
District  to  J  J  Leonard. Mar.  31,  1915 

Apr.  20,  1915— GREENLAWN  CEME- 
tery,    San    Mateo.      C    P   Gibbons    to 

Raymond    Granite   Co,    Inc 

April    15,    1915 

Apr.  21,  1915— LOTS  9,  10,  11,  12,  13 
and  14  Blk  23,  Town  of  Burlingame 
Burlingame  Grammar  School  Dis- 
trict to  Pacific  Blower  &  Heating 
Co March     31,    1915 

Apr.  21,  1915— HOLY  CROSS  CEME- 
tery  E  Station  2  Area  3  Plot  4. 
Antoine  Vayssie   to   H  U  Realing.. 

April    12,    1915 

^ 

BUIUDER'S   BOND. 


FRAME  DWELLINGS 

LOTS  21  AND  20  BLK  12,  Crocker  Tct. 
Sbdvn  No.  1,  San  Mateo.  All  work 
for  two  one-story  frame  dwellings. 

Owner F.    Marty. 

Architect  . .  .None. 

Contractor .  .J.    J.    Doering. 

Piled  Apr.  22,  '15.     Dated  Apr.   19,  '15. 
Concrete    foundations    all    settled 

and   dry    $535 

Frame  up  and  rustic  on  and  roof 

shingled      535 

Lathing  and  1st  coat  plaster  on..   535 
Both  houses     completed  and     ac- 
cepted         535 

Usual   35   days 708 

TOTAL  COST,   $2848 

Bond,   none.     Limit,    60   days.     Forfeit, 

$1.     Plans   and   specifications   filed. 


SAN    MATEO   COUNTY. 


Apr.  21,  1915 — LOT  4  BLK  2  Sbdvn  Lots 
1,  2  and  3  of  San  Mateo  Park.  Con- 
tract filed  March  4,  1915.  Owner, 
Chester  W.  O'Neill;  contractor,  Myrl 
R.  Crane;  sureties,  Pacific  Casualty 
Co.;  bond  $2350.  (Chester  W.  O'Neill's 
interest  assigned  to  Edgar  Sin- 
sheimer). 


MARIN,     CON  IRA     COSTA     AND 
SONOMA  COUNTIES. 


HOTEL — 2  story  and  base,  frame, 
$35,000.  Sausalito.  Marin  Co..  Cal.  Ar- 
chitects. O'Brien  Bros..  240  Montgom- 
ery street,  S.  F.  Owner.  Henry  Kruse, 
Sausalito.  The  building  will  cover  a 
considerable  ground  area  and  is  de- 
signed for  a  number  of  stores,  a  cafe, 
saloon  and  an  entrance  to  the  hotel 
on  the  first  floor.  Upper  floor  will  be 
arranged  for  a  number  of  private 
rooms  and  bath.  Interior  finish  will 
be  of  pine  and  mahogany.  There  will 
be  a  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

SCHOOLS — 1  story  and  base,  frame. 
Cost  not  stated.  Sebastopol,  Sonoma 
Co.,  Cal.  Architect  not  given.  Own- 
er Sebastopol  School  District.  Revised 
figures  are  now  being  called  for  the 
construction,  including  heating  and 
vacuum  cleaning,  for  a  one-story 
frame  grammar  school  building.  The 
structure  will  contain  four  class  rooms 
and  an  assembly  hall.  Interior  will  be 
finished  in  pine.  Exterior  of  the  dwell- 
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ing  will  be  covered  with  rustic  and 
shingles.  Plans  can  be  secured  at  the 
.Jones  Hardware  Co.,  Sebastopol.  Bids 
will  be  opened  on  April  30th  at  8  p.  m. 
SCHOOL  ADDITION — 1  story  and 
base,  brick,  $8,425.  Richmond,  Contra 
Costa  Co.,  Cal.  Architect,  James  T. 
Narbett,  Berry  Bldg.,  Richmond.  Own- 
ers, City  of  Richmond.  Bids  were 
opened  for  the  addition  of  four  class 
rooms  and  an  assembly  hall  to  the 
Fairmount  School  and  show  W.  H. 
Ecker,  1306  Bissell  avenue,  Richmond, 
low  on  the  work  at  $8,425.25  and  he 
has  been  awarded  the  contract.  Bids 
were  also  opened  for  the  heating  and 
ventilating  and  show  Dickson  &  Hol- 
brook  of  Richmond  low  at  $1,346.  No 
award  has  been  made. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Santa  Rosa  Sonoma  Co., 
Cal.  Engineer,  County  Surveyor  Mal- 
colm P.  Youker,  Santa  Rosa.  Owners, 
Sonoma  County.  The  County  Board  of 
Supervisors  has  instructed  County 
Surveyor  Malcolm  P.  Youker  to  pre- 
pare plans  and  specifications  for  the 
rebuilding  of  the  Lambert  bridge, 
which  was  washed  out  in  the  February 
storms.  When  the  plans  have  been 
adopted  the  Board  will  direct  the  Clerk 
to   advertise   for   bids. 

BRIDGE — Steel  and  concrete,  .  $60,- 
000.  Martinez  Contra  Costa  Co.,  Cal. 
Engineer,  County  Surveyor,  Martinez. 
Owneis,  Contra  Costa  County.  The 
Board  of  Supervisors  has  issued  a  call 
for  bids  for  the  Borden  road  bridge 
across  Old  River,  near  Byron.  The  ap- 
proximate cost  of  the  structure  is 
placed  at  $60,000.  It  is  to  be  of  steel 
construction   with   cement  piling. 

ROAD  WORK — Cost  not  stated.  San 
Rafael.  Marin  Co..  Cal.  Engineer. 
County  Surveyor.  San  Rafael.  Owners, 
Marin  County.  Plans  have  been  com- 
pleted and  figures  will  be  opened  on 
May  4th  for  grading  and  straighten- 
ing that  portion  of  the  road  known  as 
the  Bolinas  and  Sausalito  road  from 
the  junction  of  the  Bolinas  and  San 
Rafael  road  at  the  head  of  Bolinas 
Bay  southerly  along  the  east  side  of 
said  bay  for  a  distance  of  3  4-10  miles 
all  in  Road  Districts  Nos.  2  and  3. 
Plans  and  specifications  can  be  se- 
cured from  the  office  of  the  County 
Clerk. 

HOTEL — 2  story  and  base,  frame, 
$35,000.  Sausalito.  Marin  Co..  Cal  Ar- 
chitects. O'Brien  Bros..  240  Montgom- 
ery street.  S.  P.  Owner.  Henry  Kruse. 
The  building  will  have  a  frontage  of 
206  feet  and  a  depth  of  48  feet,  and 
has  been  designed  for  five  stores  on 
the  first  floor  besides  the  hotel  en- 
trance, saloon,  cafe  and  dining  room. 
Upper  floor  will  contain  a  total  of 
fourteen  rooms,  all  of  w^hich  will  have 
private  baths.  Interior  will  be  fin- 
ished in  pine  and  mahogany.  There 
will  be  a  hot  water  system.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 


BUILDING   CONTRACTS 


CONTRA  COSTA  COUNTY. 


BUNGALOW 

LOT    10    BLK    63.    as    laid    out    in    Map 
"Official    Map    of   City    of   Pittsburg." 


r1 


nun. DING    AND    ENGINEERING    NEWS 


Wednesday, 
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Hop.    I  .   S.   Vixt.   OHice 

Veneered  Pant  Is  that 
ARE  good— -order 
today  from 


Avoid  Complainis— Use' 
Wybro  Panels. 

When  thai  particulai-  Job  requires 
SERVICE  P.\Xi:i>.S,  then  be  sure  you 
use  AVybro  voncerod  panels.  Xo  other 
panels  on  the  market  can  approach 
the    Wybro    quality. 

Wybro  Panels  do  not  blister  or 
crack — they  are  always  smooth  and 
even. 

To  avoid  complaints,  protect  your- 
self   witli    WYRRO    QITAEITY    PANELS. 


White  Bpotlieps 


Sth  and  Srannan  Streets 


San  Francisco 


.\11    work   lor   tour-room    bungalow. 

f)wner C.  A.  Hooper  &  Co.,  Balboa 

HJdg.,    San    Francisco. 

-Architect  .  .  .None. 

Contractor.  .D.   H.    >racQuiddy. 

Filed   Apr.   17,   '15.      Dated    Apr.    16,  '15. 

Floor    joists    laid J400 

Floor    completed     400 

Completed    and    accepted 400 

I'sual    3.')   days 425 

TOTAL   COST,    $1625 

Rond,     $S15.       Sureties,     A.     V.     McFaul 

and    Ca.'sper    Cantulla.       Limit,    60    days 

from  dato  of  agreement.     Forfeit,  none. 

l*lan.«   and   .'■pecitications    filed. 


in    M)    daj'tf.      Forft-'it.    iioiii 
specifications    filed. 


Plans    and 


HUICK     ADDITION 

LOTS  9  TO  2S,  both  numbers  inclusive, 
F?Ik  10,  Turpin  Add'n,  City  of  Rich- 
mond. Excavation,  concrete  and  ce- 
ment work,  brick,  carpenter,  roofing, 
plumbing,  plastering,  painting,  elec- 
tric work,  iron,  tinting  and  all  other 
work  for  brick  veneer  Class  "C"  ad- 
dition to  Pores  School   Building. 

Owner Board  of  Education  of  City 

of  Richmond. 

Architect  ..  ..lames    T.    Narbett,      Berry 
Bldg.,     Richmond. 

Contractor.  .J.  S.  Hannah,  614  O'Farrell 
San    Francisco. 

Filed  Apr.  15,  '15.     Dated  Apr.  15,  '15. 
During  last  week  of  each   month 
certificate  will   be   issued   to  con- 
tractor   by    supervising    architect 
for    amount    of    75%   of   valuation 

of  all   work   installed 

Completed    and    accepted 25% 

TOTAL   COST,    |10,341 

riond,    $5,1750.50.      Surety,    Hartford    Ac- 

lid.iit    >>;•    Tiid.miiity    Co.      Limit,    Witli- 


HEATING     AND    VENTILATING     SYS- 

tem   on   above. 
Engineer  ..  .Leland    &    Haley. 
Contractor.  .J.      E.   O'Mara,   449      .Minna, 

San    Francisco. 
Filed   Apr.    15,   '15.      Dated  Apr.   9,  '15. 

Monthly  payments   of  75%  of  work 

installed     

I'sual    35    days Balance 

TOTAL  COST,  $1844 
Bond,  $922.  Surety,  Fidelity  &  Deposit 
Co.  of  Maryland.  Limit,  as  soon  as 
building  is  completed.  Forfeit,  none. 
Plans   and   specifications   filed. 


LIE>S   FILED 


.MAItlX    COr.XTY. 


RECORDED  AMOUNT 

Apr.    19,    1915 — SAX    ANSELMO.      Mrs 
.\I  Lavaron  to  H  H  Jepsen.Apr  10,  '13 


LIENS  FILED. 


CONTRA     COSTA     COLNTY 

RECORDED  AMOUNT 

Apr.    17,    1915—   LOT    6    BLK    11,    City 
of    Richmond.        A    M    Coleman    vs 

!•:    -A    Daphkins $493 


FKi-SNO,     MODESTO,     STANISLAUS 
AND  CENTRAL  CALIFORNIA 

RAILROAD  COXSTRUCTION  —  Cost 
not  stated.  Fresno  Fresno  Co.,  Cal. 
Engin;er,  Engineering  Department, 
Fresno     Interurban    Railway.       Owner, 

Fi(  .-no     Intt  rtnl)aii       Railroad       Co.       .\ 


E.  H.  Williams         _  Chalmcr  Munday 

Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
i  Law  and  Bankruptcy  Cases^ 

.'Telephone  Sutter  4622 

615  Phelan  Building,        San  Prancisc 


franchise    to    1  un    cars    of    the    Fresn 
Interurban    Railroad    Co.    through    th 
streets  of  the  city  has  been  granted  t 
.John   H.   Rogers,   president  of  the  com-r' 
pany.       Mr.     Rogers    declares    that    he,' 
will    start    construction    within    ninety  ' 
days.      The    line    wil    embrace    several  ] 
of    the    principal    thoroughfares    of   the  > 
city.     Bids  for  materials  will  be  called  1 
for    shortly.      Further    mention    will    be 
made    of    this    work.  I 

OIL  RESERVOIR— Cost  not  stated,  i 
McKittrick,  Kern  Co.,  Cal.  Engineer, 
Claude  Pearsons,  McKittrick.  Own-  , 
ers.  East  Puente  Oil  Co.  The  East  ' 
Puente  Oil  Co.,  which  operates  leases  I 
in  the  north  end  of  the  McKittrick  ' 
District,  known  as  Xos.  1  and  2,  this  1 
week  began  tli^  construction  of  a  res-  ; 
ervoir  with  a  capacity  of  75,000  bar-  1 
rels.  The  work  is  oeing  done  under  \ 
the  supervision  of  .Superintendent  ; 
Claude    Pearsons.  '  | 

STREET  PAVIXG — Cost  not  stated,  i 
Porterville,  Tulare  Co.,  Cal.  Enginet-r,  i 
City  Engineer  Althouse,  Porterville.  i 
Owners,  City  of  Porterville.  City  En-  , 
gineer  Althouse  is  now  preparing* 
plans  and  specifications  for  the  paving 
of  Ducommon  street,  E  street.  Fig  I 
street  .Murray  avenue  and  portions  of  1 
Second  and  Thurman  streets  to  be  con-  ) 
structed  in  addition  to  the  thirty-  ' 
three  blocks  of  paving  now  underway.  1 
He  is  also  preparing  an  estimate  of  the  I 
cost  of  paving  the  streets  which  bor-  I 
der  the  campus  of  the  Porterville  I 
Union  High  School.  Residents  of  East  : 
Granito,  on  which  the  high  school  is  ' 
located,  have  asked  the  Council  for  , 
pnvin^r    on    thrir    .<trr-ots.  1 


Williamson's  Continuous  Clothes  Line  Outfit 

CXofhes  Line  Problem  Solved  At  Last 

DOUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  oCf  any  part  of  line 
without   removing   the   wet  clothes. 

COXSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the  pulleys,   thereby   using   both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily:  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with  cloth-strips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 


NO    SPRINGS    TO    PKBSS    OR    SQUBBZB 

to  get  the  clothes  in  or  out.  Just  slip  clothes  in  slot 
and  pull  down.  WILL  hold  the  daintiest  fabrics  or 
the  heaviest  blanket.    IU40  Misalon    St,    I'honc  Mkt.  4008. 


CONSISTS    OF    3    DOZEN 

Clothes      Pins,      3      Contii 
Clothes' Line  Pulleys  and    1    I'air  Line   Splicers. 
Price,   92.00   per   Set. 


THIS    OUTFIT 

Sanitary,     Stronghold, 


Wednesday,      April      28,      1915. 

RESIDKNCE  —  2  Story  and  base, 
irame  $8,000.  Visalia,  Tulare  Co.,  Cal. 
Architect,  Frederick  L.  Swartz,  Rowell 
Bldg.  Fresno.  Owner,  Mrs.  F.  Bodden. 
The  dwelling  has  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished 
In  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  be  finished  in 
tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

SCHOOL — 1  stoiy  and  base,  frame. 
Cost  not  stated.  .Shatter,  Kern  Co„- 
Cal.  Architect,  .1.  M.  Saffell,  Fiske 
Bldg.,  Bakersfield.  Owners,  Richland 
School  District.  The  building  has 
been  designed  to  contain  three  class 
rooms.  Interiors  will  be  finished  in 
pine.  There  will  be  a  central  heating 
system.  Erterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken.  Bids  will  be 
opened  on  May  6th.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitect. 

SCHOOL — 1  stor.v  and  base,  brick, 
$20,000.  Delano,  Kern  Co.,  Cal.  Ar- 
chitect, J.  M.  Saffell,  Fiske  Bldg.,  Bak- 
ersfield. Owners,  Delano  School  Dis- 
trict, The  building  will  p,ontain  a 
number  of  class  rooms  and  an  assem- 
bly hall.  Interior  will  be  finished  in 
pine.  Maple  floors  will  be  used  in  the 
class  rooms.  Either  a  hot  air  or  steam 
heating  system  will  be  installed,  bids 
being  called  for  both  systems.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
be  opened  on  May  4th.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

SEWERS — Cost  not  stated.  Bakers- 
field,  Kein  Co.,  Cal.  Engineer,  City 
lOngineer,  Bakersfield.  Owners,  City 
of  Bakersfield.  A  petition  presented 
to  the  City  Council  some  weeks  ago, 
asking  that  sewers  be  constructed  in 
blocks  IL'.')  and  126,  has  been  acted 
uiion  and  the  City  Engineer  has  been 
instructed  to  prepare  plans  and  speci- 
fications for  the  work.  Bids  will  be 
called  for  on  the  completion  of  the 
plans. 

LODGE  HALL— a  story  and  base, 
reinforced  concrete,  $40,000.  Los 
Banos,  Merced  Cio.,  Cal.  Architect, 
Krnest  .1.  Kump,  Rowell  Bldg.,  Fresno. 
Owneis,  Los  Banos  Odd  Fellows'  Hall 
Association.  The  buJIding  will  be  de- 
signed for  stores  on  the  first  floor  and 
lodge  rooms,  banquet  hall,  library  and 
living  apartments  on  the  upper  floors. 
Inteiior  will  be  finished  in  pine  and 
hardwood  veneer.  Maple  floor  will  be 
used  in  the  ball  room.  There  will  be 
steam  heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being-  pre- 
pared. 

Contracts   Awarded. 

LODGK  HALL  AND  STORES  —  2 
story     and     base,     reinforced     concrete. 


nUTLDING    AND    ENGINEERING    NEWS 

Cost  not  stated.  Fresno,  Fresno  Co., 
Cal.  Architect  Frederick  L.  Swartz, 
Rowell  Bldg.,  Fresno.  Owner,  F.  M. 
Roessler.  Contractor,  Frank  Reborn, 
1059  South  street,  Fresno.  Contract 
price   not  stated. 

HOSPITAL — 2  story  and  base,  frame, 
$12,500.  Fresno,  Fresno  Co.,  Cal.  Ar- 
chitects Glass  &  Butner,  Rowell  Bldg., 
Fresno.  Owners  Fresno  County.  Con- 
tractor, G.  H.  Walley,  135  Diana  street, 
Fresno.  Contract  price,  $12,500.  The 
Hansen  Construction  Co.  was  aM'arded 
the  contract  on  its  bids  of  $3,G50  for 
the  construction  of  the  physician's  res- 
idence  at   the   Fresno   County    Hospital. 

GARAGE — 2  story  and  base  rein- 
forced conci-ete,  $40,000.  Fresno,  Fres- 
no Co.,  Cal.  Architect,  Eugene  Mathew- 
son,  I'^orsythe  Bldg.,  Fresno.  Owner, 
J.  D.  Phelan.  Contractors,  Trewhitt  & 
Shields,  Rowell  Bldg.,  Fresno.  Contract 
price,    $41,000. 


BTJILDING  CONTRACTS. 


FRESXO  COUNTY. 


FRAME  APARTMENTS 

NE  621/2  feet  Lots  13  to  16  BIk  110. 
Fresno.  All  work  for  frame  apart- 
ment   luilding. 

Owner.  ..  .Ralph  J.   Wofford. 

Architect....!.    C.    Thayer,    349    Forsyth 
Bdg.,  Fresno. 

Contractor .  .W.      R.    Nori-is    and    F.      J. 
Wallace. 

Filed  Apr.  21,  '15.     Dated  Apr.   19,  '15. 

1st    floor   joists    in $1587 

frame    completed    1587 

Roofed    and    plastered 1587 

Completed     1587 

Usual     35    days 2116 

TOTAL  COST.   $8464 

Bond,  $232.  Surety,  Southwestern 
Surety    Co.      Limit,    90   days.      Forfeit, 

none.      I'lans  and  specifications   filed. 


FRAME    AND    CONCRETE    DWELLING 

LOTS  4  AND  5  BLK  11  Alhambra  Tct., 
Fresno.  All  work  for  two-story 
frame  and  concrete  dwelling. 

Owner Jos.     Maracci,     1153     .1     St., 

Fresno. 

Architect  ..  .E.     J.     Kump,     227     Rowell 
Bldg.,    Fresno. 

Contractoi'.  .  Jas.    L.    Daly. 

Filed  Apr.  21,  '15.     Dated  Apr.  21,  '15. 

On    1st    of   each    month 75% 

L'sual    35    days Balance 

TOTAL   COST,    $6941 

Bond,    $4000.       Sureties,    G.    A.    Howell 

and    Dan    McNamara.      Limit,    90    days. 

Forfeit,   none.      Plans  and  specificati'^ns 

filed. 


BRICK     BUILDING 

LOTS    5,    6    Ptn    Lot    4    Blk    72,    Fresno. 

All  work  for  two-story  and  basement 

brick    building. 

Owner Mary    E.    Berry. 

Architect  ..  .R.      F.      Felchlin,       Uowell 

Bldg.,   Fresno. 
Day's   work   or   by   sub-contractors. 
Filed  Apr.  21,  '15.     Dated  Apr.   20,   '15. 

Each    month     75% 

Usual    35    days Balance 

TOTAL  COST,  not  more  than  $13,971 
Bond.  $7000.  Surety,  E.  F.  I^acour. 
Limit,  SO  days.  Forfeit,  none.  Plans 
and    specifications    filed. 
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HEATING    AND    VENTILATING 
FRESNO.       Heating       and       ventilating 
system       in       Washington      Grammar 
School. 

Owner City  of  Fresno  School  Dist 

.\rchitect  .  .  .E.       Mathewson.       Forsyth 

Bldg..   Fresno. 
Contractor.  .J.  C.  Hurley  &  J.  A.  Nelson 
Filed   Apr.   17.   '15.      Datetd   Mar.   19.  '15. 
Boiler,       fans,      motors,      washer, 
vento,  piping,  oil  tanks  and  ducts 

installed $3240 

Completed     3000 

Usual    35   days 2080 

TOTAL  COST,  $8320 
Bond,  $4500.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Sept.  1.  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING   AND' GARAGE 
LOTS    3    AND   4    BLK    74,   K   B   Heights, 
Fresno.     Dwelling  and  garage. 

Owner Ole   Synoground. 

Architect  .  .  .None. 

Contractor.  .Geo.    P.    Wells,    1622    Modoc 
St.,  Fresno. 

COST,    $1110 


LIENS  FILED. 

FRESNO   COUNTY. 

RECORDED  AMOUNT 
Apr.  19,  1915— LOT  37  Plat  "A",  Mt. 
Campbell  Orange  Tract,  Fresno. 
Frank  J  Davis  vs  A  L  Kreiss.  .  .  .  $95 
Apr.  21,  1915— LOTS  12,  13  14  BLK 
70,  Fresno.  Fresno  Planing  Mill 
Co  vs  Roeding  Estate  Co  and  C  M 
Wright     $28 

CO-HPLETIOX   NOTICES 


FHESNO    COUNTY. 


RECORDED  ACCEPTED 

Apr.  19,  1915— LOT  20  BLK  1,  Wood- 
lawn.      F    M    Bronaugh    to    Lee    R 

Duncan Apiil     15,     1915 

Api-.  21,  1915— LOT  4  BLK  19  Alta 
Vista,  Fresno.  F  B  Billing  to  whom 
it   may   concern -April    15,    1915 


SACKA.VEXTO,      5T()€KT0.<.       AND 
NORTHERN   CALIFORNIA. 


RESDIENCE  —  2  story  and  base, 
concrete  block,  $4,000.  Sacramento, 
(^al.  Ai'chitect  none.  Owner,  Fred 
Lohman.  1717  24th  street,  Sacrkmento. 
The  dwelling  has  iDcen  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Jnterior  will  be  finished  in 
pine  and  redwood.  Bed  rooms  will  be 
finislied  in  white  enamel.^  Haidwood 
doors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fii-e  places.  .Mantels  will  be  of  tile 
or  brick.  Tile  wainscot  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  of 
imitation  stone.  I'lans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do   the   work   by   Day  Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,0CO.  Sacramento,  Cal.  Archi- 
tect, none.  Owner,  \A"m.  M.  Morris, 
2214  H  street  Sacramento.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  and  will  be  finished  in  pine  and 
iedwood.  Hardwood  floors  will  be  used 
in   the   principal   rooms.      There   will   be 
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a  large  open  fire  place  in  the  dining 
room  with  tile  or  brick  mantel.  Bath 
room  will  be  finished  in  imitation  tile. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  ownei-  who  will  do  the  • 
work   by    Day   l^abor. 

LIHRAUY — 1  story  and  huse,  brick, 
17.333.  Willits,  Mendocino  Co.,  Cal. 
Architect,  Tobias  Rearwald.  Merchants' 
National  Hank  I'.Idg..  S:.  F.  Owners, 
City  of  Willits.  Nine  bids  were  opened 
by  the  library  trustees  for  the  con- 
."truction  of  a  new  building.  The  low- 
.  St  bid  was  received  from  Arthur  El- 
vin.  3834  23rd  street,  San  Prancisco. 
This  bid  was  for  $7,335.  He  was 
awardt  d    the    contract. 

STORE  AND  OFFICE  ALTERATION 
— J15,000.  Stockton,  San  Joaquin  Co., 
Cal.  Architect,  Glenn  Allen,  Monad- 
nock  Bldg.  S.  F.  Owners,  Clark-Henry 
Co.  The  Clark-Henry  Building  in 
Stockton  will  undergo  extensive  alter- 
ation and  modernization.  The  work 
will  include  re-arrangements  of  inte- 
rior partitions,  new  plastering,  plumb- 
ing, electric  work  and  interior  finish. 
A  modern  elevator  will  also  be  in- 
stalled. No  exterior  alteration  is  con- 
templated Plans  are  complete  and 
figures  will  be  taken  the  early  part  of 
next    week. 

BRIDGES — 3,  cable  and  reinforced 
concrete,  $75,000.  Eureka,  Humboldt 
Co.  Cal.  Engineer,  County  Surveyor 
Logan  Eureka.  Owners,  Humboldt 
County.  At  the  last  meeting  of  the 
Board  of  Supervisors  plans  were  made 
for  the  expenditure  of  $75,000  for  the 
fyTnstruction  of  three  bridges.  The 
location  and  types  of  construction  fol- 
low: Over  Eel  River  at  Scotia  across 
the  State  Highway  to  cost  $45,000. 
This  structure  will  be  a  cable  suspen- 
sion viaduct,  but  will  be  700  feet  long, 
as  against  520  for  the  old  bridge,  and 
will  be  carried  by  30  cables,  15  on  each 
side.  The  additional  length  is  given 
the  bridge  in  order  that  the  anchor 
towers  for  the  cables  shall  be  well 
up  to  the  bank  from  the  river  where 
bed  rock  can  be  found.  Over  Klamath 
Uiver  on  the  Hoopa-Orleans  road  to 
cost  $9,000.  This  bridge  will  replace 
the  present  Gist  ferry  used  there,  and 
with  the  completion  of  the  road  into 
Iloopa  over  Hair's  ifountain  from  Red- 
wood ("reek,  will  give  two  routes 
from  here  to  New  Orleans  and  thus 
into  Siskiyou  County  via  Salmon  River. 
The  remaining  bridge,  for  which  plans 
have  already  been  ordered,  is  to  be 
oi-ected  across  Salmon  Creek  on  the 
State  Highway.  This  structure  will  be 
of  concrete  construction,  comprising 
two  30-foot  spans,  and  will  piobably 
cost  $S.(I00  or  $0,000.  Bids  on  all  the 
work  will  be  called  by  the  Supervisors 
imnudiati,  ly. 

HKIDGE — Reinforced  concrete.  Cost 
not  stated.  Sheridan,  Placer  Co.,  Cal. 
iOnglnecr.  County  Surveyor,  Auburn. 
Owners,  Placer  County.  Plans  and 
specifications  for  a  new  reinforced 
concrete  bridge  to  be  erected  near 
Sheridan  have  been  completed  and  are 
now  out  for  figures.  The  bridge  Is  on 
the  line  of  the  new  State  Highway. 
Bids  will   be  opened  on   Max    4th.      Plans 
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and  specifications  can  be  secured  from 
the  office  of  the  County  Clerk. 

IRRIGATION  SYSTEM  —  Cost  not 
stated.  Willows,  Glenn  Co.,  Cal.  En- 
gineer, .lohn  P.  Ryan,  Willows.  Own- 
ers, Willows  Irrigation  District.  .lohn 
P.  Ryan,  a  local  civil  engineer,  has  an- 
■  nounced  preliminary  plans  for  irri- 
gating 25,000  acres  in  the  foothiills 
west  of  Willows  with  water  from 
Stony  Creek.  What  action  will  be 
taken   has   not  yet   been   made  public. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  Stockton,  San  .loaquin 
Co.,  Cal.  .Architect,  .loseph  I^osekann, 
San  .Joaquin  Bldg.,  Stockton.  Owner, 
Thomas  Lewis.  The  dwelling  will  be 
erected  on  a  large  lot  in  North  Stock- 
ton, and  has  been  designed  for  a  nine- 
room  house  with  two  baths  sleeping 
porch  and  garage.  Interior  finish  will 
be  of  pine  and  hardwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
iloors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat, 
open  fire  places  and  a  hot  water  circu- 
lating system.  Bath  rooms  will  be 
finished  In  tile.  Vacuum  cleaning  Is 
specified.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

CITY  HALL  PAINTING — Cost  not 
stated.  Washington,  Yolo  Co.,  Cai. 
.■\i-chitect,  none.  Owners,  Town  of 
Washington.  Plans  are  complete  and 
figures  will  be  opened  on  May  3rd  for 
painting  the  Town  Hall.  Plans  and 
complete  information  can  be  secured 
from   the   County   Clerk,   Woodland. 

SCHOOL  ADDITION— 1  story,  frame, 
$4,000.  French  Camp,  San  Joaquin  Co., 
Cal.  Architect,  Ralph  P.  Morrell,  Odd 
Fellows'  Bldg.,  Stockton.  Owners, 
French  Camp  School  District.  Plans 
are  complete  and  figures  will  be  open- 
ed on  May  5th  for  constructing  a  two- 
room  addition  to  the  present  school 
building.  Plans  and  specifications  can 
be  secured  from,  the  architect. 

SCHOOL  REPAIRS  —  Franme  con- 
stiuction.  Cost  not  stated.  Gridley, 
Butte  Co.,  Cal.  Architect,  none.  Own- 
ers, Gridley  School  District.  Bids  will 
be  opened  on  May  6th  for  repairs  to 
the  Gridley  school  building  recently 
damaged  by  fire.  Plans  and  specifica- 
tions for  this  work  can  be  secured  on 
application  to  Clerk  of  the  Gridley 
School    District,   Gridley,   Cal. 


Bids  Opened  For 

Willits  Library. 

Mile     Sef.s     «f       KiKiireM     Heoolved       niid 

Coiitriiet     \^viir(lod   to    Arthur   Klvin 

of    San    KranolHco. 


Nine  sets  of  bids  were  opened  by  the 
Library  Trustees  of  the  town  of  Willits. 
Mendocino  County,  for  the  construction 
of  a  one-story  and  basement  brick 
library  building,  designed  by  Architect 
Tobias  Bearwald.  Arthur  Elvln,  3854 
23rd  street,  San  Francisco,  submitted 
the  lowest  bid  at  $7,335  and  was  award- 
ed the  contract.  Following  Is  a  com- 
plete list  of  the  bids  opened: 
Willits  Mbrary. 

Arthur    Elvln     $7,335 

L.    A.   Rose 7,398 


Wednesday.      April      28,      1915. 

George    Thompson    7,452 

T.    J.    Murray 7.752 

Harvey  A.   Klyce 8,373 

MacLeran    &    Peterson 8,650 

J.    E.    Beck 8,700 

Petterson   &    Persson 8,800 

.lohn    Monk     8.897 

^ 

COMPLETIO>    NOTICES 

SACRAMENTO   COUNTY. 


CONCRETE    BLOCK    RESIDENCE 

N'O.  2916  O  ST.,  on  W  Vi  of  Lot  3,  O,  P, 
29th  and  30th  Sts.,  Sacramento.  Two 
story  concrete  block  residence. 

Owner Fred      Lohman,    1717      24th 

St.,    Sacramento. 

-Architect  .  .  .None. 

Day's    work.  COST,    $4000 


HOTEL,    STORE,    ETC. 
N'O.  209  N  ST.,  on  W  30  feet  of  S  %  Lot 
7,    M,    N,    2nd    and    3rd    Sts.,    Sacra- 
mento.    Two-story  brick  hotel,   store 
building   and    lodging  house. 

Owner Karm     Singh,     211     N     St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .W.   McCoy   &   W.    Ludwick. 
3000    I    St.,    Sacramento. 

COST.  $3000 


RESIDENCE 

NO.    2319   X  ST.,   on   W    ^    of   Lot   6,   W. 

X,    23rd    and    24th    Sts.,    Sacramento. 

Six-room    residence. 

Owner Wm.  M.  Morris,  2214  H  St., 

Sacramento. 
Architect  . .  .None. 
Day's    work.  COST.    $2000 


FLATS 

NO.  1700  TWELFTH  ST.,  on  N  %  of  S 
hi  Lot  4,  Q,  R,  11th  and  12th  Sts., 
Sacramento.  Two-story  residence 
(flats.) 

Owner John    Daroux,     1130    Q    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .Thielbar    &    Bender,    North 
Sacramento. 

COST,   $1900 


RESIDENCE 

No.  810  T  ST.,  on  W  li,  of  N  ^  of  Lot 
2,  T.  U,  Sth  and  9th  Sts.,  Sacramento. 
Four- room  residence. 

Owner Antonio     Jurach,     6th     and 

K  Sts.,  Sacramento. 
Architect  . .  .None. 

Contractor.  .D.    Tatti    &    F.    Corey,    2116 
O    St.,    Sacramento. 

COST,   $1500 


RESIDENCE 

No.  S14  T  ST.,  on  E  i,i  of  N  »4  Lot  2, 
T,  U.  Sth  and  9th  Sts.,  Sacrar^ -^nto. 
Four- room  frame  residence. 

Owner John  Jurach. 

Architect  .  .  .None. 

Contractor.  .D.    Tatti    &    F.    Corey,    2116 
O   St.,    Sacramento. 

COST,    $1500 

-MOVE    AND    REMODEL    DWELLING 

NO.  610  THIRTEENTH  ST.,  on  N  40 
feet  of  S  90  feet  Lot  5  and  N  40  feet 
of  S  90  feet  of  E  20  Lot  6,  F.  Q. 
12th  and  13th  Sts..  Sacramento. 
-Move  dwelling  to  rear  of  lot  and  re- 
model same. 

**^^'>e>' W.    H.    B.    Kellam,    614    13th 

St.,    Sacramento, 

Architect  .  .  .None, 
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Contractor.  .G.        B.        Stahl,.     Colonial 
Heights,    Sacramento. 

COST,   $600 


BUILDING   CONTRACTS 


SAN    JOAaUIN    COUNTY. 


FRAME    BUILDING 

NEAR  WOODBRIDGE.  All  work  ex- 
cept plumbing  and  sheet  metal  work 
for  one-story   frame   building. 

Owner J.  S.   Gerard,  Jr.,  Lodi,  Cal. 

Architect  .  .  .Joseph     Losekann,    79    San 
Joaquin  BIdg.,  Stockton. 

Contractor.  .A.    J.    McPhee    &    Sons,    N- 
California  St.,   Stockton. 

Filed  Apr.   19,   '15.      Dated  Apr.    1,   '13. 
Concrete    foundations   completed  .  $300 
Frame   work   completed   and  roof 

is   shingled    697 

Building  enclosed  and  plastering 

completed     697 

Building  completed    697 

Usual    35    days 710 

TOTAL,   COST,    $3101 

Bond,    $1550.50.      Sureties,    W.    H.    Snell 

and    S.    W.    Carman.        Limit,    60      days. 

Forfeit,    $5.      Plans    and      specifications 

tiled. 


RESIDENCE  AND  CHURCH 
FAIR    OAKS    AVE     AND    DELLA    ST., 
Stockton.        All   work     for   two-story 
frame    and      brick    veneer      residence 
and    church    for    Father    Murphy    (St. 
Gertrude's    Parish). 
Ownec The  Roman  Catholic  Arch- 
bishop    of  San     Francisco, 
1100  Franklin,   S.   F. 
Architect  ..  .John   J.   Foley,    46   Kearny, 

San   Francisco. 
Contractor.  .James  Mulcahy,  5265  Grant 

St.,    Stockton. 
Filed   Apr.   19,   '15.      ated   Mar.    27,   '15. 

On   1st  of  fach  month 75% 

Usual    35    days 25% 

TOTAL  COST.  $25,187 
Bond,  $12,593.  Surety,  Globe  Indemnity 
Co.  Limit,  123  days.  Forfeit,  none. 
Plans   and   specifications   flic-/ 


LIENS    FILED 


SACRAMENTO    COIINTV. 


RECORDED                                        AMOUNT 
Apr.  17,  1915 — W   %  LOT  7,  N,  O,  13th, 
14th     Sts.,    Sacramento.       J    McDer- 
mott   vs  Ai'thur  HoUenbeck $179 


LOS  ANGELES   AND  SOUTHERN 
CALIFORNIA. 


DRAINAGE  CONDUIT— $25,000.  Riv- 
erside, River.side  Co.  Cal.  Engineer, 
City  Engineer,  Riverside.  Owners, 
City  of  Riverside.  The  following  bids 
were  opened  at  the  last  meeting  of  the 
City  Council  for  construction  of  the 
Market  Street-Fairmount  Boulevard 
drainage  conduit:  Holland  Construc- 
tion Co.,  San  Diego,  $33,937.95;  Mess- 
mer  &  Rice,  Los  Angeles,  $35,925.76: 
Johnson-Shea  Co.,  Riverside,  $31,949.- 
40:  Mlagenovich  &  Gillespie,  Los  An- 
geles, $23,421.34.  All  bids  have  been 
referred  to  the  City  Engineer,  who 
will  submit  a  report  at  the  next  meet- 
ing of  the  Council,  when  a  contract 
will    be   awarded. 

RESIDENCE   —   2      story      and     base, 


frame.  Cost  not  stated.  Hollywood, 
Los  Angeles  Co.,  Cal.  Architect,  Frank 
T.  Kegley,  Consolidated  Realty  Bldg.. 
L.  A.  Owner,  Maye  W.  Stephens.  The 
dwelling  will  be  erected  in  West  Hol- 
lywood and  has  been  designed  for  a 
fifteen-room  house  with  five  baths  and 
a  garage.  Interior  finish  will  be  of 
pine,  hardwoods  and  white  enamel. 
Hardwood  floors  wil  be  used  in  the 
principal  rooms.  There  will  be  a  cen- 
tral heating  system,  probably  warm 
air,  open  fire  places,  a  hot  water  cir- 
culating system  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  in  tile. 
Mantels  will  be  of  tile  and  brick.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   now   beijig  prepared. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $27,000.  Lancaster, 
Los  Angeles  Co.,  Cal.  Architect,  E.  L. 
Hopkins,  Delta  Bldg.,  L.  A.  Owners, 
Antelope  Valley  LTnion  High  School 
District.  The  building  will  cover  a'.i 
area  of  106  by  66  feet,  and  will  contain 
dapartments  for  domestic  science  and 
manual  training.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  furnace 
heat  .and  modern  school  plumbing, 
vacuum  cleaning  and  program  clocks. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken.  Bids  will  be 
opened   on    May    Sth. 

SCHOOI^l  and  2  story  and  base, 
hollow  tile,  $40,000.  San  Gabriel,  Los 
Angeles  Co.,  Cal.  Architects,  Dennis 
&  Hewitt,  Fay  Bldg.,  L.  A.  Owners, 
Garvey  School  District.  Details  of 
construction  have  not  been  given  out. 
The  building  will  probably  contain 
eight  class  rooms  and  assembly  hall. 
A  central  heating  system  will  be  in- 
stalled. Exterior  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $20,000.  Los  Angeles,  Cal.  Ar- 
chitect.^i,  Milwaukee  Building  Co., 
Wright  and  Callender  Bldg.,  L.  A. 
Owner,  U.  L.  Horton,  Washington 
Bldg.,  L.  A.  The  dwelling  will  be 
erected  in  Windsor  Square,  and  has 
been  designed  to  contain  fourteen 
looms,  four  baths  and  a  private  ga- 
rage. Interior  finish  wil  be  of  pine 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  central  heating  system,  either 
steam  or  hot  air.  Open  fire  places  and 
tile  and  brick  mantels  are  specified. 
L^ath  rooms  will  be  finished  in  tile. 
There  will  be  a  hot  water  circulating 
system.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

HOTEI^-3  story  and  base.  Class  C 
construction,  $25,000.  Los  Angeles, 
Cal.  Architect,  B.  B.  Bixby,  631  South 
Spring  street,  L.  A.  Owner,  Mrs.  Mary 
Norman.  The  building  will  be  erected 
on  Ruth  avenue,  covering  an  area  of 
30  .by  135  feet,  and  has  been  designed 
to  contain  65  rooms  and  several  baths. 
Interior  will  be  finished  in  pine.  There 
will  be  steem  heat  and  a  hot  water 
supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing prepared. 


SIJIIOOL — 1  and  2  story  and  base, 
brick  and  hollow  tile.  Cost  not  stat- 
ed. San  Fernando,  Los  Angeles  Co., 
Cal.  Architect,  John  C.  Austin.  Det- 
wiler- Baker  Bldg.,  L.  A.  Owners,  San 
Fernando  Union  High  School  District. 
The  date  for  opening  bids  for  this 
work  has  been  extended  from  April 
24th  to  May  1st.  Plans  and  specifica- 
tion.s  can  be  secured  from  the  archi- 
tect. 

SCHOOL — 1  and  2  story  and  base, 
interlocking  tile  construction,  $58,000. 
Hyde  Park,  Los  Angeles  Co.,  Cal.  Ar- 
chitect, George  A.  Howard,  Grant 
Bldg.,  L.  A.  Owners,  Hyde  Park  School 
District.  The  main  building  will  cov- 
er an  area  of  100  by  100  feet  and  will 
contain,  besides  the  class  rooms  and 
departments  of  domestic  science  and 
manual  training,  an  auditorium  seat- 
ing 3110  people.  Each  of  the  small 
buildings  will  contain  two  class  rooms 
and  teachers'  rooms.  Interiors  will  be 
Imished  in  pine.  A  hot  air  heating 
system  will  be  installed.  .Modern 
school  plumbing,  vacuum  cleaning  and 
program  clocks  are  included  in  the 
work.  Exteriors  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  segregated  figures  are  being 
taken.  Bids  will  be  opened  on  May  7. 
SCHOOL— 2  story  and  base,  brick 
$40,000.  Los  Angeles,  Cal.  Architects. 
Edelman  &  Barnett,  Black  Bldg.,  L.  A. 
Owners,  City  of  Los  Angeles.  The 
building  will  be  erected  on  the  65th 
street  school  site,  and  wil  cover  an 
area  of  118  by  100  feet.  There  will  be 
eight  class  rooms  and  assembly  hall. 
Interior  will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  Plans 
piovide  for  steam  heat,  vacuum  clean- 
ing and  progiam  clocks.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
on  May  6th.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
Secretary  of  the  Board  of  Education 
at    730    Security   Bldg. 

SCHOOL — 2  story  and  base,  brick, 
$13,000.  Los  Angeles,  Cal.  Architect, 
W.  S.  Garrett,  Currier  Bldg.,  L.  A. 
Ovvneis,  City  of  Los  Angeles.  The 
building  will  be  erected  on  Logan 
street  near  Sunset  Boulevard,  and  will 
contain  eight  class  looms  and  audito- 
rium. Interioi'  finish  will  be  of  pine 
with  maple  floors  in  the  class  rooms. 
There  will  be  steam  heat,  vacuum 
cleaning  system  and  program  clocks. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  aie  now  be- 
ing  prepared. 

SCHOOL— 2  story  and  base.  Class 
C  construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects,  Hudson  & 
Munsell,  Stimson  Bldg.,  L.  .A.  Own- 
ers, City  of  Los  Angeles.  The  building 
will  be  erected  on  Staunton  aveiiue  and 
has  been  designed  for  an  eight-class- 
room building  with  a  large  audito- 
rium. There  will  be  a  central  heating 
system,  modern  school  plumbing,  pro- 
gram clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bids  will   be  opened  on   May   1st. 

SCHOOT — 2  story  and  base,  brick. 
Cost  not  stated.  Los  .\ngeles,  Cal.  Ar- 
chitect, Albert  C.  Martin.  Higgins 
Bldg.,    L.    A.      Owner,    City    of   Los    An- 
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ijc     laced     with     pns.->ed     brick.       Plan.s 
are    now    beinfi    prepared. 

Contracts  Awarded. 

SCHOOL.— 1  and  'l  story  and  base, 
hollow  tile,  $:i."),9.S0.  .Marian,  Lo.s  An- 
geles Co..  Cal.  Architect^5,  Dennis  & 
Hewitt,  Fay  Bldg.,  U  .K.  Owner.s, 
Marian  School  District.  Contractors, 
.1.  W.  .Morrison  &  Son,  Builders"  Ex- 
change   I>.    A.      Contract    price,    |35,980. 

SCHOOI^ — 3.  1  story  and  base,  brick 
and  hollow  tile,  $44,861.  Puente,  Los 
Anseles  Co.,  Cal.  Architect,  Carroll 
ir.  Brown.  Stiinson  Bldg.,  L.  A.  Own- 
ers, Puente  Union  School  District.  Con- 
tractors, .John  Herington  and  .T.  A. 
Weddle,  341  West  .')lst  street,  L.  A. 
Contiact    price,    $44,861. 

AP.^HT.MENT  HOUSE — 3  story  and 
base.  Class  C  construction,  $30,000. 
i^os  .Angelts,  Cal.  Architect's  name 
not  given.  Owner,  Mrs.  Louise  J. 
llamer.  Contractors,  A.  S.  O'Xeil  Co., 
Lankershiin  Bldg.,  L.  A.  Contract 
price.    $3(1,000. 

APAKT.ME.NT  HOUSE  —  2  and  3 
story  and  base,  reinforced  concrete, 
163,000.  Los  Angeles,  Cal.  Architect, 
A.  B.  Benton,  114  North  Spring  street, 
li.  .A.  Owner,  O.  T.  Johnson.  Contrac- 
tor, .lohn  .Mulder,  143  South  Rose  street, 
L.    A.      Contract    price    $63,000. 

.SCHOOL — 1  story  and  base,  inter- 
locking tile,  $23,000.  Chatsworth,  Los 
.AiiKcles  Co.,  Cal.  Architects,  Dennis 
&  Hewitt,  Fay  Bldg.,  L.  A.  Owners, 
Chatsworth  School  District.  Contrac- 
tois,  .Mann  &  Knox,  Delta  Bldg.,  L.  A. 
Contract     price,     $23,795. 

DEPARTMENT  STORE— 3  Story  and 
base,  reinforced  concrete.  Cost  not 
stated.  -Atascadero,  San  Luis  Obispo 
Co.,  ("al.  Architects,  Bliss  &  Faville, 
Halboa  Bldg.,  .S.  F.  Owners,  .Atasca- 
deio  Colony.  Contractors,  F.  O.  Eng- 
.-itrom  Co.,  .5th  and  .Seaton  streets,  L.  A. 
Contract    price   not    stated. 


geles.  The  building  will  be  erceed  on 
.Macy  .street,  and  has  been  designed  to 
contain  eight  class  rooms  and  an  au- 
ditorium. Pine  tiiii.sh  and  maple  lloors 
will  be  used  throughout.  There  will 
be  a  centiul  heating  system.  Modern 
school  plumbing,  electric  work,  vac- 
uum cleaning  and  program  clock.s  will 
be  tisod.  lOxterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
art  complete  and  figures  are  now  be- 
ing taken.  Kid.s  will  he  opened  on 
.May    1st. 

STOKES  AND  LOFT.S— 3  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Lo;5  .\ngeles,  Cal.  .\r<-hitects,  .Mil- 
Wiiukee  lUiilding  Co.,  Wright  and  Cal- 
lender  Bldg..  L.  A.  Owner,  Di.  \V.  \V. 
Illtchcook.  The  building  will  be 
erecti  il  on  the  east  side  of  .ird  street, 
and  will  liJive  a  frontage  of  50  (eet 
and  a  depth  of  KIO  feet.  There  will 
be  two  sto.-cs  on  the  llrst  lloor.  Inte- 
rior will  he  Mnl.shcd  In  pine.  Pati-nt 
.store  I'ronis  .•mil  olivji  tur  .service  mic 
Kpe<-iil<'fl.    lOxlirlor    of    the    luillding    will 


PORTLAND  AND  OREGON 


APAUT.ME.XT  HOUSE— I  story  and 
base,  biick,  $40,000.  Portland,  Ore. 
.Architects,  .lacobberger  &  Smith,  Board 
of  Trade  Bldg.,  Portland.  Owner,  E. 
A.  McGrath,  461  Hassalo  street,  Port- 
land. The  building  will  be  erecied  at 
the  corner  of  Park  and  Taylor  streets, 
covering  an  area  of  50  by  100  feet. 
The  apartments  will  consist  of  two, 
three  and  four  rooms,  all  with  wall 
beds  and  private  baths.  Interior  Hnish 
will  be  of  pine  and  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  Plans  pro- 
vide for  steam  heat,  a  hot  water  sys- 
tem, automatic  elevators,  dumb  wait- 
ers and  vacuum  cleaning.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of 
the  dwelling  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Da.\'  Labor.  .Materials  are 
now    being   piirt  !iased. 

COAST  GUARD  QUARTERS— 1  and 
2  story,  frame.  Cost  not  stated.  Coo.s 
Bay,    Ore.       Engineer,    Chief     Englneei. 

1 3th  Di.strict,  Coast  Guard,  San  Fran- 
cisco. Owners,  U.  S.  Government. 
Plans  have  been  completed  for  the  con- 
.strtietlon  of  a  coa.«<t  guard  station  on 
the  south  channel  at  Coo.s  Bay.  The 
buildings  Included  In  the  work  are  the 
•  •ojisl    guard    station,    keeper's   miarters, 

boat      house.     IniiiK'h     \va,v     and       letlv. 


Wednesday,      April      28,      131B. 

Construction  will  be  of  frame.  Plans 
are  now  being  figured.  Bid.s  will  be 
opened  on  .May  19th  at  2  p.  m.  at 
Washington,  D.  C.  Plans  and  speci- 
fications can  be  secured  from  the 
Coast  Guard  of  the  13th  District,  Cus- 
tom House,  San  Francisco.  An  official 
proposal  appears  in  another  column 
of    this    issue. 

APARTME.N'T  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Salem, 
Ore.  Architects,  .MacNaughton  &  Ray- 
mond, Title  and  Trust  Bldg.,  Portland. 
»>v/ners.  Judge  .McNary  and  George  F. 
Itodgers.  The  building  has  been  de- 
signed to  contain  a  total  of  25  suites 
of  two  and  three  rooms.  All  apart- 
inents  will  have  wall  beds  and  private 
bath  rooms.  Interior  will  be  finished 
in  pine  and  elm.  Haidwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  steam  heat  a  hot  water  sys- 
tem, elevator  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are  now  being  taken. 


HOW      MANUFACTURERS      MAY      AID 
CONSULS. 


[Consul  Felix  S.  S.  Johnson,  Kingston, 
Ontario,  Canada,  Mar.  1.] 
From  time  to  time  there  have  ap- 
peared in  commerce  reports  sugges- 
tions by  consuls  on  how  to  extend 
American  trade  in  their  respective  dis- 
tricts. These  articles  were  primarily 
for  the  assistance  of  the  American  ex- 
porter. There  are,  however,  ways  in 
which  manufacturers  can  assist  con- 
sular officers,  especially  those  inex- 
perienced in  writing  trade  reports  or 
giving  trade  hints.  As  a  rule,  when 
manufacturers  write  to  a  consular  of- 
ficer for  a  list  of  Importers  of  their 
goods  in  his  district  no  other  infor- 
mation is  requested,  yet  it  would 
seem  that  if  questions  along  the  lines 
of  those  that  follow  were  also  pro- 
pounded they  would  greatly  aid  the 
consul  in  replying  to  commercial  com- 
munications: 

1.  If  simiiai  goods  are  sold,  what  are 
the  prices  quoted? 

2.  What   is   the   import   tariff? 

3.  In  what  manner  should  merchan- 
dise be  packed?  (This  should  be 
asked,  for  in  many  countries  goods  are 
transported  to  interior  places  on  mule- 
back.) 

4.  Gives  rates  and  discounts  of  oth.er 
competing    countries. 

5.  Best  way  of  transportation,  with 
freight    rates. 

6.  Are  consular  invoices  needed? 
How  should  they  be  made  out? 

7.  What  are  the  fees  charged  by 
customs    brokers    for    making    entries 

S.   Are    there    any    octroi    charges 

9.  In  what  language  should  corre- 
spondence  he   conducted? 

10.  Is  there  a  duty  on  catalogues? 

11.  What  course  of  action  do  you 
lecommend  for  the  introduction  of 
merchandise? 

After  receiving  the  necessary  in- 
formation fiom  the  consul  the  Ameri- 
can exporter  Is  in  a  position  to  quote 
bi.s  prices,  including  all  charges,  to  a 
foreign  importer,  who  jis  a  rule  dis- 
likes to  be  anno>ed  in  clearing  mer- 
chandise   tit    the    customhouse. 
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United      Materials 

Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art  Glasa. 
Grossliclit    &    Din- 

nlene 
Pioneer     Plate     & 

Window       Glass 

Co. 
Schwarz     &     Gott- 
lieb 
ArtUtIc       Plaster 

Decorationa. 
Benkman,    Ed.     G. 
tJinner    Thoodore 
Larson.  O.   F. 
Lipp  &  Co..  I.  P. 

Co. 
AsbcMtes  Materials 
Johns     -     Manville 

Co.,  H.  W. 
Magnesia     Asbes- 
tos Supply  Co". 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
.\sphult   &   Bltum- 

luoaa    Pavlngr. 
Coyle,   Jos.   A. 
Nugent,    Robinson 

Attorneys. 

Altken   &    Aitken 
Perkins^   Geo'.    R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

T)ray   Co. 
Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,   T.   C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  A  Pipe  Cov- 
ering. 

Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

^onds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glasis,    Samuel 
Guyett    &    Co.,    R. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Hughes,   Chas.   T. 

Kohlberg,   A.   M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schweinhard,  G. 
W. 

Webster  Co..  Per- 
cy V. 

Brick    Contractors 
Anderson    4c    Ral- 

n»y 
▲lAxaatfer.    lU%t 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin,   Jean 
Drake,    H.    L. 
Finnila,   M.  A. 
Gilbertsen,    L, 
Hogberg    &    Lud- 

wig 
John,   F.  A. 
Koldenstrodt,   F. 
Mealey  &  Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davles 

Brick  Dealers. 

Bay    Oeveiop.   Co. 
Cal.   Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United       Materials 

Co. 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Builiiing     Journnln 

Building  and  In- 
dustrial   News. 

Daily  Pacific 
Builder 


Buildlne:  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.    Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  Ik. 
and    Company. 

Cow  )1  Lime  aid 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean    Co. 

Gross    Co.,    Felix 

Ouerln  &  Co..  J.  S. 

HoUcway  E  x  p. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen   &  Co.,C 

Klnnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,   Sanford  N. 

Mever.   Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment  Co. 

Parafllne  Paint  Co 

Parrott   &   Co. 

Roman    Co.,    C. 

Ryan,    George 

S     F.       Lime    Co. 

."Shannon,   M.   T. 

Rimon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

Stoner,    O.    W. 

Waterhouiie  & 

T>Hfo    Ct\ 
Western     Ash<>stos! 
Maenesifl     On. 

Wpstern  Builders' 
Supply    Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whittier  -  Coburn 
Co. 

Woods      A      Hud- 


Cara  H^le  C«. 

Architects'    Card 
File   Co. 

Cement    Dealers. 

Alsen's      Portland 

Cement    Co. 
City    Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  S. 
Lennon    Co.,    J.    E. 
Lilley   ,^  Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western    Lime    & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser    -   McDon- 
nell  Co.. 
Hughes,    H.   J. 

Clay   Products. 

Cal  Brick  C«. 

C*ld   Storage  lasu- 

V. 


latlon 

Van    Fleet,    M. 


Concrete    Contrac- 
itirs. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett  &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,    Jos.   A. 
Crescent    Concrete 

Co 
Daniel  Sc  Scbott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
Gneccov   M.    H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission     Concrete 

&    Mosaic     Wks. 
MoroncelU,    John 
Nllson  &  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Ras.mussen.    A. 
Rlboni,   Henry 
.Schlosser,    Max 
Schmidt   &   Son,   J. 
Sundberg,  A. 
Spargo,     John 
Thomas    St.    Sands 
Westerlund,    J.    V. 
Zimmerman,  L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,   E.  R 

Road   Machy.   Co 
Lansing  Co. 
L/vennore        Co., 

Norman    B. 

Contractors' 

Equipment. 

Bacon   &  Co.    E.  R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel    Co. 

Cornice     AVorks. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlin   *  Roberts. 
Crown     Cornice 

Works 
CroBan.  Wm. 
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£llte    Sheet    M«U1 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hjbernia    Sheet 

Metal    Works 
Hughes.   H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
U.  S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.  F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  Sl  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 


Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
tetrlaJ     Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Slmon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Provflng. 

Brlckley,    P.    J. 
Coyle,   Jos.   A. 
Fox,   John  L. 
Keene  Co.,R.  E.  O. 
Religle    &    Jamel- 

son 
Taylor.   L.    A. 
Whittier  -  Coburn 

Company. 

Door    Opener    and 
Closer. 

Rischmuller.     Geo. 

Eaeetrlo    Fixture*. 

City    Electric    Co. 
Gas    8c,   Blec,    App. 

Co. 
Pac.    Gas    &    Elec 

'Company. 

Electric  Wiring  A 
Eaulpment. 

American   Elec. 
fing.  Co. 

Central   Elec.   Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General       Electric 
Constr.   Co. 

Globe       Electric 
Works 

Hicks   tc   Folte 

Klrsten,   W.   H. 

Lauder,  H.  I. 

Manhattan       Elec- 
tric  Co. 

National      Electric 
Co. 

Newberry   .   Bend- 
helm    Elec    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley.    A.    E.    B. 

Rochdale     Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

Vitt    Elec.    Co. 

Weldenthal  -  Gos- 
Hner    Elec.    Co. 

Welol    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van  Bmon   Eleva- 
tor Co. 

■stlmat**. 

IMUOB.   S. 
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Morscr,    E.    J. 
Petwaon.  P.  O. 
Prlddle.    Arthur 
Walker.     J.     M. 

Church 

Kloora,      CouipoHl- 
tloa. 

ArtoUth     Mf^.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.     E. 
Flbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott    It  Peterson 

Fl**ra,     HnriIvT*«d 

H«.rdwood    lut.   Co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing Co. 

GalTaalaed        Iroa. 
Baker     tt     Hamil- 
ton 
Bergrer     Mfg.     Co. 

Gaa  Fixture. 
Day    Co.,     Thomas 

Gaa    HeatlBs    %jm- 
tema. 

(R«  a  t  o  r  S-vstem 
Gas     Heating  Co 

G««oIla«   Tanka    * 
Punipa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glaaa     A     GlaEloK. 

Cal.  Plate  &  Win- 
dow Glass   Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

Qroaallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mi»»lon  Plate  & 
Window  GlaM 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

ichwarm  it  Oott- 
lUb 

Or»«las. 

■  ranlck.    J.    P. 

garlln   Br«a. 
•«aaretto.     John 
DeTlncenzl    A    Co., 

L. 
Dillon        Teaming: 

Co. 
Federal      Transfer 

Co. 
Olorgl   Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
lule   Co.,    E.    M. 
Leanon   Ce.,    J.    E. 
Leffler,    Fred 
McOHncTiey  A 

l£onohan 
Montague  Co.,  P. 
Q'Day  Co.,  Dan'l 
(^•Donnell.  Philip 
Powers.  Cbss.  J. 
■Ibley    Grafllng    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    Cr       J.    H. 
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Wood  Lumbar  Co.. 
E.    K. 

Ud'vTarc,    D«alera.. 

BiUter     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons. 

F.  G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Heatlac    A    Ventl- 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    c. 
Lawson,    Herman 
Looney  Co.,  J. 
Mangrum   &   Otter 
Snook       &       Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

House     MoTera     A 
lUUaera. 

Hatch,    H.    L. 

Pearson,    N.    H. 
aulllvan,    D.    J.4T. 

Hoisting      Engi- 
neer. 

Le   Clair,   S.    D. 

Inlaid     Floors. 

Hardwood        Inte- 
rior Co. 
InJaid   Floor  Co. 
Pac.     Floor    Sand- 
ing  Co. 

Interlocking      Tile 
Blocks. 

California        Denl- 
son   Block   Co. 
Iron    Foundry. 

Steiger      ft      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker     A    Hamil- 
ton 

Dawson   A   Noyes 

■Tudson    Mfg.    Co. 

Pacinc  Coast  Steel 
Company. 

Trussed     Concrerte 
Steel     Companyt 

Woods  &  Huddart 


urasite      rurbinar. 

Graham        Granite 

Co. 
Lssd    Granite    Co., 

W. 
Pactflr  Granite  Co 
Tronoff,   .Tohn 

Oraret, 

Bar    D*vel.    Co. 
Cal.    Building   Ma- 

terlaJ    Co. 
Cassaretfo.       John 
City  .Supply  Co. 
Itandard     Crushed 

Rock  Co, 
Star       ContrartlnR 

Company 
■tone  Co..   K.   B.   A 

A.    L- 

Hardwaad       Deal- 
era. 
Inlaid     Floor    Co. 
Hardwood        Inte- 

rier    Ca 
Unloo  noor  Co. 


Iran  AVorka. 

Erode    Iron    Wks. 
Dyer    Bros. 
Eureka    Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell     Iron     Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
9.    F.   Iron   Works 
Sartorlus   Co. 
9aihraeders       Iron 

Works 
Steiger      A      Kerr 
Stove    &     Foun- 
dry Co. 
Vulc«n    Iron    Wks. 
West    Coast    Wire 

*  Iron  Works 
Wesitern      Iron 
Works 

xloiat     Hansetra     A 
Vomt     Oapa. 

Falls   .Mfg.   Co. 

?ac.    Bldg.    Mate- 
rials  Co. 

Roman   Co.,   C. 

Waterhous*  ft 

Price    Co. 

iWestern         Bldira 
Supply    Co. 

Lathera,    Wood    A 
Metal. 

Balzke.     Robt. 

Edwards,    C.    H. 

Havden,    Fred 

Kaiser,    Jos. 

McABee.    B.   T. 

Raymond.   Wm.   H. 
■nell,    Ralph   U 


lAtfliiXng  Fixtures 

Day  Co.,   Thomas 
Mohlllte  Co. 

Lime      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon   Co.,   J.   E. 

iPacific  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealera. 

-■Vcme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe   Co..   Frank   P. 
E.xcelslor  R«d- 

wood    Co. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
HiggJns     Lum'ber 

Co.,  J.  B. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley,   — 
Olson      -      Mahony 

Lumber    Co. 
Peterson,  Bl.  T 
Pope  &  Talbot' 
Relnhart    Mill       ft 

Lumber  Co. 
Ryan,    Georre 
Santa     Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
9.   F.  Lumber  Co. 
Schouten  ft  Co..  J. 

W. 
.Sunset  Lumber  Co. 
Tlermanft  Beronle 
Van    Arsdale-Har- 

ris  Lumber  Co. 
Wilson    Bros.ft  Ce. 
Wood  Lumber  Co.. 

B    K 
Wright,     Jr.,    Wra. 

Magaealte     Flaar.. 
las. 

ArtoUth     Mfe.    Co. 

Bender    R.ftP.    Co. 

r)wan    &   Co.,   J.  m. 

Flbrestone  ft 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Ooodmanson.    A.  K 

Maltott  ft  Peter- 
son 

Watsonlte    Co. 

.Mantels.     Tllea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   A   Otter 
Peerleso     Agencies 

Co. 


Marble  and  Moaalc 
Work. 

General      Building 

Work   Co. 
Gnfcco.   M.   H. 
Grassi    &   Co.,    P. 
Mission       ^oiicrete 

*   Moh„lo   Wks 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era      Marble 

A^Concrefe    Qo 
Teltz,    Francis    E. 
Tomapnlnl    ft    Co., 

G. 
Vermont       \«arble 

Co 

Metal    I,ath. 

Atlantic        F  I  r  *  - 

proofing   Co. 
Bnrrsr   Mfg.    Co. 
HolToway       ICatal 

Lath    Company. 


Waterhouse  ft 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Natary  PubUc. 

Duncan,    A.    M, 

Oils    and    Greaaea. 

Standard  Oil  Co. 
Union    OH    Co. 

Ornamental     Plas- 
tering. 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson,    O.   F. 
Lapp  ft  Co..  J.  F 

Paintera   aud  Dea 
oratara. 

Baker  Co.,    W.   T. 
Bell.  Wm.  J. 

Bernstein.    Wm. 
Blum,    Louis 
Brown,  J.  L. 
Burns    Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlin,  J.  J. 
Copnlck,   T.    W. 
Da  111.   T.   H. 
Donovan,    V.    J. 
Hansen,     Elblng  A 
Johnson,    C. 
Kissel,    Isidor 
Miller,    L. 
Miller,   J.    A. 
McCubbin,    James 
Manning,    John 
Neal,  L.    I. 
Progressive 

Painting  Co. 
Quandt   &   Son 
Ituderman.   I. 
Simon   Nellson    Co. 
Smith,  J.  S. 
Sovig.    C.    B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,  Fred 
Warner   Bros. 
Zelinsky,   R. 

Palnta,   Oils   Vara- 
lahes,  Bta. 

Clark   &   Dickson 
Cohn    ft   Co.,    Mar- 
lon  D. 
Fuller  Co.,   W.    P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Parafflne  Paint   Co 
Pratt   &   Lambert 
Wlhlttier  -   Coburn 
Co. 

Parent     Chimney  a. 

Clawson  Co.,  L.  E. 
Dre.sser  -  McDon- 
Hughefl,    H.    J. 

Pile      Driving. 

Lamburth,    C.     E. 


Paving    Brick. 

Cal   Brink   Co. 


Planing   Mllln. 


Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mlli. 
Emonuel,    L     ftE 

(Inc.) 
Empire        Planing 

Mill 
Hart    &     Burmels- 

ter 
Hermani.     A. 
HerHng'a  Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co. 

J.   P. 
Main     St.     Pinning 
Premus        Planing 

Mill 
Relnhart     Lumber 

ft   FOanlng  Kill 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plaaterera. 

Bosch.    Herman 
Bradleyft  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   ft   Will- 
iams 
Connel   Co.,    J     e 
Daly,  J.  H. 
Duthle.    Chas. 
GUmour.    W.   G. 

Jones,  Francis 

Kaiser,   Jos. 

Leaf.   Al. 

MacGruer    &    Co. 

Mellon,    Thos. 

Modlc'a,  S. 

Mowat    Donald 

Philbln,    J.    J. 

Sexton,    T.    D. 

Terranova   Bros. 

Wagner.   James  A. 

Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard.  Geo.  F 
Dunn,  Nell   H. 
Goss,    Wm.    P. 
Grundy,  Ed. 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch.    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
McLeod,    J.    J. 
Penkerton.    J.    H 
Skelly,   Thomos 
Snook       ft      Co. 

Fred    W. 
Turner  Co.,   The 
Wetxel,    Theo. 
Wilson  ft  Co.,W. 

Plambera   Supplies 

Kinney  Co.,  R.  w 
Mark -Lai  Iv    Co 
Mueller    Mfg.    Co., 

Nelson   Mfg.    Co. 
Pac   Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 


Radiators. 

American  Radia- 
tor Co. 

Railway   iHaterlala 

Orensteln  -  Ar- 
thur Koppel   Co. 

RlCStng-. 

Lamburth,    C.    E. 

Ruoflac  Gravel  A 
Compoaition.) 

Bender  Roofing  & 
Paving   Co. 

Cantley  &  Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co. 

Lewis.    W.   S. 

Malott    ftPeterson 

Rapheld       Roofing 

Samuel    Co..    H.    D 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kouiing     (.Slate     A 
Tile.k 

Graham.  R.  Q. 
Klatt.   R   J. 
Whiti.      JOA      A 
ribrestona    ft 
RoollBS    OO. 


Kooflna    Materials. 

Johns    -    ManvlUe 

Co.,  H.  W. 
Parartine  Paint  Co 
Uaterhouse  ft 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

i>and.   Gravel,    Etc 

tia.y    Develop.    Co. 

Cal.  Building  Ma- 
Material    Co. 

McMullin    Bros 

ijtone  Co.,  E.  B  A 
A.   L. 

Western  Develop- 
ment    Syndicate. 

Sanitary     Garbage 
Chu>ea. 

Bill   <t   Jacobsen 
Saud  UlaatiuK. 

McDermott,    W. 

Sheet    Metal    Wka. 

Amsler   Sheet 
^  Metal   Works 
Appman       Cornice 

>\  orks 
Atlas     Heating     ft 

V  entllating  Wks 
^\J>}\°'^       Sheet 

Metal   Works 
Comyns  &  Nygren 
Cronan,   Wm. 

^  w.V      Cornice 
v>  orks 

Elite   Sheet    Metal 
vvorks 

^"w.f^'"      Cornice 
„  *\  orks 

G^&    M.    Sheet 
^  -Metal    Works 

Hnl'***'.        Cornice 
Hlbernla     8  h  •  . t 

Metal    Works 
Hughes.    H.   J 
Ideal  Cornice  'wkg 
Korell  ft  Co.,  J    a. 
Modern  Sheet  Uat- 

al  Works. 
Morrison  ft  Co. 
a   F.   Metal   Stam- 
rr  '^'   *   Corr.    Co. 
U.  S.   Metal   Prod- 
ucts  Co. 
Weatern     Furnace 
ft  Cornloe  Co. 

sidewalk       Llshta. 

Jackson   Co.,    P.  H 
Dwan  ft  Co..  J.  a. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Builders. 
Bishop    A    Peralno 
Boiler,  John 
Jacobsen,   J 
Porter,  W.  p 
Stewart.  J.   K 

^      Statlaaerr. 

Foster   ft  Short 
bright.    J.    H. 
^     steel    Uara. 

Baker     A     Hamil- 
ton 
Dawson   ft   Noyes 
U  oods       A      Hud- 
dart. 


Pacific        Coast 

Steel    Co. 
tioule    Co. 

Steel    Erector. 
bchauer,    Fred    C 
Pioneer     Con.    Co 
vVIlliams        Con- 
struction   Co 
Starr   freuia 
Kawneer   Mfe-.    Oo 
U.   S.   Metal   Prod- 
ucts  Co. 
Structural         Steel 

Coatrartora. 
Central    Iron    Wks 
Dyer   Bros. 
Jud.<»on    Mfg.    Co 
Pacific     Structural 
^  Iron    Works 
Pac.    Rolling  Mills 
Schraeder-s       Iron 

^  orks. 
S.    F.    Iron    Works 
«  estern  Iron  Sup- 
ply Co. 

itava* 
Mangrum     ft  Otter 
•telger   A   X.wt 
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S<nict«r«J         S'tvel 
CoBtrmctor*. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         P  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan   Iron    Wks. 

Survey*!*. 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetherell,    Chas  E 

TeamlAK    A    Grad- 
Ing. 

Branlck.  J.  P. 
Blanchini,   G. 


Faderal      Transfer 
&   Draylng:   Co. 

Carlln    Bros. 
Devencenzl    &   Co., 
L. 

Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draylng'   Co. 
Harbor        View 

Contract  Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.  B. 
Lftffler,   Fred 
McGllnchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers.  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Co.itracting 
Co. 

Wright  Co.,  J.  H. 

Tlllne. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte' 
Peerless  Agenclt?" 
Co. 

Vaomiiii     '  '    • 
Bill    &    Jficoh-    ■ 
Hughson    &    Mer- 

ton    Co. 
Schaer   Bros. 
Stevens   Co. .Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beda. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/oTks. 

W^httewashinK 
Brickley,    P.    J. 
Reigle  &  Jameison 
Taylor,    L.    A. 

Waterprooflng 
Coyle,    Jos.   A. 
WIndovr    Cleaning;. 
American   Window 

Cleaning    Co. 
AVlndoivs.    Patent. 
Simplex      Window 

Co. 


■ 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRI3CTC)R3. 

President,    H.    Maundrell.  Financial   .Secretary.    S.    A.    D.    Schenck. 

Vice-President.   B.   J.   Brandon.  Ass  t  Secretary,   w.j    Carberry. 

Treasurer,   C.  W.   Withington.  Doorkeeper.   B.    R.    Wolcott. 
Secretary.   R.   J.   H.   Forbes. 


H.    Maundrell 
E.  J.  Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTOR!? 

H.   Jacks. 
E.    S.    Rainey. 
Alexander    Mennle 
W.  W.  Haye!3. 

MEICBESS. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGilvray 


Architectural    Iron 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer    Bros. 
Eureka   Iron    Wks 
Keil    Iron   Works 
Kortick  -  Falls 

Mfg  Co. 
G.     G.      Structural 

Iron    Wo'.  its. 
Hillard,   C.   J.   Co. 
Judson  Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'•■•hoenix    Iron  Wks 
'lalston  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
icnrader  Trr» 

W'orks. 
St.      Francis      Orn. 

Iron    Works 
Iteiger      &       /Cerr 

Stove    *     /"oun- 

dry   Co. 
/ulean   Iron   Wks. 
Western  Iron  Wks 
Withington.  C.  W. 


Art   Olaaa. 

tngerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Kloiber 

Bonds. 

Costello,  J.  T. 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire  State  Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
Gaie,  M.   A. 
Guyett&Co.,    R.    G. 
Hlllman   *  Son.J.R 
Jones,   Edward   M. 
Lawton,   A.   F. 
Lloyd    &    Spengler 
MccMeans,    H.    V. 
Pacific   Coast    Sas- 

ualty    Co. 
Perley,   A.   E. 
Smith,   Leo   J. 
Un\l.ted       States 

Metal    Broduc'ts 

Co. 
United      States 

Fidelity        and 

Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

Cal.  Brick  Co. 

Carey,   J.    E. 
Carnegie    Brick    & 

Pottery   Co 
Carquinez  Brick  A 

Pottery  Co. 
McNear   Brick   Co., 

E.   B. 
Peterson    -   Karts- 

choke  Brick  Co. 
Remtllard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bulldlns    JMaterlal. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Howard  Co. 

J.  B.  Lennon. 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific   Refining  & 
Roofing    Co. 

Parrott    &    Co. 

Parafline   Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply   Co. 


Cement    Dealers 

Balfour.  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland,   J.   P. 

Maynard,  Jr.,  J.  L. 

Meyer.    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Standard  Portland 
OeniAnt  Co. 

Clay   Prodncta. 

Cal  Brick  Co. 
Stanqulst.  Bdward 


Conorete. 

Chase,   Silas  A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson   Co. 

Forbes,   It.   J.   H. 

Foster   &   Vogt. 

Goodman        Artifi- 
cial   Stone    Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualefti,  .1. 

Petersen,   H.  L. 

Sartorio,    Charles 

Stanquist,     Victor 

Zimmerman.   L.   M. 

Concrete       Reln- 

forceiiient. 

Pacific     Building 
Material  Co. 
Contra«'tors   A 
Builders. 

Allen,    AI  Jx.    M. 

Anderson    W.   W. 

Arthur,   I.. 

Boring,    r.    11. 

Born  &  Son,  S.  A. 

Brady,   C.   A. 

Braunton  Bros. 

Buller,    Thos. 

Burdick,    V/m.    A- 

Caldwell   &  Co. 

Cameron    fk    Diss- 
ton. 

Cavaneuf.h,     Thos. 
A. 

Chisholm,     R.     A. 

Cobby,   J.   W. 

Coburn,  I.  W.,  Inc. 

Concannoii,    W.    N. 

Conrad,    H. 

Creghlno     &     Son. 
Lewis 

Davis  &  Son,  T.  F. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    tV. 

Fahy,    R. 

Fischer,    Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,    Frank. 

Gardiser,     Florent. 

Grelg,  Robt. 

Hansbrough    Bros. 

Healey     -     Tlbblts 
Con   Co. 

Hlnson.  L.    A. 

Holm    <Sr    Son. 

Howkins,   A. 

Tngerson,   C.    A. 

Jacks,  H. 

Jones,   Paul 

Jones,   W.   G. 

Kent.   S.   H. 

Knowles  &  Reich- 
ley. 

Lelter,      E.      T.      & 
Sons. 

Lynch,  V.  C 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathles,  H.   C. 

McBaln,  J. 

McKlllIcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,   B.  T. 

Penny,   Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,    A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll.   Q.    C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

White  Bros,  (car- 
nenters). 

Wilhelm,    A.    H. 

Corulce  Works. 

Amsler,   C.   S. 
Berger  Mfg.   Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

ContractluK 
Liather. 

Dennis,   J.   B. 
Hayden,    Fred 
Lynch.  Richard 

Cnrhlujer.      Granite. 

McLenegan,    S.    B. 

Damp   Proofers. 

Brickley,    P.    J. 
Reigle    &    Jamison 

Door   Openers. 

Rischmuller    Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Work«. 


Central  filectrlc 
Co. 

City    Electric    Co. 

De   Lew,   M.   A. 

Decker   Electric  Co 

Globe  Elec.   Co. 

Levy    Elec.    Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Mbre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.    L.    A. 

U.   S.   Metal   Prod- 
ucts   Co. 
Floor   SandJns 

Hardwood  In- 
terior   Co. 

Inlaid  Floor   Co. 

Pacific    Floor 
Sanding   Co. 
GrIU   Work. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle  Co.,  A. 

Sartorlus   Co. 

Withington,  C.  W. 

Gen.      Contractors. 

Andrus.    R.    C. 

Brigham,    H.    B. 

Brockhage,  Foley 
&  Green 

Caldwell   &  Co. 

Cereghino  &  Son. 
Louis 

Currie  &  Currie 

Dempniak    Bros. 

Farquharson,    D.  B 

Pluth,  J. 

Prasier   ft    Frasler 

Graham,    D.    E. 

Griflith.    Wm. 

Hannah,    J.    D. 

'■Tannah    &    Co.  J.S. 

Hayes,   W.   W. 

.Jackson,    A. 

Kuykendall,    J.    Q. 

Mallfty,   Edward. 

Matth^ies,     Henry 

Mulcahy,    James 

Peacock,    John 

Schnebly,  H  o  »  t- 
trawser  &  Ped- 
grift 

Glass   and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,    L 

Cobbledlck-Kibby 
Glass  Co. 

Friedman     Bros. 

Fuller.  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Gradlnier    A    Team- 
ing. 

Dillon,    D. 
Eureka      Teaming: 

Oo. 
Fay,   S.   J. 
McClure,   H.   N. 
Wilhelm,   A.   H. 
Wllkle  Co.,   A. 
Williams,   F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.     S.     B. 

Granite. 
Bradbury,    Thos. 
Cal.   Granite  Co. 
De   Lano  &  Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond     Granite 

Co. 

Hardfrare. 

Baker  &  Hamilton 
Joost  Bros. 
Kruse,   J.   H. 
Ijorenz,       SdhfTae'i' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific      Gas     and 

Electric     Co. 

Heating    A    Ventt 
latlng. 

Burnham  Plumb- 
ing *c  He«.tlnc, 
Inc. 


Cronan.   Wm. 
Mangrum   ft  Otter 
Montague,    W.    W. 
A  Co. 

House     MoTlac    A 
Raising. 

Blume  Cont  g  Oo. 
Pearson,    E.    K. 
Sullivan.    D.    J.&T 

Inlaid   Floor*. 
Hardwood       Inta- 

rlor   Co 
Inlaid    Floor    Ca. 
Pacific     Floor 

Sanding  Co. 

Iron  Works. 

Liorenz.      Sdhffaw 

&  Co. 
Michaels    A    Pt%t' 

fer 
Monarch     iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iroa 

Works. 
Joist     Hangers     « 

Post  Caps. 
Kortick  -  ii^lla 

Mfg  Co. 
Lllley    &   Thurston 

Co. 
Lorenz  Schaffer  ft 

Co. 
Western    Bulldara' 

Supply   Oo. 
Kawneer    System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lllley  &  Thurston 

Co. 
Light    and    Pawev 

City   Electric    Co. 
Pac.    Gas    A    Elec- 
tric  Co. 
Lime,    Cement,  Cte 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  ft 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  te 
Cement  Co. 

Lennon.    Jas.    E. 

Nephi    Plaster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  ft  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co. 

Western  Lime  ft 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber  Co. 

Hooper  Lumber 
Co. 

Kruse,  J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  ft 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tiernan  ft  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros. ft  Co. 

Doe   Co.,    F.    P. 

Lumber  (Har«l- 

>TOOd.) 

Dleckmann    ft    Co. 
Howard,    E.     A.    ft 

f.i. 
Niehaus,   Ed.    F.    & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rickard 

ft   MeCon*. 


40 

Maaoaa    A  0alld«ra 

Alexander,    R. 
Allen,    C.    J. 
Anderson     <fe     Ral- 

ney. 
Ar'«tt,    A. 
Beck.    A. 
Brady.   M.    V. 
Brady.    O.    E.&Son 
Brandon.    E   J 
Brennan.    J.    E. 
Brlgham,    H.    B. 
Butcher.    Thomas 
Butcher    &  Hadley 
Byron.    D.    J.  ftSon 
Campbell     Bros. 
Carr.    J.    W. 
Drake.    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale,   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Rlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hogrberg     A     Lud- 

wig 
I^arsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nasrel.   W.   L. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    ft   White 
Rlngrose,     R.&Son 
Scott,    W.    S. 
Walker.    P.    J. 
Watscn,    Sage 
Watson,    Sidney 
Wliltney  &  Davles 
Wilson.    JamPs    A. 
Wyjrant.    J.    H. 

MMrble. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

...rassl.     P«»ter     '^o. 

Runt,  Andrew  T. 
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Maino,  F.  L.  &  Co. 

Musto   &   Sons,  Jos 

Keenan  Co. 

Vermont  Mcrble 
Co. 

Mantel*.    Tllee 
Gratea. 

Glnsberg&Co.,  S. 

Holloway  E  x- 

panded    Metal 
Co. 

Klrwin  &  Dono- 
van. 

Mangrum    &   Otter 

Montague    &Co..W 

Peerless  Agencies 
Merchant    Bars 

Pacific  Coast  Steel 
Co. 

Metal     Furring     A 
LAtblnK. 

Ho  1 1  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynch.    H.    T. 

Lynch.    Richard 

National  Lathing 
8nd    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVIndow 
Works- 
Dwan.  J.   E. 

U.   S.   Metal  Prod- 
ucts  Co. 
H«rtar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic    Co. 

Malno,  F.  L.  &  Co. 
OIIIc«  Fixture*. 

Bateman.    Wm. 

Forbes    &    Son, A.J. 

Fink  &  Schlndler 
Co. 

Slmmen.    .John 

Open    Hearth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Pla«terer« 

Rinnor.    Theo. 

Larson.   O.  F. 

Woods.  J.  P. 
Painters. 

Daniels.    Gus   V. 

Donovan.   V    -T. 


Fraser.   J.   P. 

Kuss.    P.    N. 

Lewellyn.    J. 

Maundrell.    H. 

Spark.    J.    H.    . 

Neal.   L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.   J.   E. 

Paints,    OIU.     Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co..  W.P. 

Kuss,   P.    N. 

Maundrell.    H. 

Pacific  Refining  ic 
Roofing 

Parafllne    Paint  Co 

Whittier  -  Cobiirn 
Oo 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 
PSTtna;  Brick. 

Cal  Brick  Co. 
PlanInK    Mills. 

Anderson   Bros. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Elklng'ton  & 
Hucke 

Herring    MiU(Inc) 

Kendall.   A. 

Kruse.    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  tc 
Lumber    Co. 

Pacific   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  C'ara  Mill 
&   Lumber   Co. 

-San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 


Plasterers. 

Blnner,    Theo. 

Bradley   &   ReMly 

Carrick,    M.    H. 

Chalmers.  H.  A. 
(Inc.) 

Clark,   D.    Ross. 

Crichton.    J.    L. 

Cog  hi  an.    Frank 

Connolly,    J.    J. 

Connell.    J.    E. 

Fay.    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &    Clute 

Gilmour,    Wm.   Q. 

Jacobsen.    N. 

Kaiser,    Jos 

Knowles    A. 

Leaf.   A. 

Lyden    &   Bickel 

MacGruer    &    Co. 

Mennle.    Alex. 

McCTeod.   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   T. 

Plaster     o*     Paris. 

Nephl    Pla-ster   Co. 

Plumblnfr     A     Gas 
Fitting. 

AhJbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co..    Inc. 

Dalziel.  R..  Jr..  Co 

Gllley-Schmid    Co. 

Levy.   M. 

Looney,  J..  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  <~'o  -   The 
Roal  Estate. 

Williamson    C0..H. 

Wittman   -   Lyman 

Cro.ss   &   Co. 

Urban  Realty 
Impt.    Co. 

Reinforcing     Bars. 

Pacific  Coast  Steel 
Co. 


Rlssers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crushed  ftocm.. 

HeaJy-Tibbitts 

Constr.   Co. 
Holland.   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 

RooHbk     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender.  J.  W., 
Roof   Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvills 
Co.,   H.   W. 

Meuer   Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  s.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     John 

Htealy-Tibbitts 
Constr.   Co. 

Holland.   J.    P. 

Sanitary   Floorlnsr. 

Artolith     Mfg.     Co. 

ritone.  E.  B.  &  A. 
L..    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson.    P.  H.&Co 

McGuigan.    John 
Stair  Builders. 

Bishop.    Wm.    T. 

Stewart,    J.   K. 

Roof   RepalrluK    A 

Paint. 

Street    Work. 

Fay.  S.  J. 


Steel        R  •  1 11  ■  B 
Doors. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

StsBs   Contractsrs. 

De    Lane    dt    Sons. 
I.    Lv 

Blanchard.    W.   W. 

Hunt.   Andrew  T. 

McGilvray       Store 
Co. 

Raymond     Granite 
Co. 
Stone     Quarries. 

Keystone    Sand  Co 

Raymond    Granite 
Co. 

Structural    Steel 

Pacific    Coast  Steel 
Co. 

Teamiaic. 

Dillon.    D. 

Eureka      Teaming 
Co. 

Holland.   J.   P. 

McClure.    H.    N. 

Monarch    Teamip 
Co. 

McLenegan,  a   I 
Terra  Cstta. 

Clark   &  Sons.  N. 

G'adding,    McBean 
&   Co. 

S  t  e  Ig  e  r        Terrs 
Cotta   Co. 
TlllBB- 

Artolith     Mfg.    Co. 
Ventilator*. 

U.   S.   Metal   Prod- 
ucts   Co. 

Waterhouse    A 

Price    Co. 

Whltewasbers. 

Relgle    &    Jamison 
Brickley,   P.   J. 
Wire  Works. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  &nd  equip  the  undertaking. 
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Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 


BUILDING  AND  ENGINEERING  NEWS 


Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Applianee  Sales  Co.  of  America 

Suoo«s«*r*  t*  JOHN  WOOD  MFG.  CO. 
S1S-21  PaelflcBldg.   447-49  E.  3rd  St.   331 -339  CyprM*  St. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


Talephone  Market  1935 


Fine  and  Sanitary    ' 
PLUMBING 


PLUMBER"" 


221  OAK  STREET 


l«t.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  mobL  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St.,  Oakland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL.    Geary     nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigmemts. 


TEMPORARY   CITY   HALL,   San   Francl«c» 

Wright.    Rushford    St    Cahlll,    Architect* 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


'><> 


^^.- 


y%^^^±4y.  c^.<u.Mt*-  '-^ 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.    W.    Dickey,    Architect- 


GERMAN    HOUSE.    San    Francsco 
Frederick  H.  Meyer,  Architect 


Serenty-five  thousand  sq.  ft.  basement  floor  a»d  walls  waterproofed  with    n  Stone  and   terracotta  work   treated  with  Imperial  Water  Proofing  fer 

Imperial  preserring  and  to  preTcmt  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  arc  used 

183  STEVENSON  STREET 

San   Francisco 


IMPERIAL  COMPANY 


riiii.nrxn   and  f:xgixeerin'g  news 


JAMES  CAHILL  &  CO. 


Incorporatad 


DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVI  "  nutuclUT  ers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

tS9-841   MIS!-ION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

G>-neral  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  me  by  phone  at  San  Francisco,      Franklin  2S07 

OakUnd,  Oakland  SS4  1 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    1T8S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
^=AND  TILES=^ 

Fire     Sets,    A.n<llr*ns, 
Fender   Portatsle    Baakets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street,  Cor.  Brush 

IRVING  A.  COOKC.  Muii««r 
Raiidanca   Phono,  Oakland  4861 
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YOUR   BREAKFAST 

how   was   It  cooked   this   mornlncT 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't     be     satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all     day    whether    you     are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
Just   as   thousands   of   others   are   already    doing.      For 
economy    In    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    Is 

THE  AERO  GAS  SYSXEIVI 
which   generates   the  best  quality  of   gas   from   ordin- 
ary automobile  gasoline  right  In  your  own  home.  Let 
us    tell    you    all    about    It.      A    postal    will    bring    des- 
criptive  booklet,    "The   Aero-Gas    Plant." 

Utility'  Gas  Generator  Co. 

Tel.    Dougrlas    2400    or    Garflcid    2057. 
340  Sansome  St.,  San  F'rancisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradlors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phonos:  Market  3950,     Pisdmont  2633 

3442  19th  Street  San  Francisco 


RUILDIXC    AND    KNU  IN  PEKING    NEWS 


Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  It. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALC  CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearay   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  en  Deck 


Best  in  the  WorU 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  siic  el  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can' 
afford   a    bath-room 


can  afford 


THE 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 


13th  and  Clay  Sts. 


Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  ffirst 
order,  to  know  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Editorial  Comment 

France  and  Russia  have  declared  for 
prohibition  on  account  of  the  war  and 
Kngland  is  considering  the  same  thing. 
The  principal  reason  is  on  account  of 
the  efficiency  of  the  lower  classes.  In 
Germany,  where  everything  is  so  per- 
fectly organized,  there  is  no  need  of 
declaring  a  ban  on  the  liquor  business 
for  the  government  regulates  almost 
everything  as  it  is. 

The  free  institutions  of  England 
gives  a  greater  latitude  to  all  its 
people.  The  dock  laborers,  for  in- 
stance, have  received  an  increase  of 
pay  on  account  of  the  war.  As  a  con- 
sequence a  great  many  stay  drunk 
most  of  the  time.  It  is  usually  this 
class  of  people  who  lack  the  active 
minds  or  who  are  the  slaves  of  habit 
that  follow  the  more  menial  occupa- 
tions. Their  lives  are  vacant,  their 
surroundings  are  cheerless  and  their 
enjoyments  are  not  much  higher  than 
that  of  the  lower  animals.  When  the 
earthquake  and  fire  occurred  in  San 
Francisco  the  lower  element  that  had 
access  to  the  saloons  and  groceries 
and  liquor  houses  when  they  were 
forced  to  be  abandoned  immediately 
proceeded  to  get  beastly  drunk  and 
render  themselves  unfit  for  even  tak- 
ing care  of  themselves,  let  alone  help- 
ing anybody  else,  even  in  the  f^ce  of 
the  most  imminent  disaster.  This  is 
the  psychology  of  drink  which  has 
caused  the  nation  to  enforce  prohibi- 
tion as  an  efficiency  measure.  It  is 
the  doggeres  and  saloons  that  offer 
temptations  to  ignorant  and  unre- 
strained appetites  of  the  classes  that 
can  ill  affoi-d  to  spend  their  money  on 
booze.  For  this  reason  all  classes 
have  deprived  themselves  of  any  lux- 
ury that  may  come  from  the  use  of 
wines  at  the  table  and  have  enforced 
total   abstinence   upon  all  people. 

The  Geographical  Magazine  for 
March  has  an  interesting  artir'e  on 
Palestine.  It  illustrates  in  its  usual 
way  the  customs  of  the  people,  the 
habitations  and  cities,  and  the  modes 
of  life  in  city  and  country.  As  the 
war  will  probably  result  in  removing 
the  control  of  this  country  from  the 
hands  of  the  Turks  and  place  it  in  con- 
trol of  the  Jhristian  nations  it  will 
furnish  an  opport  inity  for  the  Zionists 
among  the  Jews  to  again  control  the 
land  of  their  forefathers.  Interesting 
is  the  comparison  of  that  country  to 
i>ur  own.  The  whole  of  the  country 
there  is  no  larger  than  New  Jersey 
and  the  inhabited  portion  no  larger 
than  Massachusetts.  But  in  the  times 
of  the  old  testament  it  supported  an 
immense  population  and  in  the  days  of 


Solomon  was  of  the  foremost  nations 
of  the  world.  ^^■ars  have  reduced  it 
to  a  sterile  and  unproductive  land.  A 
land  once  flowing  with  milk  and  honey 
now  supports  a  scanty  population.  If 
the  European  countries  should  assume 
control  of  this  country  it  will  be  in- 
teresting to  see  what  modern  methods 
can  do  in  a  land  once  enormously  pro- 
ductive but  which  has  now  lapsed  into 
a  semiwilderness. 


A  great  deal  i«  being  said  about  the 
relative  efflciency  of  our  navy  as  com- 
pared with  the  world  powers.  Secre- 
tary Daniels  seems  to  think  it  is  all 
right  while  others  who  are  just  as  well 
or  perhaps  better  informed  seem  to 
think  it  is  not  nearly  up  to  the  stand- 
ard that  it  should  be.  It  is  a  question 
for  us  all  to  ponder  on  for  a  navy  can 
not  be  built  in  a  day,  and  while  we 
might  defend  our  cities  by  mines  and 
submarines  to  a  certain  extent,  we  have 
assumed  obligations  in  constructing  the 
Panama  canal  that  may  at  any  time 
plunge  us  into  war  with  a  military 
nation. 

The  present  war  has  taught  us  that 
there  is  no  treaty  which  nations  can 
be  made  to  respect.  International  law 
is  like  any  other  law  when  there  is 
no  one  to  enforce  it.  And  as  long  as 
governments  depend  on  military  con- 
trol there  will  always  be  the  possi- 
bility of  this  reversion  to  barbarism 
wherein  every  nation  must  depend  upon 
its  own  ability  to  defend  itself.  We 
need  an  efficient  navy  large  enough  to 
defend  our  country  and  our  possessions. 
The  size  is  dependent  upon  the  size  of 
the  navy  of  other  nations  with  whom 
we  are  likely  to  have  differences.  And 
while  it  is  a  lamentable  fact  that  one 
military  nation  can  compel  all  the 
others  to  arm  and  thus  hinder  advance 
in  the  arts  of  peace  we  must  never- 
theless meet  conditions  as  they  exist 
for  in  these  days  of  rapid  transporta- 
tion   no    nation    lives   alone. 

The  bond  issue  for  18  millions  for 
the  construction  of  a  State  highway 
has  proved  to  be  a  good  expenditure. 
The  great  highway  is  being  construct- 
ed along  proper  lines  and  the  road- 
ways of  the  State  have  been  improved 
in  every  department.  The  legislature 
has  attempted  to  supplement  this  by 
the  introduction  of  a  bill  for  a  bond 
issue  of  12  million  dollars  to  fill  out  the 
roadbuilding  and  complete  the  great 
highwa.v. 


And  now  another  new  word  has 
been  coined  and  is  in  use  in  Eastern 
newspapers,  promising  to  become  per- 
manent. 

It   is  jitnibus. 

The  terminal  syllables  have  a  Latin 
finish  that  may  make  the  work  ac- 
ceptable even  in  Boston. — Sacramento 
Bee. 
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Basis  of  Current  Practice  in   Design  of  Reinforced 

Concrete  Structures. 


U.v    C.    A.    P.    I'liriK-r,    M.    Am.    Sof.    C.    E., 
M.    Can.    Sor.    ('.    K.,    !\linneapoli8. 


Tlu'  universally  aictplfii  ba.-<i.s  of  i-j- 
infoiced  concrete  design  may  be  sum- 
marized in  the  following  stock  quota- 
tion from  building  codes;  "see  the  Chi- 
cago, San  Francisco,  Colurtibus  codes, 
or  those  of  other  cities: 

"The    adhesion    is    such    as    to    cause 
concrete  and  steel  to  act  together" — 
or 

"The  bond  between  the  concrete  and 
the  steel  is  such  that  the  two  mate- 
rials shall  act  as  a  homogeneous  solid." 

Adhesion  or  bond  is  thus  generally 
accepted  as  the  connecting  link  be- 
tween the  concrete  a<id  the  metal  and 
we  should  naturally  «xpect  to  see  its 
opeiation  discussec^^  all  the  litera- 
ture of  the  art  found  in  text  books  and 
the   like. 

The  problem  of  the  continuous  flat 
slab  of  reinforced  concrete  is  one 
which  the  writer  has  studied  contin- 
uously for  something  like  seventeen 
years,  and  it  is  needless  to  say  that 
this  study  from  the  scientific  view 
point  has  not  been  unaccompanied  by 
many  investigations  and  tests  of  fin- 
ished structures.  Incidentally  the 
writer  has  many  times  designed  rein- 
forced concrete  floors  with  two-way 
continuous  beams  from  support  to  sup- 
port and  made  many  tests  of  such 
structures,  and  has  also  built  and  test- 
ed simple  beam  structures  where  the 
work   covered   single   spans   as   well. 

In  any  structure  in  which  these  is 
combined  stress  of  the  same  kind  act- 
ing in  two  directions  it  is  a  well 
known  fact  that  these  stresses  tend 
to  reduce  each  other  or  increase  the  re- 
sistance to  deformation  by  mutual  ac- 
tion. 

Grashof  undertook  to  account  for 
this  relation  in  operation  of  a  homo- 
geneous plate  by  the  general  equations 
of  eternal  stress  and  the  introduction 
of  Poisson's  ratio.  In  the  reinforced 
concrete  plate  we  have  only  an  imita- 
tion of  the  homogeneous  plate.  The 
Poisson  effect,  or  the  increased  resist- 
ance by  the  co-action  of  stresses  in  dif- 
ferent directions,  would  not  be  prop- 
erty of  either  the  concrete  or  the  metal 
but  a  function  of  their  co-action  aris- 
ing from  indirect  tensions  and  com- 
pressions due  to  bond  shear. 

Dr.  Kddy  has  accounted  for  the  de- 
portment of  such  reinforced  concrete 
plates  in  a  very  satisfactory  manner 
by  taking  a  co-efflcient  representing 
the  lateral  action  as  .5.  This  step  in 
Dr.  Kddy'.s  mathematical  solution  has 
been  treated  by  some  members  of  the 
engineering  profession  as  involving 
the  mystery  of  Polsson"s  ratio  in  whicli 
they  have  no  faith  at  all.  Det  us  see 
how  far  the  Doctor's  mathematics  is 
affected    by    Poisson's   ratio. 

The  working  stress  is  also  reduced 
in  the  same  ratio.  This  dot^s  not  ac- 
count for  a  difference  of  appioximately 
three  hundred  per  cent  found  in  the 
deflection  formula  for  the  continuous 
beam  and  the  continuous  slab  and  we 
must  turn  back  to  the  bond  shear  re- 
lations which  I  liave  pointed  out  In 
order  to  understand  the. matter  clearly. 

It  has  been  noted   that  the  empirical 


eo-ellicieiits    are    .<uili    llial    llie    sliffne.-i.s 

of  the  continuous  beam  when  com- 
bined integrally  witii  a  slab  is  six 
times  as  stiff  as  a  simple  beam,  its 
stiffness  having  been  increased  by  the 
slab  with  which  it  is  combined  'from 
being  five  times  as  stift  as  a  simple 
beam,  as  it  is  in  general  case-of  a  con- 
tinuous beam,  to  six  times  as  stiff,  as 
it   is   in    this  case. 

The  relation  can  be  best  understood 
'oy  consideration  of  the  theory  of  work 
discussed  very  fully  in  the  recent 
treatise  by  Dr.  Eddy  and  the  present 
writer,  which  has  been  already  re- 
ferred to,  in  which  is  shown  that 
where  circumferential  resistance  act  in 
circles  about  the  tops  of  the  columns 
energy  is  stored  in  such  a  manner  that 
it  does  not  affect  the  vertical  geometry 
of  the  slab.  When  however,  the  panel 
is  rectangular  these  resistances  act  in 
ellipses  about  the  column  tops  and  the 
energy  is  no  longer  stored  in  a  manner 
which  does  not  affect  the  vertical  ge- 
ometry of  the  floor  but  it  does  affect  it 
to  a  considerable  and  increasing  ex- 
tent as  tlie  panel  becomes  more  and 
more    oblate. 

Comparing  the  continuous  plate  with 
the  simple  beam,  the  continuous  plate 
with  the  same  cross  section  of  steel  at 
mid  span  in  the  square  panel,  assum- 
ing that  Poisson's  ration  equals  zero, 
is  by  the  theory  of  work  approximate- 
ly six  times  as  strong  and  twenty 
as  stiff  as  the  simple  beam  witli  the 
same  cross  section  of  steel  and  thick- 
ness of  slab  and  a  span  equal  to  the 
diagonal   of   the  panel. 

The  absuro  character  of  the  regula- 
tions in  vogue  in  many  cities  will  be- 
come apparent  from  these  regulations 
which  have  been  presented  in  a  simple 
manner  from  the  standpoint  of  exper- 
imental tvidence  from  hundred  of 
tests  and  from  the  standpoint  of  the- 
ory of  work,  assuming  Poisson's  ratio 
equals  zero,  as  well  as  from  the  conse- 
quences derived  from  the  genernl 
equations  of  equilibrium  or  an  infini- 
tesimal element  in  wiiich  the  lateral 
effects  are  given  proper  consideration 
in  the  mathematical  determination  of 
deflections  and  sti-esses  from  one  and 
the  same  formula 

The  law  governing  the  mode  of  oper- 
ation of  the  connecting  link  between 
the  concrete  and  metal  determines  the 
limiting  steel  ratios.  We  iiave  .")0  per 
cent  of  the  building  codes  in  the  United 
.states  requiring  ."id  per  cent  more  steel 
thaTi  is  necessary  to  develop  the  con- 
crete used  in  the  continuous  slab  on 
column  supports.  Here,  then.  Is  an 
opportunity  for  economy  witliout  re- 
duction   In   the  safety   of  the  structure. 

The  Chicago  code  while  requiring 
computed  steel  stresses  of  100  per  cent 
at  mid  span  greater  than  determined 
by  test,  alows  In  a  light  rectangul.'ir 
slab  a  thickness  so  sm;ill  that  the  true 
concrete  stresses  may  undei-  test  be  at 
N'list  .'I'l  per  cent  higher  than  would  be 
(  omputed.  This  relation  Is  lirmight 
about  b>-  an  ii-ratlonal  comparison  of 
the  rectangular  slab  with  a  square 
slab   having  a   side   equal    to    t^e   aver- 


^iKe  ol  the  long  and  short  sides  of  the 
panel.  The  gross  error  involved  is  evi- 
dent from  the  deflection  formula  given 
and  the  well-known  relation  of  steel 
stress  to  deflection  in  any  fixed  ar- 
I  angement  of  steel. 

In  the  design  of  simple  slabs  or  \vide 
beams  there  is  hardly  a  code  that  I 
have  examined  which  would  not  under 
the  rules  followed  literally  permit 
double  the  amount  of  steel  to  be  used 
which  an  experienced  engineer  would 
employ  to  develop  the  concrete  ele- 
ment. Here  is  an  opportunity  for  the 
regulations  of  our  cities  to  be  greatly 
improved,  because  these  rules  are  sup- 
posed to  govern  the  conduct  of  those 
who  are  lacking  in  experience  as  well 
as  those  who  have  had  the  benefit  of 
this  experience  and  the  structures 
liugured  under  the  letter  of  the  law 
may    prove    unsatisfactory. 

In  the  provisions  for  shear  little  at- 
tention has  been  paid  to  the  differ- 
ence in  the  horizontal  shearing  de- 
formations of  the  continuous  and  the 
simple  beam.  This  has  been  discussed 
(|uite  fully  by  Eddy  and  Turner  in 
their  treatise,  and  it  has  been  shown 
that  the  continuous  beam  is  capable  of 
resisting  double  the  siiear  that  the 
simple   beam   can   carry 

Having  discussed  briefly  beam  action 
and  slab  action,  it  is  next  in  order  to 
consider  the  question  of  columns.  The 
variations  in  the  regulations  of  differ- 
ent citie.s  amounts  to  more  tlian  100 
per  cent  in  the  amount  of  material  re- 
quired in  the  constiuction  of  columns 
for  the  same  load.  Such  a  variation 
cannot  evidently  be  based  on  ony  ra- 
tional  hypothesis. 

The  American  ."Society  .loint  Com- 
mittee has  rules  governing  column  de- 
sign which  render  such  columns  as 
were  designed  in  the  Edison  factory 
more  economical  to  build  than  tough, 
strong,  reliable  hooped  columns  such 
as  are  usually  built  in  the  westei-n 
cities  and  particularly  in  the  north- 
western sections  of  tlie  ITnited  States 
and  Canada  where  the  enhanced  safety 
in  cold  weather  work  coincident  to 
this  form  is  recognized  and  appreciat- 
ed. The  rules  devised  by  the  Joint 
Committee  seem  to  be  based  on  tests 
so  conducted  as  to  preclude  or  pre- 
vent the  coaction  of  the  concrete  and 
metal  That  is,  test  data  have  been  se- 
cured from  test  specimens  in  which 
the  longitudinal  steel  and  concrete 
were  made  ta  bear  equally  on  the  face 
plate  of  the  machine  The  results 
from  siicii  tests  can  evidently  liave  no 
relation  whatever  to  the  strength  de- 
veloped In  a  column  of  a  building 
properly    designed. 

The  committee  on  concrete  and  rein- 
forced concrete  of  the  Canadian  So- 
(■iety  of  Civil  Engineers  liave  ex- 
hibited a  higher  order  of  mechanical 
intelligence  in  their  rules  relative  to 
the  design  of  columns  than  have  the 
committee  of  the  .\merican  Society, 
since  they  permit  reasonable  working 
values  which  encourage  the  design  of 
columns  well  hooped  and  vertically  re- 
inforced. 


Wednesday,       May       5,       1915. 
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The  sreat  divergence  found  in  .test 
re.^ults  of  columns  was  the  subject  of 
careful  consideration  by  the  writei' 
lor  several  years  and  formulas  which 
would  fit  test  results  were  found  only 
by  ■  taking-  into  consideration  the  end 
condition  of  the  vertical  steel.  This 
has  been  discu.ssed  quite  fully  in  the 
recent   treati.'^e   of   Eddy   and   Turner. 


*  Extract  from  address  delivered  be- 
fore the  Eleventh  Convention  of  the 
.\merican    Concrete    Institute. 

«<>.\<l<l<rrE:       .V      MEDIUM      OF      AES- 
THETIC EXPRESSION. 


li.v   ir\iiiK'  1^   PoikI,  F.  A.   I.   A.,  C'liicngo. 


Though  the  u.se  of  concrete  groes 
back  into  antiquity,  plastic  architec- 
ture would  -seem  to  be  in  the  veriest 
infancy,  and  would  seem  also  to  be 
a.'sking  the  genius  of  this  age  to  give 
it  perfect  expression  and  make  it 
worthy  to  stand  with  the  architecture 
of  the  past  and  the  yet-to-come. 
Though  the  past  be  examined  for  prec- 
edent, little  will  be  found.  Rome  used 
concrete  in  bulk — but  undeniable  evi- 
dence of  a  scientific  use  of  the  material 
is  wanting.  Rome  applied  super- 
ficially the  arts  of  other  times  and 
countries,  but  of  itself  left  to  posterity 
only  monuments  expressive  of  a  highly 
temperamental  force,  breathing  little 
or  nothing  of  spirituality.  Persia  cov- 
ered with  stucco  or  veneered  with 
beautiful  tiles  her  masses  of  crude  ma- 
sonry. The  Arabians  and  the  Moors 
expressed  their  emotionalism  in  a 
plastic  architecture  decorated  with  a 
skim  coat  of  ornamental  plaster  or  an 
incrustation  of  tile,  intricate  in  pat- 
tern and  beautiful  in  color.  The  con- 
crete of  the  mass  was  but  mud,  and  the 
science  of  building  was  unknown.  In 
such  material  beautiful  day  dreams 
were  realized  only  to  crurrible  when 
the  spell  was  past.  The  Spanish  mis- 
sions were  built  with  rare  feeling  for 
mass  and  light  and  shade:  but  feeling 
swayed  and  science  did  not  guide. 
With  the  science  of  today  to  guide  and 
the  art  experience  of  the  past  to  il 
lumine,  into  what  logical,  noble  and 
beautiful  forms  should  not  concrete 
shape  itself,  to  the  end  of  an  enduring, 
.■spiritualized   architecture. 

The  possibilities,  even  the  aesthetic 
possibilities,  within  the  range  of  rein- 
forced concrete  construction  can  hard- 
ly be  overestimated.  Little  beyond  the 
introductory  chapter  has  been  written 
in  the  history  of  reinforced  concrete, 
and  every  advance  in  the  science  of  its 
manufacture  and  use  will  signal  an 
advance  along  the  line  of  artistic  ap- 
plication. Except  in  well-defined 
types,  designed  to  serve  certain  well- 
defined  uses,  it  is  impracticable  so  to 
carry  masonary  construction  beyond 
and  behind  the  facade  as  to  result  in  a 
homogeneous  structure  —  wanting 
which  architecture  becomes  but  a  hol- 
low sound.  The  architecture  of  a  rein- 
forced plastic  material  may,  and  log- 
ically will,  express  itself  throughout 
the  entire  structure  to  the  remotest 
coie.  The  unity,  the  truth,  the  har- 
mony of  the  whole  may  in  every  part 
bo  manifested.  Therefore,  again,  the 
possibilities  inherent  in  concrete  pre- 
■"■■ont  themselves  alluringly  to  the  ar- 
chitect to  whom  the  art  means  as 
much    as   does    the    .science   of   building. 


It  is  not  inconceivable  that  orna- 
mental terra  cotta  and  tile,  beautiful 
in  color  and  texture,  and  also  sculp- 
tured stone,  will  be  called  upon  to 
embellish  and  distinguish,  though  not 
in  any  manner  to  cloathe  or  conceal, 
the  concrete  structure.  The  presence  of 
these  materials  may  be  needed  as  a 
saving  grace;  in  these  early  days  of 
design  in  concrete,  to  save  the  design- 
ers from  a  too  brutal  conception  of  the 
forms  they  deem  the  material  must 
necessarily  take.  This  is  an  unfor- 
tunate, though  marked  tendency  now, 
in  what  should  be  a  refined  and  re- 
strained domestic  architecture,  to 
shape  concrete,  and  its  lath  and  plaster 
imitations,  into  the  crude,  though 
characteristic,  forms  of  the  old  mis- 
sion woi-k.  It  is  needless  to  say  that 
these  forms  have  no  meaning  outside 
of  their  original  environment  and 
would  have  not  existed  there  but  for 
the  exigencies  of  the  case — the  crude 
nature  of  the  materials  procurable  and 
the   absence   of   all   skilled    labor. 

But  today,  with  art  and  science  co- 
operating, it  would  seem  as  though 
architecture  were  on  the  verge  of  an 
awakening.  Commercial  architecture 
with  us  is  beginning  to  feel  the  thrill. 
Abroad,  monumental  architecture  as 
well  is  showing  signs  of  a  renewed 
joy  in  life,  and  structural  concrete, 
both  of  itself  and  embellished  with 
richer  materials,  furnishes  the  new 
and  seeming'y  adequate  medium  of  ar- 
chitectural   expression. 


*  Extract  fiom  address  delivered  be- 
fore the  Eleventh  Convention  of  the 
American    Concrete- Institute. 


EUROPE'S    "BL.EEDING    VEIN." 

"The  bleeding  vein,"  a  great  writer 
called  the  nari-ow  Bosporus;  there  have 
been  so  many  wars,  so  much  blood 
spilled    in   battle   there. 

It  has  been  the  scene  of  many  mighty 
fights  on  land  and  water,  and  nothing 
that  may  be  done  in  the  present  war 
in  the  way  of  heroic  effort,  of  courage, 
of  daring,  of  glorious  sacrifice  can  ex- 
ceed what  has  already  been  done  there 
throughout  the  centuries. 

The  attacking  Allies  are  simply  re- 
peating, with  newer  devices  for  breach- 
ing walls  and  for  killing  men,  what 
the  Moslems  did  when  they  took  Con- 
stantinople thirty-nine  years  before 
Columbus  discovered  America.  The 
newer  guns  will  shoot  farther,  the 
newer  explosives  will  kill  quicker,  but 
their  effect  i.3  not  more  cruel  than  that 
of  the  old  devices  of  the  Turkish  hordes 
of  Mahomet  II,  which  captured  Con- 
stantinople in  1453. 

In  April  of  that  year,  Mahomet  II,  de- 
termined to  wrest  Constantinople  from 
the  "Christian  dogs,"  gathered  an  army 
of  two  hundred  thousand  men  from 
every  province  of  Islam  and  began  the 
twelfth  siege  of  the  city,  whose  fall 
had  been  predicted  by  the  prophet 
Mahomet.  His  fleet  of  four  hundred 
galleys    blockaded    the   Bosporus. 

In  the  land  siege  of  the  city  the 
Turks  used  a  great  cannon,  the  direct 
ancestor  of  the  "busy  Berthas"  of  the 
recent  German  operations  in  Belgium. 
That  cannon  must  have  caused  as  much 
awe  and  consternation  then  as  the  Ger- 
man howitzers  have  in  the  present  war. 
It  was  made  at  Adrianople  by  a  Hun- 
garian founder,  named  Orban.  It  was 
so  large  and  heavy  that  it  required  an 


army  of  men  to  load  and  point  it.  It 
hurled  huge  granite  shot  weighing 
1,314  pounds  each  a  distance  of  one 
mile.  When  first  tested,  it  is  recorded 
that  its  smoke  formed  a  curtain  over 
the  city,  and  the  stone  shot  burled 
itself  a  fathom  deep  in  the  earth. 

This  gun,  and  two  others,  shooting 
granite  balls  weighing  672  pounds,  and 
numerous  smaller  pieces,  were  hauled 
up  to  batter  down  the  walls  of  Con- 
stantinople, but  the  big  gun  burst  and 
killed   its   inventor  early  in   the  siege. 

Within  the  city  were  only  five  thou- 
sand men  under  arms,  but  they  were 
filled  with  religious  frenzy  and  swore 
to  die  in  the  attempt  to  keep  the  Turk- 
ish infidels  out  of  the  city,  just  as  the 
Turks  have  sworn  now  to  die  rather 
than   let  the  Christians  in. 

The  Christians  had  no  war  galleys 
but  they  converted  fourteen  merchant 
ships  into  service  and  armed  them  to 
guard  the  harbor  and  the  great  chains 
stretched  across  its  entrance. 

The  cannon  of  the  Christians  were 
small,  but  they  were  well  served  by  an 
old  Scotch  soldier  of  fortune,  who  made 
havoc  in  the  trenches  of  the  besieging 
Turks. 

Luring  the  siege  a  fleet  of  four 
Grecian  and  Genoese  galleys,  allies  of 
the  besieged  Chi-istians,  made  as  heroic 
a  dash  as  has  been  made  by  any  mos- 
quito fleet  of  submarines  in  the  present 
war.  With  sails  set  and  raining  cannon 
shot  and  Greek  fire  from  their  decks, 
the  four  galleys  hurled  through  the 
Turkish  fleet  of  four  hundred  sail  and 
safely  entered  the  harbor,  passing  over 
the  great  chains  lowered  for  their  pas- 
sage, which  were  then  drawn  tightly  up 
behind  them. 

When  Mahomet  heard  of  it  he  was 
as  furious  as  was  the  British  admiralty 
a  few  months  ago  when  a  commander 
of  its  ships  in  the  Mediterranean  let 
the  German  ships  Goeben  and  Breslau 
.slip  past  his  guard  and  sail  through 
the  Dardanelles  into  Constantinople 
harbor.  .Mahomet  loaded  his  admiral 
with  chains,  gave  him  a  hundred  blows 
of  the  bastinado  with  his  own  hand  and 
sent  him  into  exile.  The  British  re- 
called its  admiral  and  took  away  his 
command.  Verily  there  is  nothing  new 
under  the  sun. 

Then  came  Mahomet's  great  coup.  He 
laid  a  chute  of  greased  planks  from  the 
shore  of  the  Bosporus,  around  back  of 
the  city,  for  five  miles  to  the  Golden 
Horn,  near  the  water  front  of  the  city, 
and  seventy  of  his  galleys  were  hauled 
by  men  and  horses  across  dry  land  and 
launched  again  where  they  could  bom- 
bard the  Christian  fleet  and  city  direct. 

Then,  May  29,  the  land  and  water 
forces,  operating  together,  broke  down 
the  walls  of  the  city  and  the  Turks, 
hungry  for  slaughter,  stormed  in. 
Constantine,  the  last  Christian  ruler  of 
Constantinople,  fell  under  the  sabers 
of  the  Janizaries,  who  spared  neither 
sex  nor  age  until  Mahomet  himself 
wearied  of  his  vengeance. 

Since  then  Constantinople  has  been 
the  Turkish  stronghold  in  Europe. — 
Kansas  City  Star. 


General  reports  seem  to  indicate 
that  business  is  coming  back  to  a 
more  normal  condition.  Bank  clear- 
ings are  on  the  increase,  securities  on 
the  New  York  Stock  Exchange  have  a 
better  tone  and  outside  of  the  war, 
1911.J  ought  to  make  a  pretty  good 
showing. 
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Classified  according  to  Character  of  Work 


APARTMENT  HOUSES. 


SAN  FHAXCI'SCO — Apartment  house, 
3  story  and  base,  frame.  $35,000.  Ar- 
chitect. Frederick  H.  Meyer.  Banker's 
Investment  Hldg:..  S.  F.  Owner,  L.  E. 
W.  Pioda.  >rerchants'  National  Bank 
Bide.,  S.  F.  The  bullding^  will  be 
erected  at  the  corner  of  Washington 
and  Taylor  streets,  and  will  cover  a 
considerable  ground  area.  There  will 
be  a  number  of  two.  three  and  four 
room  suites,  all  of  which  will  have 
private  baths  and  wall  beds.  Interior 
finish  will  be  of  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Plans  provide  for  steam  heat  and  a  hot 
water  system.  Bath  rooms  will  be 
linished  in  tile.  Dumb  waiter  is  speci- 
fied. Marble  and  tile  wainscot  will  be 
used  in  the  entrance  vestibule.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared  and  fig- 
ures will  be  called  for  within  the  next 
ten  days  or  two  weeks. 

SAN  FUANCISCO — Apartment  house 
alteration.  3  story  and  base,  frame, 
15.000.  Architect,  O.  E.  Evans,  2638 
Mission  street,  S.  F.  Owner.  ^Ir.  Pow- 
ers. The  building  located  on  26th 
street  near  Army  will  undergo  altera- 
tion. Included  in  the  work  will  be 
new  interior  trim,  plumbing,  painting 
and  electric  work.  The  exterior  will 
also  be  altered  and  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BONDS. 


HIU*SBOKOUGH,  SAN  MATEO  CO., 
CAIji^The  town  of  Hillsborough  Is 
pieparing  to  hold  a  special  election  to 
issue  bonds  of  $10,000  for  the  purpose 
of  building  several  new  roads  and 
sewers. 

The  Town  Engineer  has  been  in- 
structed to  prepare  estimates  and 
specilications  on  the  work  which  will 
be  presented  at  the  next  meeting  of 
the  Town  Trustees  when  linal  action  is 
expected. 

.MAKYSVIIJ.E,  YUBA  CO..  CAL.— 
The  City  Council  has  definitel.v  de- 
cided to  hold  a  bond  election  to  raise 
the  necessary  funds  for  the  extension 
of  the  E  street  sewer  from  Tenth  to 
Fourteenth  street  by  the  way  of  D 
street,  the  raising  of  the  grade  of  the 
latter  thoroughfare  from  Tenth  to 
Fourteenth  street,  and  the  abatement 
of  the.  nuisance  existing  at  the  outlet 
of  the  pre.sent  IC  street  sewer.  This 
work  will  co.st  appioximately  $20,000. 
The  CJIty  Attorney  has  been  instructed 
to  piepart'  I  hi'  nt'ce.isar.\-  tfsolutions 
calling  the  cli'clion.  The  amount  of 
the  bonds  to  be  is.'<iied  will  be  decided 
at  the  next  meeting  of  the  City  Coun- 
cil. 

FA1.I.ON,  NEV.— Project  .Manager  D. 
W.  Cole  has  a.sked  water  users  of  the 
Government's   Truckee-Carson     project 


to  vott'  oil  a  drainage  piopo.sition  hy 
open  ditches  that  will  involve  R9,000 
acres  of  land  at  a  cost  of  $9  per  acre, 
making  a   total   of  $352,000. 

It  is  declared  that  the  ability  of  the 
acreage  affected  may  be  destroyed 
within  a  few  years  by  seepage  water 
unless  the  drainage  system  is  in- 
stalled. 

COLUSA.  COLUSA  CO.,  CAU— The 
County  Supervisors  have  passed  reso- 
lutions authorizing  the  purchase  of 
$120,000  more  highway  bonds  for  the 
construction  of  the  northern  unit  be- 
tween Maxwell  and  Colu.sa  Junction. 
The  purchase  of  these  bonds  means  the 
completion  of  the  State  Highway  in 
Colusa   County. 

OLYMPIA,  WASH.— The  State  Cap- 
itol Commission  has  reached  a  tacit 
agreement  to  issue  the  $1,500,000  bonds 
authorized  by  the  legislative  act  be- 
coming effective  June  10th,  if  bond  au- 
thorities believe  the  securities  will  be 
saleable.  The  proceeds  of  the  sale  will 
go  towards  the  completion  of  the  Tem- 
ple of  Justice  and  to  retire  outstand- 
ing  capitol    fund    indebtedness. 

MARICOPA.  KERN  CO.,  CAi^. — An 
election  held  in  Maricopa  for  the  pur- 
pose of  forming  a  high  school  district 
carried  by  a  vote  of  168  for  to  3 
against. 

Another  election  will  be  held  in  the 
near  future,  at  which  time  the  people 
of  the  district  will  decide  on  the  ques- 
tion of  issuing  bonds  with  which  to 
erect   a   new   high    school    building. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL. — An  election  will  be  held  on 
.Ma.v  20th  at  which  time  the  voters  will 
decide  the  que.^tion  of  issuing  and 
selling  bonds  to  provide  funds  for  ad- 
ditions to  be  made  to  the  present 
school  building.  Four  lots  adjoining 
the  present  building  have  been  pur- 
chased for  the  proposed  additions. 

ROSRVILLE,  PLACER  CO.,  CAL.— 
The  special  election  held  here  for  the 
purpose  of  bonding  the  Roseville 
«5iammar  School  District  for  $10,000  to 
build  additions  to  the  present  school 
building    carried. 

Plans  for  the  proposed  additions  will 
be  ordered  immediately. 

REDDING,  SHASTA  CO.,  CAI^— The 
Shasta  County  Chamber  of  Commerce 
has  endorsed  the  $12,000  proposed 
highway  bond  issue  for  completing  the 
highway  through  the  State  of  Califor- 
nia, 

SHERIDAN,  ORE.- The  voters  have 
voted  bonds  of  $24,000  with  which  to 
e)-ect  a  new  school  building.  The  .se- 
lection of  an  architect  is  now  under 
discussion. 

RIVERSlDi:.  KIVEHSIDE  CO.,  CAL. 
-An  ordinance  calling  a  special  bond 
■  lection  on  June  Tth  to  vote  bonds  of 
$7(1,0110  to  provide  the  necessary  funds 
for  the  construction  of  the  .Arlington 
street  sower  has  been  passed  by  the 
<Mty   Council. 


BRIDGES   AND   DAMS 

S.\N  FRANCISCO — Cement  for  Har- 
bor Board.  Engineer,  .\ssistant  State 
Engineer  Newman.  Ferry  Bldg..  S.  F. 
Owners,  State  of  California.  The  State 
Hoard  of  Harbor  Commissioners  is  now 
calling  for  figures  for  furnishing  the 
Hoard  with  a  minimum  of  30,000  bar- 
rels of  cement  per  year.  The  contract 
is  to  be  for  one  year  with  an  option  of 
two.  Additional  information  can  be 
secured  from  the  State  Board  of  Har- 
bor  Commissioners,    Ferry    Bldg.,    S.    F. 

SAN  FRANCISCO— Heating  system 
tant  State  Engineer  Newman,  Ferry 
in  post  office,  $4,746.  Engineer,  Assis- 
Hldg.,  S.  F.  Owners,  State  of  Califor- 
nia. The  lowest  bid  submitted  at  last 
Thursday's  meeting  of  the  State  Board 
of  Harbor  Commissioners  for  install- 
ing a  heating  system  in  the  branch 
post  office  was  by  Carl  T.  Doell,  467 
21st  street.  Oakland.  Ten  bids  were 
submitted.  A  complete  list  of  the  fig- 
ures will  be  found  under  the  heading 
of  San   Francisco   in   this   issue. 

HURLINGAME,  SAN  MATEO  CO.. 
CAL  —  Bridges,  reinforced  concrete. 
Cost  not  stated.  Engineer.  City  Engi- 
neer, Burlingame.  Owners,  City  of 
Hurlingame.  .\t  a  recent  meeting  of 
the  Burlingame  Trustees  steps  were 
taken  to  build  ten  concrete  bridges  in 
Kaston.  The  old  wooden  structures  now 
in  place  have  been  declared  unsafe  for 
travel.  The  plans  and  specifications 
have  been  prepared.  Bids  on  this  work 
will   be  called   for  at  an   early  date. 

SANTA  BARBARA,  SANTA  BARBA- 
K.\  CO.,  CAL. — Bridge,  reinforced  con- 
crete and  steel,  $20,000.  Engineer,  Cit> 
lOngineer  Archie  H.  Cook,  Santa  Bar- 
bara. Owners.  City  of  Santa  Barbara. 
■•Engineer  .Archie  B.  Cook  is  completing 
plans  for  a  bridge  to  be  erected  over 
.Mission  Creek  on  Carrillo  street.  The 
cost  will  be  about  $20,000.  Bids  will 
be   called    for   shortly. 

SANTA  ROSA.  .SONOMA  CO..  CAL.— 
Hridge.  concrete  and  timber.  Cost  not 
stated.  Engineer.  County  Surveyor, 
.•^anta  Rosa.  Owners.  Sonoma  County. 
Hids  will  be  opened  on  May  11th  for 
constructing  a  biidge  over  the  Santa 
Kosa  Creek  in  accordance  with  one  of 
two  sets  of  plans  recentl.v  adopted  by 
the  Supervisors.  Plans  and  specifica- 
tions can  be  secured  from  the  County 
Clerk. 

M.XRTINi:/..  CONTRA  CtXSTA  CO.. 
I '. A L.— -Trestle  and  bridge.  Cost  not 
.-stated.  Engineer,  Count.v  Surveyor 
.\rnold,  Martinez.  Owners,  Contra 
Costa  County.  Count.v  Surveyor  Arnold 
is  preparing  plans  and  specifications 
lor  the  erection  of  a  long  trestle  over 
the  stretch  between  .Avon  and  Bay 
I'oint.  There  is  also  another  bridge 
>  t>t  to  be  built  along  the  route,  plans 
(ov  which  -Vrnold  is  also  arranging. 
Hids  will  probably  be  called  at  the 
next  meeting  of  the  .^Jupervisors,  ac- 
cording  to    .Arnold's   statements. 

I*ORTLANI).  ORE— Bridge  approach. 
$112. OSS.  Engineer.  Inter.state  Bridge 
Commission.    Portland.      Owners,   States 
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of  Oregon  and  Washington.  Bids  open- 
ed for  the  .second  approach  to  the  in- 
terstate bridge,  the  approach  being  on 
the  Oregon  side,  show  the  Standard 
American  Dredging  Company  of  Oak- 
land. Cal.,  low  on  their  bid  of  $112,988. 
All  bids  received  were  referred  to  the 
engineers   for   report. 


CHURCHES. 


SEBASTOPOL,  SONOMA  CO.,  CAL.— 
Church,  2  story  and  base,  frame.  Cost 
not  stated.  Architect,  W.  J.  Wythe, 
Central  Bank  Bldg.,  Oakland.  Own- 
ers, Methodist  Episcopal  Chui-ch,  Se- 
bastopol.  The  building  has  been,  de- 
.«igned  in  the  Mission  style  an(J  will 
contain  beside  a  large  main  audito- 
rium, a  Sunday  school  room,  pastor's 
study  and  social  room.  Interior  finish 
will  be  of  pine  throughout.  There  will 
be  heating  and  ventilating  systems. 
.■\rt  glass  windows  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered' with  ceiment  plaster  on  metal 
lath.  Plans  have  been  revised  and 
new   figures   are  now   being  taken. 


COURT    HOUSES. 


SAN  FRANCISCO— City  Hall  hard- 
ware, $20,000.  Architects,  Bakewell  & 
Brown,  251  Kearny  street,  S  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  opened  at  the  regular  Wednes- 
day afternoon  session  of  the  Board  of 
Public  Works  for  furnishing  the  fln- 
i.sh  hardware  on  the  new  City  Hall 
show  P.  A  .Smith  low  at  $17,125.  He 
will  probably  be  awarded  the  contract. 
Only  two  other  bids  were  submitted. 
A  complete  list  of  the  figures  will  be 
found  under  the  heading  of  San  Fran- 
cisco  in    this    issue. 

Contracts  Awarded. 

SAN  FRANCISCO— City  Hall  glass 
and  g^aziing,  $20,000.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Contractor,  W  P.  Fuller  & 
Co.  Contract  price,  $19,131,  and  the 
California  Plate  and  Window  Glass 
Co.     Contract  price,   $2,000. 


FACTORIES  AND  WAREHOUSES 


OAKLAND,  CAL.  —  Coal  bunkers, 
timber  construction,  $150,000.  Archi- 
tect, none.  Owner,  Western  Fuel  Co. 
^^'hat  is  to  be  the  largest  coal  bunk- 
eis  on  San  Francisco  Bay  will  be 
erected  at  Howard's  Wharf  by  the 
Western  Fuel  Co.  A  lease  of  the  prop- 
erty has  been  negotiated  and  plans 
have  been  prepared  for  the  construc- 
tion. A  large  amount  of  special  con- 
veyor and  unloading  machinery  will 
be  required.  Figuies  will  be  called 
for   shortly   on    the   work. 

LODE.  SAN  .lOAQUIN  CO..  CAL.— 
Supply  station  and  oil  tank.  Cost  not 
stated.  Engineer,  Engineering  De- 
partment of  the  Shell  Oil  Co.,  343  San- 
some  street,  S.  F.  Owners,  the  Shell 
Company.  The  local  manager  of  the 
Shell  Oil  Co.  has  requested  the  City 
Trustees  for  permission  to  locate  sev- 
eral supply  stations  throughout  the 
city.  The  company  will  start  the  erec- 
tion of  a  numbei'  of  steel  oil  tanks 
and  the  building  of  a  spur  tiack,  100 
feet  in  length,  within  the  next  three 
weeks. 

PORTLAND,  ORE.— Warehouse,  6 
story    and    base,     reinforced    concrete, 


$7(1,000.  Architects,  Jacobberger  & 
Smith,  Board  of  Trade  Bldg.,  Portland. 
Owners,  Doernbecher  Manufacturing 
Co..  Portland.  The  building  will  be 
erected  on  East  28th  street  at  the 
.iunctioti  of  the  Oi'egon-Washington 
Ivailioad  and  Navigation  Co.,  and  will 
cover  an  area  of  100  by  150  feet.  Con- 
struction will  be  of  reinforced  con- 
crete throughout  and  will  be  fireproof. 
Intei-ior  finish  will  be  used  only  in  a 
portion  of  the  building  which  will  be 
occupied  by  the  officers  of  the  com- 
pany. There  will  be  elevator  service, 
special  power  equipment  and  plumb- 
ing. Metal  window  sash  and  frame.? 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  let  segregated 
contracts   for  the  work. 

PORTLAND,  ORF:.— Warehouse  ad- 
dition, 3  story,  reinforced  concrete, 
$70,000.  Architects,  MacNaughton  & 
Raymond,  Title  and  Trust  Bldg.,  Port- 
land. Owners,  Marshall-Wells  Hard- 
ware Co.  The  present  three  story  and 
base  reinforced  concrete  building,  lo- 
cated at  the  corner  of  14th  and  Kearny 
streets,  will  be  enlarged  by  the  addi- 
tion of  three  stories  of  similar  con- 
struction. The  warehouse  covers  an 
area  of  200  by  260  feet.  The  present 
freight  and  passenger  elevators  will 
be  extended.  An  automatic  sprinkling 
system  will  be  installed  and  gravity 
conveyor.  Interior  finish  will  be  of 
pine.  Metal  window  sash  and  frames 
are  specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  being  prepared.)  Figures 
will    be   called    for   shortly. 

PORTLAND,  ORE.  —  Warehouse,  3 
story  and  base,  brick,  $30,000.  Archi- 
tects, Root  &  Kerr,  Heni-y  Bldg.,  Port- 
land. Owner,  D.  P.  Thompson.  The 
building  will  be  erected  at  the  corner 
of  Irving  and  15th  streets  and  will 
cover  a  considerable  ground  area.  In- 
terior finish  will  be  of  pine.  Plans 
provide  for  a  steam  heating  system, 
automatic  sprinkler  and  a  large 
freight  elevator.  Exterior  of  the  build- 
ing will  be  faced  with  dark  brick. 
Plans  are  complete  and  figures  are 
now   being  taken. 

OAKLAND,  CAL. — Warehouse  struc- 
tural steel,  $14,406.  Engineer,  Harbor 
Engineer,  Oakland  City  Hall.  Owner, 
City  of  Oakland.  Bids  were  opened  at 
the  Thursday  afternoon  session  of  the 
Oakland  City  Council  for  furnishing 
and  erecting  the  structural  steel  frame 
for  the  one-story  warehouse  to  be 
erected  on  property  parallel  with  the 
quay  wall.  The  lowest  bid  was  re- 
ceived from  Dyer  Bros,  S.  F.,  for  $14,- 
406,  and  they  will  probably  be  award- 
ed the  contract.  Four  bids  in  all  were 
received.  A  complete  list  of  these  fig- 
ures will  be  found  under  the  heading 
of  Oakland  and  Alameda  County  in 
this    issue. 


FIREHOUSES  ANI>  JAELS 


FOLSOM,  SACRAMENTO  CO.,  CAL.— 
Prison  completion,  cell  house,  2  story, 
reinforced  concrete,  $60,000.  Architect, 
State  .Architect,  George  B  McDougall, 
Sacramento.  Owner,  State  of  Califor- 
nia. Senator  Cohn's  two  bills  to  ap- 
propriate the  sum  of  $60,000  for  the 
completion  of  the  new  cell  house  at 
Folsom  Prison  have  been  passed  by  the 
Senate,  and  it  is  said  will  meet  with 
no    further    objection.      At    the    present 


time  the  cell  house  is  badly  over- 
crowded, and  the  completion  of  the 
building    is    an    absolute    necessity. 

PITTSBURG,  CONTRA  COSTA  CO., 
c;aL. — fail,  1  story,  frame  Cost  not 
stated.  Engineer,  Town  Engineer 
(Jeorge  Oliver,  Pittsburg.  Owner, 
Town  of  Pittsburg  The  Town  Board 
(jf  Trustees  have  ordered  City  Engi- 
neer Oliver  to  prepare  plans  and  speci- 
fications for  a  temporary  jail  building. 
Further  mention  will  be  made  of  the 
work  v/hen   bids  are  advertised. 


FLATS 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owner,  O.  E.  Anderson,  207  10th  ave- 
nue, S.  F.  The  building  will  be  erect- 
ed on  the  north  side  of  Clement  street 
north  of  16th  avenue,  having  a  front- 
age of  25  feet  and  a  depth  of  66  feet. 
The  building  has  been  designed  to  con- 
tain two  modern  flats  of  five  and  six 
rooms  each.  Interior  will  be  finished 
in  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  an  open  fire  place  in 
each  living  room.  Mantels  will  be  of 
tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,000.  Architect,  none. 
Owner,  Thomas  F.  Carson,  1527  Church 
street,  S.  F.  The  building  will  be 
erected  on  Mission  street,  north  of 
Peisia,  and  has  been  designed  for  a 
store  on  the  first  floor  and  two  flats 
on  the  upper  floor.  Interior  finish  will 
be  of  pine  throughout.  Some  oak 
floors  are  specified.  There  will  be  an 
open  fire  place  in  each  living  room 
with  a  tile  mantel.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 


GOTERNMENT  WORK  &  SUPPLIES. 


Alaska   Governinent  Railway. 

The  Seward-Fairbanks  route  has 
been  selected  for  the  Government  rail- 
way in  Alaska-  The  property  of  the 
Alaska  Northern  Railway  Company 
from  Seward  over  the  first  stage  of 
the  journey  has  been  purchased  for 
$1,150,000. 

The  Government  .system  will  in- 
clude a  38-mile  branch  to  tap  the  Ma- 
tanuska  coal  field.  W.  S.  Edes  is  des- 
ignated as  chairman  of  the  Alaskan 
lOngineering  Commission,  which  will 
build  the  road  by  the  President's  or- 
der. The  estimated  cost  of  the  en- 
tire system  is  given  at  $26,800,000. 
Congress  piovided  not  to  exceed  $35,- 
000,000. 

.Secretary  Lane  said  construction 
work  would  be  begun  at  once,  and  that 
probably  40  miles  of  the  extension  of 
the  Alaska  Northern  from  Ship  Creek 
would  be  completed  this  year.  Con- 
struction will  be  carried  on  under  con- 
tract, individual  contractors  building 
separate   units    of   roadway. 

In  one  of  the  orders  signed  by  the 
President,  the  Alaskan  Commission 
was   instructed    to    guard    particularly 
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the  health  of  the  men  at  work  and  to 
adopt  a  system  of  compensation  for 
accidents  similar  to  that  in  force  on 
the  Panama  Canal 

The  Interior  Department  issued  a 
statement   in   part   as    follows: 

"The  route  adopted  is  known  as  the 
Susitna  route  and  extends  from  Sew- 
ard; on  Resurrection  Bay,  to  Fair- 
banks, on  the  Tanana  River,  a  distance 
of  471  miles.  This  route  includes  the 
existing  Alaska  Northern  Railroad, 
which  runs  from  Seward  through  the 
Kenai  Peninsula,  for  a  distance  of  71 
miles  to  Turnagain  Arm.  This  route 
is  to  be  bought  from  its  present  own- 
ers by  the  Government  for  $l,l,iO,000, 
$500,000  of  which  will  be  paid  on  the 
1st  of  July,  1915,  and  the  lomainder 
July    1,    1916. 

"The  contract  for  the  purchase  of 
this  road  was  signed  by  Secretary 
I..ane  and  approved  by  the  President, 
suhiject  to  the  approval  of  title. 

"From  Turnagain  Arm  the  route  is 
to  be  extended  through  the  Susitna 
Valley  and  across  Broad  Pass  to  the 
Tanana  River  and  from  there  on  to 
Fairbanks.  It  is  to  be  a  standard- 
gauge  road.  A  side  line  is  to  be  run 
from  Matanuska  Junction  into  the 
Matanuska  coal  fields,  a  distance  of 
:5S  miles.  The  road  is  to  be  built  with 
thel  present  base  at  Ship  Creek,  on 
Cook's  Inlet,  and  from  this  point  it  is 
expected  that  the  Matanuska  coal  will 
be  shipped  during  the  gieater  portion 
of  -the  year.  The  grade  from  the  Mat- 
anuska field  to  Ship  Creek  is  4-lOth  of 
1    per  cent. 

"The  President  has  made  an  order 
directing  that  the  work  be  carried  on 
by  the  Alaskan  Engineering  Commis- 
sion, which  is  to  have  the  general  duty 
of  preparing  and  adopting  plans  for 
construction,  the  employment  of  the 
force,  and  the  making  of  contracts  f<JT 
the  purchase  of  supplies  for  the  work. 

"The  members  of  the  commission, 
which  consists  of  William  C.  Edes, 
chairman:  Lieut.  Frederic  Mears,  late 
superintendent  of  the  Panama  Rail- 
road, and  Thomas  Riggs,  Jr.,  are  di- 
rected to  proceed  to  Alaska  at  once. 
The  chairman  is  to  make  his  head- 
quarters at  Sewai-d;  Lient.  Mears  is  to 
be  stationed  at  Ship  Creek,  and  Mr. 
Riggs  is  to  conduct  surveys  in  the 
Broad    Pass    region. 

"In  one  of  the  orders  signed  by  the 
President    he    says: 

"  T  charge  the  Commission  particu- 
larly with  the  preparation  and  main- 
tenance of  such  arrangements  as  may 
be  required  for  the  health  of  the  men 
engaged  in  the  work  of  construction, 
and  I  instruct  you  to  prepare  and 
adopt  a  proper  system  of  compensa- 
tion for  accidents  which  may  occur  on 
the  work,  in  general  on  the  lines  of 
the  system  now  in  force  in  the  con- 
struction of  the  Isthmian  Canal,  but 
such  system  shall  be  so  framed  that 
its  benefits  wil  be  applicable  not  only 
to  those  who  are  directly  in  the  serv- 
ice of  the  Commission  upon  salary, 
but  also  to  those  who  may,  by  con- 
tract with  the  Commission,  be  actually 
engaged  in  the  work  of  construction 
in    Alaska.'  " 

Secretary  I.iane  in  making  public  the 
President's   orders   said: 

"The  work  on  the  railroad  is  to  be- 
gin at  once.  Lieut.  Mears  is  already 
on  his  way  to  Alaska.  Chairman  Edes 
and  Mr,   RIkks   will   soon   follow.     The 


fiist  work  will  be  the  building  of  a 
wharf  at  Ship  Creek  and  the  dredging 
of  a  more  adequate  channel.  From 
this  point  the  railroad  will  be  con- 
structed northward  to  the  Matanuska 
lield.  The  probability  is  that  not  more 
than  10  miles  of  road  can  be  con- 
structed this  year,  owing  to  the  fact 
that  our  appropriation  is  but  $2,000,- 
OOO.  We  have  something  over  $500,000 
remaining  from  the  $1,000,000  last  year 
authorized  and  this  will  be  used  as  the 
first  payment  on  the  Alaska  Northern 
road. 

"It  is  expected  that  the  Commission 
will  employ  a  very  small  force,  chiefly 
composed  of  engineers,  to  supervise 
the  construction.  The  President  has 
directed  the  Commission  that  the  few- 
places  which  are  to  be  filled  shall  be 
filled  exclusively  upon  the  ground  of 
merit    and    experience. 

W  e.storn    Navajo    Indian    School.   Dormi- 
tory 

The  contract  for  the  construction  of 
a  stone  dormitory  at  the  Western  Nav- 
ajo Indian  School,  Ariz.,  has  been 
awarded  to  the  Hetzel-Winget  Com- 
pany, Los  Angeles,  Cal.,  at  $25,300; 
time,    150   days. 

Ilepkeley,    Cnl.,    Fupnltnre. 

The  following  bids  weie  received  by 
the  supei-vising  architect,  Treasury 
Department,  Washington,  D.  C,  for 
installing  furniture  in  the  U  S.  post 
olfice  at   Berkeley,  Cal.: 

The  Federal  Equipment  Co.,  Car- 
lisle,   Pa.,    $3,542.25. 

Jacob  Reitzel  &  Sons,  York,  Pa., 
$3,575. 

Louck  &  Hill  Co.,  Richmond,  Ind., 
$3,726.78. 

Furnas  Office  and  Bank  Furniture 
Co.,    Indianapolis.   Ind..   $3,840.70. 

John  E.  Sjostrom  Co.,  Philadelphia, 
Pa.,   $3,847.50. 


DouRlnN,    Wyo.,    Furniture. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for 
installing  furniture  in  the  U.  S.  post 
office  at  Douglas,   Wyo. : 

Furnas  Office  and  Bank  Furniture 
Co.,    Indianapolis,    Ind.,    $1,107. 

Jacob  Beitzel  &  Sons,  York,  Pa., 
$1,186. 

The  Nelson  Co.,  Brooklyn,  N.  Y.,  $1,- 
215. 

Ix)uck  &  Hill  Co.,  Richmond,  Ind., 
$1,297.34. 

John  E.  Sjostrom  Co.,  Philadelphia, 
Pa.,    $1,330.67. 

The  Federal  Equipment  Co.,  Car- 
lisle.   Pa..    $1,346. 

FORT  BAKER,  MARIN  CO..  CaL— 
Gymnasium  addition,  1  story,  brick. 
Cost  not  stated.  Engineer,  Construct- 
ing Quartermaster,  Fort  Mason.  Own- 
ers, I'nited  States  Government.  Plans 
have  been  completed  and  figures  are 
now  being  taken  for  an  addition  to 
the  gymnasium  building  at  Fort 
Haker.  The  building  will  cover  an 
area  of  85  by  18  feet  with  an  L  15  by 
33  feet.  Two  modern  bowling  alleys 
will  be  installed.  Roof  will  be  of 
slate.  Plans  ai'e  complete  and  figures 
are  now  being  taken.  Bids  will  be 
opened  on  May  ISth.  An  official  pro- 
posal appears  in  another  column  of 
this    issue. 

FORT  HUACHTJCA,  ARIZ.— Power 
lioi:so,  1  story  and  bayo.  reinforced 
concrete.      Cost   not   stated.      Engineer, 


Capt.  E.  I*  Walton,  Constructing  Q.  M., 
Fort  Huachuca.  Owners,  United  States 
Government.  Plans  and  specifications 
have  been  completed  by  Capt.  E.  L. 
Walton,  Constructing  Quartermaster 
at  I'ort  Huachuca,  Ariz.,  for  the  con- 
struction of  a  concrete  power  plant, 
light  plant  and  ice  plant  to  be  erected 
at  the  post.  The  specifications  have 
been  forwarded  to  the  Const.  Q.  M. 
office  at  Fort  Mason  for  printing  and 
figures  will  be  called  for  not  later  than 
June  15th.  Included  in  the  work  will 
be  the  following:  Concrete  power 
plant,  concrete  chimney,  10-ton  crane. 
3  150-H.  P.  boilers.  2  120-H.  P.  Cor- 
less  valve  engines.  2  75-K.  W.,  3-phase. 
60-cycle  generators;  1-feed  water 
heater.  2  feed  pumps,  2  circulating 
pumps,  1  switchboard,  1  15-ton  ice  ma- 
chine, 1  5-ton  ice  machine,  2  150-H.  P. 
Diesel  engines,  2  condens«rs,  1  oil 
tank,  oil  burners,  transformers,  feed 
water  heater,  wiring,  street  lamps, 
meters,  electric  fixtures  for  about  40 
buildings,  pole  line,  switches.  An  of- 
ficial advertisement  will  appear  in  the 
Building  and  Engineering  News  when 
figures   are  called. 


H.VLLS    A>D    SOCIETY    BUILDINGS 


ALAMEDA,  ALAMEDA  CO.,  CAL.— 
Lodge  hall  alterations,  2  story  and 
base,  frame,  $2,500.  Architect,  Paul 
Dufur,  3008  San  Jose  avenue,  Alameda. 
Owners,  Knights  of  Columbus.  A 
large  two-story  and  ba-sement  frame 
dwelling  located  at  2152  Clinton  ave- 
nue will  be  altered  into  lodge  rooms. 
The  work  will  consist  of  tearing  out 
the  present  partitions  on  the  second 
floor  and  altering  the  same  into  lodge 
rooms.  Included  in  the  work  will  be 
new  interior  finish,  plumbing,  electric 
work  and  heating.  The  organization 
also  intends  to  build  several  small 
bath  houses  at  the  wharf.  Plans  are 
now  being  prepared  and  bids  will  be 
called    for   shortly. 


HOSPITALS. 


SAN  FRANCISCO— Hospital,  4  and  6 
story  and  base.  Class  A  construction. 
$1.(100.000.  Architect,  Lewis  P.  Hobart, 
Crocker  Bldg.,  S.  F.  Owners,  Regents 
of  the  University  of  California.  Ar- 
chitect Hobart  states  that  plans  for 
the  excavating  for  the  new  hospital 
building  to  be  erected  by  the  Univer- 
sity of  California  at  the  Affiliated  Col- 
leges in  this  city  are  complete  and 
bids  will  be  advertised  for  at  once. 
following  the  letting  of  a  contract  for 
this  work,  bids  will  be  called  for  on 
the  reinforced  concrete  foundation 
work  and  after  that  for  the  fireproof- 
ing.  The  contract  for  the  structural 
steel  has  been  awarded  to  the  U.  S. 
.Steel  Products  Co. 

SAN  FRANClSCt~) — Hospital,  1  story 
and  base,  reinforced  concrete,  $10,000. 
Architect,  City  Department  of  Archi- 
tecture, Temporary  City  Hall.  S.  F. 
Owner,  City  and  County  of  San  Fran- 
cisco. The  Board  of  Public  Works  has 
allotted  $800  to  defray  the  expense  of 
the  preparation  of  plans  and  specifica- 
tions for  a  nurses'  home  to  be  erected 
at  the  Relief  Home  Tract.  No  details 
of  the  work  have  been  pulished.  Fur- 
ther mention  of  the  work  will  be  made 
jis    the   plans   progress. 

I'ATTON,  SAN  BERNARDINO  CO., 
CAL.  —  Superintendent's  residence.  2 
story   and   base,   frame,    $8,749.     Archl- 
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tect.  State  Architect  George  B.  Mc- 
Dougall,  Sacramento.  Owner,  State  of 
California.  Bids  opened  by  the  State 
Department  df  Engineering  for  the 
construction  of  a  two-story  and  base 
superintendent' .s  residence  at  the 
Southern  State  Ho.spital  show  John 
Mullin  low  at  $8,700  and  L..  G.  Bergren 
&  Son  of  S.  F.,  second  low  at  $8,749. 
Bergren  &  Son  will  be  awarded  the 
contract  as  they  offered  to  complete 
the  building  in  considerable  les.=!  time. 
A  complete  list  of  these  figures  will  be 
found  under  the  heading  of  Los  Ange- 
les and  Souther-n  California  in  this 
issue. 


HOTELS 

BERKELEY,  ALAMEDA  CO.,  CAL,.— 
Hotel  alteration  and  addition.  5  story 
and  base,  brick,  $14,000.  Architect, 
Eugene  K.  Martin,  2192  Shattuck  ave- 
nue, Berkeley.  Ownei's  name  withheld. 
The  present  five-story  and  base  office 
building  located  on  the  east  side  of 
Shattuck  avenue  between  Center  and 
Addison  streets  will  be  altered  into  a 
modern  hotel.  Besides  the  usual  inte- 
rior finish  work,  plumbing,  electric 
trie  work,  painting  and  heating,  the 
work  will  include  the  installation  of 
an  automatic  elevator.  Exterior  brick 
woi'k  and  marble  bases  will  be  re- 
quired. Plans  are  complete  and  figures 
are  now  being  taken. 

(SAN  FRANCISCO— Hotel,  10  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architects,  Rousseau  & 
Rousseau,  110  Sutter  street,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  in  the  down  town  district, 
and  will  be  designed  for  a  high-class 
commercial  hotel.  There  will  be  stores 
on  the  first  floor  besides  the  hotel  of- 
fice and  lobby.  Upper  floors  will  con- 
tain single  rooms  and  baths.  There 
will  be  a  complete  steel  frame  with 
exterior  walls  of  pressed  brick  faced 
with  terra  cotta.  Only  preliminary 
plan.s  have  been  prepared  and  details 
will    be    given   later. 


RAILROAF/ 


CONSTRUCTION 
EQUIPMENT 


AND 


iSAN  FRANCISCO  —  Freight  hous« 
platform,  $r),000.  Engineer's  name  not 
given.  Owner,  A.  T.  &  S.  F.  R.  R.  Co., 
3rd  and  Channel  streets,  S.  F.  Plans 
have  been  completed  and  the  work  is 
now  underway  for  the  construction  of 
a  large  freight  platform  at  the  com- 
pany's freight  house  on  Kentucky 
street  near  Channel. 

MODESTO,  STANISTjAUS  CO.,  CAL.— 
Passenger  station,  2  story  and  base, 
reinforced  concrete,  $20,000.  Architect, 
Engineering  Department  Southern  Pa- 
cific Co.,  Flood  Bldg.,  S.  F.  Owners, 
Southern  Pacific  Co.  The  Railroad 
Commission  has  granted  the  S.  P.  Co. 
an  extension  of  six  months'  time  for 
building  a  new  depot  at  Modesto.  As 
has  been  previously  stated  the  build- 
ing will  be  of  reinforced  concrete  con- 
•struction,  containing  waiting  rooms 
a  freight  handling  department  and 
baggage  room.  The  design  is  in  the 
mission  .style.  The  exterior  will  be 
covered    with    cement   plaster. 


RESIDENCES. 


SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect,   none.      Owners,   Martin   and    Hans 


Nelson,  515  Dolores  street,  S.  F.  The 
dwelling  will  be  erected  on  the  east 
side  of  18th  avenue  south  of  Geary 
street,  and  has  been  designed  to  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floois  will 
be  used  in  the  living  room  and  dining 
room  and  reception  hall.  There  will 
be  an  open  fire  place  with  tile  or  brick 
manttl.  .\n  automatic  water  heater 
is  specified.  Bath  room  will  be  finished 
in  tile.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $6,000.  Archi- 
tect, none.  Owner,  James  Welsh,  244 
20th  avenue,  S.  F.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  two  baths  and  sleeping  porch, 
and  will  be  erected  on  the  east  side  of 
10th  avenue  south  of  Anza.  Interior 
fini.'ih  will  be  of  pine  and  hardwood 
with  elm  panels  in  the  principal  rooms. 
Bed  rooms  will  be  finished  in  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace heat,  open  fire  places  and  hot 
water  circulating  system.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  high  grade  plumbing  fixtures. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
ath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being  purchased. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $7,500.  Archi- 
tect, Charles  J.  Rousseau,  46  Kearny 
street,  S.  F.  Owner,  Mr.  Fuller.  The 
dwelling  wil  be  erected  on  Forest  Hill, 
and  has  been  designed  to  contain 
eight  rooms,  two  baths  and  sleeping 
porch,  and  a  separate  garage.  Inte- 
rior of  the  dwelling  will  be  finished 
in  southern  gum,  pine  and  white  en- 
amel. Hardwood  floors  will  be  used 
throughout  the  first  story.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  high  grade  plumbing  fixtures. 
There  will  be  open  fire  places  and  tile 
mantels.  A  hot  water  system  for  heat- 
ing will  be  installed.  Vacuum  cleaning 
is  aUso  .specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath,  and  has  been 
designed  in  the  Tudor  style.  Plans 
are  now  being  prepared  and  figures 
will    be    called    for    shortly. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $5,000.  Archi- 
tect, Albert  Farr,  Foxcroft  Bldg.,  S.  F. 
Owner,  William  Little.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  the  east  side 
of  17th  avenue  north  of  Lake  street. 
Interior  will  be  finished  in  pine  and 
I'edwood  with  some  elm  panels.  Bed 
rooms  will  have  white  enamel  finish. 
Hardwood  floors  will  be  used  in  the 
principal  lOoms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  is  specified. 
Bath  rooms  will  be  finished  in  tile. 
P3xterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,500.  Archi- 
tect,   none      Owner,    Allie    B.    Johnson, 


10^2  Balboa  street,  S.  F.  The  dwelling 
has  been  de.s5gned  for  a  six-room 
house  with  bath,  and  will  be  erected 
on  the  north  side  of  Balboa  street 
west  of  11th  avenue.  Interior  will  be 
finished  in  pine  with  some  elm  panels. 
Bed  rooms  will  be  finished  in  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  The  work  will  be  car- 
ried on  under  the  superintendence  of 
Otto  F.  Schiller,  and  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO  —  Residences,  2,  2 
story  and  base,  frame,  $9,000  each.  Ar- 
chitects, Falch  &  Knoll,  Hearst  Bldg., 
S.  F.  Owner,  Eisenbach  Co.  These 
two  dwellings  have  been  mentioned 
here  before,  and  Wil  be  erected  on 
Cherry  street  near  Sacramento.  Each 
of  the  houses  has  been  designed  to 
contain  nine  rooms,  two  baths  and 
sleeping  porch,  and  private  garage.  In- 
teriors will  be  finished  in  southern 
gum,  elm,  pine  and  white  enamel. 
Hardwood  floors  wil  be  used  in  the 
living  rooms,  dining  rooms,  libraries 
and  reception  halls  There  will  be  a 
central  heating  system,  probably  fur- 
nace heat  Open  fire  places  are  also 
specified.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  be  finished  in 
tile  A  hot  water  circulating  system 
and  vacuum  cleaning  will  be  installed. 
Interiors  of  the  dwellings  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  are  now  tak- 
ing figures  on  the  work. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,600.  Archi- 
tect, none.  Owner,  Thomas  Hamil,  268 
25th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  east  side  of  15th  ave- 
nue south  of  Geary  street,  and  has 
been  designed  for  a  six-room  house 
with  bath  and  sleeping  porch.  A  ga- 
rage will  occupy  the  basement.  Inte- 
rior finish  will  be  of  pine  and  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be 
a  large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile  or  brick. 
Bath  room  will  be  finished  in  tile.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  b  Day  Labor.  Ma- 
terials  are   now    being   purchased. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  J.  S.  Purcell,  856 
Presidio  avenue,  S  F.  The  dwelling 
will  be  erected  on  16th  avenue  south 
of  Balboa  street,  and  has  been  de- 
signed for  a  five-i'oom  house  with 
bath.  A  garage  will  occupy  the  base- 
ment. Interior  finish  will  be  of  pine 
with  elm  panels  in  the  dining  room. 
Hardwood  floors  wil  be  used  in  the 
living  room  dining  room  and  recep- 
tion hall.  There  will  be  an  open  fire 
place  with  tile  or  brick  mantel.  Imi- 
tation tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  is  specified.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans   are    complete   and    in   the   hands 
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of  the  owner  who  will  do  Hit   work  by 
Day    l^iabor. 

SAN  FRANCISCO  —  Ke.sidence.  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none  Owner,  F.  Nel.«on,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  has 
been  designed  for  a  five-room  house 
with  bath  and  will  be  erected  on  the 
we.st  side  of  27th  avenue  south  of 
I^incoln  Way.  Interior  will  be  finished 
in  pine  and  elm.  Some  hardwood  floors 
will  be  used.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
a  tile  or  brick  mantel.  Bath  room 
will  have  tile  wainscot.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  I..abor.  Materials  are  now  being 
purchased 

BKRK1<:LEY  ALAMEDA  CO.,  GAL, — 
Residence,  2  story  and  base,  frame, 
$4,500  Architect  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
Matthew  Hunter.  The  dwelling  will 
be  erected  in  Eton  Court,  and  has  been 
designed  for  a  seven-room  house  with 
bath,  sleeping  porch,  and  garage.  In- 
terior finish  will  be  of  pine,  elm  pan- 
els and  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  place.  Man- 
tel will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  be  finished  in  tile.  Ex- 
terior of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  own- 
er is  taking  sub-figures.  Mr.  Hunter 
may  be  reached  at  his  place  of  busi- 
ness at  the  corner  of  Shattuck  and 
Woolsey    streets    Berkeley. 

BERKELEY  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$4,500.  Architect,  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner. 
Frederick  Townsend.  The  dwelling 
will  be  erected  in  Arlington  Oaks,  near 
Berkeley,  and  has  been  designed  for 
an  eight-room  house  with  bath  and 
sleeping  porch.  A  garage  will  also  be 
erected  on  the  property.  Interior  of 
the  dwelling  will  be  finished  in  pine 
with  elm  panels  and  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  open 
fire  places  with  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

BERKELEY  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated,  .\rchitect.  N.  W.  Shaw, 
.".073  Bateman  street.  Berkeley.  Own- 
er. Mrs.  .\.  Cornell  Perdue.  The  dwell- 
ing will  be  erected  on  College  avenue 
near  Alcatraz,  and  has  been  designed 
for  a  six-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hnll.  There  will 
be  an  open  fire  place  in  the  living 
room,  .vrantel  will  be  of  brick.  Tile 
wainscot  will  be  used  In  the  bath 
room.  An  automatic  watir  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal    lath.      Plans    are    complete    and 


figures  are  now  being  taken  by  the 
architect. 

miJ^SBOltOUGH,  SAN  .MATEO  CO., 
t".\Ij. — Ue.><idence  and  stable,  2  story 
and-  base,  reinforced  concrete.  Cost  not 
stated.  Aichitect,  Willis  Polk,  Hobart 
Bldg.,  S.  F.  Owner,  W.  B.  Bourn, 
President  of  the  Spring  Valley  Water 
Co.  The  dwelling  will  be  erected  on  a 
hirge  estate  near  Hillsborough,  Be- 
.-^ide  the  dwelling  there  will  be  exten- 
.«ive  stables,  conservatory  and  other 
buildings.  Construction  will  be  of  re- 
inforced concrete.  The  design  will 
probably  be  in  the  classic  style.  No 
details  as  to  arrangement  and  con- 
struction have  been  made  public.  Fur- 
ther mention  will  be  made  of  the  work 
as  the  plans  progress.  It  is  reported 
that  Mr  Bourn  has  spent  in  the  neigh- 
borhood   of   $100,000    on    the    estate. 

SAN  .JOSE,  SANTA  CLARA  CO.,  CAL. 
— Residence,  1  story  and  base,  frame, 
$2,000.  Architect,  none.  Owner,  P.  N. 
Dalis,  First  and  Post  streets,  San  Jose. 
The  dwelling  will  be  erected  on  Hull 
avenue,  and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine  throughout.  Some 
oak  floors  will  be  used.  There  will  be 
an  open  fire  place  in  the  living  room. 
.Mantel  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  room.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day    I^abor 

SAN  .TOSE,  SANTA  CLARA  CO.,  CAL. 
— Residence,  1  story  and  base,  frame, 
$1,800.  Architect,  none.  Owner,  Joe 
Tancilla,  768  North  15th  street,  San 
Jose.  The  dwelling  will  be  erected  on 
North  15th  street,  and  has  been  de- 
signed to  contain  five  rooms  and  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  oak  floors  will  be  used. 
There  will  be  an  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile. 
lOxterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor 

MILL  VALLEY,  MARIN  CO.,  CAL.— 
Residence,  1 1^  story  and  base,  frame, 
$3,500.  Architects,  Falch  &  Knoll, 
Heal  St  Bldg.,  S.  F.  Owner,  'Mrs.  Qued- 
ness.  The  dwelling  has  been  designed 
for  a  six-room  house  with  a  large  ve- 
randa and  sleeping  porches.  A  com- 
plete basement  will  be  excavated.  In- 
terior of  the  dwelling  will  be  finished 
In  pine  with  hardwood  floors  in  the 
living  and  dining  rooms.  Bath  room 
will  be  finished  in  tile.  There  will  be 
.a  large  open  fire  place  in  the  living 
room  with  a  brick  mantel.  An  auto- 
matic water  heater  will  be  installed. 
ICxterior  of  the  dwelling  will  be  lap- 
siding      Plans   are   now   being   prepared. 

FRESNO,  FRESNO  CO.,  CAL.— Res- 
dences,  2,  2  story  and  base,  frame, 
$3,000  each.  .\rrhitect.  none.  Owner, 
.lohn  Stark  11  l';(Iie  street.  Fresno. 
The  dwellings  will  he  erected  in  the 
Villa  -\ddition  and  each  has  been  de- 
signed to  contain  six  rooms,  bath  and 
.sltM'ping  porch.  Interior  finish  will  be 
of  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  n  large 
open  fire  place  in  the  living  rooms. 
MnnteUs  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.      Automatic    water    heaters    are 


.'-pecifled.  Exterior  of  the  houses  will 
l>a  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
l)lete  and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect. O.  E.  Evans,  2861  .Mission  street, 
.-<.  F.  Owner,  D.  Condon,  4188  20th 
.street.  The  dwelling  will  be  erected 
on  the  w^est  side  of  46tii  avenue  south 
of  Cabrillo.  and  has  been  designed  for 
a  five-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished 
In  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  an  open  fire  place  with 
tile  or  brick  mantel.  Imitation  tile 
vvain.scot  will  be  used  in  the  bath 
room.  .\n  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame,  $6,000.  Architects. 
Milwain  Bros.,  Delger  Bldg.,  Oakland. 
Owner,  J.  E.  Dibert.  The  dwelling  has 
been  designed  for  a  nine-room  house 
with  two  baths  and  sleeping  porches, 
and  will  be  erected  on  Belmont  near 
•Staten  avenue.  Interior  of  the  house 
will  be  finished  in  pine  and  hardwood 
with  white  enamel  in  the  bed  rooms. 
There  will  be  a  hot  air  furnace  and 
open  fire  places.  Mantels  will  be  of 
tile.  Hardwood  floors  will  be  used  In 
the  principal  rooms.  Bath  rooms  will 
be  finished  in  tile.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

PALO  ALTO.  SANTA  CLARA  CO.. 
CAL. — Residence.  1  %  story  and  base, 
frame,  $3,000.  Architect,  Sidney  B. 
Newsom,  Nevada  Bank  Bldg.,  S.  F. 
Owner,  Miss  Elizabeth  Gardner.  The 
dwelling  will  be  erected  in  Palo  Alto, 
and  has  been  designed  for  a  six- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood  with  some  white  en- 
amel. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick.  Tile  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

FRESNO.  FRESNO  CO.,  CAL. — Resi- 
dence, 1  story  and  base,  frame,  $2,000, 
Architect,  none.  Owner,  G.  C.  Cannon, 
312  Ahby,  Fresno.  The  dwelling  will 
be  erected  in  the  Belmont  Addition, 
and  has  been  designed  to  contain  five 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Some  oak 
floors  will  be  used.  There  will  be  a 
large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  I..abor.  Materials 
are   now    being    purchased. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence, 1  story  and  base,  frame,  $1,500, 
Architect,  none.  Owner,  A.  J.  Sowles, 
2S04      Madison      street,      Fresno.      The 
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dn-ellmg  will  be  erected  in  Bartlett 
Height:;,  and  has  been  desig^ned  to  con- 
tain five  rooms  and  bath.  .  Interior 
finish  will  be  of  pine  and  redwood. 
Some  oak  doors  are  speciSed.  There 
will  be  an  open  fire  place  in  the  livins 
room  with  tiie  or  brick  mantel.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work   oy  I>ay  Labor. 

S.\X      FR.XXCISCO    —    Residence.       * 
story    and    base,    frame.    J4. <>•>').      .\rchi- 
tect.   none.     Owners,   Lyon  &   Hoag,   •i'JO 
Market    street.      The    dwelling    will    be 
erected   en   the  west  side  of   33rd  ave- 
nue   south    of    Lincoln    Way.    and    has, 
been  designed   for  a  seven-room  house 
th    bath    and    sleeping    porch.      Inte- 
r  will  be  finished  in  pine  and  hard- 
>d  with  some  white  enamel.     Hard- 
>d  floors  will  be  used  in  the  princi- 
rooms.      There    will      be      furnace 
-.1    and    open    fire      places.      ^fantels 
;  be  of  tile  or  brick.     Tile  wainscot 
:    be    used    in    the    bath    room.      An 
'.omatic    water    heater      will      be    in- 
led.     Exterior  of  the  house  will  be 
rred   with   cement  plaster  on   metal 
Plans    are   complete   and    in    the 
■■-ds  of  the   owners  who   will   do   the 
k    by     Day    Labor.      Materials    are 
v   being  purchased. 

^.VX      FRANCISCO    —    Residence,      2 
vy  and    base,    frame.    $3,000.      Arcbi- 
•..    none.       Owner,    Emil    Nelson.    244 
•  oli  street,  S.  F.     The  dwelling  will 
erected    on    the    west    side    of    36th 
'  nue    south    of    California,    and    has 
n  designed   for  a   seven-room  house 
ch    bath    and    sleeping    porch.      Inte- 
ior  will  be  finished  in  pine  and  hard- 
rood    with    white    enamel    in    the    bed 
Irooms.     There  will  be  hardwood  floors 
the  principal  rooms.     Plans  provide 
open    fire   places   and   tile   or   brick 
itels.      Bath    room    will    have      tile 
I'^inscot.     .An   automatic  water   heater 
1    be    installed.      Ehiterior      of      the 
.tilling   will   be   covered    with   cement 
faster  on  metal  lath.     Plans  are  com- 
ete   and    in    the   hands   of    the   owner 
o  will  do  the  work  by  Day  Labor. 


SEWtRS.  STREET  WORK  Jc  WATER 
SYSTEMS. 


VOODL-AND,  YOLO  CO..  CAL. — 
Iter   system   improvements.   Cost    not 

ted.  Engineer.  Engineering  De- 
:  iment    Yolo    Water    and    Power   Co., 

odland.     The  Yolo  Water  and  Pow- 

Compnay  has  decided  to  erect  a 
niber    of      permanent      buildings      at 

odland  to  house  its  machinery  and 
> plies.     An  entire  block  of  land  has 

n   purchased     at     the     site.      Willis 
xe   is   general   manager   of   the   Com- 
•;y  at   the   Woodland  office. 
STOCKTON.       S.AX       JO.XQUIX       03.. 

U — Storm      water      sewer.      520t>.000. 

3:ineer.  City  Engineer  H.  T.  Comp- 
■.  Stockton.     Owners.  City  of  Stock- 

-  .\ction  on  the  construction  of  this 
-tern  is  expected  immediately.  -\ 
r;d    election    will    be   held    in   June    to 

-e   the   necessary   funds   with    which 

complete  construction.  From  pres- 
"   indications  the  issue  will  carry  by 

arge    majority.      When    bonds    have 

n  sold  bids   will  be  called. 
-.\XT.\      CRLZ.    S.\XT.\    CRUZ      CO.. 
•  Ll — Sanitary    sewer.      Cost    not    stat- 
Engineer,    City     Engineer.       Santa 

iz.  Owners,  City  of  Santa  Cruz.  .\t 
-    last    meeting    of    the   City    Council 


the  City  Enf^ineer  presented  plans  and 
specifications  for  a  IS-inch  sewer 
nearly  two  miles  in  length.  The  sew- 
er includes  work  on  the  following 
streets:  Cliff  road.  Columbia  street, 
Pelton  avenue  and  other  streets.  Na- 
tional. Bay,  Centennial.  Liberty.  Ghar- 
key.  Laguna.  Monterey.  Xevada  and 
Oregot  streets.  Bids  on  this  work  will 
be  called  on  the  approval  of  the  plans. 

S-\NT-\  CRUZ,  SAXT-\  CRUZ  CO.. 
C-ALw — Highway  construction.  Cost  not 
staled.  Engineer.  County  Surveyor. 
Santa  Cruz.  Owners.  Santa  Cruz 
County.  The  County  Supervisors  have 
decided  to  call  for  bids  for  the  con- 
struction of  a  road  leading  to  the 
State   Redwood    Park. 

BURLIXGAME.  S-\X  MATEO  CO.. 
CAL.— Street  paving,  J13.544.S0.  Engi- 
neer, City  Engineer.  Burlingame.  Own- 
ers. City  of  Burlingame.  Plans  and 
specifications  for  the  paving  of  Cy- 
press avenue  and  portions  of  Barrioh- 
let  and  Occidental  avenues  have  been 
adopted  by  the  city  officials  and  bids 
for  the  work  will  probably  be  called 
at  their  next  meeting.  The  engineer's 
estimate  on  the  cost  of  the  work  is 
|13..5.44.S«>. 

D.ALY  CITY.  S-\X  MATEX)  CO..  CAL. 
— Sewer  systen*.  Cost  not  stated.  En- 
gineer. City  Engineer.  Daly  City.  Own- 
ers. Daly  City.  Plans  are  complete 
and  figures  are  now  being  taken  for 
the  construction  of  the  following  sew- 
ers in  Daly  City:  la-inch  in  San  Jose 
avenue,  and  an  S-inch  across  San  Jose 
avenue.  There  will  be  the  customary 
T  branches  and  manholes.  Plans  can 
be  secured  from  the  City  Engineer. 
Bids  will  be  opened  on  May   lOtb. 

TULARE.  TULARE  CO..  CAL.  — 
Street  paving.  Cost  not  stated.  En- 
gineer. City  Engineer.  Tulare.  Own- 
ers. City  of  Tulare.  Because  the  Fed- 
eral Construction  Co..  Sharon  Bldg..  S. 
F..  did  not  start  work  within  fifteen 
days  after  the  award  of  contract  for 
doing  certain  paving  work,  in  this 
city,  the  new  Board  of  Trustees  has 
instructed  the  City  Clerk  to  inform  the 
Federal  Company  that  their  contract 
is  now   invalid. 

BAKERSFIELD,  KERX  CO..  CAL.— 
Sewer  work.  Cost  not  stated-  Elngi- 
neer.  City  Engineer.  Bakersfield.  Own- 
ers. City  of  Bakersfield.  No  bids  were 
received  by  the  City  Council  of  this 
city  for  the  completion  of  the  Myrtle 
street  sewer.  New  bids  will  probably 
be  cal'ed    for.  • 

T-AFT,  KERN  CO..  C-AL. — Dyke  con- 
struction. Cost  not  stated.  Engineer, 
Engineering  Department  Standard  Oil 
Co.,  S.  F.  Owners.  Standard  Oil  Co. 
The  Standard  Oil  Company  is  prepar- 
ing to  build  a  new  catch  basin  beyond 
the  gap  of  the  McNee  lease,  that  all 
danger  may  be  obviated  should  any  of 
its  tarks  burst.  This  basin  is  to  be 
built  so  as  to  stop  the  flow  of  the  2.- 
000.000  barrel  tank  farm  on  section 
a.  between  the  Buena  Vista  and  Elk 
Hills.  Bids  are  now  being  received 
for  the  work.  The  contract  calls  for 
the  moving  and  placing  of  20,000  yards 
of  dyke,  the  dyke  to  be  about  half  a 
mile   in    length. 

C-ALEXICO,  IMPERLAL  CO..  CAL— 
Street  paving,  etc.  Cost  not  stated. 
Engineer,  City  Engineer.  Calexico. 
Owners.  City  of  Calexico.  Plans  have 
been  completed  for  street  paving,  side- 
walks and  gutters.  Bids  will  be  open- 
ed on   -May    nth.     Plans  and   specifica- 


tions can  be  secured  from  the  City 
Clerk. 

RIVERSIDE.  RrV'BRSIDE  CO..  CAL. 
— Storm  water  sewer.  $20,000.  En^- 
neer.  City  Engineer.  Riverside.  Own- 
ers. City  of  Riverside.  All  bids  re- 
ceived for  the  building  of  the  big  Mar- 
ket Sireet-Fairmount  Boulevard  storm 
drain  have  t>een  rejected  by  the  City 
Council.  New  bids  will  be  called  for. 
The  low  bidders  on  this  work  were 
Mlagenovich  &  Gillespie  of  Los  Ange- 
les   at    $25,421.54. 

P.AYSOX  CITY.  UT-AEL — Reclamation 
work.  Cost  not  stated.  Engineers.  C 
S.  Reclamation  Service,  Provo,  Utah. 
Owners.  United  States  Government. 
Bids  will  be  opened  on  3iay  19th  for 
approximately  30.00<»  cubic  yards,  of 
excavation  and  3.4(>0  cubic  yards  of  re- 
inforced concrete  work.  Plans  and 
specifications  can  be  secured  from  the 
U.  S.  Reclamation  Ser^-ice  at  Provo, 
Utah.  -An  official  proposal  appears  in 
another  coliunn  of  this   issue. 

C«Btncts  Awarded. 

RIVERSIDE.  RIVERSIDE  CO..  CAL. 
— County  highway.  $15.966.5C«.  Engi- 
neer. County  Surveyor,  Riverside,  Con- 
tractor. J.  Sl  HiUand.  .Anaheim.  Con- 
tract   price.    $15,966.50. 

SACR-AMEJTTO.  CAL. — Sewer  con- 
struction. $81,052.45.  E^ngineer,  City 
Engineer.  Sacramento.  Owners.  City 
of  Sacramento.  Contractors,  James 
Kennedy  Co.,  Los  Angeles.  Contract 
price,    $S1,052.4S. 

S.ACR.AMBNTO,  CAL.  —  Water  main 
extension,  $593,52S.59.  Engineer,  City 
Engineer.  Sacramento.  Owners,  City 
of  Sacramento.  Contractors,  Schaw- 
Batcher  Co.,  S.  F.  Contract  price. 
$593,525.59. 

P-ALO  .ALTO.  SANT.A  CL.ARA  CC 
CAL. — Water  main  extensions.  $13.- 
396.14.  Engineer.  City  Engineer.  Palo 
-Alto.  Owners,  City  of  Palo  Alto.  Con- 
tractor. James  Stanley,  Sr.,  Palo  .Alto. 
Contract    price.    $13,396.14. 

S.AX  .M.ATEO.  S.AX  MATBO  CO..  CAL. 
— Street  paving.  $71,032.50.  Engineer, 
City  Engineer.  San  Mateo.  Owners, 
City  of  San  Mateo.  Contractors,  Mc- 
Gillivray  Construction  Co.,  Sacramen- 
to.     Contract    price.    $71,032.50. 

RIA'ERSIDE,  RIVERSIDE  CO.,  CAL. 
— Street  paving,  macadam.  $11,397.43. 
Engineer.  City  Engineer.  Riverside. 
Owners.  City  of  Riverside.  Contrac- 
tors, Johnson-Shea  Co..  Riverside. 
Contract    price.    $11,397.43. 

CALIFORX1.A — State  Highway  con- 
struction. Cost  as  follows.  Engineer, 
State  Highway  Commission,  Forum 
Bldg..  Sacramento.  Owners.  State-  of 
California.  Contractors.  Frank  L. 
Smith.  Eureka.  Contract  price.  $92.- 
435.2«>.  Monterey  Co..  Div.  5,  Route  2, 
Sec.  H.  T.  M.  Burns,  Sacramento.  $30.- 
662,  Monterey  Co..  Div.  5.  Route  2,  S!ec. 
.A.  Twohy  Bros.,  S.  F.,  $39,729.  Sono- 
ma Co..  Div.  4,  Route  1,  Sec.  C.  Bates, 
Borland  &  -Ayer.  Oakland.  Contra  Costa 
Co..   Div.    4.   Route   14.  Sec.   .A. 


SCHOOLS. 

BERKELEY.  AL.\MED.A  CO..  CAL.— 
School.  I  story  and  base,  frame.  $37,094. 
.Architects.  Coxhead  &  Coxhead.  Hearst 
Bldg..  S.  F.  Owners.  City  of  Berkeley. 
The  building  will  be  erected  on  prop- 
erty bounded  by  Rose  street,  Shattuck 
avenue.  Vine  and  Walnut  streets,  and 
has  been  designed  to  contain  six  rooms 
and    auditorium.      Interior   will   be    fln- 
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IxIumI   In   |iliii<   tlintiiuboiil       Mtiplo  fliiorK 
will    !)«■    »i,i«o«l    lit    iho    tliiHM    iiminn    mill 
iiiiillloi  liini.      A  im'iiIimI   lioiiiliiH   i*.VNli>iii, 
|mil)t»,l<l>    kI«'(iiii   IumI    wIIIi    mii   <>I1   Imiiii 
liiH    ruiiiiK'i",    will    l>i'    IiinIiiIIimI       MotllMII 

Hi'llOllI      lllllllllllllH     'lllll      Vdl'lllllll     olOHIllllR 

i«ri>  f^iH'cliloil  Kxlciliti  <ti'  Mil'  InillilliiK 
will  ho  i'ovoiimI  Willi  .•.nii'iii  plunlor  on 
inoliil  ItUli.  riiiiiM  iiH'  .■.iiii|>li<lo  "^rtlnl 
llHtii'Of<  Hi'o  now  lirlnu  lalu'ti,  HIiIm  will 
«>loi«o  on  Miiy  IMli  «l  10  ii.  ni  Si'puriili' 
IIUiircN  nn>  liolim  .nllrd  i'i>i  on  llio  m-ii 
iMiil  v'oiiUiuM  iiinl  (Ik-  Ih'mIIiu.  •iikI  von 
tlliilliit). 

l«U'n;M\>N'l>,  iMNI'UA  I'OSTA  i'O, 
«\\lk  Hi'liool  lio(illii»i  iiikI  \<'nlllwtUiK 
nynloni.  I'o.xl  iioi  Hiiiioil  lOiinInoorH, 
l/Olniiil  \  lloaly,  Ulolinioinl.  (>wtu>rx, 
I'Uy  of  Uloliinoiul,  I'Imiim  luivo  boon 
o.ovi>l>loloil  foi'  llio  liotilliiu  iiin!  voht( 
liiUnn  n.Xftoin  wliloli  Ih  Io  I>i<  lltNdillod 
In  lli«'  I'jtli  iiuinl  k>^oliool,  llliln  mo  now 
lioliVH  liiKon  lor  (ho  work  •iinl  llumon 
will  lio  o|tono<l  on  Mm.v  iMli  til  S  p,  ni. 
IMmiM  tind  ni»oollU<iitlonn  i-.in  bo  ^o 
«'\nod   iroiii  iho  onulnooiN  iil    Kloliiuoiid 

ItKV.MI.MV.  I'MnOSNO  CO.  TAl.. 
Hohool,  I  («loi'y,  frtinio,  ^^l^<l  not  kIhI 
«>d,  AivliUoOt,  lOnioMt  .1,  Kiinip,  l''rof«no. 
OWMoi!«,  Alia  Sohool  lilMlilol.  Ttio 
liiilldhiH  liii.x  boon  doMl^nod  lor  n  riirni 
Kohool  mid  will  ooiitiiln  two  c\»hk 
I'rtuniw,  Intorlor  will  lio  ilnl.xhod  In 
Hln»>.  KxtiM'lor  or  ilio  iMilldliiK  will 
\\p  oovorort  wUli  niKllo  iind  hIUiiIiuv 
I'lmiK   Mi'o   now    holim    i>roi>,n»Ml. 

SANTA  (M!!/,  s\\r\  t'Uir/.  oo,. 
I'AI.^  ^^i'liool,  .'  ,x|or,\  iind  lt.i;<o,  fvumo, 
tirt.iWO.  AlvliUool,  \V.  U,  Wookn,  Tr> 
Vo*i  HtnMM,  ,«*,  1'\  ownor.  Otty  or 
}<«'ntrt'  I'l'im,  Contrtioiors.  MoRlorlnl 
Ui\»i«.,  S<u»t«   t'viiii.     rondiu'l   piloo,   ♦!», 

K\*)';UIOTr,  W  \SI1  s,h.>,>),  1  .Hlory 
mul  bi«!«o,  volnforood  ooiiiMoto,  |il^, .'>.'>!!, 
AiS'liHool,  W,  \V,  nirxllnttf*.  Wvoroir 
OwftviK.  iSiMiool  IM.Hirl.i  No  ;<,  Oon 
»i'»y^»r.  A.  \\  MoAdtini.x  i>M\trrtoi 
prlo»>,   J ■',■.:.:,(•> 

♦ 
STORKS  AMU  OKFH  K8. 

SALT    I.AKK       riTV,     1    TAn,-    ,^loios 
nnd  oillooK,  20  utoiy  and  luif-o,     n«f<n   A 
o«»«Mniotion,        111,000,000.        Avohltoot.o, 
J'ni'KIUKon        .Ii        llorH>«(roi)t.     Soourlty 
IMOIu.,   Ik    A.     Ow  nor.H,   Oo^«o^•»>^    NattounI 
»Unk,    S«>M      U-iKo      ru,\        Pvollnilnm-y 
j>l«nj«  hrtvo   hoon  iipproxod   for  llio  trtll 
owl   <-onnnoiolrtl    ImlldinK   .\o(   orooiod    In 
(lut    Mountain      .siato.H       Tlio      iMilldinK 
wUI  oooupy  H  i>ronUnon(  oocnor  or  Sail 
)*Ko    Nnd    will    oovor    m    laruo    uroiind 
ikxtn.      T>io   «M\(l>'o    H(!«t    door,    a    uvoRiia 
nino  mid  b«;«oini>nt   will  lio  oooviplod  by 
tho    l)«4)k.      rjipor    lloovf*      will      bo    «r 
i-NnM:«d    for    ofWoo!*.      Tboro    will    bo      a 
o<vmnloto    !«to«>l    franio      wMli       oxt\>j'lof 
W  i».lli«    of    o.iMloroto    faood     w  Mb       |\o,'«,'«od 
bi't«Jk,    HvunUo    and    lon.i    ootia       Kui- 
lb«r  d«MHWf<  or  tbo  work   w  lU  bo  kIvcii 
MM  tbo   itlnnn  proiii-oitK 

HKKKKM.KY,  Al-AMKOA  lX».,  (*AU— 
Strtron,  I  !«tor>  and  ba^o,  ii-.-UMo,  t^,'^^*'V 
Ai^rhMoot,  rrank  Kmnboiuor.  «24.N  I'ol 
lo«o  a\oniio,  Uorkoloy  Ow  «or,  U,  K, 
I'bMndlor  Tbo  biilldInK  will  b«»  rr*«ot- 
«»t<  Ml  ibo  oornor  of  Af<bb>  and  Orovo 
s>»t-^H>»j«  and  b«!«  boon  do.<<lKno<4  to  oon 
ImIh  four  uniall  !«iorv!«.  Iniorlor.'*  will 
ho' n»«t»bod  1«  pIno.  Tntont  .>«torv  rront* 
Mrv  i«|»oolrtod.  Kxtorlor  will  bo  oovrn^l 
W'<»H  ooMioHt  jilMKtor  on  motMl  l«tb, 
Phmn  Mrr  oo»m»lojo  niid  tl>!Uio;«  uro  bo- 
\nt  (nkon. 


roiitriicU    Awiirdrd. 

ATA.SC  M(|.;|{ii,     ,>^A.\      I.I    !•:        (tlll,>-!l'i' 
I'll,    I'M..  AiliiiliilMlriilloii      btllldliiK 

Mild  I'i'OMH  biilldliiH,  'J  and  'I  Hlory  and 
btiNo,  lolnrorood  oonoiolo,  fL'OS.lOO,  Ar 
olilloolM,  IIIInh  .«  Kiivlllo,  llalboa  Mldu  . 
S,  \<\  iiwnoi'N,  Alrtnoadoro  Colony.  t''oii 
iriHloiK,  |i\  o,  li:nHNlroni  Co..  Mb  mid 
Soaion  HlioolH,  1..  A.  Conliaot  prloo, 
.VdnilnlMtiallon        liiilldlnK,  fHi7,:iOii 

I'li'H.s    biilldliiH.    1 10. son. 

lliiNiil.rM'.      HAWAII.      .Mon.M      mid 
odIooM,    !1    f«|ory       and       liano.    roliirorood 
lonorolo,    JT.'i.OtMI.       Aiolillool,     II.     Koir. 
Honolulu.      Ow  nor,    Mr.    WoUoin.      Con 
Iraolor.vi,     l''i'olla,s    ,i^     l'\<rnmidoii,    Hono 
hilii       Conliaol    prloo,    |7f>,000. 

♦ 

SFAIrFl)    I»K01V)SAI,S 

riioi'os\i,>    I'oii    <-\%\i.    M  iM'i.ii<:s. 


I'AXWIV  ClKCPl.AU  !1'.M  ITopoMM  1,-^ 
lor  .siool  Kolllnu  Hooiw  for  ,^liod  on 
rior  No.  IS.  HiilboM  Soaloil  |no|iof<al.-' 
will  bo  ri>ool\od  .-il  llio  ollloo  or  tin- 
uonoi':il  pini'liii-'inK  oIUimt,  (Iio  l*;iiimii.'i 
Cjinal,  \\;i ."III union,  IV  C,  until  I0i:«« 
n.  III.  Mii.>  IT,  iDin,  at  wliioli  tliiio  tboy 
will  bo  oponod  In  piibllo.  ror  riniil.sb 
liiu  or  rniiilsblnK  and  orootlim  tbo 
abovo  niontlonod  arlloo.s,  HlanU.^  and 
Ronoial  Inroiniatlon  rolallnn  to  Ibl.x 
olionlar  (No.  !)".' n  may  bo  oblalnod 
Honi  Ibl.y  otlloo  oi  tbo  otlloo  or  tbo  a.x 
Ml.^lanl  pin.'lia.vliitt  aKont,  lOSi  Norlli 
I'olnl  nirool,  Sjin  l-'ranol.xoo,  Ciil.;  al.io 
rroni  tbo  C  ,s,  i>nRlnooi'  otlloom  In  tbo 
rollowlnu  oUlo,H  .><oaltlo,  \VK,yb.;  1,o,h 
.\nRolo,««,  Cat.  K.  I'.  lUM3i;.*5,  nia,b>r, 
ooi-pM  of  onRlnoor,s,  V.  S.  «rmy.  Ronoral 
piirobattlnR-    oltloor. 


I  oxcinrn.;. 


\M» 


i;\CAVA*nNiJ       ANH     IMNCUKTI-:, 
l»opai  tniotit    or   tbo    Intorlor,    V.   S,    Uoo 
lama  I  Ion    Sow  loo,    Wa.xblnRton,    IV    C 
Soalod     propo,«al.s     will     bo     rooolvod     al 
tbo    oHI.o      or       tlio    r.    .^     Uoolamatlon 
Sor\  loo.    Trovo,    I'tali.    until    a  oVUtrK   |t. 
III.    >l«i>     U»,    llMn.    ror    ooiiMtmoflon    In 
\ol\lnR   !»bout    :10,000   >;ird,x  or  osinal   <>\ 
otivatlon    and    :l,IO0    y,ard.s   or    rolnrorood 
oonoroto.       Tbo    work     l.x    looatod     noar 
I'ay.xon    City,    1'tab,    on    tbo    Sati    Todro. 
1  OS    AiiHolo.s    and    Salt    l«ako    K    U,    and 
I  bo     riiitto    branob    o(    tbo    Honvor    and 
Ivio   liiando    15.    K.      Kor   partloiilars   ad 
droM.s     tbo     r,     S      Uoolamatlon     Sorvloo, 
riovo,    Ctab,   or    \\  a.vblnnton,    I>.    C,.      A. 
r     IVVVIS,    oblor   onKlmM-r 

♦ 
l*UOros\I.V      lOU      «\\  \I,      M   ITI.II'>, 

PANAMA  OlKCn.AK  !>':0  rropo,xals 
ror  tJaUanUod  Sboot  Iron  or  Stool 
Stay  Holt  Iron,  v-a.^t  Iron  Wator  IMpo, 
Kolt.o.  Miilo  J^boo.s,  I'Mu.sb  IMpo,  .Sorow  ,x, 
I'llo.x,  'rran.xrormois,  «?onorator.« 

Sw  Hobbo«n1.<«.    Klootrlo    I'ablo.    Klootrlo 
Wlio,      .Sort      Iron      Who,      Klro      Uy 
diantf,       ,»*orvloo      atid       Valvo      Uoxos, 
l.lt'o        1 'I  o,«o rvoi\t,        Pnpor        OrlnkliiR 
I'lip.x,       and       Airalfa       Hav,  .Soalod 

propo.s.d.s         will         bo         rooolvod         at 
tbo     ortloo     o(     tbo     Ronoral     tMiroba.xInt 
ottlooi,   tbo   l\in;im,i   Ctuial.    \\  ,i.shii\Kton 
n  C,    until    lOi.W  N.  ni.   Mm>    l.t.   IIMR,  al 
wblob   tlmo  tbo>    will  bo  oponod  In  pub 
llo,     ror     riirnl.xblnR     tbo     abovo     mon 
ttonod   artlolos.    Dlank.o  and   Ronoral    In 
rormatlon    rolatlnR      to      tbi.x      olrouUn 
I  No     'UMU    ma>     bo    obtalnod    rr<im    tbI.x 
otboo  or  tbo  otnoo  or  tbo  a.xsl.stant   pur 
oba.slnR   aRont,    lOSii   North    INWnt   .xtrooi 
Sati    1-Vanol.xoo,    Cal,;    al.xo    from    tbo    l" 
S,    oiiRlnoor    oft\oo!.    In      tUo      followhiR 
oltlo.x         .Sortttlo,     Wa.xb,;     t^vx     AnRolo.v 
<'m1,      R  C.   KOtJiJS,  major,  oorp.n  or  on 
RlnooiNx,  V.  S  army.  RonornI  puroba,<«lnR 
ortloor. 

♦  - 
IMI(»iM>!«\l,     Kt»M     Wins. 


SK.\l,l.:i>     Unv»    will     bo     looolx.-d     ,i( 
Ibo   OtMoo   or   U>wli«    l\    lb>bai-t,    C«>>okor 
HulldlnR.  .Sjui  Via  no  I, xoo.  Cal,,  di  or  bo 
r.iio  tbo  llmo.s  boroartor  montlonod,  ror 
tbo     Kvoavrttlon.     Stool     lOrootlon,     Con 
orolo    Work    lor    INmndatlon    and    KIro 
|M>«ttilnR    of    tbo    Struotiiral    l^nmo    mid 
otbor   v'onoroto     Work      In     oonnootlop 


Willi  tli<>  biilliliiut,  for  tbo  Unlvoriilty 
I  lo.wpiiii  I  Ml  l''oiitlli  and  rarniiMNiia 
Avi'H.,  Sn*\  l-'ranclHoo,  u»  por  plaiiN  and 
MiioollloatloiiN  on  llio  al  nalil  nill<'i<.  TUn 
timoN  of  oponliiR  of  tbo  IiIiIh  will  bo  im 
rollowM: 

IOm'ii^iHIoii.    II      \.    M..    Mny     f2,    IPin. 

Str,-l    l'.i<-.(l<>ii.    II     \.    M.    >l«>     II.    1111,%. 

Coiiorola-  Work  lor  I'liiiiiiliit Itiii.  II  \, 
yi..    y\ny     17.    MM,'. 

.  i''lr«-  l'ro<»lliiH  «>r  <lio  Slriioitiriil 
Kriiino  iiinl  odirr  Coiiorrto  Work,  II  A, 
M..    >Ih.«     IH,    litin. 

.\  dopo.^li  ,.(•  J.'.oo  will  bo  ronnlroit 
I  Or  o.'ii'li  .xi'i  o(  plan.x  iiiiil  Hpoollloiil  lonn. 
wliloli  dopoHll  will  bo  loruiidod  li|iiin 
lotuiii   or   .xmIiI    pl.Mii.s   Mild    .xpoollloallonM. 

No  bid.x  will  he  rroolvod  milo.x.x  no- 
oomixinlod  b>-  obook  or  bond  in  ravor 
or  Ibo  iiiidor.slKMod,  oi|||mI  to  10'";  or  tbo 
bid,  to  .sooiiio  oxooiillon  i>r  tbo  oontraol 
In     Ibo   .siiooo.M.xfiil    biddor 

Tbo  rlRbl  In  roHorvod  to  ro|oot  Min- 
or  all    bld^'. 

I'HK  ki;c,i.;nts  hi-'  thi';  univicusity 

OK   C.M.Il.MKNIA.  (•) 

♦ 

M»  TH  10     TO    COX'i'lt  \(  "I'OIIS. 


OI'M'li'l',  CUN.-STUrCTINi!.  Ql'.VU- 
TKK.M  ASTI:I{,  Korl  ,\la.xon,  Cul.,  Mav  3. 
I!tl,'>.  ,^i:aI,I':i>  I'UOCiKS.VUS,  in  irlpll- 
oato,  ror  oon.xli  iiotlliR  an  .\ddllloii  to 
I'o.xt  l';xobanRo  and  <]y mna.xliim,  l-'ort 
I  la  kor.  Cnl.,  will  bo  rooolvod  boro 
iinlll  lliim  .\.  M.,  Mny  IM,  linn.  Mild  tbon 
oponod.  riiin.x,  .Np.'.lili  .It  lon.N,  lihink.x 
.Hid  iio.o.s..4.ir>  liUoi  m.Mllon  obtalnod 
boro,  Hopof^lt  i>r  $10.00  loiiulrod  to  In- 
.xui'o  roturn  or  |)l:in,s,  do.  IM'opoMalH  to 
bo  onolo.xod  In  ,xoalod  onvolopo.s  and  ad- 
<lro,«..xod  I/r,  Cl>I.,  OlDi),  McK.  WIL- 
LI .\,MSi»N,    g.    Ml,    C.  (M 

— ♦ 

rilOI'ils  \l.s     l-Oll     V.\I,VR     OIITI.IOTS. 


\  Al.\  !•:  Ol'Tl.KTS  Oopartmont  of 
Ibo  Intorlor,  I'.  S.  Urol:im!if Ion  Sorv- 
loo, W  iLsbliiRton.  H.  C.  Sojilod  propo- 
.xal,x  w  111  bo  roo.Mvod  at  tbo  oftloo  of  tbo 
I'nltod  Stato.s  Uoolamatlon  Sorvloo,  60,'> 
Kodoral  MulldliiR,  1  .o.s  AiiroIo.x.  Cal.. 
until  '2  ii'cliM^k  |t.  III.  Mny  t'2.  inilV,  for 
rurnl.xblnR  noodlo  v.ilvo  outlot.x  for 
Uoosovolt  lo.xorvoir,  .SmII  Klvor  pro.loot,  ( 
Arlnona.  l-'or       p.irtloiiltu'.x       addros.s       i 

I'n'tod     Stato,s        Uoolamatlon        Sorvloo, 
WrtMbliiRton   IV   C,  or   1hi.h   AnRolo.x.  (\-il        ! 
\.   \\  OAVIS.  oblof  onRtnoor. 

IMIOI'OS  \|.s    lOH    l*\N\M\    SI  IMM.IKS. 

I'.VNAMV    CIUCI'K.VU    ;U  S      rroposalsi        I 
for    Sanitary     l-'Ktiiios,     UaiiRo    Hollor.-         ' 
Stool    and    Iron   C,i.-;t  Iiir.s,   Stay  bolt    Iron         ■ 
IMr     Iron,     l!ron».o     Uar.x.     Mron«o     Who        i 
NottluR,     Hra.xs    TiibluR,       IMor       Holt.-i. 
llhiRo.x,     l>oor    Hook.x,    Sbuttor      Knob.-;,        I 
Uoamor.x.     Kllo.x.       Hoo.x,       Cant       Hook       ' 
Handlo.x,       MaRno.sla        IMpo       CovorhiR,        i 
liluo.   Putty.  Sill  Soda.  Coal  Tar.  Carbon        i 
Ml  Sulpbldo.    Coppor    Sulpbato,    Tiirpon 
lino,     l.ln.xood     Oil,       Ponnino,       Aloobol.        1 
Murlatlo     Void,    .lapan    Orv  or,    Kod    Load.        1 
Wblto    Load,     l.impblaok.     P.-ilnt.x.    Var- 
nisb   and    VoUow    Pino    Hox    Car    UooHiir        | 
and     SldliiR       SoMlod     propo.sMl.s    will     bo        ! 
rooolvod     at     tbo    oHloo    or    tbo    Ronoral 
puroba.slnR    ottloor.    tbo    Panama    Canal.        ' 
Wa.xbhiRton.     IV     i' ,     until     lOi.Irt    n.    m.        I 
Mm>    a.    lin.V    at    wblob    tlmo    tbo\     will        I 
bo  o(>onod    In   publlo.   ror   ruinisbhiR    Ibo 
abovo    montlonod    artlolo.x.      Ul.inks   and       .' 
Ronoral     inrormatlon     rolathiR     to     tbis       '' 
ohoular     i  No.     !MS)     mav     bo     obtalnod 
rrom   tbi.s   otlloo  or   tbo   oltloo  of  tbo   as 
.xl.xtant     puiobashiR    aRont,     10S|5     North 
Point    .stroot,    San    Kranol.soo,    Cal.;    also 
from    tbo    P.    S.    onRlnoor   omoo,s    In    tho 
followhiR    oltlo.s:      Soattlo.    Wa.sb.;    Ui.h 
AnRolos,    t\-«|,      F.    c.    not^O.s.      mnlor. 
oorps  of  onRhioor.s.  p,  s.  nrmy.  Ronorsl 
puivba.HlnR    omoor, 

^ 

PUOIM»>Ms     lOH     r.%NAI.     SI  IMM.IKS. 

PANAM.V  vMUCPLAJl  910.  Propo.xnis 
to  Kuinl.xb  or  K\irnl.sb  and  Kroot 
Struotural  Stool  for  Shod  on  Plor  No 
IS  at  Ualboa  Tormlnals  .^oalod  pro 
po.sal.*  will  bo  rooolvod  at  tbo  oftloo  of 
tbo  BVnoral  jMiroba.vlnR  ottloor.  tho 
Panama  Canal.  Wastilnnton.  P.  C,  un- 
til iWi.'W  M.  Ml.,  Mm.v  .%  ijujv.  t(t  whioh 
tlmo  tbo\  will  bo  oponod  In  publlo 
ror  funilsblUR  or  furni.xblnR  and 
oi-ootlnR  tbo  aboxo  montlonod  arttolo.t. 
PInnk.H  mid  Ronorm  Information  ro 
latlPR    to    thUx    olroulm-    iNo,    j>i«>    m.-iv 


\\'<  flni-H'l.'iy, 


nun  DING    AND    PrNOINTCWRrNn    NFTWS 


If 


bo  ohtalm.-d  from  UiIh  o(II.:<'  or  l.lio  of 
Utii-H  of  thri  fiMNlHtnnt:  iiiirchuMlriK 
HKcrit,  IOS(;  North  I'oitit  nWi-.i-l,  Sun 
Kninr-lHco,  f.'dl.;  /iIho  frotti  (Ih!  IJ.  H, 
tMiKlnccr  oHlfcH  In  thi-  follf.wlrnf  rltlcH: 
Htr;iltli-,  VVjiHti.;  I-om  AiiKclfH,  f.'al.  F,  C. 
fiOfUJ.M,  itwijor,  coi-pH  of  criKin'M'.ru,  TI. 
H.    /iiiiiy,    Konural    purrhfiHljiK    oftloer. 


I'llOI'OM/tl.M     roil      RXCAVATIJVG. 


KXrAVATION  D.-pnitlMcnl  of  Uio 
Itilcrlor,  IT.  H.  I{<.'(l(irnat  Ion  K<ivl(;(!, 
WdHhInKton,  n.  r;.-  Sc/iNfl  propoMalx 
will  he  rcc:f:lv«!f|  iil  the  ofllc..  f,f  th«- 
rrilt<'<l  HinlcM  I{<'f|(itri(illori  Hdvlcc, 
MfilOi.  Mont.,  nrilll  :!  «VI<M-k  p.  in.  Mfl»^ 
la,  MHr»,  for  (ihoiit  !l."i,000  ciit.lf  yurdu 
of  can/il  cxfnvatlon.  The  worU  \n  \() 
r/ifc<l  jihoiit  10  inllcM  from  tln^  town 
of  .Mdfo,  Mrjnt.,  on  tho  (ivi-iit.  .\orttiorn 
Itnllway.  l-'rn'  p»irtlf!iil;irM  u(i(ln-nn  th<' 
('nlt<-<l  .StatcH  It<-<rlamatlori  Hi-rv\(:i:, 
W/iHhlriKton.  \),  C;  (Jroat  Kallw,  .Mont., 
or  .Malta,  .VIont.  A.  f.  DA  V  IH,  rhlcf 
ctiKlni-cr. 

I'IMU'ONAh.S    KOIl    I'lnC. 


I'ltOI'OMAI.M   rOR  WA'nCTC   A?VI)   WICW- 
Kll   WOIIK. 


VVA'l'i;it  AND  .SrOVVlOU  VVoltK  - 
H(;ali-<l  propf>HalH  ln'lorM<:fi  "I'ropoxalH 
for  .St;W(;r  an'l  Water  HynU-rnH"  will  bft 
rer.'clvcfl  at  lfi<!  f)iir'-aii  of  yar<l«  an'l 
flockH,  Navy  l^opartrriont,  WaxhlnKton, 
D.  '';.,  until  If  o'clfM'k  n.  m.  Mny  IR, 
1015,  ari'l  thfn  and  there  publicly 
openefi  for  Hewr'T  and  water  nyntemH 
at  ttie  naval  radio  Htatlon,  .Han  DIejco, 
(!al.  I'lariH  and  Hperdflea tlonw  ean  be 
oblainr^d  on  application  U>  ttie  tmreaii 
or  to  ttie  eommandlriK  offlf;r-r  of  ttie 
naval  coal  depfit,  Han  DI»;k",  Cal.  If 
rt.    HTANDK^jTID,    chief    of    bureau, 

♦ 

\OTIC;iC    TO    COWTIIACI'OIIM. 


.SKAI.KD  BIDS  will  be  received  by 
VV.  K,  .VlcClure,  .State  lOriRlnr-er,  Korum 
I'.ulldlriK'.  .Sacramento,  f.'allffirnla,  up 
to  and  InrdiidlrjK  12  o'clock,  noon, 
'I'licMilny,  Mny  IS,  101.1,  .".aid  t,\t\:-  then 
(itid  there  to  he  piihllf;ly  opener]  and 
eafi  for  furnlHhInK  all  plant,  rnaterlaiH, 
and  lal)r;r,  an'l  'lolriK  the  work  rc- 
((ulred  for  the  complete  conMtructlon 
and  erection  of  a  building  to  be  known 
OH  the  .Model  liural  .School,  ChUiO 
.State  Normal  .School,  Chico,  fjallfornla. 
In  ac<:ordancf!  with  the  plafiH  and 
MperrlOcationH  therefore,  cojden  of 
wbif^h  may  be  r>bfalned  on  application 
to  the  .State  r^epartmrmt  of  lOntclneer- 
InK,    Sacramento.    ("California. 

Much  bidH  will  be  received  for  thf; 
l-'ntire  Work,  and  miixt  be  Hiibrnlttftd 
on  forioH  prepared  and  furnlnh'^d  by 
the    .State    Department    of    lOnKlneerlnjf. 

f-'aMh,  a  bIdder'H  bond,  or  a  certltlftd 
check  in  the  «um  of  ten  per  centum 
nO%)  of  the  amount  of  tho  bid  mu«t 
accompariy    each    bid. 

A  depoHit  of  Ten  r$10.00)  Dollars 
will  ))<■  ref4ulred  on  plan«  and  Hpeclfl- 
f;atlon«,  ttie  depoxit  to  be  returned  Im- 
mediately on  the  relarn  of  the  plana 
and  Hpef:inf:otlonM  to  the.  .State  De- 
partment of  KriRlneerInK  at  ,Sacramen- 
to,   r.'allfornla.    In    «oorl    condition. 

The  State  Department  of  lOnKlneftr- 
intf  rcHervcH  the  rl^ht  to  reject  any 
and  all  bidx  and  to  waive  any  Infor- 
mality  in   itny   bid    received. 

All  blfi«  mu«t  be  addrexMed  to  W.  F. 
.McfClure.  .State  KnKlneer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "I'ropoxal  for  .VTodel  Kural 
School,  r;hlco  .state  Normal  .School, 
','hif;o,    <';aiirornla." 

r.SUned)      W.    F.    McCUjniC, 

Stat«;    Bnjflneer. 
4 

.\OTICB  TO   COWTRACTOHS. 


OKKKrp:  of  ConMtructinK  Qiiarter- 
maxter.  Fort  .Maxon,  Cal,,  April  19, 
191.'i. — Sealed  nropoxa  1;-..  in  triplicate, 
for  ':ori«tructin(f  a.  .StorebouH'-.  for 
''-'ombuHtlblen  and  a,  fJaraife  for  .Motor 
Ambulan<:';H  at  I/':tterrnan  '■)';neral 
floxpltal.  Prefldlo  of  Han  Franclxco, 
Cal.,  will  be  received  here  until  II  A. 
M,  May  l»,  IBIS,  and  then  opened. 
PlanH,  .vpeclflf:a.tion«,  blankn  an'l  nec- 
exxary  Inf'jrrnatlon  obtained  h<;re.  De- 
posit ')f  110.00  each  refjulred  to  Inxure 
return  of  planx,  etc.  KnvelopcH  con- 
taining propoxalK  to  be  encloxed  In 
Healf!d  tnvAopfH  and  marked  T>t.  Col, 
Geo,   McK.    WilliarnBon,    Q,    M.    C. 


i\o'rn;re  'I'o  contra </roRN. 

TlllOAHIIUV     DIOI'ART.MPJNT,     Hup'i 
vixinn    Ar'^hllect'H    Ofllca,      WaxhinKl'.n 
D,    f.,    April      1,    Ittir,.      HKADKD      I'UO 
I'OHADH  will   b<!  open'rd   in    IIiIm  ofHc'-  ai 
:i  I',   M.,   May    iH,    MU5,   f'»r   the   ':oiiHtru': 
ll'Hi     •'inipl':te      nnirlu'lliiK      me'dianl'-al 
e')uipm<-tit,      Inlerl'ir    IlKhtlni;      nxtiir<!M. 
anrl    approacheH)    <>(    Un-    I'nited      Hlatitw 
l''oHt    Dlllce   at    I'ark    City,    Utah.      On<!- 
Mlory    ari'l    baMcment      bulldlriK,    ground 
an^a,    ^,300      nguarc    fofit;      nonf)r<!proof 
Architect.  <*) 


Noriri;   lo  <;oNTRA*  tohm, 

TIIIOAHIJUV  DI':i'AltT,MI';NT,  I  J.  H. 
CDAHT  flllAIlD,  Wa^hiuKton,  D.  C., 
April  12,  IDir,.  HKADi'M)  I'llDl'OHADH 
will  hi!  recelverl  i,\  t'.la  'dllc'-  unlll  a 
o'clock  I*.  M.,  of  Wcdncmliiy,  Mny  10, 
lOI."},  and  th<:n  publicly  ';r»encd,  for  Ih': 
(■'>nxtuf!tl')n  of  a  C'»aiit  Onard  Htati'in, 
Keeper'H  Qiiart';r«,  ari'l  ac'-exxorieM, 
a.  bo'ilhoux'T,  lutirich way,  and  )<ftly,  on 
\ti<:  M')Uth  Mi'le  of  thrt  channel,  at  C'oox 
I!ay,    ')r<'Kon. 

Hpir'dflcatlonx  and  drawlnRX,  form  of 
pr'ipoxal,  et':.,  and  fi/l.  Inf<>rm;i tl')n  can 
bi!  obtaln<-d  up'iri  at/(»li'ati')n  to  tb'-. 
.Superintendent,  l.'itb  Dixtric.t,  C'oaxt 
Ouard,  .Sen  I'-r/incixi;';,  Callf'<rnla;  lb<- 
Comman'linK  'dli';er,  .S'orthern  Divl- 
!don,  I'aclflc  Coaxt,  U.  H.  C'.axt  Ouard, 
Heatti'!,  WaxhInKton;  the  Keeper,  flo'jx 
I!a.y  Coa>.t  fjuard  (itati'>n,  lOrnpire, 
Oregon,  or  to  thlx  ofll'.'!.  K.  I'.  I'.KItT- 
'Uiijl'',     Captain     f'ominandant.  (*) 


«»   iti:   iximii'iKli  IW  TIli«<   MTV. 


\|>piiriil)iM    for    lAltht    MInlloii    t'»r    Ciipc 
HI.    lOllnM,    AlfiHkn,    (o    l><-    on    IO«lill*l- 

<IOfl. 

Th't  IlKbt  xtalion  for  Cape  Ht.  FIlax, 
Alaxka,  ix  U>  be  located  on  the  xouth 
':nd  of  Kayak  /xiand,  on  a  xhelf  about 
.'.0  f<;et  above  xea  level,  Accordlnif  Ui 
the  planx  the  tower  ix  xrjuare  and 
xupp')rtx  a  caxt-lron  watchroom  and 
wecond-order  lantern  wboxe  ffical  plane 
Ix  40  feet  above  tb<!  baxe  of  the  »true- 
tiire  and  90  feet  above  xea  level.  The 
tower  rixex  above  the  roof  of  the  fojf- 
HlKuai  iMilldintc  from  one  of  Itx  endx. 
On  a  terracf;  eaxt  and  north  of  thin 
buildlnt;  are  I'jcated  the  co'dlnjf  tankx 
f'»r  the  enninex,  the  fuel-oil  and  llium- 
InatlnK-oll  tankx  clxternx,  the  dw'.dllnjf 
with  fjuarterx  for  three  keeperx  (men 
'>nly),  and  the  boat  and  holxtlnK-en- 
Klne  houxe,  with  Inclined  railway  to 
the  xea  level.  There  Ix  a  xyxtem  of 
roa'lx,  traekx,  x<!werx,  dralnx,  etc, 
ab'ive  the  bulldinKX,  which  are  to  be 
of  relnforr;ed  oncrete  and  hollow  t';rra 
f.dilii,  tile  where  the  latter  Ix  practlc- 
abl<%  The  lllurnlnattr K  apparatux  hax 
been  ordered.  It  conxixtx  of  a  !}-mantle 
lamp  In  a  third-order,  double-flaxhlnK 
lenx  of  180,(100  candlepower,  and  the 
ranKe  due  to  Itx  elevation  Ix  i'l'A 
nautical  mlle.x.  The  metal  work  for 
the  watchroom  and  bintern  Ix  nearlnK 
completion  at  Kenton,  Ohio,  and  will 
be  exhibited  at  ,Sa.n  Fr.an';  ixco,  with 
the  liiumlnatln(f  appf/ratux  If  practlc- 
.'ible,  about  .lune  1,  The  fojf  xlKnal 
will  conxixt  of  a  fi-lnch  automatic  corn- 
prexxed-alr  xiren,  In  duplicate,  each 
with  a  trumpet  with  a  two-way  mouth. 
All  thix  ma/thinery  hax  been  ordered 
and  will  be  exhibited  at  Han  Franclxco, 
The  detail  drawlriKX  for  the  buiidlnKX 
are.  well  under  way  and  nearloK  '!om- 
pletlon,  A    conxtructlon    party     will 

xtart  to  work  about  .May  J. 

The  characterlxtic  of  the  Iljfht  Ix  n 
'louble  white  flaxh  i:V(fty  20  xecondx. 
That  of  the  fotf  xlKnal  Ix  a  double  blaxt 
of  1  xecondx  eo/;h  every  minute. 


ISI./t.M)    TO    lll<:    liril.T    l\    ISKW    VOIIK 
IIAIIIIOM. 

Will    4  oiiMllliile       One    or    Ihc       (ircnlrxt 
'IcrnilniilH    In    (lie    World. 

.MOW  VOUK  An  Ixland  alni'ixt  two 
iiillex  loriK  iind  about  one-half  a.  mile 
wido  will  X'am  be  built  in  Nuw  York 
hiirb'M'  and  lh<!  whole  converted  Into 
I  he  Kreat<!Mt  xhlppluK  terminal  In  tho 
worlrl,  If  the  planx  of  certain  itu-.n  In 
New  Vork  irity  u<>  throuKh.  Twenty 
million  dollarx  are  xaid  lo  bi;  available 
t')  xlarl  work  on  Ihia  KiKaritIc  enifi- 
neetinK  feat,  and  the  money,  now  r«- 
poMiuK  In  Ihe  po(!kelx  of  New  Vork 
'iipllallxtx,  will  he  ready  when  the  pr«- 
llmlnarlex  are  ompleled.  A  bill  ban 
already  been  Introduced  In  the  leffln- 
latiire  by  whlidi  the  land  fjlflco  c'»m- 
mifixlonerx  are  auth'>rl/,ed  to  K''ant  and 
(•'(tivey  to  /i/iy';n<!  ax  titey  x«!e  lit  a 
Htrifi  of  biii'l  alni'int  tw'>  milex  lony, 
r/'<m  a  de.pth  of  from  xlx  to  22  feet 
iiri'ler  water.  When  the  bill  Ix  paMMtsd 
riii'l  Ihe  Kovernor  xiunx  It  and  the  land 
'I'iminlxxlonerx  <!onvey  the  land  to  thoxe 
Interexted,  the  120,000,000  will  be 
|(>(;Hened  and  the  w'»rk  of  bulldlnir  th« 
Inland  will  b<;Kln.  lOnnineerx  and  con- 
\iiii{iiiH  will  be  oilied  In  and  when  the 
':'»nlractx  are  made  a  tuick  wail  will 
I":  built  on  the.  ed^ex  of  the  xhoal. 
With  tbix  completed,  the  actual  work 
of  (IliInK  in  for  the.  ixland  will  xtart. 
'I'lie  conxtnj<:tlon  of  the  Ixland  Itxelf 
will  be  foli(»wed  by  the  erection  of 
w/irehouxex  and  the  layluK  of  tratikx 
for  frelKbt  an'l  paxxe.njjer  car*  eon- 
rie':ilntf  with  the  Klarit  pierx  wherti 
'<ceafi  xteamxhipx  will  d'^ck.  Of  coqrxe 
all  thix  Ix  axxumlnij  that  the  bill  will 
1)1!  paxxed,  xlKoed  by  the  Kovernor  and 
that  the  land  '^'tmmixxlonerx  will  act 
f<iv'>rably  on  lh<;  appll':atlon  of  the 
perxon  or  perxonx  who  will  then  appear 
ax  wanting  to  build  the  blK  iMland 
xhipplny  terminal. 


It  will  be  InlerextinK  i</  x<;e  whether 
or  ri'H  the  "TImex,"  which  at  one  tlmw 
louKht  IJoxx  Twi;ed  and  Tammany  will 
xtand  up  and  (iKht  for  Itx  rljfhtx  In  the 
matt'rr  of  theatrical  crlllclxm  or 
whelh'rr  Journailxm  Keneraly  hafi  de- 
K<:neiated  Into  the  lowext  itrmii-  of 
comtnercltti  Junk  to  be  bouKht  and  paid 
for  by   the  hlifhext  bidder, 

Acordlnif  to  a  ftuxxlan  obxerver 
the  prexent  war  Ix  likely  to  make  cave 
'Iwellerx  of  a  lar^e  part  of  the  popula- 
tl'<n  of  Kurope.  The  movlnijc  'lannern 
of  the  air,  the  Inte.r  minahle  roar  of 
heavy  artillery  and  the  trench  life  of 
th<;  M'ddler  make  It  Imperative  that  a 
lar«e  part  of  the  time  the  people  In  the 
war  zone  muxt  live  In  xubterranean 
hoiif.'.f..  The  dextructlon  of  the  monu- 
rn'rntx  of  architecture  that  have  been 
'enturiex  in  the  building  will  leave 
ru-.w  citlex  to  be  built.  Hut  thexe  can 
only  b<;  thouKht  of  after  a  permanent 
(i>iiti-  and  xo  l'»nK  ax  the  war  1/ixtx 
Kurope  will  have  lapxed  to  the  dayx  of 
the  cave  man.  The  art  of  the  builder 
and  the  engineer  Ix  now  turned  to 
'levlxlnjf  wayx  an'l  meanx  of  dextroy- 
inK   what  the  other  man  hax   bullded. 


Importx  of  aluminum  into  the  I /n  I  ted 
Htatex  durInK  the  laxt  half  of  19H 
t'daled  $410Mr,.  or  $133,217  lexx  than 
in  Ihe  like  period  of  1913,  The  re- 
celptx  from  ftermany  dropped  from 
|30;j,2r,0    to   »222,876, 
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SAX    FRANCISCO. 


liKSlDlONCE  —  2  story  and  base, 
I'laJiie.  |3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Martin  and  Hans 
NeLson,  r>15  Dolores  street,  S.  F.  The 
dwelling-  will  be  erected  on  the  east 
side  of  18th  avenue  south  of  Geary 
street,  and  has  been  desigrned  to  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
fjome  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  receytion  hall.  There  will 
be  an  open  tire  place  with  tile  or  brick 
mantel.  An  automatic  water  heater  is 
specified,  ath  room  will  be  finished  in 
tile.  E.tterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will   do  the  work   by   Day  Labor. 

RESIDKNCE  —  2  story  and  base, 
frame.  $6,000.  San  Francisco.  Archi- 
tect, none.  Owner.  James  Welsh,  244 
2(>th  avenue,  S.  F.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  two  baths  and  sleeping  porch, 
and  will  be  erected  on  the  east  side  of 
10th  avenue  south  of  Anza.  Interior 
finish  will  be  of  pine  and  hardwood 
with  elm  panels  in  the  principal  rooms. 
Hedrooms  wil  be  finished  in  white  en- 
amel. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace, open  fire  places  and  hot  water 
circulating  system.  Bath  rooms  will 
be  flni.shed  in  tile  and  equipped  with 
high  grade  plumbing  fixtures.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner,  who  will  do  the  work 
by  Day  Laboi-.  .Materials  are  now  be- 
ing  purchased. 

HESIDEXCh:  —  2  story  and  base, 
frame,  |7,.500.  San  Francisco.  Archi- 
tect, Charles  J.  Rousseau,  4  6  Kearny 
street,  S.  F.  Owner,  Mr.  Fuller.  The 
dwelling  will  be  erected  on  Forest 
Hill,  and  has  been  designed  to  contain 
eight  rooms,  two  baths  and  sleeping 
porch  and  a  separate  garage.  Inte- 
rior of  the  dwelling  will  be  finished 
in  southern  gum,  pine  and  white  en- 
amel. Hardwood  floors  will  be  used 
throughout  the  first  story.  Bath 
rooms  will  be  finished  in  tile  and 
equipped  with  high  giade  plumbing 
fixtures.  There  wil  be  open  fire  places 
and  tile  mantels.  A  hot  water  system 
for  heating  will  be  installed.  Vacuum 
cleaning  is  also  specified.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath  and  has 
been  designed  in  the  Tudor  style. 
Plans  are  now  being  prepared  and  fig- 
ures will   be  called   for  shoitly. 

RbZSIDENCE  —  2  story  and  base, 
frame.  $.i,00n.  San  Fran(i.-*(  o.  Aichi- 
tect,  Albert  Fnrr,  Foxcroft  Hldg.,  S. 
F.  Owner.  William  Little.  The  dwell- 
ing has  been  de.'<iKned  for  i  seven - 
room  house  with  bath  and  sleeping 
porch,   and    will    be   erected   on    the   ea.st 


.-^ide  1)1'  ITth  avenue  noit.h  of  Lake 
sti-eet.  Interior  will  be  fiished  in  pine 
and  redwood  with  some  elm  panels. 
l!ed  rooms  will  hfive  white  enimel  fin- 
i.sh.  Hardwood  floi-s  will  'o  used  in 
the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fir^i  places. 
Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  is  specified. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

RESIDENCE  —  2  story  and  base, 
flame.  $3,500.  San  Francisco.  Archi- 
tect, none.  Owner,  Allie  B.  .Johnson, 
1031'  Balboa  street.  S.  F.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  with  bath,  and  will  be  erected 
on  the  north  side  of  Balboa  street  west 
of.  11th  avenue.  Interior  will  be  fin- 
ished in  pine  with  some  elm  panels. 
Bed  rooms  will  be  finished  in  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  rom,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
wainiicot  wil  be  used  in  the  bath  room. 
An  automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  The  woi'k  will  be  carried  on 
under  the  superintendence  of  Otto  F. 
Schiller,  and  will  be  done  b  Day 
I..abor. 

RESIDENCES — 2.  2  story  and  base, 
frame.  $9,000  each.  San  Franci-soo. 
Architects.  Falch  &  Knoll.  Hearst 
Bldg..  S.  F.  Owner.  Eisenbach  Co. 
These  two  dwellings  have  been  men- 
tioned here  before  and  will  be  erected 
on  Cherry  street  near  Sacramento. 
Each  of  the  houses  has  been  designed 
to  contain  nine  rooms,  two  baths  and 
sleeping  porch  and  private  garage.  In- 
terior will  be  finished  in  southern  gum. 
elm.  pine  and  white  enamel.  Hard- 
wood fioois  will  be  used  in  the  living 
loom,  dining  room,  library  and  re- 
ception hall.  There  will  be  a  central 
heating  system  probably  furnace  heat. 
Open  fire  places  are  also  specified. 
Mantels  will  be  of  tile  or  brick.  Bath 
looms  wil  be  finished  in  tile.  A  hot 
water  circulating  system  and  vacuum 
cleaning  will  be  installed.  Exterior  of 
the  dwellings  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er.-^  who  are  now  taking  figures  on  the 
work. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,600.  San  Franci.sco.  Archi- 
tect, none.  Owner,  Thomas  Hamll,  268 
2."ith  avenue.  S.  F.  The  dwelling  will 
be  erected  on  the  east  side  of  l.'ith 
avenue  south  of  Geary  street,  and  has 
been  designed  for  a  six-room  house 
with  bath  and  sleeping  porch.  A  ga- 
rage will  oj-cupy  the  basement.  Inte- 
rior finish  will  be  of  pine  and  some 
elm  p.nnels.  Hardwood  Moors  will  be 
used  in  the  living  room,  dining  room 
and  r.ceptlon  hall.  There  will  be  a 
l.irge  open  fire  place  in  the  living 
room.      Mantel    will    he   of   tile  or   brick. 


Hath  1  ouni  will  be  uni.shed  in  tile.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  I>abor.  Ma- 
terials   are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,300.  San  Francisco.  Archi- 
tect, none.  Owner.  .1.  S.  Purcell,  856 
Presidio  avenue.  S.  F.  The  dwelling 
will  be  erected  on  IGth  avenue  south 
of  Balboa  street,  and  has  been  de- 
signed for  a  five-room  hou.se  with 
bath.  A  garage  will  occupy  the  base- 
ment. Interior  finish  will  be  of  pine 
with  elm  panels  in  the  dining  room. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  an  open  fire 
place  with  tile  or  brick  mantel.  Imi- 
tation tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  is  specified.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  has 
been  designed  for  a  five-room  house 
with  bath  and  will  be  erected  on  the 
west  side  of  27th  avenue  south  of  Lin- 
coln Way.  Interior  will  be  finished  in 
pine  and  elm.  Some  hardwood  floors 
will  be  used.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
a  tile  or  brick  mantel.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased.  ? 

CITY  HALL  HARDWARE— $20,000. 
San  Francisco.  Architects,  Bakewell  & 
Brown,  251  Kearn.v  street,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  opened  at  the  regular  Wednesday 
afternoon  session  of  the  Board  of  Pub- 
lic Works  for  fu^rnishing  the  finish 
hardware  on  the  new  City  Hall  show 
P.  A.  Smith  low  at  $17,125.  He  will 
probably  be  awarded  the  contract. 
Only  two  other  bids  were  submitted.  A 
('omplete  list  of  the  figures  will  be 
found  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

REvSIDENCE  —  2  story  and  base, 
frame,  $2,5(*0.  .San  Francisco.  Archi- 
tect, O.  E.  ICvans.  2Sfil  .Mission  street. 
S.  F.  Owner.  D.  Condon.  4188  20th 
.-street.  The  building  will  be  erected 
t>n  the  west  side  of  Ifith  avenue  south 
of  Cabrillo.  and  has  been  designed  for 
a  live-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  with  some  elm  panels.  Hardwood 
Moors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  an  open  fire  place  with  tile  or 
brick    mantel.      Imitation    tile    wainscot 
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will  be  used  in  tlie  bath  room.  An  au- 
tomatic water  heater  is  specified.  Ex- 
terior of  the  dwelling-  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor. 

APARTMENT  HOUSE— 3  .story  and 
base,  frame,  $33,000.  San  Francisco. 
Architect,  Frederick  H.  Meyer,  Bank- 
ers' Investment  Bldg-.,  S.  P.  Owner,  L. 
E.  W.  Pioda,  Merchants'  National  Bank 
Bldg-.,  S.  F.  The  building-  will  be 
erected  at  the  corner  of  Washington 
and  Taylor  streets  and  will  cover  a 
considerable  ground  area.  There  will 
be  a  number  of  two,  three  and  four 
room  suites,  all  of  which  will  have 
private  baths  and  wall  beds.  Inferior 
finish  will  be  of  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Plan.s  provide  for  steam  heat  and  a  hot 
watei  system.  Bath  rooms  will  be 
finished  in  tile.  Dumb  waiter  is  speci- 
fied. Marble  and  tile  wainscot  will  be 
used  in  the  entrance  vestibule.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plasiter  on  metal  lath. 
Plans  are  now  being  prepared  and 
figures  will  be  called  for  within  the 
next   ten  days  or  two  weeks. 

CE.MENT  FOR  HARBOR  BOARD— 
San  Francisco.  Engineer,  Assistant 
State  Engineer  Newman,  Ferry  Bldg.,  S. 
F.  Owners,  State  of  California.  The 
State  Board  of  Harbor  Commissioners 
is  now  calling  for  figures  for  furnish- 
ing the  Board  with  a  minimum  of  30,- 
000  barrels  of  cement  per  year.  The 
contract  is  to  be  for  one  year  with  an 
option  of  two.  Additional  information 
can  be  secured  from  the  State  Board 
of  Harbor  Commissioners,  Perry  Bldg 
S.    P. 

FLATS— 2  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect,  none. 
Owner,  O.  E.  Anderson,  207  10th  ave- 
nue, S.  P.  The  building  will  be  erect- 
ed on  the  north  side  of  Clement  street 
north  of  16th  avenue,  having  a  front- 
age of  25  feet  and  a  depth  of  66  feet. 
The  building  has  been  designed  to 
contain  two  modern  flats  of  five  and 
six  rooms  each.  Interior  will  be  fln- 
i.shed  in  pine  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  an  open  fire 
place  in  each  living  room.  Mantels 
will  be  of  tile  or  brick.  Tile  wainscot 
will  be  used  in  the  bath  rooms.  Auto- 
matic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the   work   by   Day   Labor. 

FLATS — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  none. 
Owner,  Thomas  P.  Carson,  1527  Church 
•street,  S.  P.  The  building  will  be 
erected  on  Mission  street  north  of 
Persia,  and  has  been  designed  for  a 
store  on  the  first  floor  and  two  flats 
on  the  upper  floor.  Interior  finish  will 
be  of  pine  throughout.  Some  oak 
floors  are  specified.  There  will  be  an 
open  fire  place  in  each  living  room 
with  tile  mantel.  Imitation  tile  wain- 
scot will  be  used  in  the  bath  rooms. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
HOSPITAI^4  and  6  story  and  base. 
Class    A    construction,    $1,000,000.       San 
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i^'rancisco.  Architect,  Lewis  P.  Hobart, 
Crocker  Bldg.,  S.  P.  Owners,  Regents 
of  the  University  of  California.  Ar- 
chitect Hobart  has  stated  that  plans 
for  the  excavating  for  the  new  hos- 
pital building  to  be  erected  by  the 
University  of  California  at  the  AflUl- 
iated  Colleges  in  this  city  are  com- 
plete and  bids  will  be  advertised  for 
at  once.  Following  the  letting  of  a 
contract  for  this  work,  bids  will  be 
called  for  on  the  reinforced  concrete 
foundation  work  and  after  that  for 
the  fireproofing.  The  contract  for  the 
structural  steel  has  already  been 
awarded  to  the  U.  S.  Steel  Products  Co. 
HOSPITAI., — 1  story  and  base,  rein- 
forced concrete,  $10,000.  San  Francis- 
co. Architect,  City  Department  of  Ar- 
chitecture, Temporary  City  Hall,  S.  F. 
Owner,  City  and  County  of  San  Fran- 
cisco. The  Board  of  Public  Works  has 
allotted  the  sum  of  $800  to  the  De- 
partment of  Architecture  to  defray  the 
expense  of  the  preparation  of  plans 
and  specifications  for  a  nurses'  home 
to  be  erected  at  the  Relief  Home  Tract. 
Xo  details  of  the  work  have  been  pub- 
lished. Further  mention  of  the  work 
will   be  made  as  the  plans  progress. 

FREIGHT  HOUSE  AND  PLATFORM 
$.'),000.  San  Francisco.  Engineer's 
name  not  given.  Owner,  A.  T.  &  S.  F. 
R.  R.  Co.,  3rd  and  Channel  streets,  S. 
F.  Plans  have  been  completed  and 
the  work  is  now  underway  for  the 
construction  of  a  large  freight  plat- 
form at  the  company's  freight  house 
on    Kentucky   street    near   Channel. 

HEATING  SYSTEM  IN  POST  OF- 
FICE— $1,7-16.  San  Francisco.  Engi- 
neer Assistant  State  Engineer  New- 
man. Ferry  Bldg..  S.  P.  Owners,  State 
of  California.  The  lowest  bid  sub- 
mitted at  last  Thursday's  meeting  of 
the  State  Board  of  Harbor  Commis- 
sioners for  installing  a  steam  heating 
system  in  the  Branch  post  office  was 
by  Carl  T.  Doell,  467  21st  street,  Oak- 
land. Ten  bids  were  submitted.  A 
complete  list  of  the  figures  will  be 
found  under  the  heading  of  wSan  Fran- 
cisco   in   this    issue. 

APARTMENT  HOUSE  ALTERA- 
TIONS— 3  story  and  base,  frame,  $5,- 
000.  San  Francisco.  Architect,  O.  E. 
Evans.  263S  Mission  street.  S.  P.  Own- 
er. Mr.  Powers.  The  building  located 
on  26th  street  near  Ai-my  will  undergo 
alteration.  Included  in  the  work  will 
be  new  interior  trim,  plumbing,  paint- 
ing and  electric  work.  The  exterior 
will  also  be  altered  and  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  now  be- 
ing   taken. 

POWER  HOUSE— 1  story  and  base, 
reinfoiced  concrete.  Cost  not  stated. 
Fort  Huachuca,  Ariz.  Engineer,  Capt. 
E.  L.  Walton,  Cons't.  Q.  M.,  Fort  Hua- 
chuca. Owners.  Umited  States  Gov- 
ernment. Plans  and  specifications 
have  been  completed  by  Capt.  E^  L. 
Walton,  Cons't.  Quartermaster  at  Fort 
Huachuca,  Ariz.,  for  the  construction 
of  a  concrete  power  plant,  light  plant 
and  ice  plant  to  be  erected  at  the  post. 
The  specifications  have  been  forwarded 
to  the  Cons't.  Q.  M.  office  at  Fort  Ma- 
son for  printing,  and  figures  will  be 
called  for  not  later  than  June  15th. 
Included  in  the  work  will  be  the  fol- 
lowing: Concrete  power  plant,  con- 
crete chimney,  10-ton  crane,  3,  150-H. 
P.  boilers,  2  120-H.  P.  Corless  valve 
engines,  2  75-K.  W.,  3-phase,  60-cycle 
generators,     1-feed    water      heater,    2- 
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feed  pumps.  2  circulating  pumps,  1 
•switchboard,  1  15-ton  ice  machine,  1 
.')-ton  Ice  machine.  2  150-H.  P.  Diesel 
oil  engines,  2  condensers,  1  oil  tank, 
oil  burners,  transformers,  feed  water 
heater,  wiring,  street  lamps,  meters, 
electric  fixtures  for  about  40  buildings, 
pole  line,  switches.  An  official  adver- 
tisement will  appear  in  the  Daily  Pa- 
cific   Builder    when    figures    are    called. 

HOTEL — 10  story  and  base.  Class  A 
con.struction<  Cost  not  stated.  San 
Francisco.  Architects,  Rousseau  & 
Rousseau,  110  Sutter  street.  S.  P.  Own- 
er's name  withheld.  The  building  will 
be  erected  in  the  down  town  district 
and  has  been  designed  for  a  high 
class  commercial  hotel.  There  will  oe 
stores  on  the  first  floor  besides  the 
hotel  office  and  lobby.  Upper  floors 
will  contain  single  rooms  and  baths. 
There  will  be  a  complete  steel  frame 
with  exterior  walls  of  pressed  brick 
faced  with  terra  cotta.  Only  prelim- 
inary plans  have  been  prepared  and 
details  will   be  given  later. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, none.  Owners,.  Lyon  &  Hoag,  660 
Market  street.  The  dwelling  will  be 
erected  on  the  west  side  of  33rd  ave- 
nue south  of  Lincoln  Way,  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Interior 
will  be  finished  In  pine  and  hardwood 
with  some  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will 
be  used  in  the  bath  room.  An  auto- 
matic water  heater  will  be  Installed. 
Exterior  of  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Emil  Nelson,  244 
Rivoli  street,  S.  P.  The  dwelling  will 
be  erected  on  the  west  side  of  36th 
avenue  south  of  California,  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  white  enamel  in  the  bed 
rooms.  There  will  be  hardwood  floors 
in  the  principal  rooms.  Plans  provide 
for  open  fire  places  and  tile  or  brick 
mantels.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
STORES  AND  OFFICES— 20  story 
and  base.  Class  A  construction,  $1,- 
000,000.  Salt  Lake  City,  Utah.  Archi- 
tects. Parkinson  &  Bergstrom.  Security 
Bldg.,  L.  A.  Owners,  Deseret  National 
Bank,  Salt  Lake  City.  Preliminary 
plans  have  been  approved  for  the  tall- 
est commercial  building  yet  erected 
in  the  Mountain  States.  The  building 
will  occupy  a  prominent  corner  of  Salt 
Lake  and  will  cover  a  large  ground 
area.  The  entire  first  floor,  a  mezza- 
nine and  basement  will  be  occupied  by 
the  bank.  ITpper  floors  will  be  ar- 
langed  for  offices.  There  will  be  a 
complete  steel  frame  with  exterior 
walls  of  concrete  faced  with  pressed 
brick,    granite    and    terra   cotta.      Fur- 
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ilier  details  of  the  work  will   be  given 
as   the  plans  progress. 

Coatracts   Awarded. 

STORES  AND  OPFICK>— 3  5toiy  and 
basie,  reinforced  concrete,  $75,000. 
Honolulu,  Hawaii.  Architect,  H.  Kerr. 
Honolulu.  Owner,  Mr.  Wolters.  Con- 
tractors, Freitas  &  Fernandez.  Hono- 
lulu.    Contract   price,    175,000. 

CITY  H-iVLL.  GLASS  AND  GLAZING 
— $20,000.  San  Francisco.  Architects, 
Bakewell  &  Brown.  251  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Contractor.  W.  P.  Fuller 
&  Co.  Contract  price  ,  $19,421.  aJid  the 
California  Plate  ajid  Window  Glass 
Co.     Contract  price.   $2,000. 
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who  is  no  stranger  to  the  Building  In- 
terests  of   California. 

Architects  and  owners  know  the  ad- 
vantage of  dealing  with  a  well  estab- 
lished manufacturer,  where  a  guar- 
antee aanounts  to  something. 

Estimates  cheerfully  furnished. 
Telephone  Market  390.  Office  and  Fac- 
torv.  16th  and  Texas  Streets. 


^^'ed^esday,        May 


191«. 


City  Bids  Opened 

Thwe  Bids  Only  Hecelved  For  City  Hall 

Hnrd^vnre.     t^ontraot.'»  Awarded  For 

(;ia»s  and  Glasins- 


Bids  were  opened  by  the  Board  of 
Public  Works  at  the  Wednesday  after- 
noon session  for  furnishing  hardware 
for  the  new  City  Hall.  Only  three  sets 
of  figures  were  received  which  were 
as  follows: 

Hardware.  City  Hall. 

Yale   &    Towae $;5,000 

P.    A.    Smith 17,125 

Joost    Bros 21,000 

At  the  same  meeting  contracts  were 
awarded  for  the  glass  and  glazing  for 
Ihe  City  Hall.  W.  P.  Fuller  was 
awarded  a  contract  at  $19,431  on  Prop. 
No.  1  and  the  California  Plate  &  Win- 
dow Glass  Co.  was  awarded  a  contract 
under  Prop.  No.  2  at  $2,000. 


Bids  were  opened  by  the  Board  of 
Public  Works  for  furnishing  metal 
lockers  in  the  Municipal  Car  Barns  at 
ITth  street.  The  Ralston  Iron  Works 
submitted  the  lowest  bid  at  $4.70  each 
and  will  be  awarded  the  contract.  The 
following    bids    were    submitted: 

Metal     Lookers     for    Car     Barns. 

Each 

J.   D.   Barry    $5,20 

Pacific    Building    Materials    Co 6.00 

C.  F.   Weber  &  Co 5.64 

Ellery    Arms    Co 5.75 

Capitol   Sheet   Metal   Works 6,66 

Ralston    Iron    Works 4.70 

Van   Dom   Iron   Works 4,74 

r.   S.   Metal   Products  Co 5.43 

♦ 

Roofing  Contract  De- 
partment Organized. 


Paelllp   ReflBlnic   and   Roofln^   CompanT 
KatabUah  a   »w   Department. 


Propert.v  owners  and  architects  will 
welcome  the  announcement  that  the 
Pacific  Refining  and  Roofing  Co.  have 
decided  to  enter  In  the  business  of 
laying  roofs,  of  their  own  manufacture. 

Before  the  fire  this  company  laid 
many  of  the  largest  roofs  in  this  State, 
but  since  that  time  their  efforts  have 
been  confined  to  the  manufacture  of 
Argonaut  Roofings.  Rex  Building 
Paper.  W  &  P  Asphalt  Felt  and  Sheath- 
ing. Black  Diamond.  Emmonite  and 
Plastic  Slate  Paints  and  Plasterite 
Damp- Proofing. 

The  Roofing  Department  will  be 
under    the   direction   of    Mr.   John   Dee, 


Bntlding  Contracts   Ai^aroed. 

San  Francisco 


>'o. 

1169 

1230 

1231 

1232 

1233 

1234 

1235 

1236 

1237 

123S 

1239 

1240 

1241 

1242 

1243 

1244 

1245 

1246 

1247 

124S 

1249 

1250 

1251 

1252 

1253 

1254 

1255 

1256 

1257 

125S 

1259 

1260 

1261 

1262 

1263 

1264 

1265 

1266 

1267 

126S 

1269 

1270 

1271 

1272 

1273 

1274 

1275 

1276 

1277 

127S 

1279 

12S0 

12S1 

1282 

12.S3 

1S24 

12S5 

12S6 

1287 

12SS 

1289 

1290 

1291 

1292 

1293 

1294 

1295 

1296 

1297 

1298 

1299 

1300 

1301 

1302 

1303 

1304 

1305 

1306 

1307 

130S 

1309 

1310 

1311 


Owner.  Contractor 

Hanlon      Palmer 

Svgs    Union     Garden 

Pemise     Montgomery 

Pyle     Pyle 

Wade     Wade 

Magee     Magee 

Dairy    Delivery    .  .  ..Owner 

Turner     Perry 

Bevier     Bevier 

City    Invst    Lorenz 

Peoples'     Stlmt.  .Callaghan 

Omen    Oil     Arnold 

Herrold      Mitchell 

Heyman     Heyman 

Hevman     Heyman 

McElroy      McElroy 

Ehrman     Stockholm 

Same    Standard    Elec 

Same     Rudgear 

Marabotti     Marabotti 

Danman  Danman 

Young  Young 

Xewsom     Newsom 

Nelson     Nelson 

Babin     Babin 

Santoro    Santoro 

Kelly     Ellert 

Kelly     Ellert 

.\ssociated  Oil  ....Owner 
Rosenberg  .  . .  .Rosenberg- 
Hippodrome     ...Brumfield 

Carillon     Munster 

Peacock     Brumfield 

Hippodrome    ....Brumfield 

Marker     Marker 

Johnson     Johnson 

Welsh    Welsh 

Anderson     Anderson 

Stoff    Fennell 

Ziegler    S   F'  Bldg 

Terminal  Inv   ....W'n  Cor 

Same     Holm 

Santa   Marina    ..McGuigan 

Bruener    Welsh 

Raphael    Stinges 

K   of  C Kraemer 

Galeata     Pera 

Peyser    Leonard 

Hale    Weir 

Foster     Kleiser 

Filippo     Shannon 

Dickson     Callaghan 

Silvestri     Maffei 

Sorocco    De   Benedetti 

Besozzi    Montgomery 

McKillop    Korell 

Same    S  F  Iron 

Rinaldi    Chase 

Del    Bene    Cuneo 

Heine     ..Lee 

Heine     Lee 

Thompson     Plant 

Cuicich     Stojis 

Schneider     McMullin 

Kergan     Born 

Parrott     Brady 

Kelly     Stahl 

Hynes     Grant 

Johnson    Johnson 

Ferreiros    New   Era 

-Samuelson    Person 

Flores     Costanza 

Smith     Barz 

Dehail     Perazzi 

O'Connell     Heaphy 

Hoffmann     MacArthur 

Suhr    Ostlund 

Radivoj      Stevenson 

Rogers     PetiT 

I..anda     ■ . .  •> Daniel 

Cabanne     Ponsero 

Lewis    Ronda 

McKenna    Baker 


Amt. 

32000 

500 

1000 

1000 

4900 

400 

1600 

400 

1900 

1000 

450 

400 

65C 

1950 

2250 

5S00 

19864 

1600 

3200 

400 

700 

8000 

950 

400 

425 

700 

400 

400 

500 

400 

1000 

400 

450 

1000 

2350 

3500 

6000 

5000 

2945 

1100 

1248 

1925 

425 

425 

400 

400 

400 

400 

1980 

1000 

1200 

2475 

3900 

11550 

5896 

22S4 

400 

6290 

2150 

5000 

4000 

2000 

1750 

2000 

4600 

ISOOO 

8500 

1600 

6000 

1800 

1350 

1400 

1190 

7780 

2757 

2750 

14200 

1400 

7500 

500 

2100 

14100 

3000 


REPAIRS 

(1230)   NW   GRANT  AVE  &   O'FAR- 
rell.   Repair  floor,  cement. 

Owner Savings   Union  Bank  & 

Trust  Co.,  Premises. 
Architect  . .  .None. 


1 'on  tractor .  .Frank  M.  Garden  ii  Co., 
251  Kearny,  S.  F. 

COST.   $500 

Fl.M.SH    KOO.MS 

a  231)      NO.       1903    S.nN       JOSE       AVE. 
i-"mish    four    rooms. 

Owner Joe    Pemise,    Premises. 

Architect  . .  .None. 

Contractor .  .Montgomery       Bros.,        727 
Courtland    Ave.,    S.    F. 

COST,    ,1000 


FRA.ME   DWELLING 

{1 23 2)      W    FLORA    275    S    Bay      View. 
One-story  and  basement  frame  dwlg. 

Owner Chas.    O.    Pyle,    56      Flora, 

San   Francisco. 
Architect  . .  .None. 
Days    work.  COST,    $1000 


FKA.ME   RESIDENCE 

(1233)  E  PACHECO  215  E  Alton,  For- 
est Hill.  Two-story  and  basement 
frame   residence. 

Owner J.    Holmes    Wade,    Crocker 

Bldg.,    San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $4900 


FRAME    DWELLING 

(1234J      SE    COTTER    &    SPRINGDALE. 
One-story  and  basement  frame  dwlg. 

i)wner S.    D.    Magee,    Burlingame, 

California. 
Architect  . .  .None. 
Day's    work.  COST,    $400 


ALTERATIONS 

(1235)    NO.    3550    NINETEENTH.      Alter 
partitions. 

Owner Dairy    Delivery    Co.,    Prem. 

Architect  ...C.  F.  Wieland,  703  Market, 

San  Francisco. 
Days  work.  COST,   $1600 


I.VSTALL  LAVATORY 

11236)      NO.  70  EDDY.     Install  lavatory 

Owner Turner    &    Dahnken,    Prem. 

Architect  . .  .None. 

Contractor.  .Chas.     Perry,       1672     Ellis, 
San   Francisco. 

COST.    $400 


FRA.ME   DWELLING 
(1237)      W    CORDOVA     102 
One    and     one-half-story 
nient    frame    dwelling. 

Owner C.      D.    Bevier. 

Allister,    San    Francisco. 
.None. 


N    Athens, 
and    base- 


1629      Mc- 


Arcliitect 
Days    work. 


COST,    $1900 


ALTERATIONS 

(123.S)      NO.     1022     MARKET.         Extend 
front  and  minor  alterations. 

Owner Ciiy    Investment    Co. 

-Architect  .  .  .None. 

Contractor.  .F.     .\.    Lorenz,    464    Jessie, 
San   Francisco. 

COST,    $1000 


ADDITION 

(1239)      S    CHEST.VUT    200    E     Dupont. 

Raise  and  add  to  home. 
Owner People'      Settlement      Com- 
mittee. 
-\rohitect  . .  .None| 

Contractor.  .Callaghan   Bros.,   900  Clay- 
ton,   San    Francisco. 

COST,     $450 


Wednesday,        May 


1915. 


BUILDING    AND   ENGINEERING   NETWS 


19: 


Tf.    R.    BRODE,    Fres.         L»UIS  R.  HOLM,  Sec.  R.    J.    BR^BE,   Vlce-Rre«. 

BRODE   IRON   WORKS 

Citabliihed   IS86 — Incorporated  I»13 
T«l.     Kearny    2464. 

Fabrioatirs  ind  Cintraitirs  if  Struitural  Stall  and  Brnamintal  Inn  Wirk 

OHia*  *  W*rks:  SI  -37  Hawth*rna  St.,   bat.  Haward  A  Falsam  Sts.,    San  Franaisca,  Cal 


STEEL    STATION 

(i240)    XE   GOLDEN   GATE   AND   POLK 
One-Story   steel   station. 

jwner Omen    Oil    Co. 

Architect  .  .  .O'Brien         Bros.,         Clunie 

Bldg.,  San  Francisco, 
•ontractor.  .H.    W.    Arnold,    4020    19th, 
San   Francisco. 

COST,    1400 


FRAME  STABLE 

11241)      E   ADAM      80   E   Army.        Two- 
story   frame   stable. 

' 'wner Chas.     Herrold,     Premises. 

Architect  - .  .None. 

Contractor.  .Thos.      F.      Mitchell,      1370 
Utah,  San  Francisco. 

COST,    $G50 


FRAME    DWELLING 

(1242)      W    FORTIETH    AVE    25    S    Ca- 

briilo.      One    and    one-half-story    and 

basement  frame  dwelling. 

'  uvner Oscar  Heyman   &   Bro.,    742 

Market,   San   Francisco. 
Architect  .None. 
Day's    work.  COST,    $1930 


TRAME    DWELLING 

243)  E  THIRTY-FOURTH  AVE  250 
N  Fulton.  One  and  one-half-story 
and    basement   frame   dwelling. 

'  iwner Oscar   Heyman   &   Bro.,   742 

Market,    San    Francisco. 
\rchitect  .None. 
Day's    work.  COST,    $2250 


BRICK    GARAGE 

(1244)     S   NATOMA    160    W   First.     One 
story  brick  public  garage. 

Owner John       J.     McElroy,       1637 

Golden    Gate    Avo.,    S.     F. 
Architect  .  .  .None. 
l>ay's    work.  COST,    $5800 


RESIDENCE 

■:245>  XO.  2970  BROADWAY.  j..ough 
and  finish  carpenter  work  for  resi- 
dence. 

'wner Sidney  M.  Ehrman,  Nevada 

Bank   Bldg.,   S.   F. 
Architect  ..  .Lewis     P.     Crocker     Bldg., 

San  Francisco, 
'ontractor.  .Stockholm     &     Allyn,     Mo- 

nadnock    Bldg.,    S.    F. 
Filed  Apr.  24,  '15.     Dated  Apr.   14,  '15. 

On   15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $19,684 
Bond.  $11,000.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit.  Nov  1. 
Forfeit,  none.  Plans  and  specifications 
filed. 


11246)  COMPLETE  SYSTEM  OF  CON- 
duit  and  wiring  for  electric  lighting, 
etc.,  on  above. 

ontractor. -The      Standard      Electrical 
Constr.    Co..       60       Xatoma, 
I  San   Francisco. 

Filed  Apr.  24.  '15.     Dated 'Apr.  16,  '15. 

Payments    same    as    above 

TOTAL  COST,   $1600 
Bond.   $800.     Surety.  United  States  n- 


delity  &  Guaranty  Co.  Limit.  Nov.  1, 
1915.  Forfeit,  none.  Specifications 
only    filed. 


(1247)      ORNAMEXTAL        IRON        AND 

steel  work  on  above. 
Contractor.  .Rudgear  Merle  Co..   Bay   & 

Stockton.     San     Francisco. 
Filed  Apr.  24.  '15.     Dated  Apr.  12.  '15. 

Payments    same    as    above 

TOTAL  COST,  $3200 
Bond.  none.  Limit.  Oct.  15.  1915.  For- 
feit,   none.      Specifications    only    filed. 


ALTERATIONS 

(1248)      NO.    140    LOBOS.      Alter    dwlg. 

Owner D.    Marabotti.    Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $400 


ADDITION 

(1249)      NO.    2192   LOMBARD.      Add   one 

story  to  dwelling. 
Owner Fred     Danman.     643     Lom- 
bard.  San    Francisco 
Architect  .  .  .None. 
Day's    work.  COST.    07OO 


FRAME     FLATS 

(1250)      E     DIVISADERO     75     jN     Fell. 
Three-story  and  basement  frame    (6) 
flats. 
Owner Edw.   E.   Young.    251   Kear- 
ny.  San   Francisco. 
Architect  ..  .E.    E.    Young.    251    Kearny, 

San   Francisco. 
Day's  work.  COST.  $8000 


(1251)      E      COLERIDGE      100    S      Fair. 
One-story   frame   dwelling. 

Owner Mrs.    A.    Xewsom.    SE    25th 

and  Folsom.  San  Francisco. 
Architect  .  .  .Xone. 

Contractor.  .Wm.    A.    Xewsom.    SE    25th 

and  Folsom.  San  Francisco. 

COST.  $950 


ALTERATION'S 

(1252)      XO.     767     SAN     BRUNO.       Alter 
and  add  to  dwelling. 

Owner John    Nelson,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST.    $400 


REPAIRS 

(1253)      XO.  637  JACKSOX.     Repair  fire 

damage. 
Owner L   C.   Babin   Co..   423   Kear- 
ny.  San   Francisco. 
Architect  .  .  .Xone. 
Day's    work.  COST,    $425 


FRAME  DWELLIXG 

(1254)      X    FARRALLOXE    220    W    San 

Jose    Ave.      One-story    and    basement 

frame  dwelling. 

Owner Nicola    Santoro,    2730      San 

Jose   Ave.,   San   Francisco. 
Architect  .  .  .None. 
Day's   %vork.  COST.    $700 


BILL    BOARD 

(1255)      SE     NIXTH       AXD       MISSION. 
Erect   bill   board. 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circtilating 
ice  water  in  every  room. 

Especial   attention    to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


Curopaan  Plan  Rates  SI  .50  up. 


Management, 


Chester  W.  Kelle; 


Owner L.    A.      Kelly    Co.,      Hobart 

Bldg.,   San  Francisco. 

Architect  . .  .None. 

Contractor.  .Ellert    &    Stevenson.    Me- 
chanics   Bldg.,    S.    F. 

COST,    $400 


BILL    BOARD 

(1256)      SE       EDDY       AXD       LARKTN. 

Erect  bill   board. 
Owner. ....  .L.    A.      Kelly    Co.,      Hobart 

Bldg.,   San  Francisco. 
Architect  . .  .None. 

Contractor.  .Ellert     &     Stevenson,     Me- 
chanics   Bldg.,    S.    F. 

COST,    $400 


SUPPLY    STATION' 

(1257)      SE    JUXIPERO      SERRA      AND 
Ocean.  One-story  steel  supply  station 

Owner Associated      Oil      Co.,      817 

Sharon  Bldg.,  S.  F. 
Architect  . .  .None. 
Day's  work.  COST,   $500 


ADDITION 

(1258)      NO.     1254     KANSAS.       Add     one 
room  and   new  T  and   G  roof. 

Owner E.    Rosenberg,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $400 


ELECTRIC  SIGXS 

(1259)      XO.    160   O'FARRELL.      Erect   5 
electric   signs. 

Owner Hippodrome       Theatre       of 

California,  Humboldt  Bank 
Bldg.,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18  7th,  San  Francisco. 

COST.   $1000 
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FRAME   GARAGE 

(1260)      NO.    57    COL-L.INGWOOD.      One- 
story    frame   garage. 

Owner Chas.    Carillon.    4075    17th. 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .Miinster  &  Bornholdt,   1530 
Broderick,  S.  F. 

Ci  >ST.    $400 


BUILDING    AND   ENGINEERING    NEWS 

Forfeit,  none.     Plans  and  specifications 
filed. 


Wednesday, 


May 


1915. 


ELECTRIC   SIGN 

(1261)      NO.     1201       VAN     NESS       AVE. 

Electric  sign. 
Owner.  .'...  .Peacock    Motor    Sales    Co., 

Premises. 
Architect  .  .  .None. 

Contractor.    Brumfield    Elec.    Sign    Co.. 
18    7th,    San    Francisco. 

COST.   $450 


ELECTRIC   SIGN 

(1262)      NO.    160   O'FARRELU      Electric 
sign. 

Owner Hippodrome       Theatre       of 

California,   Humboldt  Bank 
Bldg.,  San  Franci.'sco. 

.Architect  .  .  .None. 

Contractor .  .Brumfield    Elec.    Sign    Co.. 
18   7th,   San   Fiancisco. 

CO.ST.    $1000 


ADDITION 

(1263)  SE  JACKSON  AND  WEBSTER. 
Additions  to  frame  flats.  Rustic  and 
plaster  exterior  and  patent  chimneys 
etc. 

Owner C.  and  H.   Marker,   232   6th, 

San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $2350 


FRAME  DWELLING 

(1264)      N    BALBOA    82-6    W    11th    Ave. 
Two-story  and  basement  frame  dwlg. 
Owner Allie  B.  Johnson,  1032  Bal- 
boa.  San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $3500 


FRAME  RESIDENCE 

<I265)      E  TENTH  AVE  37  S  Anza.  Two 
story  and  basement  frame   residence. 

Owner James  Welsh,  244  20th  Ave. 

San   Frarcisco. 
Architect  . .  .None. 
Day's  work.  COST,   $6000 


FRAME    FLATS 

(1266)      N  CLEMENT      25   E   16th      Ave. 

Two-story   and   basement    frame      (2) 

flats. 

Owner O.   E.   Anderson,     207     10th 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST.   $5000 


BRICK   WORK 

(1267)      S  BUSH   137-6   W   Leavenworth 
W    27-6xS    137-6.       Brick      work    for 
four-story    and    badem«nt    Class    "C" 
apartment  building. 
Owner Louis    D.    Stoff.    217    Mont- 
gomery. San  Francisco. 
Architect  ...Albert  Schroepfer.  68  Post. 

San  Francisco. 
Contractor.  .Jas.   S.   Fennell,   180   Jessie. 

San  Francisco. 
Filed  Apr.  26,  '15.     Dated  Apr.   23,  '15. 
When   up   to   3rd   floor  joists.  ..  .$1100 

Completed   and   accepted HOC 

Usual    35    days 745 

TOTAL  COST.  $2945 
Bond.  $1500.  Sureties.  D.  J.  Sullivan 
and  H.  C.   Matthles.       Umtt.     60  day*. 


FRA.ME   COTTAGE 

(1268)  N  GEARY  80-4  W  Blake  25x100 
All  work  for  one-story  and  base- 
ment frame  cottage. 

Owner George  and  Amelia  Ziegler 

8   Le  Roy   Place,   S.   F. 

-Architect  .  .  .None. 

Contractor.  .San     Francisco    Bldg.     Co., 
45  Kearny,  San  Francisco. 

Filed  Apr.   26,  '15.     Dated  Apr.  21,  '15. 

Fiame    up    $275 

Brown    coated    275 

Completed  and   accepted 275 

Usual    35   days 275 

TOTAL  COST,  $1100 

Bond,    none.      Limit,    90   days.      Forfeit, 

none.      Plans   and   specifications    filed. 


SHEET  METAL  WORK 
(1269)  S  SACRA.MENTO  137-6  E 
Drumm  E  108-8V^  S  67-5  W  14-10  S 
24-3  W  93-10%  N  91-S.  Sheet  metal 
work  for  two-story  and  basement 
Class  "C"  garage  building. 

Owner The     Terminal    Investment 

Company. 
Architect  ..  .Chas.    E.    Gottschalk,    Phe- 

lan  Bldg..  San  Francisco. 
Contractor.  .Jas.    T.    Conway      (as     The 
Western    Furnace    &    Cor- 
nice).   1645    Howard,    S.    F. 
Filed  Apr.  26,  '15.     Dated  Apr.  22,  '15. 
On   1st  and   15th  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $1248 
Bond,  $624.  Surety,  Fidelity  &  Deposit 
Co.  of  Maryland.  Limit,  10  days  after 
structural  concrete  done.  Forfeit,  none 
Plans   and   specifications   filed. 


(1270)  CARPENTER.  MILL.  ROUGH  & 
finish  hardware,  steel  and  iron  for 
roof.   etc..  on  above. 

Contractor.  .Louis  R.  Holm  Co.,  68  Post, 

San   Francisco. 
Filed  Apr.   26,  '15.     Dated  Apr.  22,  *15. 

Payments    same    as    above 

TOTAL  COST,  $1925 
Bond,  $963.  Sureties,  C.  Knickerbocker 
and  Chas.  Lauffer.  Limit,  15  days  after 
completion  of  structural  concrete.  For- 
feit, none.  Plans  and  specifications 
filed. 

ALTERATIONS 

(1271)  NO.  112  MARKET.  Remove 
old  and   replace  new  sidewalk  lights. 

Owner Santa  JIarina  Co.,  534  Pine, 

San  Francisco. 
-Architect  .  .  .None. 
Contractor .  .John   McGuigan   &   Co.,    144 

Stillman,   San   Francisco. 

C^ST.  $4  2.-. 


BRICK    VAULT 

(1272)      NO.      2S1      GEARY.        Construct 
brick   vault. 

Owner John  Brenner.  Premises. 

.Architect  .  .  .None. 

Contractor.  .P.    \Vel.«h.    617    Ellis,    S.    F. 

COST,    $425 


ALTERATIONS 

(1273)      NO.      33    Fll-TH      AVE.         Alter 
basement  for  garage. 

Owner Sam    Raphael,    Premises. 

Architect  .  .  .None. 

Contractor.  .BenJ.    Stinges,    3931    Geary, 
San   Francisco. 

COST,    $400 


ALTERATIONS 

(1274)      NO.    1428   GOLDEN  GATE   AVE. 
Alter  partitions. 

Owner Knights    of    Columbus,    No. 

880,   Premises. 
-Architect  .  .  .None. 

I'ontractor .  ..Adam      J.      Kraemer,      1360 
Ashbury.  San  Francisco. 

COST.   $400 


ALTERATIONS 

(1275)      S    NINETEENTH    76    E    Hamp- 
shire.    Alter  and  add  to  dwelling. 

Owner Joseph     Galeata,     119     30th, 

San  Francisco. 
-Architect  . .  .None. 

Contractor.  .V.    Pera.    3214       Buchanan, 
San  Francisco. 

COST.  $400 


ALTER 

CAFE 

(1276) 

NW 

SLOAT 

BOULEVARD 

& 

Great 

Highway. 

Alter    interior 

of 

cafe. 

(5wner . 

.Peyser   & 

Jones,   Prem 

ises. 

-Architect  .  . 

.  None. 

Contractor. 

.Peter      M 

Leonard, 

1247 

45th  Ave. 

S.  F. 

COST. 

$400 

FRAME   STORE 

(1277)      SE   TARAVAL  AND   TWENTY- 
fourth   Ave.     One-story  frame  store. 

Owner H.      II.    Hale.       1393      Post, 

San  Francisco. 
-Architect  .  .  .None. 

Contractor.  .John    M.    Weir,    2619    Pine, 
San  Francisco. 

COST.    $1980 


ELECTRIC  SIGN 

(1278)     VAN   NESS   AVE   opp   Zone   en- 
trance.    Electric  sign. 
Owner Foster    &    Kleiser    of    Cali- 
fornia.  San   Francisco. 
-Architect  .  .  .None. 
Day's   work.  COST.    $1000 


FRAME  STORE  AND  FACTORY 

(1279)      NW   LENA   &   YOSEMITE.  Two 
story   frame   store   and   factory. 

Owner P,    Filippo,    7    .Aladin    Ter- 
race, San   Francisco. 

-Architect  ..  .Fred    Reinhardt,    2156    Fil- 
bert. San  Francisco. 

Contractor.  .T.  L.  Sharman,  1440  Shatt- 
er   Ave.,    San   Francisco. 

COST,    $1200 


FRAME    RESIDENCE 

(1280)      E   PARKER   AVE   450   N   Geary 

N    25   .      All   work   except   cement 

and  concrete  work  for  two-story  and 
basement    frame   residence. 

Owner Mrs.  J.  J.  Dickson  and  J.  J. 

Dickson,   27   Boyce.   S.   F. 

Architect  .  .  .None. 

Contractor .  .Callaghan   Bros..   900  Clay- 
ton, San  Francisco. 

Filed  Apr.  27,  '15.     Dated  Apr.  24.  '15. 

Frame    up    $600 

Brown    coated    600 

Completed   and   accepted 775 

Usual    35    days 500 

TOTAL  COST.  $2475 

Bond,   none.      Limit.   65  days  after   Apr. 

27.      Forfeit,    none.      Plans    and    specifi- 
cations filed. 


FRAME  STORE  AND  FLATS 
(12Sn      S     CALIFORNIA     82-6     W     26th 
-Ave   25x100.     All   work   for  two-story 
and  basement  frame  store  and  flat. 

Owner Domenico      and       Giorgina 

Silvestri.    3274    Sacramento, 
San   Francisco. 
Architect  . .  .None. 


Wednesday, 
Contractor 


May 


1915. 


Paul    Maffei,    2224    Filbert, 
San  Francisco. 
FRiled  Apr.  27,  '15.     Dated  Apr.  19,  '15. 

Frame  up  and  roof  on $975  ] 

1st  coat  plaster  on 975 , 

Completed   and   accepted 9751 

Usual    35   days S'^Sl 

TOTAL.  COST,  $3900| 
Bond,  $1950.  Surety.  Nick  Capurro.l 
Limit,  90  days.  Forfeit,  none.  PlansJ 
and  specifications  filed. 

FRAME   STORE    AND   APARTMENTS 
(1282)      NE  FILBERT  AND  STOCKTONj 
N    30xE    70-6.      All    work    for    three- 
story  and   basement   frame  store   andj 
apartments. 

Owner Ambrogio  Soracco  and  Gio-| 

vanni    Molinori,    1544    Grant]] 
Ave.,  San  Francisco. 
Architect  ...Chas.  Fantoni,  916  Kearny. 

San  Francisco. 
Contractor.  .A.       De      Benedetti      &    G. 

Cuneo,  20  Cotter,  S.  F. 
Filed  Apr.  27,  '15.     Dated  Apr.   10,  '15. 

Building   roughed    $2875.5011 

Brown    coated     2875. 50,i 

Completed    and    accepted 2875.50] 

Usual    35    days 2875. 50J 

TOTAL  COST,  $11.550.00| 
Bond,  $5775.  Sureties,  Giovanni  Gneccoj 
and  Via  Horio  Traverse.  Limit,  lioj 
days.  Forfeit,  $5.  Plans  and  specifica- 
tions  filed. 
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.Limit,    forfeit, 
ilications  filed. 


lArchitect  . 
■Contractor 


IFKAME  FLATS  AND  STORES 
1(1286)      W   SCOTT   63   N  Turk   N   24-lOx 
50.      All   work   for   three-story   frame 
fiats    and    stores. 

JOwner Guiseppl   and     Louisa     Ri- 

naldi,  Turk  &  Scott.   S.   F. 
.None. 

.John  G.  Chase  Jr..  463  31st 
Ave..  San  Francisro. 
[Filed  Apr.   27.  '15.     Dated  Apr.  22.  '15. 

Frame  up  and  completed $1172.50 

Brown    coated     1172.50 

Finish   coat  plaster  on 1172.50 

Completed    and    accepted 1172.50 

Usual  35  days 1600.00 

TOTAL  COST.  $6290.00 
iBond,  $3145.  Surety,  Aetna  Accident  & 
iLiability  Co.  Limit,  Aug.  25,  1915.  For- 
Ifeit,  none.  Plans  and  specifications 
JHIed. 


FRAME    FLATS 

(1283)  S  GREEN  112-6  W  Hyde  W  25j 
xS  137-6.  All  work  except  painting, 
plumbing,  excavation,  concrete  and 
cement  work,  chandeliers  and  shades 
for  three-story  and  basement  frame 
fiats. 

Owner Enrico    Besozzi,    73    Sutter, 

San  Francisco. 

Architect  ...J.  A.  Porporato.  619  Wash- 
ington.   San    Francisco. 

Contractor.  .E.     J.     Montgomery.      1318 
Broadway,  San  Francisco. 

Filed   Apr.   27,  '15.     Dated   Apr.   22.   '15. 

Rough  frame  up $1000 

Brown    coated 1300 

Completed   and   accepted 1592 

Usual   35   days 2000 

TOTAL  COST.   $5892 

Bond.   $5892.      Surety,   Chas.   Schlesinger 

and  Jno.  H.  Brickwedel.     Limit.  90  days 

Forfeit,   $3.       Plans  and     specifications 


IFRAME    DWELLING 

[(12i<7)  LOT  44  BLK  2  Fair's  Sbdvn 
Holly  Park  Tract,  being  S  Santa 
Marina  150  W  Elsie.  All  work  for 
one  and   one-half-story   frame  dwlg. 

JOwner Guiseppi  Del  Bene.  727  San 

Jose    Ave..    San    Francisco. 
[.Architect  .  .  .None. 
IContractor.  .  Jos.    Cuneo    and    Edgar    P. 

Burman.  7  Pierce,  S.  F. 
iFiled  Apr.  28,  '15.     Dated  Apr.  22.  '15. 

Frame    up     $537.50 

Brown  coated    537.50 

Completed     537.50 

Usual    35    days 537.50 

TOTAL  COST.  $2150.00 
{Bond.  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


'm  

FRAME   DWELLING 
"'(1288)      NW   MASONIC     &     CONGRESS. 
Two-story  and  basement  frame  dwlg. 

Owner F.    Heine.      1180      Stanyan, 

Ml  San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Louis  Lee.  1420  Hyde.  S.  F. 
COST.  $5000 


filed. 


J 


FRAME  DWELLING 

(1289)      W     MASONIC     65     N     Congress. 
Two-story  and  basement  frame  dwlg. 

Owner F.    Heine.      1180      Stanyan, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Louis  Lee.  1420  Hyde.  S.  F. 
COST.  $4000 


BRICK 

(1284) 


Architect  . 
Contractor 


BUILDING 

N  MISSION  25  W  Mint  Ave. 
Sheet  metal  work  for  five-story  brick 
building. 

Owner 'McKillop     Bros..     Inc.,     540 

Cole,  San  Francisco. 
.None. 

.J.      A.    Korell    &      Co.,    777 
Ellis,  San  Francisco. 
Filed   Apr.   27,  '15.      Dated   Mar.   16,  '15. 

As    work    progresses 75% 

Usual    35    days Balance 

TOTAL  COST,  $2284 
Bond,  $1000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  soon  as  possi- 
ble. Forfeit,  none.  Plans  and  specifi- 
cations filed. 


FRAME   DWELLING 

1290)  NW  GRAND  VIEW  &  GOLDING 
Alley.  One-story  and  basement  frame 
dwelling. 

Owner B.    Thompson,      4298 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .Wm  Plant,   4296   24th 
COST, 


24th, 


S.   F. 
$2000 


(1285)      TWO    FIRE       ESCAPES       AND 
1-6  inch  channel  iron  marquise  frame 
on  above. 
Contractor.  .San  Francisco  Iron  Works. 

Inc..  35  Shotwell,  S.  F. 
Filed  Apr.  27.  '15.     Dated  Mar.  26,  '15. 

Usual   35   days $400 

TOTAL  COST,    $400 
Bond,    $400.     Surety,    Wm.    P.   Stoesser. 


Owner Leon  Schneider,   526  Crock- 
er Bldg.,   San  Francisco. 

Archit-Bct  .  .  .None. 

Contractor.  .Mc.MulIin  -  Von       ;Voorhies 
Co..    110   Jessie   S.    F. 

COST.    $2000 


AVE     325 
basement 


Mar- 


FRAME   RESIDENCE 
(1293)      W    TWENTY-SIXTH 
N  Lake.     Two-story     and 
frame   residence. 

Owner Nina    M.    Kergan.    660 

ket,  San  Francisco. 
Architect  .  .  .  Edw  G.  Bolles,  660  Market. 

San    Francisco. 
Contractor.  .H.    A.    Born    Bldg.    Co.,    660 
Market,    San    Francisco. 

COST.   $4  000 


FRAME   BOARDING  HOUSE 

(1291)      S  LELAND   105-11  W  Desmond. 

Two- story    frame    boarding   house 
Owner Luka    Cuicich      97      Leland 

Ave.,    San    Francisco. 
Architect  ..  .A.    J.    Barnett,    114      Faith, 

San  Francisco. 
Contractor .  .Mike      Stojis.      97      Leland 

Ave..  San  Francisco. 

COST.    $1750 


ALTERATIONS 

(1294)  NW  CALIFORNIA  &  DAVIS. 
Build  brick  walls  in  front  of  present 
stud  walls,  remove  old  roof  and  sub- 
stitute a  five  ply  felt  and  gravel  roof 

Owner Parrott      Investment      Co., 

California  and  Montgomery 
San    Francisco. 
Architect  ..  .Morris      M.    Bruce.      Flood 

Bldg..    San    Francisco. 
Contractor ..  M.     V.   Brady.     Monadnock 
Bldg.,    San    Francisco. 

COST,    $13,000 


FRAME    DWELLING 

(1292)  N  SEVILLE  242  E  Naples  being 
Lot  18,  Crocker  Amazon  Tract.  One 
and  one-half-story  and  basement 
frame   dwelling 


ALTERATIONS 

(1295)  SE  DIVISADERO  &  WASH- 
ington.  Alterations  and  additions  so 
as  to  make  building  contain  nine 
apartment  fiats. 

Owner M.  J.  Kelly,  307  5th.  S.  F. 

Architect  .  .  .None. 

Contractor.  .J.    J.    Stahl.    666    8th    Ave.. 
San   Francisco. 

COST.    $8500 


FRAME    DWELLING 

(1296)  SE  COTTER  225  E  Mission. 
One  and  one-half-story  and  basement 
frame   dwelling. 

Owner J.   D.   Hynes.   550   Page  and 

J.  C.  Grant.  646  Edinburgh. 
San   Francisco. 
Architect  .  .  .None. 

Contractor.  .J.  C.  Grant,  646  Edinburgh. 
San  Francisco. 

COST,     $1600 


ALTERATIONS 

(1297)  SW  GROVE  AND  LAGUNA. 
Cement  floor  and  build  stalls  for 
market  purposes  and  veneer  first 
story  exterior  with   brick. 

Owner A.  S.  Johnson.  2187  Fill- 
more.   San    Francisco. 

Architect  ..  .W.  E.  Whalin.  2187  Fill- 
more.  San   Francisco. 

Day's  work.  COST. 


50000 


FRAME    DWELLING 

(1298)      SE   PARIS      125   SW      Excelsior. 
One-story  and  basement  frame  dwlg. 

Owner L.    Ferreiros,    3289    Mission. 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .New   Era      Bldg.   Co.,      3289 
Mission,    San    Francisco. 

COST,    $1800 


FRAME    DWELLING 

(1299)      SW  WATT  213  NW  Brunswick. 
One-story  and  basement  frame  dwlg. 

Owner A.  M.  Samuelson,  3732  21st. 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Martin       Person.    78      Ney. 
San  Francisco. 

COST.   $1350 
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FliAMK    D\VEL.L,lNc; 

(1300)      N      YOSEMITE      150    W      l^ne. 
One-story  and  basement  frame  dwlg. 
Owner L.uigi    P'lores,    862-A    Lom- 
bard, San  Francisco. 
Architect  . .  .None. 

Contractor.  .R.  Castanza,  2  Aladin  Ter- 
race, San  Fiancisco. 

COST,   $1400 


ALTERATIONS 

(1301)      E  POWELL  85  S  Geary.     Alter 
lobby  of  hotel. 

Owner Smith      &      Mix,      Stratford 

Hotel,  San  Francisco. 
Architefct  . .  .None. 

Contractor.  .A.     W.    Barz,    1949      Hayes, 
San   Francisco. 

COST,    $1190 


BRICK  AND  STEEL  FRAME  BLDG. 

(1302)  S  TWELFTH  AND  MARKET 
SW  25-11  SE  90  SW  50  SE  75  NE 
75-11  NW  165.  Plumbing  and  gas 
ntting  for  five-stoi-y  brick  and  steel 
frame    building. 

Owner I.  I.  Dehail. 

Architect  ...W.   H.   Crim  Jr.,   425   Kear- 
ny,  San   Francisco. 

Contractor .  .H.  J.  Perazzi,  2237  Leaven- 
worth,  San   Francisco. 

Filed   Apr.   29,   '15.      Dated   Apr.   6,   '15. 
On   1st  and   15th  of  each   month     75% 

Usual    35    days 25% 

TOTAX,   COST,    $7780 

Bond,     $3900.       Sureties,    Chas.    Lauffer 

and  R.   W.  Kinney.     Limit,  as  required. 

Forfeit,    $25.      Plans    and    specifications 

filed. 


FRAME    RESIDENCE     . 

(1303)  E  FORTIETH  AVE  175  S  Bal- 
boa S  28-6xE  120.  All  work  for  two- 
story  and   basement  frame   residence. 

Owner. ....  .Thos    J.    O'Connell,    Cuper- 
tino,   California. 

Architect  ..  .Falch      &      Knoll,      Hearst 
Bldg.,  San  Francisco. 

Contractor.  .J.    J.    Heaphy,    1721      Lom- 
bard,   San   Francisco. 

Filed  Apr.   29.  '15.     Dated  Apr.   19,   15. 
Frame  up  and  roof  boards  on.... $689 

Brown    coated    689 

Completed   and   accepted 689 

Usual    35   days 690 

TOTAL  COST.   $2757 

I'.ond,     $1378.50.       Surety,    Casualty    Co. 

of    America.      Limit.    75    days.      Forfeit, 

none.      Plan.«i  and  specifications  filed. 

FRAME   RESIDENCE 

1304)  E  TENTH  AVE  175  N  "C."  All 
work   for   two-story   frame  residence' 

Owner Marie         Hoffmann,         860, 

Broderick,  San  Francisco. 

Architect  ..  .Plans  by  Contractor. 

(Contractor.  .H.  E.  and  T.  W.  MacArthur 
1560  Fell,  San  Francisco. 

Filed  Apr,  29,  '15.     Dated  Apr.  14,  '15. 
Frame  up  and  roof  boards  on.  $687.50 

Brown  coated    687.50 

Completed    and    accepted 687.50 

I'sual    35    days 687.50 

TOTAL  COST,    $2750.00 

liond,    $1375.        Surety,        Pacific     Coast 

<'asualty  Co.  Limit,  60  days  after  April 

l.">,     1915.       Forfeit,    none.       Plans      and 

.'Specifications  filed. 


ALTERATIONS 

(1305)  NO.  30  MASON  AND  NO.  938 
Market.  Alterations  to  exterior  and 
interior  and  all  fixtures  to  be  in- 
.stalled  in  1st  floor  and  basement  adj 
Bank   of   Italy.    (Dairy   Lunch). 

Owner John    C.    Suhr,    723    Market, 

San  Franclaco. 


Designer  .  .  .Ostlund    &   Johnson,    1901-5 

Bryant,   San  Francisco. 
Contractor.  .Ostlund     &     Johnson,    1901 

Bryant,   San   Francisco. 
Filed  Apr.  29,  '15.     Dated  Apr.  20,  '15. 
On   1st  and   15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $14,200 
Bond,  none.  Limit,  36  days  from  re- 
ceipt of  building  permit.  Forfeit,  $100. 
Bonus,  $100.  Plans  and  specifications 
filed. 


(1306)  S  RUSSIA  AVE,  25  W  Moscow, 
W  25xS  100.  All  work  for  one-story 
and   basement    frame   cottage. 

Owner A.  Radivoj,   165  Cook.  S.   F. 

Designers.. ..Stevenson  &  Gowan,  136 
Girard,  San   Francisco. 

Contractor. ...Stevenson  &  Gowan,  136 
Girard,  San   Franci.sco. 

Filed,   April  29,  '15.  Dated,  April  27,  '15. 

Frame    up    $360.00 

Brown    coated    333.33 

Completed    333.33 

Usual    35    days    333.33 

TOTAL  COST,  $1400 

Bond.  Sureties,  Forfeit,  none.     Limit,  90 

days.      Plans    and    specifications    filed. 


(1307)  S  FOURTEENTH,  255  W  San- 
chez, W  25xS  115.  All  work  of  car- 
pentry, concrete,  plaster,  painting, 
plumbing,  gas  fixtures,  shades,  glass, 
roof,  mantels,  hardware,  for  (hree- 
story   frame   building    (flats.) 

Owner M.    J.     Rogers,       700       14th. 

San    Francisco. 

Architect None. 

Contractor. ...A.    Retry,    336   Pierce,    S.    F. 

Filed,  April  30,  '15.  Dated,  April  — ,  '15. 
Frame  up  and  roughly  enclosed. $1875 

1st  coat   of  plaster  on 1875 

Completed    1875 

Usual   35   days  1875 

TOTAL    COST,    $7500 

Bond,   $3750.     Sureties,  Phil  Wesendunk 

and   H.   A.   Norman.      Forfeit.    $1.   Limit, 

100  days.  Plans  and  specifications   filed. 


(Correction   In   I^ocation) 

(130S)  IN  REAR  931  DOLORES.  All 
work  except  palhtlng  for  a  one- 
story   frame   building.(   Garage.) 

Owner A.   Landa. 

Architect Lewis    M.    Gardner.    Phelan 

Building,    S.    F. 

Contractor. ...W.     H.     Daniel.       1442     Do- 
lores, S.  F. 

Filed  Apr.  30,  '15.     Dated  Apr.  30,  '15. 

Roof    completed    187.50 

Completed  and  accepted  187.50' 

Usual    35    days   125.00 

TOTAL   Cost.    $500 

Bond.    Sureties.    Forfeit,    none.      Limit. 

30  days.     Plans  and  specifications  filed. 


ALTERATIONS 

(1309)  W  BRYANT  200  S  19th  S  25x 
W  100.  Alterations  and  additions  to 
building   and    stable. 

Owner Louis  Cabanne. 

Architect  ..  .A.   L   Lapachet,    110   Sutter 
San   Francisco. 

Contractor.  .Jean    Ponsero. 

Filed  Apr.  30,  '15.     Dated  Apr.   29,  '15. 
Frame  of  building  and  stable  up 

and    roofs   on $525 

Concrete  floors  and  runways  laid 
plaster  done  and  rough  plumbing 

done      525 

('(inipleted   and   accepted 525 

:»«  iliiyn  nfter t 525 

TOTAL  COST,  $2100 

Bond.    $1050.        Surety.      Pacific      Coast 

Casualty  Co.      Limit,   40  days.      Forfeit, 

$10.     Plans   and   specifications   flled. 


CLASS    "C"    CONCRETE    BUILDING 
'"'(1310)      SE       COLUMBUS       AVE       AND 
Chestnut.      All    work    for    three-story 
and     basement     Class     "C"     condrete 

■,  l)uilding  for  manufacture  and  stor- 
age of  food  products. 

Owner Lewis  Packing  Co. 

Architect  ..  .D.    D.    Kearns,    251    Kearny 
San    Francisco. 

Contractor.  .Rouda   &    Spivock. 

Filed  Apr.  30.  '15.     Dated  Apr.  28.  '15. 
."Signing    of    plans,    contract    and 

.specifications     $   200 

1st  floor  joists  set  in  place 3300 

lind   floor  joists  set  in   place....    2360 
;ird   floor  joists   set   in   place....    2360 

Completed     2355 

Usual   35   days 3525 

TOTAL   COST,    $14,100 

Bond,     $7050         Surety,       Massachusetts 

Bonding  &  Insurance  Co.     Limit,  60-100 

days    (as   filed).     Forfeit,   none.     Plans 

and    speclflcatJons    flled. 

FRAME   FLATS 

(1311)  W  TENTH  AVE  255-9  S  Bal- 
boa S  25xW  120.  All  work  for  two- 
.story  and  basement  frame  flats. 

Owner Johanna  McKenna,  rear  of 

Premises. 
Architect  .  .  .None. 

Contractor.  .J.  H.  Baker,  335  22nd  Ave., 
San   Francisco. 

Foundation   in    $700 

Roof  on    700 

Plastering    finished    700 

Usual   35   days 906 

TOTAL  COST,  $3000 
Bond,  $1500.  Sureties,  Margaret  Man- 
ning and  Isabel  M  Baker.  Limit,  70 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


Apr.  29,  1915— LOT  16  BLK  3  Fair's 
Sub  The  Holly  Park  Tract.  Mary 
Harvey  to  Kitty  and  Paul  Fontana 
lOS  months.  $25  per  month,  etc.  and 
option   to   purchase. 

Apr.  30,  1915— SW  DIVISION  AND 
Kansas  S  260  to  a  pt  on  W  Kansas 
100  N  Alameda  W  200  N  191  to  right 
of  way  S  P  Co.  NE  parallel  with 
.«!aid  right  of  way  to  S  Division  E  57. 
John  G  Rapp  to  Dunham,  Carrigan 
&  Hayden  Co. 

Apr.  30,  1915— PTN  260  SIXTH.  Edward 
Rolkin  to  Rocco  Capelli.  Aug.  31, 
1917.      $100   per   month. 

Apr.  26,  1915- NO.  1S23  UNION.  Joseph 
Burroni  to  Giacomo  Tosi  and  Joseph 
Burroni.     5  years.     $60  per  month. 

Apr.  27,  1915 — LOT  142  BLK  22,  Fair- 
mount  Tract.  Sophia  S  Jacobs  to 
Henry  Goering.  100  months.  $18  per 
month. 

Apr.  27,  1915— NO.  3977  SEVENTEENTH 
Wm  J  Donnell  to  Martin  Knupfer. 
3   years.     $810. 

Apr.  27,  1915— NO.  1899  OAKDALE 
.\ve  Cor.  Quint.  John  McDonough  to 
Richard  Walsh.  10  years.  $10  per 
month. 

Apr.  28,  1915— NOS.  4108-4110  and  4n2 
Geary:  N  Geary  bet  5th  and  6th 
.^ves.  J  J  Lyons  to  Jean  Claverie. 
5  years.     $2700. 

Apr.  28.8  1915— NO.  127  GRANT  AVE. 
•Mary  L  Moss  to  M  L  Marks.  Feb. 
29,    1924. 

Apr.  28,  1915— E  SCOTT  100  N  Lom- 
bard N  25xE  110.  Ida  Henry  to  C 
Arnaud.     1  year.     $300. 


Wednesday,        May       .").        1915. 
JVOTICK    OF    NON-RE3SPONSIBII.ITY. 

Apr.  2S,  1915— LOT  9  BL.K  14  Crock- 
er Amazon  Tract.  Crocker  Estate 
Co  as  to  improvements  on  leased 
property    

Apr.  27,  1915— NE  TAYLOR  &  EDDY 
K  137-6xN  50.  Whittell  Realty  Co 
as  to  improvements  on  leased 
property     

Apr.  26,  1915— W  Vz  LOT  35  BLK  1857 
on  Kirkham  E  of  12th  Ave.  Mary 
De    Lay      as    to    improvements      on 

leased  property  

♦ 

INCORPORATIONS 

Natural  Plant  Preserves,  Inc.  To 
deal  in  preserved  and  natural  plants. 
Capital  Stock,  $10,000;  100  shares  at 
|100  each;  amount  subscribed,  $10,000. 
Place  of  business,  San  Francisco.  Di- 
rector.s,  R.  F.  Marcus,  40  shares;  M.  Mc- 
Kenzie  and  R.  McKenzie,  30  shares 
' each. 

♦ 

ASSIGNMENT    OF    LIEN. 


Apr.  28,  1915— S  40  LOT  4  BLK  "H" 
Map  Weston  Tct,  Okd.  J  A  Mc- 
Keever  to  George  H  Tay  Co;  lien 
against  Leo  L  Nichols  and  Mary 
Grace    Dwyer    $270 


COMPLETION  NOTICES. 


San  Francisco 


Apr.  24,  1915— S  GEARY  90  E  27th 
Ave  E  30xS  125.  William  H  King 
to  whom  it  may  concern.  .Apr.  22,  '15 

Apr.  24,  1915— NE  EDDY  AND  JONES 
N  137-6xE  137-6.  W  E  Dean  to 
Vermont  Marble  Co Apr.   24,   1915 

Apr.  24,  1915 — S  CALIFORNIA  137-6 
W  Taylor  W  137-6xS  137-6.  Towne 
Realty  Co  to  John  Spargo.Apr.  21,  '15 

Apr.  24,  1915 — SW  SANSOME  AND 
California.     Firemans  Fund  Ins  Co 

to  General  Electric  Constr  Co 

April    10,    1915 

Apr.  26,  1915 — E  THIRTY-SECOND 
Ave  100  S  Clement  S  25xE  120. 
William  D  Berg  to  Gustave  Spirz 
March    3,    1915 

Apr.  26,  1915 — N  SUTTER  81  W  Tay- 
lor N  137-6xW  56-6.  W  Hendrick- 
son  tr  Gaffney  Estate  to  General 
Elec   Constr  Co Apr.    26,    1915 

Apr.  26,  1915— N  SACRAMENTO  174-2 
W  Taylor  N  120xW  27-6;  No.  1246 
Sacramento.  P  W  Lurman  to 
whom   it  may  concern.  .Apr.   26,    1915 

Apr.  26,  1915- SW  CALIFORNIA  & 
Stockton  S  68-9xW  117-6.  Delmar 
Smith  Clinton  to  G  &  M  Sheet 
Metal   Works Apr.    19,   1915 

Apr.  26,  1915— W  ELEVENTH  AVE 
75  N  Anza  N  25x82-6.  Alfred  T 
Morris  to  whom  it  may  concern.. 
April    24,    1915 

Apr.  26,  1915 — E  TWENTY-SECOND 
Ave  200  S  California  S  50xE  120. 
Johnson  &  Johnson  to  whom  It 
may  concern Apr.   24,   1915 

Apr.  26,  1915 — W  FIFTEENTH  AVE 
250  and  275  N  Balboa  50x120. 
Edward  Ginley  to  whom  it  may 
concern    Apr.   26,   1915 

Apr.  26,  1915-rSE  JONES  &  PINE  E 
87-6xS  37-6.  Theodore  E  Rulfs  to 
whom  it  may  concern.  .  .Apr.  23,  1915 

Apr.  26,  1915 — E  ELEVENTH  AVE 
150    S    Balboa    S    25xE    120.        M    C 


BtJI.  DING    AND    ENGINEERING    NEWS 

Rench   to  whom  it  may  concern... 
April  24,  1915 

Apr.  26,  1915— E  ELEVENTH  AVE 
175  S  Moraga  25x120.  Oscar  C 
Liebert  to  Oscar  Liebert.Apr.  26,  1915 

Apr.  26,  1915 — N  POST  50  W  Larkin 
—  50  N  120  E  50  S  120.  J  H  Keefe 
to  Joel  Johnson Apr.   22,  1915 

Apr.  27,  1915— E  EIGHTEENTH  AVE 
150  S  Geary  ,S  25xE  120.  Thomas 
Hamill  to  whom  it  may  concern... 
April    26,    1915 

Apr.  27,  1915— S  CARL  100  E  Shrader 
E  27xS  112-6.  P  D  Bernhard  to  H  C 
Warwick Apr.  24,  1915 

Apr.  27,  1915— E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W 
Wilson  and  Jos  Martin  to  Califor- 
nia Plate  &  Window  Glass  Co,  Inc, 
April  21;  Morrison  &  Co.Anr.  22.  1915 

Apr.  28,  1915— NE  EDDY  AND  JONES 
N  137-6xE  137-6.  W  E  Dean  to 
W  W  Montague  &  Co,  April  27;  U 
S  Metal  Products  Co.... Apr.   27,   1915 

Apr.  28,  1915— NE  TWENTY-FIRST 
Ave  and  Lake  —  100  E  32-6  S  100 
W  32-6.  Lillian  W  Jacobs  to  Rob- 
erts  &   Woolfrey Apr.   28,   1915 

Apr.  28,  1915— NW  GOUGH  AND  BAY 
N  80  E  115  S  250  W  115  N  170  m  or 
1.  Grauman  Theatre  Player  Corpn 
to  Dunnavant-Houghton-Van  Sant, 
Inc    April    27,    1915 

Apr.  28,  •  1915 — N  BROADWAY,  bet 
Webster  and  Fillmore.  Maud  Lee 
Flood  to  A  Knowles.  . .  .  Jan.    11,   1915 

Apr.  29,  1915— E  TWENTY-SECOND 
Ave  205-8  N  Taraval  N  26-5  —  120 
S  26-5  W  120.  Chas  and  Leona  A 
Bauersachs  to  P  Grell  and  E  Ichter 
April    27,    1915 

Apr.  29,  1915— S  LOMBARD  165-6  W 
Baker  W  55  S  137-6  E  55  N  137. 
Esther  Fleisher  and  Mark  Dobrln 
to  The  Greater  City  Lumber  Co... 
April    27.    1915 

Apr.  29,  1915— E  JONES  97-6  S  Pine 
S     30x87-6.     Metropolis     Investment 

Co  to  whom  It  may  concern 

April    29,    1915 

Apr.  29,  1915— S  LAKE  28-6  E  18th 
Ave  25x84.  Lloyd  Burley  Ham  to 
McCausland    Bros Apr.    29,    1915 

Apr.  28,  1915 — W  CASTRO  126-6  S 
29th  S  25xW  105.  Theodor  M  Per- 
son   to   whom    it   may   concern 

April    28,    1915 

Apr.  30,  1915— LOT  17  BLK  'F"  Park 
Lane  Tract  No.  4.  Henry  C  and 
Ethel  L  Stoeckle  to  Leigh  & 
Schultz   April  29,  1915 

Apr.  30.  1915 — W  TWELFTH  AVE 
150  N  Anza  N  25xW  120.  Jos  C 
Klrby  to  whom  it  may  concern... 
April     30,     1915 

App.  3C,  1915— W  TWENTY-EIGHTH 
Ave  25  S  California  S  25x95.  Mich- 
ael Cain  to  whom  It  may  concern.  . 
April    30,    1915 

Apr.  30,  1915— NW  CLAY  &  HYDE 
W  137-6XN  34-4  »/^.  Herman  In- 
vestment Co  to  J  C  Hurley  Co 

April    29,    1915 

Apr.  30,  1915 — E  EIGHTEENTH  AVE 
100  S  Geary  S  50xE   120.  John  Gray 

to   Thos   Hamill Apr.    2S,   1915 

« 

LIENS   FILED 

SAN    FRANCISCO    COUNTY. 


Apr.  24,  1915— W  FOURTH  AVE  75  S 
Anza  S  25xW  95.  L  A  Hufschmidt 
Mfg  Co  vs  John  F  Haner  and  J 
O'Connor     $123.25 

Apr.    24.    1915— E    VALENCIA    185    N 


23rd  N  55xE  125.  Chas  Weaver  vs 
Harriett  M  Stevens  and  Smith  & 
Loncono      $2G0 

Apr.  24,  1915— NW  VAN  NESS  AVE  & 
Chestnut  N  365  W  145  N  90  W  115 
S  4.')5  —  260.  McNear  Brick  Agency 
$1014.30;  Hart- Wood  Lumber  Co, 
$344.40  vs  Northwest  Constr  Co  et 
al     '. 

Apr.  24,  1915- SE  FILLMORE  AND 
Chestnut  E  87-6xS  62-6.  Arthur 
Elvin  vs  Alpha  Realty  &  Holding 
Co     $1078 

Apr.  24,  1915— N  BAY  87.00  W  Frank- 
lin N  G2.89  W  65  S  221.01  E  05  N 
158.12.  Rudgear-Merle  Co  vs 
Austrian  Concessions  Co,  George  E 
Schneider,  Mrs  E  M  Schneider,  J  C 
Hladik,  Vienna  Cafe  and  Panama- 
Pacific  International  Exposition  Co 
$101.40 

Apr.  24,  1915- W  WEBSTER  150  N 
Jefferson  W  65  N  260  E  150  S  260 
W  85.  Western  Bldg  &  Eng  Co  vs 
Panama-Pacific  International  Ex- 
position   Co    ....$5135.23 

Apr.  24,  1915— W  FOURTH  AVE  75  S 
Anza  S  25xW  95.  Richmond  Sheet 
-Metal   Works  vs  J  F  Haner ....  $36.70 

Apr.  24,  191.5 — W  FOURTH  AVE  75  S 
Anza  S  25xW  95.  James  Chrlsten- 
sen    vs    Jno    F   Haner $275 

Apr.  24,  1915— E  VALENCIA  185  N 
23rd  N  55xE  125.  Olson-Mahony 
Lumber  Co,  $341.94;  Bells  Wall 
Beds,  $22.20  vs  A  or  T  Loncono, 
Henry  C  Smith  and  Harriet  M 
Stevens     

Apr.  26,  1915 — W  SIXTEENTH  AVE 
200  N  Balboa  N  25xW  100.  George 
Ryan  vs  Michael  Costello  and  Jos 
P   Feerick    $435 

Apr.  26,  1915— E  VALENCIA  185  N 
23rd  N  55xE  125.  Eureka  Sash, 
Door  &  Moulding  Mills  vs  Harriet 
M  Stevens,  Antonio  Locono  and 
Henry  C  Smith  (as  Loncono  & 
Smith)     $528.50 

Apr.  26,  1915— E  VALENCIA  280  S 
22nd  S  55xE125.  Roberts  Mfg  Co, 
$206;  Wedel  Elec  Co,  $280  vs  T 
Loncono  and  H  C  Smith  and  Har- 
riett M  Stevens  (widow) 

Apr.  26,  1915— N  TWENTIETH  25  E 
Collingwood  E  25xN  75.  J  Piconi  vs 
John  H  Palmer  and  Caroline  F 
Palmer  and  McCausland   Bi-os. $152.50 

Apr.  26,  1915 — NW  VAN  NESS  AVE  & 
Chestnut  N  365  W  145  N  90  W  115 
S  455  — ■  260.  Panama  Electric 
Lamp  Co  vs  Rex  Elec  &  Constr  Co, 
Arnold  E  Needham,  W  W  Perry, 
Edward  R  Eliasson,  Northwest 
Constr  Co,  American  Oriental  Con- 
cessions Co,  V  Cardashian,  Pana- 
ma-Pacific International  Exposition 
Co,  et  al    $764.05 

Apr.  27,  1915— SW  CHESTNUT  AND 
Van  Ness  Ave  W  120xS  50.  W  P 
Fuller  &  Co  vs  J  H  Murphy,  B 
Frankel,  Jacob  and  Rosa  Kessler 
and    Ella   Rohlfs $62 

Apr.  27,  1915 — NW  VAN  NESS  AVE 
and  N  Chestnut  N  365  W  145  N  90 
W  115  S  455  —  260.  George  A  Ap- 
plegarth  vs  V  Cardashian,  Ameri- 
can Oriental  Concessions  Co,  Pana- 
ma-Pacific International  Exposition 
Co,  Julia  Rossi,  Thos  N  and  Cathe 
Furlong,  Chas  Bone,  Jr,  Wm  H  Ir- 
vine, Maggie  and  Michael  Moosie, 
Carrie  E  Bridge,  S  Lazzarini,  P 
.Michaels,  Mary  Gissler,  Chas  Bone, 
Konrad    Jung,    Bothin    Real    Estate 
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Co,  F  C  Dowlintj,  Kiiiiiiu  S  \\  illard, 
Albert  Abrains,  Hugh  Farley.  E 
Ijjppi,  Rosina  Re,  Giovanni  Mag- 
giora,  Rosa  Del  Carlo,  James  Ven- 
aglia,  Bella  Maggiora,  Adele  Ven- 
aglia,  Laura  Delia  .Maggiora,  Or- 
lando Pia,  Linda  and  Ben  Lippi.  . .  . 
$1087.48 

Apr.  27,  1915— i>E  CHESTNUT  AND 
Fillmore  E  87-6xS  62-C.  Herbert  I 
Lauder  vs  Alpha  Realty  &  Holding 
Co,  Herman  Robson  and  H  H  Satt- 
ler    (as    Robinson   &   Sattler) ..  .$89.50 

Apr.  27.  1915— N  TWENTIETH  25  E 
Collingwood  E  25xN  7r>.  James 
Brown  vs  John  H  and  Caroline  F 
Palmer  and   McCausland   Bros. $107. 75 

Apr.  27,  1915 — SE  PIERCE  AND 
Chestnut  S25  E  110  N  25  W  to  beg. 
G  Sasso  vs  John  and  Christina 
Pa.ymiller     $536 

Apr.  28,  1915— EXPOSITION  SITE. 
Hooper  Lumber  Co  vs  Northwest 
Constr  Co,  Varham  Cardashian, 
Adj  High  Commissioner  and  Ex- 
ecutive Director  from  Turkey  to 
the  Panama-Pacific  International 
Exposition,  Ottoman  Empire  and 
Panama-Pacific  International  Ex- 
po.'^ition    Co $820.80 

Apr.  2S,  1915— NW  CHESTNUT  AND 
Van  Ness  Ave  W  250  N  425  E  250  S 
■125.  Clarkson  Dye  vs  American 
Oriental  Concessions  Co.  Panama- 
Pacific  International  Exposition  Co, 
Vahan  Cardashain,  Bothin  Real  Est 
Co,  A  .Abrams,  Hugh  Farley, 
lOmanuel  Lippi  et  al,  Rosina  Re, 
lOmma  .S  Willard,  Alaggiori  et  al, 
Vanaglia  et  al   $300 

.\pr.  27,  1915— E  COOK  261-4  N  Geary 
N  25-3xE  120.  W  H  D'Arcy  vs  M 
Hardy  and  Catherine  Dixon.  ..  .$65.80 

Apr.  29,  1915— SW  NIAGARA  89.58 
NW  Mission  NW  25xSW  80.  John 
J  .Mullins  vs  J  B  Woolfrey  and  L 
J   Roberts    $87.50 

Apr.  29,  1915 — SW  NIAGARA  89.58 
.NW  .Mission  NW  25xSW  80;  Blk  3. 
West  End  .Map  No.  1.  D  H  Rhodes 
v.s   Louis   J    Roberts $56.12 

Apr.  29.  1915 — SW  NIAGARA  AVE 
89.58  NW  Mission  NW  25xSW  80. 
Reinhart  Lumber  &  Planing  Mill 
Co  vs  Louis  J  Roberts  and  John  B 
Woolfrey  (as  Roberts  &  Woolfrey) 
Louis  J  and  Lavinia  Roberts  and 
John    B    Woolfrey    $154.92 

Apr.  29,  1915— EXPOSITION  SITE. 
White  Bros  vs  Northwest  Constr 
Co,  American  Oriental  Concessions 
Co,  V  Cardashian  and  Panama- 
Pacific  International  Exposition  Co 
$370.02 

Apr.  29,  1915— NW  VAN  NESS  AVE  & 
Chestnut  N  365  W  145  N  90  W  115 
.S  455  —  260.  D  O  Church,  $422.92: 
.McKeon  &  Mack,  $ir.84  vs  North- 
west Constr  Co,  American  Oriental 
Concessions  Co,  V  Cardashian,  Julia 
Rossi,  Panama-Pacific  Internation- 
al Kxpositlon  Co,  Thos  N  Furlong. 
Cath   Furlong  et  al    

Apr.  29,  1915— E  VALENCIA  185  N 
23rd  E  125xN  55.  Louis  Zimmer- 
man vs  Harriet  M  Stevens  and 
Henry  C  Smith $67 

\pr.  29,  1915— SW  NIAGARA  AVE 
89.58  NW  Mission  NW  25xSW  80. 
W  B  Campbell  vs  Roberts  &  Wool- 
frey  and    Louis   J    Roberts $88 

.*  r.  3n,  1915— S  JACKSON  100  W 
.iaker  W  31  S  127-8V4  E  25  N 
7-8>4  E  6  N  100.  .S  Petersen  & 
.•>  >n    v.s    Gwllyn    Jones $130.28 

Api.  30,   1915— E  COOK  264-4  N  Geary 
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N  Jj.vK  J  20.  The  Gi  eater  City  Lum- 
ber   Co    vs    Catherine    Dixon    and 

-Mark    Hardy    $92.40 

Apr.  30,  1915— NW  MARKET  AND  W 
ICast  N  to  S  Commercial  W  to  a  pt 
481-S  E  Drumm  S  59.9  E  45. S  N 
59.9  E  to  .Market  NE  to  beg.  L  Ph 
Bolander  and  E  L  Hallawell  (as 
Bolander  &  Hallawell)  vs  The 
Henry  Cowell  Lime  &  Cement  Co.. 

$34.60 

♦ 

RELEASE  OF  LIENS 


Wvdne.-;(la>'. 


-May 


i;u; 


SAN    FRANCISCO    COUNTY. 

Apr.  27,  1915— EXPOSITION  SITE. 
Hills  Bros  Co,  Wm  Matthews,  Union 
Floor  Co,  Wm  Matthews  to  Young's 
Restaurant  Co  and  Richard  Sinnott 

Apr.  28,  1915— E  JOICE  109  S  Sacra- 
mento S  28-6  E  70  N  30-6  W  10  S 
2  W  60.  Bennett  Bros  to  S  C 
Harshbarger     

Apr.  29,  1915— NE  FULTON  AND 
Fourth  Ave  E  31-3xN  95.  Chas  H 
Beckman  to  John  J  Sullivan  and 
L  C   Woolridge 

Apr.  29,  1915— NW  LOMBARD  AND 
Hyde  N  137-6  W  97-6  S  60  E  40  S 
20  E  10  S  15  E  5-10  S  42-6  E  41-8. 
J  Eric  Johnson  to  Francis  J  Sul- 
livan        ... 


OAKL.V>D  AXD  ALAMEDA  COUNTY. 

RT-ISTDENOE  —  2  story  and  base, 
fi'ame,  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Olin  .=?.  Grove  2911 
Telegraph  avenue,  Berkeley,  Owner. 
Matthew  Hunter.  The  dwelling  will 
be  erected  in  Eton  Court,  and  has  been 
designed  for  a  seven- room  house  with 
bath,  sleeping  porch  and  garage.  In- 
terior finish  will  be  of  pine,  elm  pan- 
els and  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
principal  room.s.  Plans  provide  for 
furnace  heat  and  open  fire  place.c 
Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  owner  is  taking  sub- figures.  Mr. 
Hunter  may  be  reached  at  his  place  of 
business  at  the  corner  of  Shattuck  and 
Woolsey  streets.   Berkeley. 

RE.=;iDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley.  .Mameda  Co., 
Cal.  Architect,  Olin  S.  Grove  2911 
Telegraph  avenue,  Berkeley,  Owner. 
Frederick  Townsend.  The  dwelling 
will  be  erected  in  Arlington  Oaks  near 
Berkeley,  and  has  been  designed  for 
an  eight-room  house  with  bath  .and 
.sleeping  porch.  .\  garage  will  also  be 
erected  on  the  property.  Interior  of 
the  dwelling  will  be  finished  in  pine 
with  elm  panels  and  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
he  open  fire  places  with  tile  or  brick 
mantels.  Tile  wainscot  will  be  used 
in  the  bath  room.  .\n  automatic  water 
heater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

REv<«lDKNCE  —  2  story  and  has., 
frame.  Cost  not  stated.  Berkeley. 
Alameda  Co.  Cal.  Architect.  N.  W. 
.•^haw.  3073  Bateman  street,  Berkeley. 
Owner,  Mrs.  A.  Cornell  Perdue.  The 
dwelling:    will    be    erected    on    Collesre 


avenue  near  .\lcatraz,  and  has  been 
designed  for  a  six-room  house  with 
bath  and  sleeping  porch.  Interior  fin-- 
i.sh  will  be  of  pine  and  redwood.  Hard- 
v.-ood  lloor.s  will  be  used  in  the  living 
loom,  dining  room  and  reception  hall. 
There  will  be  an  open  fire  place  in  the 
living  room.  Mantel  will  be  of  brick. 
Tile  wainscot  will  be  used  in  the  bath 
roorru  An  automatic  water  heater  is 
.specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
■>n  metal  lath.  Plans  are  complete 
and  figures  a>  e  now  being  taken  by 
the   architect. 

COAL  BUNKERS— Timber  constru.- 
tion,  $150,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  Western  Fuel  Co. 
What  is  to  be  the  largest  coal  bunkers 
on  San  Francisco  Bay  will  be  erected 
at  Howard's  Wharf  by  the  Western 
Fuel  Co.  A  lease  of  the  property  has 
been  negotiated  and  plans  have  been 
prepared  for  the*  construction.  A  large 
amount  of  special  conveyor  and  un- 
loading machinery  will  be  required. 
Figures  will  be  called  for  shortly  on 
the    work. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  Oakland,  Cal.  Archi- 
tects, Milwain  Bro-s.,  Delger  Bldg., 
Oakland.  Owner,  J.  E.  Dibert.  The 
dwelling  has  been  designed  for  a  nine- 
room  house  with  two  baths  and  sleep- 
ing porches,  and  will  be  eri^cted  on 
Belmont  near  Staten  avenue.  Interior 
of  the  house  will  be  finished  in  pine 
and  hardwood  with  white  enamel  in 
the  bed  rooms.  There  will  be  a  hot 
air  furnace  and  open  fire  places.  Man- 
tels will  be  of  tile.  Hardwood  floors 
will  be  u.sed  in  the  principal  rooms. 
Bath  rooms  will  be  finished  in  tile.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    now    being   taken. 

WAREHOUSE  STRUCTTURAL  STEEL 
— $14,406.  Oakland,  Cal.  Engineer, 
Harbor  Engineer,  Oakland  City  Hall. 
Owner.  City  of  Oakland.  Bids  were 
opened  at  the  Thursday  afternoon 
session  of  the  Oakland  City  Council 
for  furnishing  and  erecting  the  struc- 
tural steel  frame  for  the  one  story 
warehouse  to  be  erected  on  property 
parallel  with  the  quay  wall.  The  low- 
est bid  w'as  received  from  Dyer  Bros.. 
S.  F.,  for  $14,406,  and  they  will  prob- 
ably be  awarded  the  contract.  Four 
bids  in  all  were  received.  A  complete 
list  of  these  figures  will  be  found 
under  the  heading  of  Oakland  and 
-Mameda  County   in  this  issue. 

LOIXJE  HALL  ALTERATION  —  2 
story  and  base,  frame,  $2,500.  Ala- 
meda, .Mameda  Co.,  Cal.  Architect, 
Paul  Dufur,  300S  San  Jose  avenue,  Ala- 
meda. Owners.  Knights  of  Columbus. 
A  large  two-story  and  basement  frame 
dwelling  located  at  2152  Clinton  ave- 
riue  will  be  altered  into  lodge  rooms. 
The  work  will  consist  of  tearing  out 
the  present  partitions  on  the  second 
floor  and  altering  the  same  into  lodge 
rooms.  Included  in  the  work  will  be 
new  interior  finish,  plumbing,  electric 
work  and  heating.  The  organization 
also  intends  to  build  several  small 
bath  houses  at  the  wharf.  PlaMS  are 
now  being  prepared  and*  bids  will  be 
called   fo*-  shortly. 

HOTEL  ALTERATION  AND  ADDI- 
TI<")N — 5  story  and  base,  brick,  $14,000. 
Berkeley,   Alameda   Co.,   Cal.   Architect. 
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Eugene  K.  Martin,  2192  Shattuck  ave- 
nue, Berkeley.  Owner's  name  with- 
held. The  present  five-story  and  base 
office  building'  located  on  the  east  side 
of  Shattuck  avenue  between  Center 
and  Addison  streets  will  be  altered 
into  a  modern  hotel.  Besides  the 
usual  interior  fini.sh  work,  plumbing, 
electric  work,  painting  and  heating, 
the  work  will  include  the  installation 
of  an  aulomatic  elevator.  Exterior 
brick  work  and  marble  bases  will  be 
required.  Plans  are  complete  and  fig- 
ures  are   now   being   taken. 

SCHOOIv — 1  stoi-y  and  base,  frame, 
$;!T,000.  Berkeley,  Alameda  Co.,  Cal. 
Aichitects,  Coxhead  &  Coxhead, 
Hearst  Building,  San  Francisco.  Own- 
ers, City  of  Berkeley.  The  building 
will  be  erected  on  property  bounded 
by  Rose  sti'eet,  Shattuck  avenue.  Vine 
and  Walnut  streets,  and  has  been  de- 
signed to  contain  six  rooms  and  audi- 
torium. Interior  will  be  finished  in 
pine  throughout.  Maple  floors  will  be 
used  in  the  class  rooms  and  audito- 
rium. A  central  heating  system,  prob- 
ably steam  heat  with  an  oil  burning 
furnace  will  be  installed.  Modern 
school  plumbing  and  vacuum  cleaning 
are  specified.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  figures  are  now  being  taken.  Bids 
will  be  opened  on  May  18th  at  10  a.  m. 
Separate  figures  are  being  called  for 
on  the  general  contract  and  the  heat- 
ing   and    ventilating. 

STORES — 1  story  and  base,  frame, 
$'i,000.  Berkeley,  Alameda  Co.,  Cal. 
.\ichitect,  Frank  Ernsberger,  624.5  Col- 
Kge  avenue,  Berkeley.  Owner,  H.  E. 
I  handler.  The  building  will  be  erect- 
id  at  the  corner  of  Ashby  and  Grove 
.•streets,  r.nd  has  been  designed  to  con- 
tain four  small  stores.  Interiors  will 
be  finished  in  pine.  Patent  store 
fronts  are  specified.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being   taken. 


Bnildlu?  Contracts   Awarded. 


Oakland. 

No.  Owner.                     Contractor  Amt. 

767  Ruby     Hill      Bruce  3625 

768  Alta    Pdmnt    Land .  .  T.,arson  5650 

769  Ormsby Rogers  1050 

770  Drum      Palmer 

774  Legris    Legris  ISOO 

775  Frick     Alder  1900 

776  Coxon      Johanson      400 

778  Goldstone     Leiter  4125 

779  Smith     Reed  2775 

781  Cullen    Peppin  3750 

782  Hearst Bruce  5650 

783  White     Walsh  450 

784  Machek    Phillips  475 

785  McLain     Laughland  400 

786  Mercido     Allen  400 

787  Dorsch     Shrader  400 

788  Padweris     Molmos  500 

789  Clyde     Clyde  8000 

790  Petersen     Petersen  1800 

791  Caspar    Brown  1850 

792  Oakland     Nielsen  8552 

794  Strang     Strang  2500 

795  Cox      Nichols  1950 

797      Central   Svgs    Rudgear  8970 

800  Haagenson     Okd    Bldg  2000 

801  Lee      Field  1375 

S02      Butler     Nichols  750 

803  Hoist     Ericksen  1000 

804  .Maginnis     Owner  9000 

805  Button      Button  2500 

806  Claremont     Mason  4000 

FKA.ME    I)WKLT.,ING 

(767)      THREE     MITRES    E    OF    PLEAS- 

anton.     All  Work  for  two  story  frame 

dwelling. 
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Owner .....  .The     Ruby   Hill     Vineyard 

Company. 

Architect  . .  .None. 

Contractor.  .C.  A.  Bruce,  Pleasanton. 

Filed  Apr.  24,  '15.     Dated  Apr.  23,  '15. 

Rough   rafters   in  place Vi 

Inside    plastered    H 

Completed      H 

Usual    35   days 14 

TOAL    COST,     13625 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


FRAME    DWELLING 

(768)  LOTS  71  AND  70,  except  ptn 
lying  E  of  line  parallel  to  E  boundry 
line    Lot    70    and    distant    at    L    25    W 

therefrom    ,    Oakland.      All    work 

for  two-story  frame  dwelling. 

Owner Alta     Piedmont     Land     Co., 

Oakland       Bank    of       Svgs. 
Bldg.,    Oakland. 
Architect  ...    H.    H.   Gutterson,   80   Post, 

San    Francisco. 
Contractor .  .B.     G.     Larson     and     C.     A. 
Anderson,  2276  Union,  S.  F. 
Filed  Apr.   23,  '15.     Dater  Apr.  20,  '15. 

Frame    up    V4 

Brown    coated    V4 

Completed    and    accepted V4 

Usual    35    days Vt 

TOTAL  COST,  $5650 
Bond,  $2825.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  105  days.  Forfeit, 
$5.       Plans     and     specifications     filed. 


DWELLING 

(769)  NO.  816  FtJRTY-FOURTH,  Oak- 
land. All  work  for  one-story  four- 
room  dwelling. 

Owner .....  .Edgar       L.       Ormsby,        39 

Monte    Vista    Ave.,    Okd. 

.Architect  .  .  .None. 

Contiictor.  .Chas.     Rogers,     5426     Boyd 
Ave.,  Oakland. 

Filed   Apr.   23,  '15.     Dated  Apr.   19,  '15. 
Owner    pays      bills    upon      being 

presented      

TOTAL  COST,   $1050 

Bond.   none.      Limit.    60   days   after   Apr. 

20.      Forfeit,    $5.      Plans    and    specifica- 
tions   filed. 


STATE   HIGHWAY 

(|770)  BRIDGE  56.96  near  Altamont 
from  survey  station  311  plus  34  to  323 
plus  00  and  Nickerson  Road  from 
survey  station  0  plus  00  to  station  5 
plus  00.  All  work  for  construction  of 
State   highway. 

Owner Frank   G.    Dunn   &   Warren 

Olney     Jr.,     (receivers     for 
property      of    W.    P.      Rail- 
way),   Mills    Bldg.,   S.    F. 
Architect  .  .  .None. 

Contractor.  .S.    H.      Palmer    and    A.      D. 
McBryde     (Palmer     &     Mc- 
Bryde),     Hooker    and    Lent 
Bldg.,   San   Francisco. 
Filed  Apr.  23,  '15.     Dated  Apr.  20,  '15. 

Excavation   from  cut 60c  cu   yd 

Excavation     from     other     borrow 

pits    40c  cu  yd 

Laying    30    inch    galvanized    iron 

pipe    $1.00    lin    ft. 

.Mixing  &  placing  concrete.  .$10  cu  yd 

Completed     75% 

:!<;    «l:i.vs    Jiff  or 25% 

TOTAL    COST,    $ 

Bond,    none.      Limit,    60    days.      Forfeit, 
none.       Plans    andspecifications    filed. 
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BRICK   ICE   WAREHOUSE 
(773)      SW      THIRD      AND      JACKSON, 
Oakland.      One-story   brick    ice   ware- 
.  house. 

Owner Wemmer      &      Simons,    422 

11th,  Oakland. 
Architect  ..  .Wm.     Wilde,     1725     Broad- 
way,   Oakland. 
Day's  work.  COST,   $900 


DWELLING 

(774)      S   FORTY-FIFTH      100    E      Mar- 
ke,  Oakland.     One-story  5-room  dwlg 

Owner L.   H.   Legris,  612  44th,  Okd 

Architect  .  .  .None. 

Day's    work.  COST,    $1800 


DWELLING 

(775)      E     SIXTIETH     230     N     Foot     Hill 
Blvd.,    Oakland.        One-story      5-room 
dwelling. 
Owner W.    P.    Frick,     1306     Broad- 
way,   Oakland. 
Architect  .  .  .None. 

Contractor.  .A.    Alder,    2487    6Jnd    Ave., 
Oakland.  COST,  $1900 

DWELLING 

(778)  N  LAKE  PARK  90  W  Rand  Ave. 
being  Lot  121  Map  Piedmont-by-the- 
Lake,  Oakland.  All  work  for  two- 
story  dwelling. 

Owner Grace    V'.   Goldstone. 

Architect  ..  .Edgar      A.    Mathews,       251 
Post,    San   Francisco. 

Contiactor.  .E.    T.    Leiter    &    Sons,    3601 
West,    Oakland. 

Filed  Apr.  26? '15.     Dated  Apr.   24,  '15. 

Frame    up' $   461 

Ready    for    plaster 1200 

Standing  finish   2nd  story  on....      400 

Completed   and   accepted 1032 

Usual    35   days 1032 

TOTAL  COST,   $4125 

Bond,   none.      Limit,    lOn   days.     Forfeit, 

none.      Plans   and    specifications    filed. 


FRAME   DWELLING 

(779  LOT  19  BLK  17  Thousand  Oaks 
Tract,  Oakland  Tp.  All  work  for  two 
story   frame  dwelling. 

Owne Henry    A.    F.    and    Henrietta 

Smith,    1724      Hearst     Ave., 
Berkeley. 

Architect  .  .  .None. 

Contractor.  .G.  G.  Reed,  681  62nd,  Okd. 

Filed    Apr.    26,    15.      Dated   Apr.   24,    15. 

Frame    up    1^ 

Plastered     1^ 

Comrvleted   and   accepted 14 

Usual     35    days 1^ 

TOTAL  COST,   $2775 

Bond,    none.      Limit,    150   days.      Forfeit, 

$1.      Plan.s    and    specifications    filed. 


FRA.ME  DWELLING  AND  GARAGE 

(781)  X\V  TWENTY-EIGHTH  AND 
nth  Ave  50x131,  Oakland.  All  work 
for  two-story  frame  dwelling  and 
garage. 

Owner Thomas    and    Milly    Cullen, 

Oakland. 

Architect  .  .  .None. 

Contractor.  .J.    B.    Peppin    Jr.,    San    Le- 
andro. 

Filed   Apr.   26,   '15.      Dated   Dec.   9,   '14. 

Frame  up  and  enclosed y^ 

Brown    coated    1/^ 

Completed    1^ 

Ilsiia I    35   days 1/ 

TOTAL  COST,  $3750 

Bond,    none.      Limit,    60    days.      Forfeit, 

$10.      Plans   and    specifications,    none. 


1 
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Wednesday, 


May 


5.        1915. 


Structural  Steel 
Contractors 

Works  at 

HA.RRISOIM  ST., 

bet.  8tti  &L  9tti 

San  Francisco 

Xeleptione   IVlarKet  337 


KK.\.\li:    1)\\  KIJ.l.NC 

(TSJI    KSTATK  OF  MRS.   V.   A.  HEARST 
known    as   The    Hacienda   near   Pleas- 
anton.       All     work       except       electric 
wiling?  and   fixtures,  furnace  and   fin- 
ish liardware  for  one-story  and  base- 
iiMiil    frame    dwelling. 
i)uiur .Mrs.   P.  A.   Hearst  by   Rich- 
ard A.  Clark. 
Architect  .  .  .Geo.      F.       Kincaid       (non- 
certificated),    Hearst    Bldg., 
San    Francisco. 
Conirat-tor.  .Charles    A.     Bruce,     Pleas- 

anton. 
Filed   Apr.   24,   15.      Dated   Apr.   22,  '15. 

Frame    i:p    U 

Hrown   coated    % 

Completed    and    accepted V4, 

Usual    35   days 14 

TOTAL  COST,  '5650 
1  ond,  $2S50.  Sureties,  Jas.  R.  Cruik- 
shank  and  Dr.  C.  A.  Cas.  Limit,  90  days 
Forfeit.  $10.  Plans  and  specifications 
filed. 

REPAIRS 

(7S3)      XE       TWENTY-FOURTH       AND 
Magrnolia,  Oakland.      Repairs. 

Owner L.    S.    White,       939       Grove, 

Oakland. 
-Architect  . .  .None. 
Contractor.  .Walsh    &    Rodgers. 

COST,    $450 


ALTERATIONS 

(TSn      NO.        1.''.24        THIRTY-FOURTH, 
Oakland.      Alterations. 

Owner Mr.    Alachek,    Premises. 

Architect  .  .  .None. 

Contractor.  .A.    Phillip.s,      2S31       Helen, 
Oakland. 

COST.   $475 


A  I. Ti:  RATIONS 

(Ts.-,)      NO.   2SI1    RROADW.VY,   Oakland. 
Allerations. 

Owner I.   F.   .McLain,   2."ith   St.   near 

Rroadway,   Oakland. 
.\rrlii(ec-t  .  .  .None. 

Contractor.  ..lohn  Laughland,  .'.T.i  Belle- 
vue    .\ve.,    Oakland. 

COST.    $400 


ALTERATIONS 

(7sr,)      NO.     092       TWENTY-SEVENTH, 
Oakland.      Alterations. 

Owner Mr.s.    Mercido.    Premises. 

Architect  .  .  .None. 

Contractor..!..  W.  Allen,   .".■)21    Marshall, 
Oakland. 

COST,    $400 


ALTERATION.-^ 

(7S7)      NO.     1307     WASHINGTON,     Oak- 
land.     Alterations. 

Owner Chas.    Dorsch. 

Architect  . .  .None. 

Conf  rnotor.  .  J.     F.     .^IhhIii       ■.20     Ifith. 
Onklan.i 

'  (».ST,    $400 


.\LTI':UAT1U.\S 

(7S.S)      NO.    1046   FIFTH  AVE.,  Oakland. 
-Mterations  and  repairs. 

Owner Dion  V.   Padwveris,  Prem. 

Architect  .  .  .None. 

Contractor .  .S.  Molmos,  San  Francisco. 
COST,    $500 


APARTMENTS 

(7S9)  E  THIRD  AVE  SO  S  E-14th, 
Oakland.  Two-story  16-room  apart- 
ments. 

Owner Clyde   Improvement   Co. 

-Architect  ..  .Rousseau  &  Rousseau,  110 
Sutter,  San  Francisco. 

Day's    work.  COST,    $8000 


DWELLING 

(791)  NE    EIGHTH    AVE    AND    E-23D, 
Oakland.      One-story    5-room   dwlg. 

Owner Anne   C.    Petersen,    1200    E- 

24th.  Oakland. 
Architect  . .  .None. 
Contractor.  .Chas.  Petersen,  1200  E-24th 

Oakland. 

COST,    $1S00 

DWELLING 

(792)  E   KENNEDY     300     N  Dennison, 
Oakland.      One-story    5-room    dwlg. 

Owner .  .M.    Caspar,       1920       E-14th, 

Oakland. 
.Architect  . .  .None. 
Contractor .  .Joe      Brown,    1S47      E-14th, 

Oakland. 

COST,    $1850 


SCHOOL 

(792)      S\V    PERRY   AND   VAN   BUREN, 
Oakland.      Two-story   6-room   school. 

Owner City   of  Oakland. 

Architect  ..  ..Julia     Morgan,     Merchants' 

Exchange   Bldg.,   S.   F. 
Contractor.  .J.    C.    Nielsen,    S49    Athens 
Ave.,   Oakland. 

COST,   $8532 


DWELLING 

(794)      SE      E-THIRTY-EIGHTH      AND 

Ardley,    Oakland.      Two-story    6-room 

dwelling. 

Owner V.    N.      Strang,     1521       9th, 

Alameda. 
.\rchitect  .  .  .None. 
Day's   work.  COST,    $2500 


DWELLING 

(795)      S  DA.MUTH  320  E  Fruitvale  Ave 
Oakland.      One-story    5-room    dwlg 

owner Cox   &   Nichols,   1719   Castro 

Oakland. 
Architect  .  .  .None. 
Da.\'.<?    work.  COST,    $1950 


ORNA.MENTAL    IRON    WORK 

(797)  NE  FOURTEENTH  &  BROAD- 
wny,  Oakland.  Ornamental  Iron  for 
alttTatioii.>.   to   bank    building. 

Owner Central    Savings    Rank. 

Architect  ..  .n.  C  McDougall,  Sheldon 
Hldg..  San  Francisco. 


Contractor.  .Rudgear-Merle  Co.,   Bay  & 
Stockton,     San     Francisco. 
Filed  Apr.  28,  '15.     Dated  Apr.  19,  '15. 

Once     a     month 75% 

Usual    35    days 25% 

TOTAL  COST,    $8970 
Bond.     $4  500.       Sureties.    A.    and    R.    A. 
Sbarboro.       Limit,     55     days.       Forfeit, 
•>li''/.      Plans    and    specifications    filed. 
.>^TORES 

(799  SW  FORTY-SECOND  &  BROAD- 
way,  Oakland.  One-story  3-rooin 
stores 

Owner Miss   Mahoney. 

-Architect  .  .  .None. 

Contractor .  ..lones    Bro.?.,     5?. '9    Lawton 
Ave.,   Oakland. 

COST,    $2330 


DWELLING 

(SCO)      E     WOODRUFF     300 


N     E-JCth.  « 


Oakland.      One-story    5-rooia    dwlv. 
Owner....      H.    O.    Haagenson. 
-\rclMt-ect  .  .  .None. 

Contractor .  .Oakiand    Bldg.    Co.,    Secur- 
ity   Bank    Bldg.,    Oakland. 
CO.-'T,    $2000 

ALTERATICNJ 

(801)      NO.    2265   BROADWAY,   Oakland. 
Alter  garage. 

Owner Don    Lee    Garage,    Prem. 

Architect  .  .  .None. 

Contractor.  .Fred     H.     Field,     KentHeld. 
COST,    $1375 


AVE. 


ALTERATIONS 

(802)      NO.     635     EL       DORADO 
Oakland.      Alterations. 

Owner F.    M.    Butler,   Premises. 

-Architect  ...G.  E.  McCrea,   1st  National 

Bank    Bldg..   Oakland. 
Contractor.  .Leo        L.        Nichols,        1764 
Broadway,  Oakland. 

COST,    $750 


-ADDITIO.X 

(803)      NO.    4731    CLE.MENT.      Oakland. 
Addition. 

Owner P.    M.    Hoist,    Premises. 

Architect  .  .  .None. 

Contractor .  .L.    Ericksen,      729      Apgar, 
Oakland. 

COST,    $1000 


DWELLING 

(804)      E    LUSK      50    N    41st,      Oakland. 
One-story  4-room  dwelling. 

Owner John    -Maginnis,     1 663     14th, 

Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $1000 


DWELLING 

(805)      W   HILLEGASS   70   N   62nd,  Oak- 
land.     One-story    6-room   dwelling. 

Owner I.    W.       Button,    347      6  5rd. 

Oakland. 
-Architect. .  .None. 
Day's    work.  COST,    $2500 


ALTERATIONS 

(808)      NE   THIRTY-THIRD   &   GROVE. 

Oakland.       .Alter    two-story    dwelling 

Into    four    apartnients 

Owner Judith    Jjamoureaux,    Prem. 

-Architect  .  .  .  None. 

Contractor.  .H.     N.  Turrell,  841   Walker 

.Ave.,    Oakland. 
Filed  Apr.   30,  "15.     Dated   Apr.   27,  '15. 

Ist   day   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST.  $3150 
Bond,  $1575.  Surety,  Maryland  Casualty 
Co.  Limit.  SO  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


Wednesday,       May       5,       1915. 
BUILDING   CONTRACTS 
Berkeley. 

No.  Owner                     Contractor  Amt. 

772  Monzi     Fleische  2000 

773  Wemmer     Simmons  900 

777      Madsen    Smith  2300 

780      Aclieson    Arlett  2445 

796     Aclieson     Franks  4400 

798  Koenig     Ericsson  1850 

799  Mahoney     Jones  2350 

807      Mathewson      Owner  2500 

S08     Lamoureaux     Turrel  3150 

ADDITION 

(771)      SW  LINDEN   AVE   &   WEBSTER 
Berkeley.      Addition. 

Owner Mrs.      Lucas,    2968      Linden 

Ave.,   Berkeley. 
Architect  .  .  .None. 

Contractor.  .Darrow      Merkle     Co.,   2711 
Russell,  Berkeley. 

COST.    $400 


DWELLING 

(772)      W  BONAR  165  S  Channing-,  Ber- 
keley.     One-story    5-room    dwelling. 

Owner M.    Monzi,    1256    67th,    Okd. 

Architect  .  .  .None. 

Contractor.  .Chas.    Fleische,    2032    Ban- 
croft, Berkeley. 

COST.   $2000 

ADDITION 

(776)      S  VIRGINIA  300  W  Le  Roy  Ave., 

Beikeley.      Addition. 
Owner G.      Coon,      2522      Virginia, 

Berkeley. 
Architect  .  .  .None. 
Contractor.  .Gustaf  Johanson,  1811  Rose 

Berkeley.  COST,   $400 


DWELLING 

(777)     E  BONITA  50  S  Rose,  Berkeley. 
One-story    6-room    dwelling. 

Owner Eliza  M.   Madsen. 

Architect  .  .  .None. 

Contractor.  .  O.  G.  Smith,  4402  Brookdale 
Ave.,    Berkeley. 

COST,  $2300 


BRICK    AND    STEEL   STORE    BLDG. 

(780)  NW  UNIVERSITY  AVE  AND 
Home,  Berkeley.  Common  brick 
work,  pressed  brick  and  coinmon 
brick  work  for  wall  and  footing  of 
adjoining  building  for  one-story  and 
basement  brick  and  steel  store  bldg. 

Owner W.  J.  Acheson,  Berkeley. 

Architect  ..  .James    W.    Plachek,    Ache- 
son  Cldg.,  Berkeley. 

Contractor.  .Arthur  Arlett,   461   Market, 
San   Francisco. 

Filed  Apr.  26,  '15.     Dated  Apr.   20,  '15. 
On    1st  and   15th   of  each   month     7o% 

Usual    35    days 25% 

TOTAL  COST,    $2445 

Bond,  none.     T.,imit,  as  soon  as  possible. 

Forfeit,    $1.       iMans    and    specifications, 

none. 


CONCRETE    WORK 

(796)  NW  COR.  UNIVERSITY  AVE 
and  Home,  FJcrkeley.  Concrete  work 
for  one-story  brick  and  steel  store 
building. 

Owner W.  J.  Acheson,  Berkeley. 

Architect  ..  .James    W.    Plachek.    Ache- 
son Bldg..   Berkeley. 
Contractor.  .H.    E.    Franks.    2709    McGee 

Ave..  Berkeley. 
PMled  Apr.  28.  '15.     Dated  Apr.   24,  '15. 
1st   and    15th    of   each    month...      75% 

Usual    35    day.s 25% 

TOTAL  COST.    $4400 
Bond,    $22(10.       Sureties.    P.    H.    Franks 
and      Swift   &    Wilcox   by   W.   J.     Swift. 
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Limit.  10  days.     Forfeit,  $10.     Plans  and  Lanes  Tract.  Okd.     William  H  Sims 

specifications,  none.                                       ,  to  whom  it  may  concern.  Apr.  21.  1915 

Apr.     22,     1915— N     CHANNING     WAY 

DWELLING  ]u    from    E    line    McKinley    Ave    E 

(798)      E    WALKER    100   S   Derby.    Ber-  32xN    120,    Bkly.      James    W    Krafft 

keley.      One    and    one-half-story    six-  to  whom  it  may  concern  .Apr.  22,  1915 

room  dwelling.  Apr.    22.    1915— PTN    LOTS    7    AND    8 

Owner Max      Koenig.       444       11th.  Blk   21   Map   Northbrae.   Bkly.     CE 

Berkeley.  Sinclair    to    whom    it    may    concern 

Architect  ...None.  ^oril    20.    1915 

Contractor.  .Carl    Ericsson.      1200      Ma-  Apr.     23.     1915— ASHMONT     AVE     at 

sonic    Ave..    Berkeley.  ^or.   Lots   98   and    206   NE   on   curve 

COST.     $1850  Jo    right    116.24    NW    150    W    109.36 

r.vK.^TTTXT^  ^W    93.90   SE    181.31   NE    136.16.   Okd. 

DWELLING  .             T   T       1          ^       T   T-.   X-,. 

(806)  N    TUNNEL      ROAD       392.76    W  Anne  J  Larkey  to  J  F  Dmg^U.  .  ^    _ 

Alvarado  Road.  Berkeley.     Two-story  Apr.' 24! 'igis-W '20 'lOt'  iV  AND  V 

S-roorn    dvvelhng.  <•  ^   i-> 

Owner Claremont    Land    Co..     2045  'i'   ^^^   ''   ^"^  "^"   ^^'^   ^°-   ^  ^ub- 

Shattuck   Ave.,    Berkeley.  division     of    ptn     Central     Oakland 

Architect  ...W.   H.  Ratcliff  Jr.,   1st  N.a-  ^'''^''^-    ^    °^    Telegraph    Ave..    Okd. 

tional   Bank   Bldg..    Bkly.  ^'*'   ^   Montgomery  to   whom   it  may 

Contractor.  .Mason-McDuffle    Co.,    Addi-  concern Apr.    15,    1915 

son    &   Shattuck,    Bkly.  "^P^-    26.    1915— SE   JAYNE   &   McGEE. 

COST,   $4000  Berkeley.         Dorothy    D    Anloff      to 

whom  it  may  concern.  .  .  .Apr.  26,  1915 

DWELLING  Apr.    27.    1915— PTN   LOTS   82.    83   AND 

(807)  SE  la  LOMA  &  BUENA  VISTA  ^4  Blk  7  Map  Havenscourt.  Han- 
Way.  Berkeley.  One  and  one-half-  "^h  Bellefontaine  to  A  J  Bellefon- 
story   five-room  dwelling.  taine    April  20,   1915 

Owner R.    H.    and    G.    H.    Mathew-  Apr.     28,     1915— NE    QUIGLEY     173.34 

son,  2560  Buena  Vista  Way,  ^W    High    NW    35xNE    119.59,    Okd. 

Berkeley.  C  W  Glanz  to  whom  it  may  concern 

Architect  ..  .B.  R.  Meybeck.  La  Loma  &  April    27,    1915 

Buena   Vista,   Berkeley.  Apr     29,     1915— LOT       13     Map       Boyd 

Contractor.  .R.      H.      Mathewson,      2560  Place,     Bkly.       Rosina     B     Rose     to 

Buena  Vista  Way,  Berkeley  ^^'   Helms Apr  26,   1915 

COST,    $2500  Apr.    29,    1915— S    52    LOTS    7    AND    8 

Blk    21    Map    Northbrae,    Bkly.  C    E 

Alameda.  Sinclair  to  whom  it  may  concern.. 

*  April    29.    1915 

INo.         0»vner                       Contractor     Aiut.  Apr.    29.    1915— N    TWENTY-EIGHTH 

■  and   W   11th   Ave   50x131,   Okd.  Thos 

793     Cole     Kopf        1200  and   Milly   Cullen   to   J  B  Peppin   Jr 

DWELLING  ^      .,    27     1915 

(793)      W  NASON   512-6  N  Buena  Vista.  Apr.    30.    1915— W      RAWSON      So'     N 

Alameda.      One-story   5-room   dwlg.  ^rask.    Okd.      Rosa    B    Tremble    by 

^^^^"•^'- ^^^""^  T.  Cole.  703  Syndicate  ^  h  Tremble  to  whom  it  may  con- 

.      u-                 m'^^"    °^^^'^""^-  cern    April    2S.    1915 

Architect  ..  .None.  Apr.    30.-  1915— LOT   25   AND  SW   121/2 

Contractor.. B.    F.    Kopf.    3200    Fernside  ^ot    24    Blk      9    Map    Key      Route 

Blvd..    Alameda  Heights,  being  No.  3874  Magee  Ave. 

COST,    $1.00  Okd.       Joseph     and     Mary     Flittner 

♦ to   whom   it   may  concern 

COMPLETION  NOTICES.  April   23.   1915 

Apr.   30.  1915— LOT  36   BLK  4   Melrose 

ALAMKOA  COUNTY  Heigts,   Okd.      H  F   Tillman   to   T  S 

Peterson April     10,     1915 

Apr.    -6,    1915— LOT    2    BLK    "C"    Map  -# 

4th   Avenue  Terrace.   Okd.     Paul   E 

Woodburn    to    w.iom    it    may    con-  LIENS    FILED. 

cer-i April     16.     1915  

al.Aj>ie:da   county. 

Apr.    17.    1915— NW    WALNUT   AVE    &  

Lilac,    being    Lot    20    Blk    5    Brook-  ,^p^      ^^^     1915— SW     HIBBARD     AND 

dale   Terrace.   Okd.      Robert   Davies  ^^^^^  y.^^^  ^^^  ^   ^33,^    ^    ^^^  ^ 

to    O   G   Smith Apr.    12.    1915  33^     e    36    N    100    E    72.    Ala.      J    F 

Apr.    17.    1915-PTN    LOTS    8    AND    9.  ^,,^^   (National  Roofing  Co).  $32.50; 

Peralta    Heights   Tract    on    Cor.    E-  j^,^^    p    Maxwell     (Maxwell    Hard- 

'^'o  ^"n   "n^y  n""',r^  V,       ^7f  ^^^«   C«>'   ?^0-52   vs   W   T.   Ella  and 

fZI''''-nnS''l.TT...  Carola    Hess.    Fred      Hess    Jr.    Ella 

to    Edwin    C    (jraff.           .Apr^l6,    1    15  ^j^p.^^_    ^    ^    ^^^^^_    ^^.^^^^^    ^    ^ 

Apr     21,    1915-LOT      19       BLK         B  ^^^^^_    j^,^^    ^^^    ^^^^.^   ^^^   ^^^^ 

Claremont   Court,   Bkly.     L  R  Mar-  ^,^^j   Richard   Doe    

ken    to   C   M   Blabon....Apr.    16,    1915  ,^         ^       1915-LOT    81    Searls    Tract, 

Apr.  21,  1915-NW  45  LOT  3  BLK  -'A"  qj^^       ^^^^   Dalgleish  vs  Olif  Till- 

Map    Piedmont    Vista    Tract.    Pied-  ,„^,^  ^^^  ^  S   Peterson $32.50 

mont.      Wm  H  Hoyt  to  E  Lundberg  Apr.   1 4.   1915— S  40  LOT  134  Fruitvale 

April   8.    1907    (as  recorded)  ^dd'n   Tract.    Okd..    $64.87. 

Apr.     22.     1915— LOT       6       BLK       "B"  g    oq    lqT    136    and    N    20    Lot    135. 

Amended     Map     Christiana       Tract.  Fruitvale    Add'n   Tract,    Okd.,    $58.62. 

Bkly.      Carl    Ericsson    to    whom    It  n  40  LOT  137,  Fruitvale  Add'n  Tot. 

may    concern Apr.    22,    1915  Okd..    $57.62. 

Apr.    22.    1915- LOT   8    BLK    1.    Colusa  LOT     139,     Fruitvale     Add'n     Tract. 

Ave  Ext.  Bkly.   J  S  Hanson  to  Fred  dkd.,    $14.90. 

E  Bailey  and  C  G  Betz..Apr.  21.  1915  LOT     138.     Fruitvale     Add'n     Tract, 

Apr.  22.   1915— S  2  LOT  23  and  all  Lot  Okd..    $56.19. 

22  and  N  11   Lot  21   Map  Holway  &  Apr.    15,    1915— NE    FIFTY-FIFTH    & 
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Telegraph  Ave  N  25xE  100,  Okd. 
t?iIvano  Bognasco  vs  First  Cavalli, 
J   Gallo  and   First    Mulvihill $24.50 

Apr.  16,  1915— N  FORTY'-THIRD 
1S0.26  K  Grove  E  30xN  91.25,  Okd. 
J  D  McTeer  vs  Alfred  Olson  and 
William    Williams     $22.30 

Apr.  27,  1915 — E  JAMES,  bet  Hudson 
and  Clifton,  being  No.  5352  James, 
Okd.  Piedmont  Electric  Co  v.o  C  H 
Harwood     $12.05 

Apr.  22,  1915— LOT  20  BLK  3  Map 
Key  Route  Ileight.^,  Okd.  .Melrose 
Lumber  &  Supply  Co  vs  Boulevard 
Land  Co  and   Amos  S  Draa.      .$196.20 

Apr.  30.  1915- LOT  36  BLK  4  Map 
Melrose  Heighi.s,  Okd.  Walter  F 
Lloyd  (Boulevard  Mill  &  Lumber 
Co)  v.s  T  S  Peterson,  C  D  Farquer, 
J  A  Smilie,  George  F  Meredith,  T 
(•  Martens,  R  C  Blackmar,  F  H 
Lowell,  Julia  M  Hershiser,  The 
Talcott  Land  Co  and  John  Doe 
llait.stcin     $200.90 

.\l)r.  2!),  1915— PTN  LOT  4  BLK  8, 
.Map  Weston  Tract,  being  Nos. 
40S0-S2  Broadway,  Okd.  Joseph  D 
Bell  (Bell's  Wall  Beds)  vs  Leo  L 
Nichols  and   Mary   Grace   Dwyer..$94 

Apr.  29.  1915- S  40  LOT  4  BLK  H  Map 
Weston  Tract,  Okd.  Panama  Lum- 
ber &  Mill  Co  vs  Mary  Grace 
Dwyer   and    Leo   L   Nichols.  ..  .$263.17 

Apr.  28,  1915 — S  40  LOT  4  BLK  "H" 
Map  Weston  Tract,  Okd.  J  A  Mc- 
Keever,  $270;  The  California  Door 
Co,  $92.30;  John  P  Maxwell  (Max- 
well Hardware  Co),  $117.25;  Ber- 
keley Electrical  Co,  $87  vs  Mary 
Grace    Dwyer   and   Leo   L   Nichols.  . 

Apr.  27.  1915— S  E-TWELFTH  100  E 
39th  Ave  E  35xS  100,  Okd.  Cali- 
I'ornia  Standard  Planing  Mill  Co 
vs   J    H    Rackerby $240.74 


S.\>  .lost  AND  THE  S.VMA  CLARA 
VALLEY 

RKSIDENCK  AND  STAl'.LK— 2  .story 
and  base,  reinforced  concrete.  Co.st 
not  stated.  Ilillsborough,  San  Mateo 
Co.,  Cal.  Architect,  Willi.>;  Polk, 
Hobart  Bldg..  S.  F.  Owner,  W.  B. 
Bourn,  President  of  the  Spring  Valley 
Water  Co.  The  dwelling  will  be  erect- 
ed on  a  large  estate  near  Hill.sborough. 
Beside  the  dwelling  there  will  be  ex- 
tensive stables,  conservatory,  out 
houses  and  other  buildings.  Construc- 
tion will  be  of  reinforced  concrete. 
The  design  will  probably  be  in  the 
Clas.sic  style.  No  details  as  to  ar- 
rangement and  construction  have  been 
made  public.  Fuither  mention  will  be 
made  of  the  work  as  the  plans  pro- 
gress. It  is  reported  that  Mr.  Bourn 
has  .-^pent  in  the  neighborhood  of  $100,- 
ooii   on   the  estate. 

■  ItESlDENCE  —  1  story  and  base, 
frame,  $2,000.  San  Jose,  Santa  Clara 
(7o.,  Cal.  .Architect,  none.  Owner,  P. 
N.  Dalis,  First  and  Post  streets,  San 
.lose.  The  dwelling  will  be  erected  on 
Hull  avenue,  and  has  been  designed 
for  a  five-room  house  with  bath.  Tn- 
t"-ilnr  Mnish  will  be  of  pine  througli- 
i>ut.  .Some  oak  floors  will  be  used. 
There  will  be  an  open  (lie  place  in  the 
living  room.  .Mantel  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
room.  Exterioi-  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  In  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

UICSIDIO.VCE  -  1  story  and  base. 
Ill  til.       -I  v(Mi       .<:in     i,w...    Siinta    Clara 


Co..  Cal.  Architect,  none.  Owner.  Joe 
Tancilla.  768  North  15th  street,  San 
lose.  The  dwelling  will  be  erected  on 
North  l.'ith  stieet  and  has  been  de- 
signed to  contain  five  rooms  and  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  oak  doors  will  be  used. 
There  will  be  an  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  coniplete  and  in  the 
hands  of  the  ownei-  who  will  do  the 
work    by    Day   Labor. 

RESIDENCE— 1  »^  story  and  base, 
frame,  $3,000.  Palo  Alto,  Santa  Clara 
Co..  Cal.  Architect,  Sidney  B.  New- 
som,  Nevada  Bank  Bldg.,  S.  F.  Own- 
er, Miss  Elizabeth  Gardner.  The  dwell- 
ing will  be  erected  in  Palo  Alto  and 
has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interioi-  finish  will  be  of  pine  and 
haidwood  with  some  white  enamel. 
Ifardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

BRIDGES — Reinforced  concrete.  Cost 
not  stated.  Burllngame,  San  Mateo 
Co..  Cal.  Engineer,  City  Engineer, 
Burlingame.  Owners,  City  of  Burlln- 
game. At  a  recent  meeting  of  the 
Burlingame  Trustees  steps  were  taken 
to  build  ten  concrete  bridges  in  Eas- 
ton.  The  old  wooden  structures  now 
in  place  have  been  declared  unsafe  for 
travel.  The  plans  and  specifications 
have  been  prepared.  Bids  on  this  work 
will    be   called   for  at  an  early   date. 

SANITARY  SEWER— Cost  not  stat- 
ed. Santa  Cruz,  Santa  Cruz  Co.,  Cal. 
Engineer,  City  Engineer,  Santa  Cruz. 
Owners,  City  of  Santa  Cruz.  At  the 
last  meeting  of  the  City  Council  the 
City  Engineer  presented  plans  and 
specifications  for  a  16-inch  sewer 
nearly  two  miles  in  length.  The  sew- 
er includes  work  on  the  following 
streets:  Cliff  road,  Columbia  street, 
Pelton  avenue  and  other  streets.  Na- 
tional, Bay,  Centennial,  liberty.  Ghar- 
key.  Laguna.  Monterey,  Nevada  and 
Oregon  streets.  Bids  on  this  work 
will  be  called  on  the  approval  of  the 
plans. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  Santa  Cruz,  Santa  Ciuz  Co., 
Cal.  Engineer.  County  Surveyor,  Santa 
Cruz.  Owners,  Santa  Cruz  County. 
The  ('ounty  Supervisors  have  decided 
to  call  for  bids  for  the  construction  of 
a  road  leading  to  the  State  Redwood 
Park. 

STREET  PAVING— $13,544.80.  Bur- 
lingame, San  Mateo  Co.,  Cal.  Engi- 
neer, City  Engineer,  Burlingame.  Own- 
ers, City  of  Burlingame.  Plans  and 
specifications  for  the  paving  of  Cy- 
pre.'js  avenue  and  portions  of  Barrich- 
let  and  Occidental  avenues  have  been 
adopted  by  the  city  offleials  and  bids 
for  the  work  will  probably  he  called 
at  their  next  meeting.  The  engineer's 
estlnuite  on  the  cost  of  the  work  l.s 
$13,54  4,880. 

SEWER  SYSTE.M— Cost  lu.t  statt-d. 
l>.ily  Cit.v,  San  Mnteo  Co.,  ("al.  I'.ngi- 
neer.  City  Engineer,  r>aly  City.  Own- 
era,  Daly  City.  Plans  are  complete 
and    figures    are    now    being    taken    for 


the  construction  of  the  following  sew- 
ers in  Daly  City:  L")-incli  in  San  Jose 
avenue,  and  an  8-inch  across  San  Jose 
avenue.  There  will  be  the  customary 
Y  Ijranches  and  manholes.  Plans  can 
be  secured  from  the  City  Engineer. 
Bids   will   be  opened   on    .May   10th. 

Contracts   Awarded. 

SCHOOI^ — 2  story  and  base,  frame. 
$l(",000.  Santa  Cruz,  Santa  Cruz  Co., 
Cal.  Architect,  W.  H.  Weeks,  75  Post 
siieet,  S.  F.  Owner,  City  of  Santa 
Cruz.  Contractors,  Meglerini  Bros., 
Santa    Cruz.      Contract    price,    $9,096. 

."^CHOOI-. — T     story     and     base,     rein- 

WATER  MAL\  EXTENSION  —  $13,- 
:!!!(;. 14.  Palo  Alto,  Santa  Clara  Co., 
Cal.  Engineer,  City  Engineer, 
Alto.  Owners.  City  of  Palo  Alto, 
tractor,  James  Stanley,  Sr.,  Palo 
Contract    price,    $13,396.14. 

iSTREET  PAVING  —  $71,032.50. 
.Mateo,  San  Mateo  Co..  Cal.  Engineer, 
City  Engineer,  San  Mateo.  Owners, 
City  of  San  Mateo.  Contractors,  Mc- 
Gillivray  Construction  Co.,  Sacramen- 
to.     Contract   price,    $71,032.50. 


Palo 
Con- 
Alto. 

.'^an 


BUILDING   CONTRACTS 


.SAXTA    CLARA    COUNTY- 


FRAME    CHURCH 

N  W-S.\N  FERNANDO  near  Race  St., 
.San  Jose.     .^11  work  for  frame  church 

Owner Wm.     CuUigan,     55    W-San 

Fernando    St.,    San    Jose. 
Architect  ..  .C.    S.    McKenzie,    Bank    of 

San   Jose   Bldg.,   S.   J. 
Contractor.  .T.     J.     Scherrebeck,     Alum 
Rock    Ave   and   King  Road, 
San   Jose. 
Filed   Apr.    13,   '15.      Dated   Apr.    10,  '15. 

Frame    up     $673.75 

Building    enclosed     673.75 

Building    completed     673.75 

Usual    35    days Balance 

TOTAL  COST,  $2695 
Bond.  $1400.  Sureties,  O.  E.  and  E.  W. 
Schnabel.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

FRAME  COTTAGE 

SW  HAMILTON  AVE  &  MERIDIAN 
Road  near  San  Jose.  A\\  work  for 
frame   cottage. 

Owner N.    L.    Ross,    Hamilton    Ave 

and    Meridian   Road,   Camp- 
bell   F.    D.    9,    Box    4. 
.\rchitect  .  .  .F.    D.    Wolfe,    1st    National 

Bank    Bldg.,   San   Jose. 
Contractor.  .C.    F.      Keesling,    347      Coe 

Ave.,   San   Jose. 
Filed  Apr.   14,  '15.     Dated  Apr.  14,  '15. 

Frame    up    $750 

When    plastered    750 

When    completed    750 

Usual    35   days 750 

TOTAL  COST,  $3000 
Bond,  $1500.  Sureties,  E.  E.  and  G.  I* 
Keesling.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


I'RAME    BUNGALOW 

LOCATION  NOT  GIVEN.     All   work   for 
frame   bungalow. 

Owner A.   Piaggio,  Mountain  View 

California. 

.\rehitect  .  .  .  None. 

t^intractor.  .J.   J.   Cordoza. 

Filed  Apr.   12,  '15.     Dated  Apr.   10,  '15. 

Frame    up     $417.50 

1st  coat  plaster  on 417.50 

When    completed    417.50 

Usual    35    days 417.50 

TOTAL  COST.    $16'?0.00 
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Bond.    none.      Limit.    ^6    days.      Forfeit.  ^^S^fs'^N-FIFTKENTII.  San  Jose.   Five 

none       Plans   and   specihcations    "iled.  •>■'-'■   '<>»  ^^  J- 

'                               i-oom  cottage. 

KKAME  STABLE.  ETC.  O-ner.  .    .  .    ^oe  Canci.la.   Premises. 

BOUNDED  ON  S  BY  STEVENS  CREEK  ^^^^.tect  .  .  .None. 

on    \V   by   Santa   Clara   College   lands.  ^^y  ^  wo"^*^-         

on    N   by   Stevens   Creek   road    and   E  ^^^^,^,1,^^10X8 

by    McClelland    Road.      All    work    for  pQUj^.j,jj   ^   s  \NTA   CLARA.    San    Jose. 

frame  stable  and  concrete  litter  pit.  ^^^^^    ^.^^^^ 

Owner J.  V.  Delaveaga.  Owner Harris-Levy   Estate,   Prem. 

Architect  .  .  .Cunningham  &  Politeo.  1st  -Architect  . .  .None. 

National   Bank   Bldg.,   S.   F.  j^^^.^   ^^j.^                                      COST.    $500 

Contractor.  .F.    A.    Wilkie.    519    Califor-  

nia.   San  Francisco.  (Correction    In   Contractor's    Address) 

Filed   Apr.    15.   '15.     Dated  Apr.    12.   '15.  ALTERATIONS 

Frame   of   barn    up   and   litter   pit  g^-    SECOND      AND   SAN      FERNANDO 

walls    poured    $2437  Sts..  San  Jose.     All  work  for  remodel- 

Stable  enclosed  and  plumbing  and  jjjg  two-story  building. 

electric    work    roughed    in 2000       Owner San    Francisco    Investment 

Walls   (interior)   and  floors   (con-  Corporation. 

Crete)    done    2000  Architect  ...  D.    C.    Coleman,    Merchants 

All    completed    2000  National  Bank  Bldg..  S.  F. 

Usual    .3.5   days 2813  Contractor .  .'Monson    Bros..     180    Jessie, 

TOTAL   COST,    $11,250  San    Francisco. 

Bond.      $5700.      Surety.      Massachusetts  Filed  Apr.  13.  "15.     Dated  Apr.  10,  '15. 

Bonding    &    Insurance    Co.         Limit.    70  On  1st  of  each  month 75% 

days.     Forfeit.  $10  per  day.     Plans  and  Usual    35    days 25% 

specifications    filed.  TOTAL  COST,  $8291 

Bond.    $4150.        Surety.    New      England 

WAREHOUSE  Casualty   Co.      Limit.    75   days.      Forfeit. 

MARGARET   AND      FOU11TH  STS..  San  |]o    per    day.      Plans    and    specifications 

Jose.     Warehouse.  filed. 

Owner Richardson    &    Robbins.  

Architect  .  .  .None.  COTTAGE 

Contractor.  .Geo.     Hinds.     72     N-Second  LOT    22,    Hawthorne      Way,    San      Jose. 

St.,   San   Jose.  Six-room   cottage. 

COST.    $4000       Owner C.   B.   Burton,   E   Leigh   Ave 

near  Hamilton  Ave,   Camp- 

,  ^„,  bell  R.  F.   D.  9   Box  60   B. 

BUNGALOW  ......        X; 

NO.    514    GREGORY      AVE.,    San      Jose.  Architect  ..  .None. 

Contractor .  .Latta    &    Sons    430    N-llth. 
Four-room   bungalow. 

„      .      „^      .     „         •  Ban  Jose. 

Owner Canio    Stasi,    Premises.  COST     $3500 

Architect  ..  .None.  

Day's  work.                                   COST.   $800  Aj;,r>ITION 

NO.   493   ROYAL  AVE.,  San  Jose     Addi- 

BRICK    SHOP  tion. 

SAX  FERNANDO,  bet  1st  and   2nd  Sts.,       Owner A.   Dinapoli   Premises. 

San    Jose.      One-story    brick    shop.  Architect  ..  .None. 

Owner W.  0.  Longan  Co.,   1st  Na-  Contractor .  .L.  R.  Rosingani,  328  Josefa 

tlonal    Bk   Bldg.,    San   Jose.  San   Jose. 

Architect  ..  .None.  COST    $500 

Contractor.  .J.  C.  Thorp,  28  Porter  Bldg  

San    Jose.               COST,    $700  ^^^^^^^,^^^ 

NO.    419    S-THIRD    ST.,    San    Jose.      Al- 

BRICK    AND    STEEL   CLUB    HOUSE  terations   and   repairs. 

SECOND  AND  SAN  ANTONIO,  San  Jose.       Owner G.   W.   Gardner. 

Three-story      brick    and      steel      club  Architect  ..  .None. 

house.  Uay's   work.                                    COST    $500 

Owner Y.    W.    C.    A.,    91    N-lst    St.,  

^^"  •^°^^-  ADDITION 

Architect  ...Julia    Morgan,    Merchants'  s-THIRTEENTH  ST.,  San  Jose 

Exchange   Bldg.,  S.   F.  Artdf 

Contractor.  .Morrison         Bros.,        Santa  ^                    't-j    -n.         td »v>it,^= 

^,  Owner Ed.  Rea,  Premises. 

Clara.  .      ,  -^     ^        xt 

pn<3T    «fiR  nnn  -Architect  ..  .None. 

^°^^'    **>«•»""  Contractor.. Z.    O.    Field.    113    W-Santa 

Clara,  San  Jose. 

COTTAGE  COST,    $400 

N-FIFTEENTH    ST..    bet.    Empire    and 

Jackson.  San  Jose.     Six-room  cottage 

Owner A.   J.   Laiderich,   Premises.  T  TENS    FILED 

Architect  ..  .None.  

Contractor.  .S.    G.    Pelton,    217    S-First,  SANTA  CLARA  COUNTY. 

San  Jose.  

COST,    $2500        RECORDED  AMOUNT 

Apr.    14,    1915 — LOT   9   BLK   6     Naglee 

rnTrrxrv  &    Sainsevain    Sbdvn,    San    Jose.      S 

Hinr  AVE    near    Delmas.      San      Jose.  H  Chase  Lumber    Co  vs  S  H  Gand^^^ 

Five-room   cottage.  ''"P    '''„'\\   V,      ^      -.V.  1 

Owner P.    N.    Dali.s.    First    &    Post.       Apr.    20,    1915-LOT    12    Monte    Vista 

San  Jose.  Tract,  Santa  Clara  Co.  H  J  Lang- 
Architect  ...None.  don  vs  Elizabeth  A  Green  and  Carl 
Day's  work.                                 COST,   $1600  Kohler     $197.54 


COMPLETION    NOTICES 

SANTA   CLARA  COUNTY. 

RECORDED  ACCEPTED 

Apr.  10.  1915— NEAR  COR  SEVENTH 
and   Williams,   San   Jose.    M   Meyers 

to  J   W  Batdorf Apr.   18,  1007 

Apr.  20,  19].:— THE  MEMORIAL 
Church  in  quadrangle.  Siand- 
ford  University  Trustees  to  The 
AIcGilvray   Stone   Co Apr.    15,    1915 


MARIN,     CONIRA     COSTA     AND 
SONOMA  COUNTIES. 


KKSIDENCE — 1  V2    .''tory      and       base, 
frame,    $3,500.      Mill    Valley.    Marin    Co.. 
Cal.     .Architects.  Falch  &  Knoll,  Hears* 
Bldg-.,    S.    F.       Owner.    Mrs.       Quedness. 
The  dwelling   has   been   designed    for  a 
six-room   house      with      large     veranda 
and     sleeping       porches.       A       complete 
basement    will    be    excavated.      Interior 
of  the  dwelling  will  be  finished  in  pine 
with    hardwood    fioois    in      the      living 
room     and     dining    room.       Bath     room 
will    be  finished    in    tile.      There  will   be 
a    large    open    fire    place    in    the    living 
room  with   briclt  mantel.  An  automatic 
water   heater   will    be    installed.      Exte- 
rior   of    the    dwelling    will    be    of    lap- 
siding.     Plans  are  now  being  prepared. 
CHURCH — 2    story    and    base,    frame. 
Cost    not    stated.      Sebastopol,      Sonoma 
Co.   Cal.     Architect,   W.   J.   Wythe,   Cen- 
tral      Bank    Bldg.,    Oakland.      Owners, 
Methodi.st      Episcopal      Church,    Sebas- 
topol.     The    building    has      been      de- 
signed   in    the    Mission    style    and    will 
contain    beside    a    large    auditorium,    a 
Sunday      school      room,    pastor's    study 
and    social    room.      Interior    finish    will 
be  of   pine  throughout.     There   will   be 
heating    and    ventilating    systems.    Art 
glass    windows   will    be    installed.      Ex- 
terior  of   the   building   will    be   covered 
with    cement    plaster      on      metal    lath. 
Plans   have   been   revised   and   new    fig- 
ures are  now  being  taken. 

JAIL — 1  story,  frame.  Cost  not  stat- 
ed. Pittsburg,  Contra  Costa  Co.,  Cal. 
Engineer,  Town  Engineer  George  Oli- 
ver, Pittsburg.  Owners,  Town  of  Pitts- 
burg. The  Town  Board  of  Trustees 
has  ordered  City  Engineer  Oliver  to 
prepare  plans  and  specifications  for  a 
temporary  jail  building.  Further  men- 
tion will  be  made  of  the  work  when 
bids   are    advertised. 

SCHOOL  HEATING  AND  VENTI- 
LATING SYSTEM — Cost  not  stated. 
Richmond,  Contra  Costa  Co..  Cal.  En- 
gineers, Leland  &  Healy,  Richmond. 
Owner,  City  of  Richmond.  Plans  have 
been  completed  for  the  heating  and 
ventilating  system  which  is  to  be  in- 
stalled in  the  Fairmont  School.  Bids 
are  now  being  taken  for  the  work  and 
figures  will  be  opened  on  May  11th 
at  8  p.  m.  Plans  and  specifications 
can  be  secured  from  the  engineers  at 
Richmond. 

BRIDGE — Concrete  and  timber.  Cost 
not  stated.  Santa  Rosa,  Sonoma  Co.. 
Cal.  Engineer.  County  Surveyor,  San- 
ta Rosa.  Owners.  Sonoma  County. 
Bids  will  be  opened  on  May  11th  for 
constructing  a  bridge  over  Santa  Rosa 
Creek  in  accordance  with  one  of  two 
sets  of  plans  recently  adopted  by  the 
Supervisors.  Plans  and  specifications 
can  be  secured  from  the  County  Clerk. 
TRESTLE  AND  BRIDGE — Cost  not 
stated.  Martinez,  Contra  Costa  Co., 
Cal.         Engineer,       County       Surveyor 
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Arnold,  -Martintz.  nuiui.-.  Contra 
Costa  County.  County  s^urveyor  Arnold 
is  preparing  plans  and  specifications 
for  the  erection  of  a  lone  trestle  over 
the  stretch  between  Avon  and  Bay 
Point.  There  is  also  another  bridge 
yet  to  be  built  along  the  route,  plans 
for  which  Arnold  is  also  arranging. 
Bid.s  will  probably  be  called  at  the 
next  meeting  of  the  Supervisors,  ac- 
cording   to   Arnold's    statements. 

GYMNASIUM  ADDITION— 1  story, 
brick.  Cost  not  stated.  Fort  Baker. 
Marin  Co..  Cal.  Engineer,  Construct- 
ing Quarterinaster.  Fort  >Iason.  Own- 
ers, United  States  Government.  Plans 
have  been  completed  and  figures  are 
now  being  taken  for  an  addition  to 
the  gymnasium  building  at  Fort  Baker. 
The  building  will  cover  an  area  of  85 
by  SS  feet  with  an  L  1")  by  33  feet. 
Two  modern  bowling  alleys  will  be 
installed.  Roof  will  be  of  slate.  Plans 
are  complete  and  figures  are  now  be- 
ing taken.  Bids  will  be  opened  on 
.May  ISth.  An  official  proposal  appears 
in  another  column  of  this  issue. 


COMPLETIOX   NOTICES 


MARIX    COUXTV. 


PECORDED  ACCEPTED 

Apr.    23,    191.5— SAN    RAFAEL.       J    W 
Cramer  to  Wm  J  Dwyer.Apr.  20,  1915 


FRESNO,     ^lODESTO     STANISLAUS 
AND  CENTR.U    CALIFORNI.\. 


RESIDENCES — 2,  2  story  and  base, 
frame,  $3,000.  Fresno,  Fresno  Co.,  Cal. 
.Architect,  none.  Owner,  .John  Staj-k, 
U  F:ffle  street,  Fresno.  The  dwelling 
will  be  erected  in  the  Villa  Addition 
and  each  has  been  designed  to  contain 
six  rooms,  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  rooms.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  are  specified.  Exteriors 
of  the  houses  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

RESIDENCF:  —  l  story  and  base, 
frame.  $2,000.  Fresno.  Pres.no  Co., 
Cal.  Architect,  none.  Owner.  G.  C. 
Cannon.  312  Abby.  Fresno.  The  dwell- 
ing will  be  erected  in  the  Belmont  Ad- 
dition, and  has  been  designed  to  con- 
tain five  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  oak  floors  will  be  used.  There 
will  be  a  large  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  I^abor.  Ma- 
terials   are    now    being    purchased. 

RESIDENCE  —  1  story  and  base, 
frame.  $1..')00.  Fresno.  Fresno  Co.,  Cal. 
-Architect,  none.  Owner.  A.  J.  Sowles. 
2S04  .Madi.-^on  street.  Fresno.  The 
dwelling  will  be  erected  in  Bartlett 
Heights,  and  has  been  designed  to 
contain  five  rooms  and  bath.  Interior 
fini.ih  will  be  of  pine  and  redwood. 
.Some  oak  floors  are  specified.  There 
will  be  an  open  fire  place  In  the  liv- 
ing   room    with    tile    or    brick    manteL 


aUlLDLNG    AND    ENGLNLIKKING    NEW 

E.Klerior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will   do  the  work  by   Day   Labor. 

PASSENGER  STATIOX--2  story  and 
base,  reinforced  concrete.  $20,000.  Mo- 
desto. Stanislaus  Co..  Cal.  Architect, 
Engineering  Department  Southern  Pa- 
cific Co..  Flood  Bldg..  S.  F.  Owners. 
Southern  Pacific  Co.  The  Railroad 
Commission  has  granted  the  S.  P.  Co. 
an  extension  of  time  for  building  a 
new  depot  at  Modesto.  As  has  been 
previously  stated  the  building  will  be 
of  reinforced  concrete  construction, 
containing  waiting  rooms,  a  freight 
handling  department  and  baggage 
room.  The  design  is  in  the  :Mission 
style.  The  exterior  will  be  covered 
with   cement  plaster. 

STREET  PAVING — Cost  not  stated. 
Tulare.  Tulare  Co.,  Cal.  Engineer. 
City  Engineer.  Tulare.  Owners.  City 
of  Tulare.  Because  the  Federal  Con- 
struction Co..  Sharon  Bldg..  S.  F.,  did 
not  start  work  within  l.'i  days  after 
the  award  of  contract  for  doing  cer- 
tain paving  work  in  this  city,  the  new 
Board  of  Trustees  has  instructed  the 
City  Clerk  to  inform  the  Federal  Co. 
that   their   contract    is    now    invalid. 

SEWER  WORK — Cost  not  stated. 
Bakersfield,  Kern  Co..  Cal.  Engineer, 
City  Engineer.  Bakersfield.  Owners. 
City  of  Bakersfield.  No  bids  were  re- 
ceived by  the  City  Council  of  this  city 
for  the  completion  of  the  Myrtle  street 
sewer.  New  bids  will  probably  be 
called   for. 

DYKE  CONSTRUCTION— Cost  not 
stated.  Taft.  Kern  Co..  Cal.  Engineer. 
Engineering  Department  Standard  Oil 
Co..  S.  F.  Owners.  Standard  Oil  Co. 
The  Standard  Oil  Co.  is  preparing  to 
build  a  new  catch  basin  beyond  the 
gap  of  the  McNee  lease.  that  all 
danger  may  be  obviated  should  any 
of  its  tanks  burst.  This  basin  is  to  be 
built  so  as  to  stop  the  flow  of  the  2,- 
000.000  barrel  tank  farm  on  section 
16,  between  the  Buena  Vista  and  Elk 
Hills.  Bids  are  now  being  received 
for  the  work.  The  contract  calls  for 
the  moving  and  placing  of  20,000 
yards  of  dyke,  the  dyke  to  be  about 
half    a   mile    in    length. 

.sK:HOOI.r— 1  story,  frame.  Cost  not 
stated.  Reedley,  Fresno  Co..  Cal.  Ar- 
chitect, Ernest  J.  Kump,  Fresno.  Own- 
ers. Alta  School  District.  The  building 
has  been  designed  for  a  rural  school 
and  will  contain  two  class  rooms.  In- 
terior, will  be  finished  in  pine.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
now   being  prepared. 


g  Wfdnesday,         .\la>  ..        1915. 

Contractor.  .J.    R.    Church     12.'1     U    St.. 
Fresno. 

Filed  Apr.   27  '15.     Dated  Apr.  27,  '15. 
Foundations   laid   and   floor  joists 

in   place    $500 

Frame    up,      roof    on    and      ready 

for   plastering    500 

Completion    of    both    buildings...    500 

Usual   35   days 74S 

TOTAL  COST   $224S 

Bond.    none.      Limit.    70    days.      Forfeit, 

$10.     Plans  and  specifications   filed. 


BUILDING   CONTRACTS 


FRESNO   COUNTY. 


DWELLINGS 

LOTS  24  AND  25  BLK  3  Villa  Addition, 
Fresno.     Two  dwellings. 

Owner John     Stark.     14     Effle     St.. 

Fresno. 
-Architect  .  .  .None. 
Day's  work.  COST.  $3000 


BUNGALOW    AND   GARAGE 

I>OTS   5   AND  6   BLK    2   Van   Ness   Park. 

Fresno.      .All   work    for  bungalow   and 

garage. 

Owner Geo.    Haine."». 

Architect  .  .  .None. 


DWELLING 

LOTS   5   AND   6   BLK   2   Van  Ness  Park. 
Fresno.     All   work   for   dwelling. 

Owner J.    R.    Church.    1221    U    St.. 

Fresno 
-Architect  .  .  .None. 
Day's  work.  COST.  $224S 

DWELLING 

LOTS    15    AND      16    BLK    10       Belmont 
Add'n..    Fresno.      Dwelling. 

Owner G.     C.    Cannon.    312     Abby, 

Fresno. 
-Architect  .  .  .None. 
Day's   work.  COST.    $1700 


DWELLING 

LOT  17  BLK  2  Bartlett  Heights,  Fresno 
Dwelling. 

Owner A.  J.  Sowles,  2S04   Madison, 

Fresno. 
Architect  . .  .None. 
Day's    work.  C<^ST,    $1300 


LIENS    FILED 


FRESNO   COl'NTY. 


RECORDED  AMOUNT 

Apr.  26,  1915— LOTS  11  TO  14  BLK  64, 
Fresno.     C  B  Phillips  vs  T  C  White 

$26 

-Apr.  22,  1915— LOTS  12,  13,  14  BLK 
70.  FYesno.  C  E  Metzger  vs  Roed- 
ing  Estate  Co  and  C  M  Wright... $33 


SACRAMENTO,      STOCKTON      AND 
NORTHERN   CILIFORNIA. 


PRISON  COMPLETION.  CELL 
HOUSE — 2  story,  reinforced  concrete. 
$60,000.  Folsom.  Sacramento  Co..  Cal. 
-Architect.  State  Architect.  George  B. 
NfcDougall,  Sacramento.  Owners.  State 
of  California.  -Senator  Cohn's  two  bills 
to  appropriate  the  sum  of  $60,000  for 
the  completion  of  the  new  cell  house 
at  Folsom  Prison  have  been  passed  by 
the  Senate,  and  it  is  said  will  meet 
with  no  further  objection.  At  the  pres- 
ent time  the  cell  house  is  badly  over- 
crowded, and  the  completion  of  the 
building    is    an    absolute    necessity. 

SUPPLY  STATION  AND  OIL  TANK 
— Cost  not  stated.  Ix)di,  San  Joaquin 
Co.,  Cal.  Engineer,  Engineering  De- 
partment of  the  Shell  Oil  Co.,  343  San- 
some  street.  S.  P.  Owners,  the  Shell 
Company.  The  local  manager  of  the 
-Shell  Co.  has  requested  the  City  Trus- 
tees for  permission  to  locate  several 
supply  stations  throughout  the  city. 
The  company  will  also  start  the  erec- 
tion of  a  number  of  steel  oil  tanks  and 
the  building  of  a  spur  track  100  feet 
in    length    within    the    next    few    weeks. 

WATER  SYSTEM  IMPROVEMENTS 
— Cost  not  stated.  Woodland,  Yolo 
Co..  Cal.  Engineer.  Engineering  De- 
partment Y'olo  AVater  and  Power  Co.. 
Woodland.  The  Yolo  AVater  and 
Power  Co.  has  decided  to  erect  a  num- 
ber of  permanent  buildings  at  Wood- 
land  to  house   its  machinery  and   sup- 


Wtdncsday, 


-May 


1915. 


plies.  All  entire  block  of  land  has 
been  purchased  at  the  site.  Willis 
Pike  is  s:eneral  manager  of  the  com- 
pany   at    the   Woodland    office. 

STORM  WATER  SEWER — $200,000. 
Stockton,  San  Joaquin  Co.,  Cal.  Engi- 
neer, City  Engineer,  H.  T.  Compton, 
Stockton.  Owners,  City  of  Stockton. 
Action  on  the  construction  of  this 
system  is  expected  immediately.  A 
bond  election  will  be  held  in  the 
month  of  .Tune  to  raise  the  necessary 
funds  with  which  to  complete  con- 
struction. From  present  indications 
the  issue  will  carry  by  a  large  ma- 
ority.  When  bonds  have  been  sold 
bids    will    be   called. 

Contracts  Awarded. 

S  !■:  WER  CONSTRUCTION— $81 ,052.48. 
Saciamento,  Cal.  Engineer,  City  Engi- 
neer, Sacramento.  Owners,  City  of 
Saciamento.  Contractors,  James  Ken- 
nedy Co.,  Los  Angeles.  Contract  price, 
$81,052.48. 

WATER  MAIN  EXTENSION— $593,- 
528.59.  Sacramento,  Cal.  Eingineer, 
City  Engineer,  Sacramento.  Owners, 
City  of  Sacramento.  Contractors, 
Schaw-Batcher  Co.,  S.  P.  Contract 
price,    $593,528.59. 

STATE  HIGHWAY  CONSTRUCTION 
— Costs  as  follows.  California.  Engi- 
neer, State  Highway  Commission, 
Foium  Bldg.,  (Sacramento.  Owners, 
State  of  California.  Contractors,  Frank 
Li.  Smith,  Eureka.  Contract  price, 
$92,4  35.0,  Monterey  Co.  Div.  5,  Route 
2,  Sec.  H.  T.  M.  Burns,  Sacramento, 
$30,662,  Monterey  Co.,  Div.  5,  Route  2. 
Sec.  A.  Twohy  Bros.,  S.  F.,  $39,729, 
Sonoma  Co.,  Div.  4,  Route  1,  Sec.  C. 
Bates,  Borland  &  Ayer,  Oakland,  Con- 
tra Costa  Co.,   Div.   4,   Route   14,  Sec.   A. 


State  Highway  Bids 
Opened,  Sacramento. 


At   liust  Meeting:  of  the   State   Highway 

Coniini»>.sion   Bids  Were   Opened  For 

Five    Large    Contracts. 


Bids  were  opened  at  the  last  meet- 
ing of  the  State  Highway  Commission 
in  Sacramento  for  state  highway  con- 
•'.truction  in  Monterey  County,  Sonoma 
County  and  Contra  Costa  County.  The 
work  includes  three  pieces  of  highway 
in  ilontere.v  aiid  one  in  each  of  the 
other  counties.  Following'  is  a  com- 
plete list  of  the  bids  opened  together 
with  a  list  of  the  materials  furnlshtd 
by  the  State  and  the  Highway  Com- 
mission's estimated  cost: 
Monterey  County,  Div.  5,  Route  2,  Sec  H 
C.  H.  &  A.  W.  Gorrill,  Okd ..  $127,322.65 
Bates-Borland  &  Ayer,  Okd..  112.022.60 
Highway     Paving    &     Constr. 

Co..     Palo     Alto 111,430.90 

L.  P.  Gerdetz,  S.   F 103,207.15 

Jas.  Pitzpatrick,  Sacramento  116,645.50 
A.  C.  McLean  Con.  Co.,  S.  P..  127.874.00 
C.  H.  Hudson,  Los  Angeles..  102,564.50 
Hoffman    &    McLaren,    Okd...      94,678.90 

F.    Rolandi,    S.    P 125,490.00 

Sandercock  Transfer  Co.,  San 

San    Luis    Obispo 123,682.80 

Mahoney   Bros.   &   Allinson   & 

Cole   Constr.   Co.,   S.   F 137,366.10 

Frank  L.  Smith   Co.,   Eureka.      92,435.20 

Towhy    Bros.    Co.,    S.    P 98.693.30 

W.       A.      Dontanville,       Paso 

Robles .    144,154.00 

Mesmer  &   Rice,   Los  Angeles  115,770.92 
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VV.  B.  Hunt  &  Sons,   Alameda   112,492.60  Addition     to     residence     making     two 

Engineer's    Fstininte,    $108,004.48  flats  at  rear. 

>;aterial;s      furni.shed    by    the      State;        Owner Domenico    Morsl. 

Pipe    railing,      reinforcing    steel,      cor-  Architect  ..  .None. 

rugated  iron  pipe  and  Portland  cement.  Contractor .  .Peter     Leoni,     1330     V     St., 

Total,   $38,931.40.  Sacramento. 

Monterey  Co.  Div.  5,  Route  2,  Sec.  E.  COST,    $1400 

Jas.    Pitzpatrick,    Sacramento .  $64,965.00  

W.  A.  Dontanville  Paso  Robles   90,808.75  REMODEL   STORE    FRONT 

Highway      Paving      &    Constr.  NO.  7:^2  K  ST.,  on  E  20  feet  of  N  %  Lot 

Co.,     Palo    Alto 51,393.25  3,  K,  L,  7th  and  8th  Sts.,  Sacramento. 

Bent    Bros.,    Los    Angeles    (in-  Remodel   store   front. 

formal)      71,882.10        Owner E.  W.  Meyers  Co. 

Engineer's    Estimate,    $66,870.78.  Architect    .  .  .  R.       A.       Herold,       Forum 

Materials     furnished      by   the     State:  Bldg.,  Sacramento. 

Pipe      railing,    reinforcing      steel,      cor-  Contractor ..  Siller    Bros.,    1G14    13th    St., 

rugated  iron  pipe  and  Portland  cement.  Sacramento. 

Total,   $25,466.60.  COST,    $1000 

Monterey  Co.  Div.  ."»,  Route  2,  Sec.  A.  

'a  W  Dontanville,  Paso  Robles.$39. 908.25  FINISH   BASEMENT,    ETC. 
Jas.    Pitzpatrick,    Sacramento.    39,074.20  ^'0.   3023  L  ST.,  on  E   V2   of  Lot  6,  K,  L, 
Lon.    G.    Hare.    Salinas 35,558.20  -0th  and  31st  Sts.,   Sacramento.     Fin- 
Highway    Paving    &    Constr.  ish    basement    and    make    5    rooms    in 

Co..    Palo   Alto 30,829.75  residence. 

Petersen   &  Grier,  S.   F 34.833.00       Owner Wm.   Stewart,   Premises. 

T.   M.    Burns,    Sacramento 30,662.00  Architect  ...  None. 

Engineer's   Estimate,   $45,769.20  Contractor ..  Wm.     Oughton,     1822     ]3th 

Materials      furnished    by    the      State,  St.,   Sacramento. 

Pipe    railing,      reinforcing    steel,      cor-  COST,    $800 

rugated      iron    pipe,    Portland      cement,  

sand    and    coarse    aggregate    and    rock  NOTICE     OF     IVON-LIABILITY. 

for  rubble  masonry.     Total.   $28,472.90.  

Sonoma  Co.,  Div.  4,  Route  1,  Sec.  C.  SACRAMENTO    COUNTY. 

L.  P.  Gerdetz,  S.  F $45,858,800  

W.    B.   Hunt   &   Son,   Alameda.    45,893.00  Apr.       23,    1915— LOT      1213    of      Amd 

Bates-Borland   &  Ayer,   Okd...    48,857.00  Wright    &    Kimbrough    Tct    No.    25, 

Jas.    Pitzpatrick,    Sacramento.    57,593.50  Sacramento.     Wright  &  Kimbrough 

Marin  Rock  Co,  San  Anselmo.    40,080.10  as      to    improvements      on      leased 

Hoffman   &  McLaren,  Okd 45,955.00  property     

Fairbanks  &  Baechtel,  Wlllits   55,969.50 # 

Petersen  &  Grier,  S.  P 54,521.00 

Twohy  Bros..  S.  P 39,729.00  LOS      ANGELES      AND      SOUTHERN 

Blanchard-Brown  Co.,  S.  P....    52,619.50  CALIFORNIA. 

Engineer's  Estimate,  $54,332.90.  •- 

Materials      furni-hed    by    the      State;  SUPERINTENDENT'S        RESIDENCE 

Pipe    railing,      reinforcing     steel,      cor-  _,  ^^^^^  ^^^  ^^^^^^  ^^^^^^  ^g^^g      p^^. 

rugated      iron   pipe     Portland     cement,  ^^^    g^^  Bernardino  Co.,  Cal.  Architect, 

sand    and    coarse    aggregate.          Total.  g^^^^    Architect    George    B".    McDougall, 

$31,567.90.  Sacramento.    Owner,  State  of   California. 

Contra  Costa  Co.  Div.  4,  Route   14,  Sec.  Bids    opened    by    the    State    Department 

A.  of     Engineering     for     the     construction 

Bates-Borland   &  Ayer,  Okd. ..  $28,082.50  of    a    two-story    and    base    superinten- 

Hoffman    &    McLaren,    Okd....    32,668.00  dent's    residence   at   the    Southern   State 

T.   M.    Burns,    Sacramento 34,928.00  Hospital   show  John   Mullin   low   at   $8,- 

Petersen  &  Grier,  S.  P 34,236.00  70O,    and    L.    G.    Bergren    &   Son    of    San 

Jas.    Fitzpatrick,    Sacramento.    38,851.50  Francisco    second    low    at    $8,749.      Ber- 

Taylor& Berliner,  Los  Angeles   32,098.00  g^ren    &    Son   will    be   awarded    the   con- 

W.    J.    Schmidt,    Berkeley 32,138.50  tract    as    they    offered    to    complete    the 

Twohy    Bros.,    S.    F 28,551.70  building    in    considerable    less    time.    A 

Blanchard-Brown   Co.,    S.    P.  .  .    40,725.00  complete    list    of    these    figures    will    be 

Engineer's   Estimate,  $34,756.45  found    under    the    heading    of    Los    An- 

Materials      furnished    by    the      State;  geles    and    Southern    California    in    this 

Pipe    railing,      reinforcing     steel,     cor-  issue. 

rugated      iron   pipe,    Portland      cement,  STREET    PAVING,    ETC. — Cost      not 

sand      and    coarse      aggregate.      Total,  stated.   Calexico,   Imperial  Co.,  Cal.  En- 

$27,645.11.  gineer,    City    Engineer,    Calexico.    Own- 

_^ ^ ers.  City  of  Calexico.     Plans  have  been 

completed     for    street       paving,       side- 

BUILDING  CONTRACTS  walks  and  gutters.     Bids  will  be  open- 

ed   on   May    11th.     Plans   and    specifica- 

SACRAMENTO    COUNTY.  ^,^^^     ^^^     ^^     ^^^^^^^     ^^^^     ^^^     ^.^^ 

Clerk. 
APARTMENTS  .STORM       WATER      SEWER— $20,000. 
NO.    1515    TWENTY-SECOND   ST.,    on    S  Rj.erside,     Riverside     Co.,     Cal.       Engi- 
1/4   of  Lot  1.  O,  P.  22nd  and  23rd  Sts..  ^^^^^    ^ity    Engineer,    Riverside.      Own- 
Sacramento.      Pour    apartment    tene-  g^s.    City    of    Riverside.      All    bids      re- 
ment  house.  ceived    for    the    building    of      the      big 

Owner Mrs.   A.    M.   Jensen.    2204    O  Market       Street-Pairmount       Boulevard 

St.,  Sacramento.  stoi-m   drain  have  been   rejected  by  the 

Architect  ..  .None.  City   Council.      New   bids   will   be   called 

Contractor.  .G.    E.    Harvie,    2212    T    St.,  for.      The    low    bidders    on    this      work 

Sacramento.  were    Mlagenovich    &    Gillespie    of    Los 

COST,    $5000  Angeles,   $23,421.54. 

RECLAMATION    WORK    —    Cost    not 

ADDITION  stated.      Payson   City,   Utah.   Engineers. 

NO.   323   O  ST.,  on  E    Vz   ot  "S   V2   of  Lot  U.  S.  Reclamation  Service,  Provo,  Utah. 

6,  N,  O,  3rd  and  4th  Sts.,  Sacramento  Owners,     United      States     Government. 
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HkU    will    be    opened    on    -May    I'Jlh    for  p:^c,    Vf\r    P  OClHotlPP 

approximately    30,000    cubic    yards      ol  DIUN   F  UI     IVUMUCIH^C 

excavation     and     3,400    cubic     yards    of  *         rfc                       II               'x     I 

reinforced    concrete    work.      Plans    and  Af    f'gftQJ]    riOSOlt3l 

specifications  can   be   secured   from   the  » 

r.     y.     Reclamation    Service    at     Provo, 

Utah.      An    afflcial    proposal    appears    in  >*-""••    '•""     Man      ^^  .11    '  ro'-l-^       '- 

another  column  of  this  i.^.^ue.  .V.vnr.U-a    Contract    "";-<»"«*    «' 

Difference  in  Time. 

BRIDGK— Reinforced      concrete      and  SACRWIENTO    CAL.,  April  28th,  1915 

steel.     $20,000.       Santa     Barbara,    Santa  _q^^^  opened  by  the  State  Department 

Barbara    Co..    Cal.      Engineer,    City    En-  ^^   Engineering  for   the  construction   of 

gineer   Archie   B.   Cook,   Santa   Baibara.  ^    two-storv    and    basement    frame    Su- 

Owners.    City    of    Santa    Barbara.      En-  pe,  intendenfs    residence    at    the    South- 

gineer    Archie    B.    Cook    is    completeing  ^^.^  g^^^^  Hospital  at  Patton  show  John 

plans   for   a   bridge   to   be   erected    over  ^[^,,4,,  j^w  at  ?8.700  and  L.  G.  Bergren 

Mission   Creek   on   Carrillo   street.     The  ^    ^^^    second    low    at    $8,749.      Bergren 

cost    will    be    about    $2n.ono.      Bids    will  ^^    ^^^    ^^^.^    probably    be    awarded    the 

be  called  for  .shortly.  work    as    they      offer    to   complete      the 

building   in   less   time.      Following    is   a 

Contracts   Awarded.  complete   list   of   the   bids    received: 

...„„„-„  UcBldence    at    Patton. 

COUNTY        HIGHWAY     -     $l.,966.o0.  ,^,^^^     ^,^„.,^     ,    ^.,, 

Riverside.     Riverside    Co.,     Cal.       Engl-  u  «.   Bergren  &  Son 8.749 

neer.  County  Surveyor,   Riverside.   Con-  ^^^^  Harnning  &  Co 9,000 

tractor,    J.   S.    Hilland,    Anaheim.      Con-  cresler   Mfg.    Co 3,466 

tract    price,    $15,966..^)0.  R.  S.   K.  MacMillen 9,500 

.STREET       PAVING— Macadam,     $11,-  q     Hanson    10,410 

397.43.       Riverside,    Riverside    Co.,    Cal.  rpj^^    Kling   Co 10,490 

Engineer,    City      Engineer,      Riverside.  j     q     Beers 13,935 

Owners,    City    of    Riverside.       Contrac-  ^ 

tors,  John.son-Shea  Co.,  Riverside.  Con-  PORTLA^ND   AND   OREGOJi 

tract    price,    $11,397.43.  \V  AUEH(  lUSIO— 6   story   and   base,   re- 

ADMINISTRATION     BUILDING    AND  inforced    concrete.       $70,000.       Portland, 

PRE.SS   BUII^DING — 2   and   4    story   and  Ore.     Architects,  Jacobberger   &   Smith, 

base'      reinforced      concrete,      $208,100.  Board  of  Trade  Bldg.,   Portland.     Own- 

Ataslcadero,   San    Lui.s,     (Jbispo   Co.,   Cal.  ers.    Doernbecher      Manufacturing    Co., 

Architects.    Bli.ss      &       Faville,    Balboa  Portland.      The   building   Will    be   erect- 

Bldg      S.    F.      Owners,    Atascadero    Col-  ed   on   East   28th   street  at   the  junction 

ony   '  Contractors,   F.   O.   Engstrom  Co.,  of      the      Oregon- Washington    Railroad 

5th  and  Seaton  streets,   U  A.     Contract  &   Navigation  Company,  and  will  cover 

price.    Administration      building.    $1f.7,-  ;m   area  of    lOo   by    150   feet.      Construc- 

:!00-     Press    building',    JlH.SOd.  ti'>ii     will     be    of       reinforced       concrete 
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eg.  I  .  S.  rat.  OHloe 
The  Panels  that  are 
as  good  as  they  are 
famous. 


"Service  First" 
--Wybro. 

WYBRo  QUALITY  I'ANELS  stand 
for  Kervlee  llr«t — service  because  of 
their  smooth  and  even  qualities — ser- 
vice because  these  panels  never  blister 
or  crack — and  service  lirst  and  always 
because  they  will  outlast  any  other 
panels   made. 

Insist  on  getting  WY'BRO  PANELS— 
the  panels  with  the  everlasting  SER- 
VICE. 


Wtiitc  Opolticps 


5th  and  Brannan  Streets 


San  Francisco 


E.  H.  Williams 


Chalmer  Muoday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
1  Law  and  Bankruptcy  Casesf;, 

JTelephone  Sutter  f4622 

615  Phelan  Building,        San  Prancitc 


throujilKJiit  and  will  he  iireproof.  In- 
terior finish  will  be  used  only  in  the 
portion  of  the  building  which  will  be 
occupied  by  the  officers  of  the  com- 
pany. There  will  be  elevator  service, 
special  power  equipment  and  plumb- 
ing. Metal  window  sa-sh  and  frames 
.Vill  be  used.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  let  segregated 
contracts  for  the  work. 

WAREHOUSE  ADDITION— 3  story, 
reinforced  concrete.  $70,000.  Archi- 
tects. MacNaughton  &  Raymond.  Title 
and  Trust  Bldg..  Portland.  Owners, 
Marshall-Wells  Hardware  Co.  The 
present  three  story  and  base  rein- 
forced concrete  building  located  at  the 
corner  of  14th  and  Kearny  streets  will 
be  enlai'ged  by  the  addition  of  three 
stories  of  similar  construction.  The 
warehouse  covers  an  area  of  200  by 
260  feet.  The  present  freight  and 
passenger  elevators  will  be  extended. 
An  automatic  sprinkling  system  will 
be  installed  and  a  gravity  conveyor. 
Interior  finish  will  be  of  pine.  Metal 
window  sash  and  frames  are  specified. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared.  Figures  will  be  called  for 
shortly. 

WAREHOUSE— 3  story  and  base, 
brick,  $30,000.  Portland,  Ore.  Archi- 
tects, Root  &  Kerr,  Henry  Bldg.,  Port- 
land. Owner,  D.  P.  Thompson.  The 
building  will  be  erected  at  the  corner 
of  Irving  and  15th  streets,  and  will 
cover  a  considerable  ground  area.  In- 
terior finish  will  be  of  pine.  Plans 
provide  for  a  central  heating  system, 
automatic       sprinkler      and      a      large 


Williamson's  Continuous  Clothes  Line  Outfit 

C  loches  Line  Problem  Solved  At  Last 

DOUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  oft  any  part  of  line 
without   removing   the   wet  clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the   pulleys,   thereby   using  both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  In  such  a  manner  as 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily:  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with  cloth-strips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  blows 
It  pulls  the  clothes  deeper  Into  the  slot  holding  them 
tighter. 


NO    .SPItlN'G.S    TO    PIIES.S    OR    Sai'BKZB 

to  get  the  clotliis  in  or  out.  Just  slip  clothes  in  slot 
.'111(1  pull  down.  \V1LL  hold  the  daintiest  fabrics  or 
the  heaviest  blanket.    I»40  Mlaaiun    St.    Phone  Mkt.  400S. 


THIS   oi;tfit 

Sanitary,     Stronghold 
Clothes   Line 


CONSISTS    OF    3    D07.KX 

Clothes      Pins,      3      Continuous 
PuYleys  and    1    Pair  Line   Splicers. 
Price,    92.00   per    Set. 


'^ 
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freight  elevator.  Exterior  of  the 
biiildins-  will  be  faced  with  stock 
lirick.  Plans  are  complete  and  figures 
.lie  now  being  taken. 

BRIDGE  APPROACH     —     $112,988. 

Portland,  Ore.  Engineer,  Interstate 
Hiidge  Commission,  Portland.  Owners, 
.-itates  of  Oregon  and  Washington. 
Hids  opened  for  the  second  approach 
to  the  interstate  bridge,  the  approach 
being  on  the  Oregon  side,  show  the 
Standard  American  Dredging  Company 
if    Oakland,    Cal.,    low   on    their    bid    of 

I2,9SS.  All  bids  received  were  re- 
.  1  red   to   the  engineers  for  r«port. 


SEATTLE  AND  WASHINGTON 


Contracts  Awarded. 

i?CH001>.— il  .<'T()KV  AND  BASE.  Rein- 
forcec.  concrete,  $25,556.  Everett, 
Washj  Architect,  W.  W.  Hastings, 
i:verett.  Owners,  Evei-ett  School  Dis- 
trict  No.  24.  Contractor,  A.  P. 
.\(lam.s.      Contract    price,    $25,556. 


Mc- 


'HE       AV.XR'S       OPPORTUNITIES 
MAKE  AMERICA   ailNERALOGI- 
CALLY    IXDEPENDENT. 


TO 


(.S>  iiop!«i!«  of  Discussion  by  George  Otis 
Smith,  Director,  I'nited  States  Geo- 
logical Survey,  before  jVe»v  York  Sec- 
tion of  American  Institute  of  Mining 
Engineers,  IVcw  Yorii,  Marcli  5,  1915.) 


'For  more  than  half  a  year  we  have 
watched  the  adjustments  and  readjust- 
ments of  American  industries  to  meet 
new  conditions.  Six  months  ago  the 
United  States  Geological  Survey  sug- 
gested, by  the  publication  of  Bulletin 
"i!t9,  the  extent  to  which  America's  min- 
•  lal  reserves  could  be  drawn  upon  to 
meet  the  emergency  and  indeed  to 
.-strengthen  the  position  of  the  United 
States  as  a  world  power  in  industry 
and  commerce.  Today,  as  a  nation,  we 
face  an  even  greater  crisis  in  our  com- 
mercial relations,  so  that  a  discussion 
of  national  independence  is  especially 
opportune. 

"As  a  nation  we  began  with  a  dec- 
laration of  independence  leading  to  an 
experiment  in  statecraft — popular  gov- 
ernment on  a  large  scale  in  a  string  of 
colonial  settlements  connected  only  in 
a  crude  way  by  post  roads  and  coast- 
wise sailing  vessels,  and  perhaps  even 
moie  feebly  united  by  bonds  of  com- 
mon race  or  creed.  Yet  that  political 
independence  was  the  breath  of  life  in 
the  new  nation,  and  the  ideal  then  set 
up  attracted  the  best  human  material 
from  all  lands.  Thus  we  may  say  was 
developed  America's  greatest  resource, 
a    progressive    citizenry. 

"The'  other  element  necessary  to 
make  America  great  in  material  re- 
.<ources — the  earth  and  the  fullness 
thereof.  I  do  not  discount  the  wealth 
of  our  forests,  which  have  contrib- 
uted so  largely  to  our  foreign  and  do- 
mestic trade  since  colonial  days,  nor 
do  I  disregard  the  bounty  of  our  soil, 
which  enables  us  in  these  days  of 
waste  and  war  to  feed  the  peoples  of 
i^urope  as  well  as  ourselves,  yet  I  be- 
lieve the  mineral  wealth  of  the  United 
States  is  in  largest  measure  the  foun- 
dation of  the  marvelous  growth  of  the 
last  few  decades.  Industrial  America! 
— think  to  what  degree  the  industries 
of  Amoi'ica  are  based  on  our  ores  and 
mineral     fuels,    or    figuro,    if    you    will. 


the  percentage  of  railroad  tonnage  that 
originates   at   the   mine. 

"Not  only  is  our  country  a  world 
leader  in  the  output  of  such  essential 
minerals  as  coal,  petroleum,  copper, 
zinc,  iron,  lead,  phosphate — and  in 
three  of  these  it  exceeds  all  other 
countries  put  together — but  as  far  as 
such  things  can  be  measured  or  esti- 
mated we  are  blest  in  the.  possession 
of  the  largest  reserve  of  many  of  the 
more  important  of  these  minerals.  No 
other  country  can,  in  any  sense,  com- 
pare with  the  United  States  in  the  de- 
gree of  industrial  independence  af- 
forded by  the  possession  of  these  min- 
eral lesources.  The  raw  material  is  at 
hand  to  enable  us  to  win  and  main- 
tain supremacy  as  a  manufacturing 
natioh. 

"Get  under  this  'most  favored  nation 
clause,'  the  catalogue  of  our  mineral 
resources  is  not  the  complete  list  of 
minerals  essential  to  modern  civiliza- 
tion; a  few  items  are  missing,  others 
are  present  apparently  only  in  insuffi- 
cient quantities,  and  the  quality  or  lo- 
cality of  the  deposits  of  still  other 
minerals  may  be  unfavorable  to  pres- 
ent-day utilization.  Thus  it  happens 
that  the  nation  is  not  wholly  indepen- 
dent in  its  mineral  industry,  and  no 
problem  better  deserves  the  attention 
of  the  American  mining  engineers  than 
this,  How  can  wr  fill  these  gaps  and 
thus  make  Ame/ica  more  truly  inde- 
pendent? 

"The  catalogue  of  the  products  of 
our  mines,  quarries,  and  wells  is  long. 
The  list  of  what  we  lack  is  short.  We 
are  wholly  dependent  on  other  coun- 
tries for  only  four  principal  items — 
tin  and  nickel,  potash  and  nitrate. 
Among  the  minerals  of  which  the 
United  States  has  a  deficient  supply 
are  manganese,  platinum,  gems,  and 
asbestos.  Still  other  minerals  it  has 
heretofore  been  more  profitable  to  buy 
abroad  than  to  produce  at  home,  such 
as  chrome  ore,  barytes,  flint  pebbles, 
magnesite,    mica,    and    graphite. 

"These  deficiencies  create  problems 
relating  to  three  different  types  or 
classes  of  minerals.  In  the  first  class, 
tin  and  nickel  only  seem  to  present  a 
hopeless  outlook;  and  as  a  matter  of 
fact  the  whole  world  is  poor  in  tin. 
Especially  is  this  scarcity  felt  in  cer- 
tain of  the  countries  now  at  war, 
where  the  shortage  due  to  cessation  of 
impoits  is  intensified  by  the  increased 
use  of  tin  in  canning  army  supplies. 
But  we  can  look  to  South  America  for 
tin  ore  and  make  its  importation  a 
foundation  for  profitable  commerce 
with  Bolivia.  For  nitrate  we  can  con- 
tinue to  rely  upon  Chile,  but  we  should 
develop  our  independence  in  respect  to 
this  mineral  by  the  manufacture  of 
nitrates  from  atmospheric  nitrogen. 
(Opportunities  for  cheap  hydroelectric 
development  will  invite  capital  as  soon 
as  Congress  will  legislate.  For  potash 
the  outlook  is  less  certain;  thus  far 
only  one  potash-rich  brine  has  been 
found — that  of  the  Searles  Lake  de- 
posits, in  California — where  potash  oc- 
curs in  even  greater  quantity  than 
that  at  first  estimated  by  the  Geologi- 
cal Survey,  but  the  problem  of  its  com- 
mercial ej^traction  has  not  yet  been 
fully   solved   by   the  chemical   engineer. 

"The  deficiencies  of  the  second  class, 
like  manganese  and  platinum,  are  stim- 
ulating  to   the   geologist   and   the  engi- 


neer, the  one  to  discover,  the  other  t** 
develop.  The  recent  find  in  southern 
Nevada  of  rich  platinum-bearing  golo 
ore  constitutes  a  notable  addition  to 
the  world's  supply  of  this  too  rare 
metal. 

"The  third  class  of  minerals,  those 
which  it  has  paid  better  to  buy  from 
foreign  producers,  probably  furnishes 
the  largest  incentive  for  the  effort  to 
secure  mineralogical  independence. 
Here  especially  can  the  geologist  and 
engineer  co-operate.  Magnesite,  mica, 
and  graphite,  for  example,  are  common 
minerals  of  which  large  deposits  have 
been  found  in  this  country,  yet  up  to 
the  present  time  they  have  been  large 
items  of  import  from  Austria,  Canada, 
and  India. 

"As  rxn  encouraging  instance  of  min- 
eralogical independence,  you  may  re- 
call that  only  about  ten  years  ago  this 
counti'y  imported  its  sulphur  from 
Sicily,  whereas  now,  by  reason  of  the 
work  of  one  engineer,  the  United  States 
leads  the  world  in  the  mining  of  sul- 
phur. Can  not  further  success  be  ex- 
pected in  the  utilization  of  mineral  re- 
sources hitherto  practically  untouched? 

"The  substitution  of  certain  minerals 
of  domestic  origin  for  those  bought  in 
foreign  markets  will  bring  us  face  to 
face  with  the  problem  of  standardiza- 
tion. Price  is  not  the  last  word  with 
the  manufacturer-consumer.  This  is  a 
good  time  to  drop  any  ideas  we  may 
have  of  industrial  superiority  and  to 
copy  for  a  while  the  industrial  spirit 
of  Germany,  which  systematized  proc- 
esses and  .standardized  products  until 
they  won  markets  in  every  continent 
by  sheer  superiority. 

"The  outlook  for  successful  endeavor 
by  the  American  engineer  seems  very 
bright." 


HEI. 


•I!VG   ALONG  THE  VISIBLE  (;oV 
ERXMEXT. 


Reports  of  industrial  conditions  are 
valuable.  Legislative  bills  drafted  by 
experts  in  social  service  are  valuable. 
Hut  they  have  a  closet  or  cloister 
value,  chiefly.  In  the  long  run  they 
may  reach  down  to  the  everyday  men 
in  the  street — as  in  the  long  run  Kant's 
"Critique  of  Pure  Reason"  influenced 
the  common  thought  of  the  common 
people.  ^^"c  all  know  what  the  long 
process  of  social  legislation  is — unless 
the  demand  for  that  legislation  comes 
from  an  aroused  and  informed  public 
opinion,    a    general    public    opinion. 

Now,  the  great  and  distinctive  pub- 
lic service  of  the  United  States  Com- 
mission on  Industrial  Relations  and  of 
Mr.  Frank  P.  Walsh,  its  chairman,  is 
that  the  commission  is  providing  the 
information  on  which  the  informed 
general   opinion   must    be    founded. 

The  man  in  the  street  can  "get"  Mr. 
Rockefeller's  control  of  the  natural  re- 
souices  and  of  the  government  in  Colo- 
rado. He  can  "get"  the  testimony  of 
landlords  and  tenants  in  the  Txeas  cot- 
ton fields.  He  can  get  the  fact  that 
thousands  of  descendants  of  the  men 
whom  -Abraham  Lincoln  freed  would 
starve  to  death  on  the  wages  paid 
them  by  the  corporation  of  which 
Robert  T.  Lincoln  is  executive  chair- 
man, unless  the  public  gave  them 
charity. 

These  and  the  hundi-eds  of  other  sig- 
nificant Industiial  facts  of  the  day,  to 
which  the  industrial  commission  has 
given     inmiodiatc    publicit.^•,     might    be 
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dug  out  of  official  records  and  official 
reports.  But  they  are  not  dug  out. 
They  are  of  iiiforiiiins  value  to  the 
.small  circle  of  .•^ocioloKi.'^ts  and  the 
larger  hut  still  .sniall  circle  of  leisurely 
people  who  are  inclined  to  philan- 
thropy or  to  Socialism.  But  there  they 
.stop,  except  for  the  slow  filtering  pro- 
cess into  the  minds  of  lawmalters  and 
of  the   lawmakers'  constituents. 

But  democracy  does  not  get  its  work 
done  that  way.  The  men  who  put  bills 
and  public  policies  through  for  the  peo- 
ple take  their  instructions,  not  from 
the  experts,  but  from  the  people.  They 
hold  their  ears  to  the  grass  rootfs.  More 
or  less  benevolent  "foundations"  and 
more  or  le.ss  benevolent  kingly  govern- 
ments may  do  things  for  "their  peo- 
ple" by  programs  of  which  the  people 
know  nothing  or  little.  But  for  the 
people  to  do  things  for  themselves  they 
themselves  must  know  the  facts  that 
are  good  and  the  facts  that  are  evil. 

.\li-.  Wal-sh  and  the  commission  he 
heads  are  helping  to  set  up  the  visible 
government  as  against  the  invisible 
government.  They  are  supplying  to  the 
people  the  defensive  and  offensive 
weapons  of  fact.  It  is  a  crucial  ser- 
vice to  enable  the  people  to  form  their 
own  conclusions;  to  make  their  own 
mistakes,  if  need  be;  to  base  their  own 
demands  for  reform  and  for  new  laws 
and  new  institutions  upon  their  own 
knowledge. 

Such  .'-ervice  b.v  tne  industrial  com- 
mission and  by  Mr.  Walsh  may  be  a 
danger  to  special  privilege.  At  least 
it  is  hoped  that  it  is.  But  it  is  the 
essence  of  safety  to  democratic  insti- 
tutions and  to  popular  government. — 
Kansas  City  Star. 


'IIIO    <;i{KA'r    SA<H A>IK\TO    V.\M,EY. 


I  iifl:-rgroiin(l  \\  jiter   Hcsoiircps    Invoxtl- 

KKtrd    hy  I  nitrd    Stiite.s      (M'ologU-al 

Siir»e.v    ill  (o-oporatioii    Mitli       i'ali- 
I'orniii. 

No  phase  in  the  history  of  California 
is  more  striking  and  interesting  than 
the  economic  and  so<-ial  changes  which 
are  now  affecting  the  Sacramento  "Val- 
ley. These  changes  cover  the  whole 
field  of  human  activity,  and  yet  in  a 
peculiar  sense  the  control  and  use  of 
water  are  vital  factors  which  have  a 
greater  effect  on  the  development  of 
the  valley  than  any  of  the  great  in- 
dustries which  have  shown  wonderful 
expansion  thi'oughout  the  whole  coun- 
try since  the  Civil  War.  Kach  step  in 
the  mastery  of  water  adds  impetus  to 
the  industr.v  of  agi'iculture,  which 
after  all  is  the  foundation  of  pros- 
perity. 

The  conliol  of  rivers  for  navigation 
and  Hood  protection,  the  drainage  of 
swamp  lands,  the  harnessing  of  moun- 
tain streams  for  the  production  of 
electric  power,  and  the  use  of  both  sur- 
face and  underground  water  for  irri- 
gation and  domestic  purposes  present 
problems  that  involve  all  the  phases  of 
hydraulic  engineering.  The  solution  of 
these  problems  is  being  accomplished 
with  amazing  rapidity,  largely  by 
private  interests  working  under  wise 
laws  and  under  effoctive  supervision 
and  control  by  .-^tale  and  Federal 
bodies. 

The  large  inigable  ana  in  the  Sac- 
lamento    N'alley    and    the    extensive    use 
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of  ground  water  for  domestic  purposes, 
public  supplies,  and  irrigation  led  the 
United  States  Geological  Survey,  in 
co-operation  with  the  California  State 
IJepaitment  of  Engineering,  to  under- 
take an  investigation.  A  preliminary 
report  by  Kirk  Bryan  has  just  been 
issued  by  the  Federal  Survey  as  Water- 
Supply  Paper  375-A.  The  Sacramento 
Valley  contains  1  .i  per  cent  of  the  agri- 
cultural land  of  the  State.  Only  3.5 
per  cent  of  the  area  was  irrigated  in 
1912,  when  the  investigation  was  be- 
gun, but  it  is  estimated  that  at  least 
7.">  pel-  cent,  or  21  times  that  area,  will 
ultimately  be  brought  under  water. 
These  large  possibilities  have  led  to  a 
rapid  increase  in  the  number  of  irriga- 
tion projects  and  an  influx  of  men  and 
<;apital  from  other  parts  of  California 
to  derive  profit  from  the  development 
of  the  land,  their  expectation  being 
that  the  permanent  future  population 
will  come  from  the  Eastern  States  or 
from   Europe. 

Because  of  a  mild  climate,  a  concen- 
trated winter  rainfall,  and  a  shallow 
water  table,  many  field  crops  and  deep- 
rooted  plants  thrive  in  this  valley  with- 
out irrigation.  W^ater  is  not  a  neces- 
sity for  crop  growing;  but  it  makes 
possible  much  larger  yields,  the  culti- 
vation of  crops  with  a  higher  return 
to  the  acie,  and  the  cultivation  of  cer- 
tain lands  otherwise  chiefly  valauble 
lor  grazing.  Such  advantages  have  ap- 
pealed but  lightly  to  owners  of  large 
holdings,  who  bought  their  land  at  a 
low  price — perhaps  $1.25  an  acre — but 
the  crowding  in  of  home  seekers  from 
the  East,  the  diminishing  profits  of 
grain  farming,  and  the  great  increase 
in  land  values  have  combined  to  bring 
about  the  subdivision  and  sale  of  many 
large  parcels  of  land.  To  the  pur- 
chasers of  such  tracts  the  advantages 
of    irrigation   appeal    more   strongly. 

The  report  describes  the  water- 
beai'ing  formations  in  the  Sacramento 
X'alley,  the  origin  and  movements  of 
ground  water,  ground-water  develop- 
ment, well  and  puinping  problems,  and 
methods  of  irrigation  with  well  water. 
.\  copy  may  be  obtained  free  on  appli- 
cation to  the  Director  of  the  Geologi- 
cal  Survey.   Washington,  D.  C. 

The  Geological  Survey  has  also  been 
engaged  for  a  munber  of  years  in  topo- 
graphically mapping  the  Sacramento 
Valley  in  co-operation  with  the  State, 
the  work  now  being  nearly  completed 
and  the  maps  published.  An  index  of 
these  maps,  showing  the  areas  covered, 
prices,  etc.,  will  be  furnished  free  of 
cost   by   the   Director  of  the   Survey. 


Wednesday, 


May 


1913. 
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I'AVKMKNT.S — A     rOSSIIII,K     KfO- 
.\OMIC    IIKVEI^OP.MENT. 


With  a  view  to  bringing  out  a  dis- 
cussion of  the  relative  advantages  and 
disadvantages  of  single  gutter  con- 
struction for  modern  street  pavements 
the  following  brief  for  the  single 
gutter  type  of  construction  was  pre- 
sented by  W.  G.  Kirchofter  of  Madison, 
Wis.,  in  a  paper  before  the  Illinois  So- 
ciet.v  of  ICngineers  and  Surveyors,  says 
Contracting  and    Engineering. 

When  roads  and  streets  were  fli'st 
made  in  ancient  times.  It  was  neces- 
sary to  make  them  of  soft  nuiterlals 
such  as  were  found  at  the  locality, 
gravel  or  broken  stone.  Their  only 
means  of  di'ainage  was  to  the  side  of 
the    road,    so    natur.-illy    they    crowned 


the  center.  I>ater,  when  street  pave-? 
ments  were  introduced,  it  was  a  logi- 
cal following  that  two  gutters  should^ 
be  made  at  each  side  of  the  streetl 
Such  construction  was  a  practical  ne 
cessity  with  the  materials  with  whic 
the  street  pavements  were  made.  Bu 
today,  with  our  hard  materials,  suchi!' 
as  concrete,  brick,  asphalt  and  creo-j 
soted  blocks  such  construction  is  not 
essential  or  necessary.  We  are  not 
advancing  with  the  times  when  we 
stick  to  this  old  method  of  building 
streets,  especially  a  city  pavement. 

The  use  of  iwo  gutters  is  an  anti- 
quated idea.  Why  should  the  water 
and  filth  from  a  street  be  separated 
into  two  quantities?  There  is  no  logi- 
cal reason  for  it.  The  crowning  of  a 
street  does  not  oven  serve  the  purpose 
of  dividing  traffic,  which  is  essential. 
The  new  form  of  street  that  should  be 
adopted,  if  progress  along  this  line  is 
to  be  made,  is  a  street  with  a  single 
gutter  in  the  center.  The  proposed 
construction  would  be  to  build  a  pave- 
ment with  the  surface  the  highest  at 
the  curbs  and  with  a  continuous  even 
slope  from  each  side  to  the  center  of 
the  street. 

Some  of  the  advantages  of  a  pave- 
ment constructed  in  this  way  are  as 
follows: 

(1)  The  capacity  of  the  pavement 
to  carry  storm  water  is  many  times 
that  of  a  pavement  constructed  in  the 
old  way.  (2)  It  will  keep  the  dirt  and 
fllth  in  the  center  of  the  street  where 
it  was  made  and  where  it  can  be  easily 
cleaned  or  washed  away.  (3)  With  this 
construction,  it  will  be  easier  and 
more  convenient  to  establish  st' eet 
grades  to  conform  to  existing  condi- 
tions than  it  is  with  the  present  meth- 
od of  street  construction.  (4)  It  will 
be  more  economical  in  the  cost  of 
catch  basins  and  sewers,  as  one  or  pos- 
sibly two  catch  basins  will  take  the 
place  of  four  or  more.  (5)  No  need  of 
deep  gutters  with  costly  gutter  covers 
for  sidewalks,  which  are  an  obstruc- 
tion to  the  street,  (ti)  Lower  curbs  or 
none  at  all  in  residence  sections,  ex- 
cept such  as  might  be  formed  of  sod. 
(7)  Greater  convenience  in  driving  up 
to  the  curb.-  No  mess  of  water,  Hlth, 
papers,  cigar  stubs  etc.,  to  alight  in' 
from  a  carriage  or  auto.  (S)  .Mci 
sanitary  because  storm  water,  or 
water  fi-om  street  washing  would  be 
more  concentrated  and  therefore  wash 
the  street  cleaner.  i9)  The  appear- 
ance of  the  street  will  be  improved 
from  an  aesthetic  point  of  view.  (10) 
Less  crown  (or  anti-crown  in  thisoasej 
will  be  needed.  (11)  Street  will  be 
more  easily  cleaned,  as  debris  will  be 
concentrated  in  one  windrow  in  place 
of  two  as  now\  (12)  This  form  of 
street  pavement  will  tend  to  divide 
.  traffic  to  right  and  left  hand  side  of 
the  street.  (13)  Great  advantages  on 
boulevard  streets  wliere  four  gutters 
are   now   necessary. 

The  possible  disadvantages  of  this 
form  of  street  pavement  are:  (1)  A 
narrow  street  with  street  car  tracks. 
The  gutter  would  be  between  the  rails, 
which  would  cause  debris  to  accumu- 
late in  the  wheel  groves.  A  wide  Street 
with  car  tracks  would  have  two  gut- 
ters, one  on  each  side.  (2)  During 
heavy  storms  the  water  in  the  center 
of  the  street  might  be  too  deep  to  walk 
throuuh,    but    this    condition    often    oc- 
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ours  where   two  gutters  are  construct- 
ed. 

This  idea  of  a  single  gutter  is  not 
original  with  me;  it  is  often  used  in 
alleys  and  driveways  with  good  re- 
sults. I  have  been  advocating  this 
form  of  street  for  the  past  two  or 
three  months  and  hope  to  see  some  of 
the  pavement.s  constructed  next  sea- 
son   built    along    these    lines. 


ROAOS    AND    ElVGI  PEERING. 


The  increase  in  the  United  States  Of- 
fice of  Public  Roads  and  Rural  Engi- 
neering, the  name  of  which  iis  changed 
from  Office  of  Public  Roads,  is  largely, 
explained  by  the  transfer  to  that  office, 
under  the  plan  of  reorganization,  of 
the  Irrigation  and  Drainage  Investiga- 
tions, the  work  in  investigating  do- 
mestic water  supply  and  drainage  dis- 
posal, and  the  construction  of  farm 
buildings,  and  other  rural  engineering 
problems.  This  work  will  include  in- 
vestigating and  reporting  upon  the 
utilization  of  water  in  farm  irrigation 
and  different  kinds  of  power  appli- 
ances, the  development  of  equipment 
for  farm  irrigation,  studies  of  water  in 
ditches,  pipes  and  other  conduits,  and 
the  appoitionment  and  measurement  of 
iiiigation  water,  and  customs  and  laws 
affecting  irrigation. 

The  office  will  of  course  continue  its 
work  of  investigating  methods  of  road 
making,  character  of  road  materials, 
and  systems  of  road  management  and 
do-operating  with  communities  in 
building  loads  and  conducting  field  ex- 
periments in  constructing  or  aiding  in 
the  construction  of  object-lesson  roads 
of  various  types. 


CIVIL       SERVICE       EXAMINATIONS 

FOR  COMPENSATION  INSURANCE 

FUND   POSITIONS. 


The  California  State  Civil  Service 
Commission  annour.i'a.^  examinations 
for  Compensation  Insurance  Clerk. 
Stenographer,  and  Typist,  to  be  held 
in  San  Francisco  and  Los  Angeles, 
-May   15,   1915. 

These  examinations  are  open  to  all 
American  citizens  residing  in  Cali- 
foinia,  who  comply  with  the  require- 
ments, but  experience  in  an  insurance 
office  w'ill  be  of  great  value  to  any 
candidate. 

Application  blanks  and  further  in- 
formation may  be  secured  from  the 
State  Civil  Service  Commission,  Forum 
Building,  Sacramento.  Completed  ap- 
plications must  be  filed  with  the  Com- 
mission  on   or   before   May    10,    1915. 


THE       SHORT-PAID     POSTAGE       NUI- 
SANCE. 

[Commercial  Agent  W.  C.  Huntington. 
Chicago,  April  6.] 
The  subject  of  short-paid  po.stage  on 
foreign  mail  has  been  reported  upon 
by  consular  officers  at  such  length  and 
with  such  frequency  that  further  dis- 
cussion would  seem  needless.  That  the 
practice  .still  continues  and  possible 
purchaseis  of  American  goods  still 
annoyed  by  the  receipt  of  underpaid 
letters  from  the  United  States  is 
shown  b.v  a  communication  from  Mr. 
F.  St.  Austell,  editor  of  the  Interna- 
tional   Trade    Developer,    who   writes; 


This  is  to  confirm  what  I  stated 
to  you  yesterday  with  regard  to 
American  exporters  sending  letter's 
to  foreign  countries  underpaid. 
Mr.  Dunn,  secretary  of  the  Pan 
American  States  Association,  re- 
cently received  from  Mr.  Wm.  E. 
Jessup,  a  resident  of  Guatemala,  a 
package  containing  140  underpaid 
envelopes  sent  to  him  in  one 
month  by  merchants  of  the  United 
States  who  wish  to  sell  their  goods 
in  Guatemala.  Mr.  Jessup  states 
that  his  only  reason  for  taking 
these  140  letters  from  the  post 
office  and  paying  the  extra  postage 
was  that  he  might  send  the  entire 
lot  to  Mr.  Dunn  as  an  object  lesson 
to  exporters.  There  appears  to  be 
absolutely  no  reason  why  any  man 
should  underpay  any  letter-s  or 
why  he  should  go  to  the  extent  of 
inclosing  American  stamps  for 
prepaid  reply  from  a  foreign  coun- 
try. 


ROAD  BUILDING  IN  THE  FORESTS. 


The  United  States  Forest  Service,  in 
addition  to  the  definite  sums  allowed  to 
it,  is  authorized  to  expend  10  per  cent 
of  all  moneys  received  from  sales  of 
timber-,  gr-azing  permits,  and  other  re- 
sources of  the  forest  domain  for  the 
construction  and  maintenance  of  roads 
and  trails  within  the  national  forests 
in  the  States  from  which  such  proceeds 
are  derived.  These  roads  commonly  are 
planned  to  connect  the  communities 
in  these  sections  and  so  be  of  service 
to  the  people  who  are  resident  in  the 
national    forest   areas. 


AMERICAN     FARMING     IMPLEMENTS 
FOR   CANADA, 

[Consul  Felix  S.  S.  .Johnson,  Kingston, 
Ontario,  Mar.  15.] 
There  is  evidence  on  all  hands  that 
the  business  situation  in  Canada  is  im- 
proving. Undoubtetly  one  of  the  main 
factors  in  the  situation  has  been  the 
healthy  condition  of  business  in  the 
rural  communities.  The  farmers  of 
Canada  are,  and  have  been  for  some 
time,  in  a  sound  and  prosperous  condi- 
tion. Crops  have  been  good  for  the 
last  few  years  and  prices  have  been 
high.  The  farmers  of  Canada  have 
more  money  at  their  disposal  than  for 
a  long  time  in  the  past  because  of  this 
year's  high  prices  on  practically  all 
farm  products.  Now  is  the  time  for 
the  manufacturers  of  far-ming  imple- 
ments in  the  United  States  to  conduct 
a  strong  campaign,  not  only  through 
local  papers  but  through  energetic 
salesmen. 


The  average  person  who  visits  the 
Fine  Arts  Building  will  perhaps  come 
to  the  conclusion  that  he  can  not  ap- 
preciate painting  as  the  majority  of 
the  pictures  there  will  not  appeal  to 
him  as  expressing  anything  of  beauty, 
or  in  fact  expressing  anything  in  par- 
ticular-. This  is  not  the  fault  of  the 
observer,  however,  but  the  faddism  of 
the  artist,  if  the  painter  of  the  pictures 
is  entitled  to  that  name,  run  wild.  For 
there  are  landscapes  there  that  no- 
body ever  saw,  perspectives  that  could 
not  be  found  in  topsy-turvy  land  and 
coloring  that  would  frighten  the  cows 
out  of  the  barn.  This  cubism  and 
futurism  that  seems  to  be  the  latest 
fad  may  express  some  mood  of  the 
artist.  In  his  mind's  eye  he  may  see 
just  such  a  picture  in  the  scene  that 
he   paints.     If  he  does  he  must   be  full 


of  very  burn  wine,  for  some  of  them 
look  like  some  fellow  had  started  out 
to  paint  the  town  all  kind  of  brilliant 
colors  and  had  commenced  on  the 
canvas 

Seriously  speaking  a  great  many  of 
these  late^  canvasses  seem  to  have  a 
value  for  decorative  effect,  but  not  as 
a    picture    in    an    art    gallery. 

To  the  ordinary  person  fine  art  would 
seem  to  occupy  the  same  positron  that 
Hamlet  defined  that  of  the  player  to 
be:  to  hold  the  mirror  up  to  nature 
and  to  portray  in  color  the  impressions 
of  beauty  that  find  expression  in  the 
artist's  skill.  These  fads  of  cubism 
and  futurism  will  no  doubt  pass  after 
having  had  their  short  day.  They  will 
perhaps  add  something  to  sum  total  of 
expression  in  the  fine  arts.  And  the 
fine  arts  building  itself  contains 
enough  of  the  work  of  the  masters  to 
interest  the  average  man  even  if  he 
does  not  appreciate  the  latest  fad  of 
the    moder-n    school. 


THE     NATIONAL     PRODUCTION. 

So  glibly  has  it  been  said,  and  so 
frequently  that  production  is  no  longer 
a  problem,  but  only  distribution  Is  a 
problem,  that  it  is  encouraging  to  note 
now  the  swing  back  to  the  question  of 
production.  The  conservation  move- 
ment, the  President's  message  about 
■  unlocking  our  resources"  and  so  on, 
all  are  for  putting  back  the  old  better 
proportion  between  producers  and  con- 
sumers. Even  without  the  European 
war  many  causes  have  contributed  to 
making  it  essential  that  the  Nation 
should  better  organize  its  natural  re- 
sources and  its  labor  power  for  pro- 
ducing wealth.  Not  every  state  is  an 
agricultural  Kansas.  And  not  every 
year  in  Kansas  produces  its  181  million 
bushels  of  wheat  or  its  155  million 
bushels.  And  not  every  period  finds 
men  at  work  in  the  factories  as  in  the 
period  of  returning  prosperity.  Our 
national  job  for  production  is  more  and 
more  to  substitute  order  and  regularity 
for-  haphazard  hit  or  miss  methods. — 
Kansas   City   Star-. 


Governor  Johnson  has  signed  the 
bill  providing  for  the  construction  of 
roadways  by  convict  labor.  In  signing 
it  he  stated  that  he  looked  toward  the 
larger  hurrranitarian  effect  of  such  em- 
ployment rather  than  to  any  economic 
advantage  that  might  accrue  to  the 
State.  In  States  where  prison  labor  is 
so  employed  it  has  proven  a  success 
to  all  concerned.  Every  country, 
especially  the  mountain  states  need 
more  and  better  roads.  And  no  matter 
what  amount  of  money  may  be  spent 
on  their  construction  there  will  be  for 
generations  yet  to  come  vast  areas  of 
the  state  in  vital  need  of  better  means 
of  communication.  There  Is  then  no 
competition  with  free  labor  in  this 
regar-d  and  the  ecnrromic  advantage  is 
that  the  state  will  get  roads  construct- 
ed   th;.t    it   would   not   otherwise   have. 

The  hunanitarian  effect  will  be  that 
those  who,  by  good  behavior  are  en- 
titled to  reward,  will  be  taken  out  of 
the  prison  cells  and  the  jute  mill  and  be 
permitted  to  work  in  the  free  air  and 
sunshine.  This  will  give  opportunity 
for  w'lolcsome  surroundings  and  re- 
move the  depressing  effect  of  the 
dungeon.  It  is  a  step  in  the  right  di- 
recLlon  and  its  effects  should  be  bene- 
ficial   to   all   conceiUv^d. 
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did  not  boost  their  shows.  In  the 
State  Senate  the  bill  was  referred  to 
person  from  such  theatre  without  ju.^t 
the  Committee  on  Code*  and  without 
notice  to  anybody  the  committee  held 
a  meeting  with  only  five  members 
present  and  four  of  them  voted  not  to 
report  the  bill  out  from  the  committee. 
The  incident  is  interesting  in  that 
it  .<how.s  to  what  a  base  commercialism 
iho  new.spaper  business  has  fallen. 
When  a  newspaper  of  such  standing  a.-^ 
the  Times  formerly  was,  can  be  openly 
Mounted  by  the  politicians  it  shows  that 
their  inlluence  i.s  little  feared:  they  do 
not  stand  together,  and  that  when  such 
interests  as  the  theatrical  trust  are 
attacked  the  newspapers  do  not  and 
v.ill   not  stand  together. 

\V.  R.  Nelson,  the  editor  and  owner 
of  the  Kansas  City  Star,  has  recently 
died.  He  was  known  and  respected  all 
over  the  land.  He  gained  his  reputa- 
tion and  made  the  "Star"  the  great 
paper  that  it  is,  because  he  stood  for 
.>^omcthing  and  he  battled  consistently 
lor  wnat  he  believed  to  be  right.  When 
the  theatrical  managers  tried  to 
throttle  his  criticism  he  cut  them  out 
altogether.  He  refused  their  adver- 
tisements and  their  shows  came  and 
went  unnoticed,  so  far  as  the  "Star" 
and  the  reading  public  was  concerned. 
Even  Maude  Adams  who  played  at  a 
theatre  that  had  attempted  to  coerce 
the  "Star"  was  passed  unnoticed.  And 
the  result  was  that  when  Nelson  died 
he  left  the  greatest  newspaper  in  the 
land  and  a  name  that  vtU  live  among 
the    great    editors   of   history. 
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Br"  ch  onir'Cc:i  li-  rt.,  V.-.-istnnKton.  D.  C. 

The  constitutionality  of  the  present 
.Mechanics  IJen  Law  will  soon  be  pass- 
ed t^pon  by  the  Supreme  Court.  The 
'lUiilder  •  i.s  in  receipt  of  a  brief  on 
the  subject  tiled  by  Messrs  Oliver  & 
.Jacobs.  Attorneys  for  the  California 
Duilding  Law  As.sociation.  as  parties 
interested  in  the  case  of  the  Hammond 
Lumber  Company  vs  F.  S.  Willis  et  al. 
The  law  is  up  for  consideration  on 
two  cases  on  appeal  from  the  Los  An- 
geles Supeiior  Court  and  the  Question 
of  the  constitutionality  of  the  direct  lien 
and  the  validity  of  the  50  per  cent  bond 
provision  are  both  to  be  considered. 
From  the  brief  submitted  we  have 
every  confidence  that  the  law  will  be 
held    valid. 


General  dislike  for  American  doesn't 
prevent  the  other  nations  from  coming 
around  at  feeding  time. 

-♦- 
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Tlu;  New  York  Times  ha.s  caused  to 
i)e  Introduced  into  the  legislature  of 
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Prlddle.    Arthur 
Walker,     J.     M. 
Church 

Flo*ra,      ConipoHl- 

tlOB. 

ArtoUth     Mfs:.    Co. 
Bender    R.&P.    Co.. 
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Co.,    R.    H. 
Malott    &  Peterson 

Fl**ra,     Hardvreed 
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Paclflf  Granite  Co 
Tronoff.  John 

OraTel. 

Bay    Devel.    Co. 
Cal.    Building  Ma- 

terlaJ    Co. 
Casanretto,       John 
City  .Supply  Co. 
itandurd     Crushed 

Rock   Co. 
Star       ContraotlnK 

Compnnv 
■tone  Co.     K.   B.   * 

A.    T. 
IIar4w**4       Deal- 
era. 
Inlaid    Floor    Co. 
Hardwood        Inta- 

rter   r» 
Dnion  Floor  Co. 


Wood   Liuutbar  tJv., 

E.  K. 

Hd'ware,    Oealeraw 

Ba/ker     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 

Palace  Hd'wareCo 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Heatlns    A    Ventl- 
latlUB. 

Atlas     Heating     & 

Ventilating   Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,     Herman 
Looney   Co.,   J. 
Mangrum    &    Otter 
Snook       &       Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner  Co.,   The 
Wilson,    Robt.    M. 

House     Movera     Jt 
Rataera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan.    D.    J.AT. 

Holatine      Engl, 
neer. 

Le   Clair,   S.    D. 

Inlaid     Floora. 

Hardwood        Inte- 
rior  Co. 

Inlaid    Floor   Co. 

Pac.     Floor    Sand- 
ing  Co. 

Interlocking      Tile 
Blocka. 

California        Denl- 
son   Block   Co. 
Iron    FoundiY. 

Stelger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker     A    Hamil- 
ton 

Dawaon   A   Noyea 

Judson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed     Concrefte 
Steel    Company* 

Wooda  &  Huddart 

Ir*n   VV*rks. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Keil    Iron    Worka 
Michel    &    Pfeffer 
Monarch       .Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.   Iron   Worka 
Sartorlus   Co. 
golhraeder'a       Iron 

Works 
Stelger      A      Kerr 

Stove     &     Foun- 
dry  Co. 
Vulc«n    Iron    WTcs. 
West    Coast    Wire 

A   Iron   Works 
W  e  sit  e  r  n      Iron 

Works 

Joiat     Hanireira     A 
Poat     Caps. 

Falls    Mfg.    Co. 

Pac.  Bldg.  Mate- 
rials  Co. 

Roman   Co.,   C. 

Waterhouse  A 

Price    Co. 

Western  Bldira. 
Supply    Co. 

I.athrra,  Wood  A 
Metal. 

Halzke.     Robt. 

Edwards,    C.     H. 

Haydan,    Fred 

Kaiser,   Joa. 

McABae,    E.   T. 

Raymond.    Wm.    H. 

flnsll.   Ralph   Ia 


Day  Co.,  Tbomaa 
Mohlllte  Co. 

Lime      A      Plaater 
Dealera. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.  E. 

yPaciflc  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealera. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Excelsior  R«4l- 

wood    Co. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggJns  Lum'bflT 
Co..  J.   BJ. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley.   — 

Olson  -  Mahony 
Lumber    Co. 

Peterson.   S.  T. 

Pope  &  Talbot 

Reinhart  Mill  A 
Lumber  Co. 

Ryan.    Georffo 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Oo. 

S.   F.   Lumber  Co. 

Schouten  A  Co.,  J. 
W. 

Sunset  Lumber  Co. 

TiermanA  Beronlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

"Wilson    Broa.A  Co. 

Wood  Lumbar  Co., 
B    K. 

Wright,     Jr.,    Wm. 

Masaealte    Plaor.- 
las. 

ArtoUth    Mfg.    Co. 

hender    R.AP.    Co. 

Dwan    A   Co..   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Ooodmanson.    A.  K 

MaMott  A  Peter- 
son 

Watsonlte    Co. 

Mantela.     Tllea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   A   Otter 
Peerlessi    Agencies 

Co. 

Marble  and  Moaalc 
Work. 

General      Building 

Work   Co. 
Gneoco,    M.    H. 
Grassl    &   Co.,    P. 
Mission       C^owcrete 

*   Mosaic   Wks 
Mls.«iion  Marble 

Works. 
Musto      Sons-Kee- 

nn  n    Co. 
New     Era     Marble 

fcOoncrete    Co 
Teltz,    Francis    B. 
Tomnpnlnl    A    Co., 

O. 
Vprmont       Xfarble 

Co 

Metal    Lath. 

Atlantic        Flra- 

prooflng   Co. 
Bnrrer   Mfg.    Co. 
Holioway       ICetal 

Lath    Company. 


Price 
Western    Builders' 
Supply  Co. 

Metal     Stamplns 

S.  F.  Metal  Stamp- 
ing  &   Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  PubUc. 

Duncan,    A.    M. 

OUa    and    Greases. 

Standard  Oil  Co. 
Union   on   Co. 

Ornamental     Plas- 
tering. 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson,   O.   F. 
Llpp  A  Co.,  J.  F 

I'alntera   and   De* 
oratars. 

Baker   Co.,    W.   T. 
Bell,   Wm.  J. 
Bernstein,    Wm. 
Blum,    Louis 
Brow:i,  J.  L. 
Burns    Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlln,   J.   J. 
Copnlck,   T.    W. 
Da  hi.   T.   H. 
Donovan,   V.    J. 
Hansen.     Elbing  A 
Johnson,    C. 
Kissel,    Isldor 
Mlllei',    L. 
Miller,   J.   A. 
McCuobln,    James 
Manning.    John 
Neal.   L.   J. 
Progressive 

Painting  Co. 
Quandt  &   Son 
Rudorman.   I. 
Simon   Nellson    Co 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.   R. 
Walk,    Mayer 
Wagner,  Fred 
Warnsr   Bros. 
Zellnsky,   R. 

Paints,  Oils   Vara- 
Ishoa,  Bta. 

Clkj-k   A   Dickson 
Cohn    A   Co.,    Mar- 
lon   D. 
Fuller  Co.,   W.   P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Paraftlne  Paint  Co 
Pratt   &   Lambert 
WlhJttler   -   Cob\irn 
Co. 

Patent      Chlmneya. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes.    H.    J. 

Plli>      Drivlnff. 

Lamburth,    C.     E. 

Paving    Brick. 

Cal   Brick   Co. 


Planlnic    Mllln. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Builders*        Supply 

Depot 
Cal.  Door  Co. 
Ca.l.    Planing   Mil'.. 
Emanuel,    L,    AE. 

(Inc.) 
Empire        Planing 

Mill 
Hart    A     Burmels- 

ter 
Hermanf.     A. 
Herring's   Mill 
Holden    -    Deuprev 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Reinhart     Lumber 

A  Planing  Mill 
Ryan,   <l«orc* 


ajLa  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber   Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Western  Planing 
Mill 

Veyhle     &    Collins 

Plaaterera. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   A    Will- 
iams 
Connel    Co.,    J.    E. 
Daly,   J.   H. 
Duthie.    Chas. 
Ollmour.    W.   G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
-VlacGruer    &    Co. 
Mellon,    Thos. 
-Modica,  S. 
Mowat    Donald 
Philbln,    J.    J. 
Sexton,    T.    D. 
Terranova    Bros. 
Wagner.   James   A. 
Plumbing  and  Gaa 
Fitting. 

Band,  S.   W. 
Bernard.  Geo.  F. 
Dunn,   Neil   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLood,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook       A      Co., 

Fred    W. 
Turner  Co.,   The 
Wstssl,    Thoo. 
Wilson  A  Oo.,W. 

Plambera   Snppllea 

Kinney  Co.,  R.  W. 
Mark-Lallv    Co. 
Mueller    Mfg.    Co., 

H. 
Nelson   Mfg.    Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      B  r  a  a  s 

Mfg.   Co. 

Radiators. 

American  Radia- 
tor Co. 

Rallyray   iMaterlala 

Orenstein  -  .Ar- 
thur  Koppel   Co. 

Risgtng'. 

Lamburth.    C.    E. 

Rooflng,  Gravel  A 
Compaaltlon.) 

Bender  Roofing  & 
Paving   Co. 

Cantley   &   Co..   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R,   E.  G. 

Lawson  Rooting 
Co 

Lewis,   W.   S. 

Malott     APeterson 

Rapheld       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kooflns     <S!nie     A 
TIle.> 

Graham.   R.   Q. 
Klatt.    R.   J. 
White      IM      A. 
Flbreatona    A 
Rooflnx  Oo. 


Kooflna    .Materlala. 

Johns    -    Manvllls 

Co.,  H.  W. 
Paraffine  Paint  Co 
Waterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

tmy   Develop.   Co. 

Cal.  Building  Ma- 
Malenal    Co. 

McMullln   Bros. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Ctautea. 

Bill   &  Jacobaen 
Sand  BlaallBK. 

McDermott,    W. 

Sheet    Metal    Wks. 

Amsler  Sheet 
Aletal    Works 

Appman  Cornice 
\Vorks 

Atlas  Heating  a 
Ventilating  Wks 

^l,*.'^,°U  Sheet 
Metal   Works 

Comyns  &  Nygren 

Crouan,  Wm. 

Crown  Comics 
Works 

Elite  Sheet  Metal 
Works 

Forderer  Comics 
vv  orks 

G.  A  M.  Shsst 
Metal    Worka. 

Qu^'oy        Cornice 

Hibernla  Sheet 
Metal    Works 

Hughes.   H.   J, 

Ideal  Cornice  Wks 

Korell  A  Co.,  J.  A. 

Modern  Sheet  Mst- 
al  Worka. 

Morrison  A  Co. 

S-   F.   Metal   Stam- 

„  Ing   A    Corr-    Co. 

U.  S.  Metal  Prod- 
ucts  Co. 

Wsiitsrn  Furnaoo 
A  Cornlos  Oo. 

Sidewalk       Llshts. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  K. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Builders. 

Bishop    A    Peralno 
Boiler,  John 
Jacobaen.   J. 
Porier,  W.  F. 
Stewart.   J.   K 

Statloaery. 

Foster  A  Short 

Wright,   J.    H. 
steel     Bars. 

Baker  A  Hamil- 
ton 

Dawson    A   Noyes 

Woods  A  Hud- 
dart. 

Pacific  Coast 
Steel    Co. 

Soule    Co. 

steel    Erector. 

Sclitiuer.    Fred    C. 

Pioneer     Con.    Co. 

Williams        Co  n  - 
struction    Co 
store   l<'ronta 

Kawneer   Mfsr.   Co 

U.  S.  Metal  Prod- 
ucts  Co. 

■Structural  Steel 
Centractnra. 

Central    Iron    Wks 

Dyer   Bros. 

.ludaon     Mfg.    Co. 

Pacific  Structural 
Iron   Worka 

Pac.   Rolling  Mills 

Schraeder'a  Iron 
Works. 

S.    F.    Iron    Works 

Western  Iron  Sup- 
ply Co. 

Stavaa. 

Uangruaa     A  Ottor 

•tslror  A  Xsn 
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Straetvral        8t««l 
Contmctora. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Surrey*!*. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetheroll,    Ohas  E 

Teamlns    &    Grad- 
inK. 

Branlck.  J.  P. 
Blanchlnl,   G. 


Federal  Transftr 
&   Draying  Co. 

Carlln     IBros. 

Devencenzi  &  Co., 
L. 

Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylng:   Co. 
Harbor         View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..   J.  E. 
Leffler,  Fred 
McGlinchey  & 

Monohan 
Montague   Co.,    P. 
O'Day  Co..  D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.   H. 

TlllnB. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte» 
Peerless  Ag(mcl»- 
Co. 

Vacuum     r-|' 
BUI    &    Jac"hv-.  • 
Hughson    &    Mer- 

ton    Co. 
Schaer   Bros. 
Stevens   Co., Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beda. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water   Vv''0Tks. 

WlilteTranhlng 
Brlckley.    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

Waterpr  oofln  g 
Coyle,    Jos.   A. 
W^lndow    CleanlnK. 
American   Window 

Cleaning    Co. 
Wlndovrs.    Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4790 

OFFICERS  AND    DIRECTORS, 

President,    H.    Maundrell.  ^'"f"^lal   Secretary,    S.    A.    D.    Schenck. 

Vice-President.   E.   J.   Brandon.  Asa  t  Secretary,  W.  J    Carberry. 

Treasurer.   C.    W.    Wlthlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    Maundrell 
E.   J.   Brandon 
C.    W.    Wlthlngton 
R.  J.  H.  Forbes 


DIRECTOR? 

II.    Jacks. 
E.   S.   Rainey. 
Alexander    Mennia 
W.  W.  Hayes. 

MEMBEB8. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.   McGUvray 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Erode  Iron   Works 
Central   Iron   Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kell    Iron   Works 
Kortlck  -  P'alls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wo'ks. 
Hillard,   C.   J.   Co. 
Judson  Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'»hoenlx    Iron  Wks 
Talston  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
icnrader  Trr» 

Works. 
St.     Francis     Orn. 

Iron    Works 
Itelger      &       /Cerr 

Stove    *     r-oun- 

dTy   CD. 
/ulcan    Iron   Wks. 
Western  Iron  Wks 
Wlthlngton.  C.  W. 


Art  Olaaa. 

Tngerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Kleiber 
Beads. 

Costello,   J.  T. 

Aetna  Life  Ins.  Co 

Boole.  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  *  Deposit 
Co.   of  Maryland 

Uaie.   M.    A. 

Guyett&Co..    R.    G- 

HUlman   &  Son.J.R 

Jones,    Edward   M. 

Lawton.   A.   F. 

Lloyd    &    Spengler 

MacMeans,    H.    V. 

Pacific  Coast  Sas- 
ualty    Co. 

Perley.    A.   B. 

Smith.   Leo   J. 

UnUvted  States 
Metal  products 
Co. 

United  States 
Fidelity  and 
Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

(Jo. 
Cal.  Brick  Co. 
Carey.    J.    E. 
Carnegie    Brick    &, 

Pottery   Co 
Garquinez  Brick  ft 

Pottery  Co. 
McNear   Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Buildlns    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co..  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland.   J.   P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Pacinc    Bldg.    Ma- 
terial  Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne   Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterialCo 

Waterhouse  S; 

Price  Co. 

Western  Bldr?' 

Supply   Co. 


Cement     Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr..  J.  L. 

Mever,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Srtandard  Portisind 
Cempnt   Co. 

Clay  Product*. 

Cal  Brick  Co. 
StaDQuiit.  Bdward 


Concrete. 

Chase,   Silas   A. 
Camp  &  Car: lion. 
Ouncanson,      Har- 

relson  Co. 
Forbes,    R.   J.  ■  H. 
Foster  &  Vogt. 
Goodman        y^rtifl- 

clal   Stone   Co. 
Haun,  C.   C.    W. 
Leonard.  J.  J. 
Lynch,  A. 
Pasqualettl,    T. 
Petersen,   H.  L. 
Sartorio,    Chirles 
Stanquist,    "Victor 
Zimmerman,   L.   M. 
Concrete       Hein- 
forcenient. 
Pacific     Building 

Material  Cd. 

Contractoni   A 
Builders. 
Allen,   Alex.    M. 
Anderson,   W.   W. 
Arthur,   L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.   A. 
Braunton   Bros. 
Buller.    Thos. 
Burdlck.    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Dlss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chisholm,     R.     A. 
Cobby,    J.    W. 
Coburn,  I.  W.,  Inc. 
Concannoii,    W.    N. 
Conrad.   H. 
Creghlno     &     Son. 

Davis  &  Son.  T.  F. 

Dewar.   R.   &  Son. 

Elam.  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,   R. 

Fischer,   Fred. 

Franz,  Val. 

Gillespie,   G.   Q. 

Gallagher,     F'rank. 

Gardiser,     Florent. 

Grelg,  Robt. 

Hansbrough    Bros. 

Healey  -  Tibblts 
Con   Co. 

Hinson.   L.   A. 

Holm    &    Son. 

Howkins,   A. 

Tngerson,   C.    A. 

Jacks,   H. 

Jones,    Paul 

Jones,    W.    G. 

Kent,   R.   H. 

Knowles  &  Reich- 
ley. 

I.,elter,  E.  T.  & 
Sons. 

Lynch,  M.  C 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBain.  J. 

McKllllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley.  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,    A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   Q.    C. 

Vezlna.  L.   N. 

Warwick.  H.  C 

White  Bros,  (car- 
nenters). 

Wilhelm.    A.    H. 

Corutce  V^'orks. 

Amsler,   C.    S. 
Berger   Mfg.    Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 

Contracting 
Lather. 

Dennis,   J.   B. 
Hayden.    Fred 
Lynch.   Richard 

Curbing,      Granite. 

McLenegan,    S.    B. 

Damp   Proofers. 

Brickley,    P.    J. 
Reigle   &    Jimlson 

Door   Openers. 

Rischmuller    Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works. 


Central  Clectrlc 
Co. 

City   Electric    Co. 

De  Lew.   M.   A. 

Decker   ElectrlcCo 

Globe   Elec.   Co. 

Levy    Elec.    Co. 
Klevatora. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
F'lreproof  Doors. 

Norris.    L.    A. 
U.   S.   Metal   Prod- 
ucts   Co. 

Floor   Sanding 

Hardwood     In- 
terior   Co. 
Inlaid  Floor   Co. 
Pacrlflc    Floor 

Sanding   Co. 
GriU    Work. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,   A. 
Sartorius  Co. 
Wlthlngton,  C.  W. 
Gen.      Contractora. 
Andrus,    R.    C. 
Brlgham,    H.    B. 
Brockhage,  Foley 

&  Green 
Caldwell   &  Co. 
Cereghino    &    Son. 

Louis 
Currie  &  Currle 
Dempnlak    Bros. 
Farquharson.    D.  B 
Fluth,  J. 

Frasier   A    Frasler 
Graham,     D.     E. 
Grlflith.     Wm. 
Hannah,    J.    D. 
'-Tannah    &   Co.  J.S. 
Hayes,   W.   W. 
Jackson,    A. 
Kuykendall.    J.    O. 
Malley,    Edward. 
Matthdes,     Henry 
Mulcahy,    James 
Peacock,    John 
Schnebly,     H  o  s  t- 

trawser    &    Ped- 

grift 
Glass  and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,   I. 

Cobbledick-Klbby 
Glass  Co. 

Friedman     Bros. 

Puller,  W.  P.  & 
Co. 

Habenlcht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Teant- 
lug. 

Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.   J. 
McClure,   H.   N. 
Wilhelm,    A.   H. 
Wilkie  Co.,   A. 
Williams,   F.  A. 
Wright.    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.     S.     B. 

Granite. 

Bradbury,  Thos. 
Cal.  Granite  Co. 
De   Lano  &   Sons, 

I.    L. 
Hunt,  A.  T. 
Raymond     Granite 

Co. 

Hard^rare. 

OBaker  &  Hamilton 
Joost  Bros. 
Kruse.   J.   H. 
Dorenz.       Scftiffaei' 

&   Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and      L.ight. 
Pacific       Gas     and 

Electric    Co. 

Heating    A    Ventt 
lating. 

Burnham  Plumb- 
ing 4b  Heating, 
Inc. 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
A  Co. 

House     MoTlns    A 
Ralsinar. 

Blume  Cout  g  Oo. 

Pearson,    K.    K. 

Sullivan,  D.  J. AT 
Inlaid   Pioora. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Ce. 

Pacific  Floor 
Sanding  Co. 

Iron   W*rka. 

Lorenz,      ScOiffa*!" 

A  Co. 
Michaels    A    Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolllna 

Mill    Co. 
Pacific    Struc.  IroH 

Works. 
Joist     Hangers     % 

Post  Cavs. 
Kortlck  -  PallB 

Mfg  Co. 
Lllley    &   Thurston 

Co. 
Lorenz  Schaffer  A 

Co. 
•Vestern    Builder*' 

Supply   Co. 
Ka^neer     System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lllley   &  Thurston 

Co. 
Light    and    Pavrev 

City   Electric    Co. 
Pac.    Gas    A    Elec- 
tric  Co. 
I.ime,    Cement,  Kte 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  te 
Cement  Co. 

T.,ennon.    Jas.    E. 

Nephi    Plaster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  A  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

We.'itern  Building 
Material    Co. 

Western  Lime  A 
Cement    Co. 

T.  umber. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  1  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  A 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

TIernan  A  Bero- 
nio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.ACo. 

Doe    Co.,    F.    P. 

Lumber  (Har4- 

■»TOOd.) 

Dieckmann    &    Co. 
Howard,    E.    A..    A 

Niehaus,    Ed.    F.    A 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Karron,       RIckard 

A   MeCone. 
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Maaona   A  tfalldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Beck.    A. 
Brady.    M.    V. 
BrsuJy,    O.    E.&Son 
Brandon,    K    J 
Brennan,    J.    E. 
Brigham.    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &S011 
Campbell     Bros. 
Carr.     -T.     W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale.    M.    F.    &  Son 
Gilson,    J.    E. 
Harrison,    A. 
Hlbtlns  &  Barker 
Hork,    Chas. 
Hoffman,  V. 
Hog-berg     &     Lud- 

wlK 
I.arsen,    H.    H. 
Lawson,    A.   W. 
McGowan.    M. 
Miller.    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nagel,   W.   ti. 
O'Connor,   J.   J. 
O'Rourke.    T.    F. 
Scott    Co. 
Kainey     &     Phhll- 

lips. 
Reed    &   White 
Rlnprrose,     R.^rSon 
Scott,    W.   S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
W!iitney  &  Davles 
Wilson.    .Tames    A. 
Wypant.    J.    H. 

IHnrblr. 

American  Marble 
&   Mosaic  Co. 

Columbia  Marble 
Co. 

..rassl.     Petpr.     CTt 

nrunt,  Andrew  T. 
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Mai  no,  F.  L.  A  Co. 

Musto  &   Sons,  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

MantelM,    Tllea 
Gratea. 

Glnsberg&Co..  S.- 

Holloway  Ex- 

panded    Metal 
Co. 

Klrwin  &  Dono- 
van. 

Mangruni    &   Otter 

Montague    &Co.,W 

Peerless  .Agencies 
Merchant    Ban 

Pacific  Coast  Steel 
Co. 

Metal     F^rrlns     A 
I.,athlnB. 

H  o  1 1  o  w  ay  Ex- 
panded   Mtl    Co. 

Lynch,    H    T. 

Lvnch,    Richard 

National  Lathing 
and    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Mefal  Window 
Works- 
Dwan.  J.  E. 

U.   S.   Metal   Prod- 
ucts  Co. 
Martar. 

Atlas  Motar  Co. 
Moaalc. 

Amer.  Marble  & 
Mosaii^    Co. 

Maino,  F.  L.  &  Co. 
Office  FIxtupea. 

Bateman,    Wm. 

Forbes   &    Son, A.J. 

Fink  &  Schlndler 
Co. 

Slmmpn.    John 

Open    Hearth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Plaaterera 

Piiitirr,    Theo. 

Larson,   O.   F. 

Woods,  J.  P. 
Palntera. 

Daniels,    Gus   V. 

Donovan,   V     T. 


Fraser.   J.   P. 

Kuss,   P.   N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark,    J.    H.    , 

Neal.   L  J 

Paint    Bnrner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.  J.   E. 

Palata,     Olla.     Rtc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Refining  & 
Roofing 

Parafline    Paint  Co 

Whittier  -  Coburn 
r.n 

Patent      Chlmneya. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 
Pavlns  Brick. 

Cal  Brick  Co. 
PlanlDK   Mllla. 

Anderson  Bros. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.    Mlllinff   Co. 

Elking*ton  & 
Hucke 

Herring    Mill(Inc) 

Kendall.   A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  * 
Lumber    Co. 

Pacific   Mfg.    Co. 

Relnhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Matfco  Plan- 
ing   Mill. 

Searle    &    Hayman 


Plaaterera. 

Blnner,    Theo. 

Bradley   &   Reilly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.    Ro«s. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
Caffery. 

Fraser,    Simon 

Gregg    &    Clute 

Gllmour,    Wm.   Q. 

Jacobsen.    N. 

Kaiser,    Jo* 

Knowles    A. 

L«af,    A. 

Lyden    &    Blckel 

MacGruer    &    Co. 

Mennie,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,    Jamea   F. 

Plaater     o*     Parla. 

Nephl    Plaster   Co. 

PlnmblnfT     Jt     Gas 
Flttlaar. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gllley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  <~"o  -   The 
R/^al  Eatate. 

Williamson    Co.,H. 

Wittman    -    Lyman 

Cross   &   Co. 

Urban  Realty 
Impt.    Co. 

Reinforcing    Bars. 

Pacific  Coast  Steel 
Co. 


RlSK«ra. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Cmahed  ■tt9V%.. 

HeaJy-Tibbitts 

Constr.  Co. 
Holland,   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflns     Compoal- 
tlon. 

Artollth     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkln  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

.Malott    &  Peterson 

Johns  -  Manvilla 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

ParafHne    Paint  Co 

The  T  h  o  a.  H. 
Price    Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     Jonn 

Healy-Tibbitts 
Constr.   Co. 

Holland.   J.    P. 

Sanitary   FloorlnK. 

Artollth    Mfg.    Co. 

Stone.  E.  B.  &  A. 
L..    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Ligbta. 

Jackson,    P.  H.&Co 

MoGuigan,   John 
Stair  Bnlldern. 

Bishop,    Wm.    T. 

Stewart,  J.  K. 

Roof   Repairing   A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel        R  o  1 11  ■  B 
Doora. 

Pacific     Building 

Material  Co. 
U.   S.   Metal   Prod- 
ucts  Co. 
St*B«   C*atract*ra. 
De    Lano    dt    Sona, 

I.    U 
Blan'v;hard,    W.    W. 
Hunt,   Andrew  T. 
McGilvray       Store 

Co. 
Raymond    Granite 

Co. 
Stone     Qnarrlea. 
Keystone    Sand  Co 
Raymond     Granite 

Co. 
Structural    Steel 
Pacific    Coast  Steel 

Co. 

Teamlns. 
Dillon,    D. 
Eureka      Teaming 

Co. 
Holland,  J.   P. 
McClure,    H.   N. 
Monarch    Teamin 

Co. 
McLenegan,  S-  I 

Terra  C«tta. 
Clark   &  Sons,   N. 
Gladding.    McBean 

&   Co. 
S  t  e  ig  e  r        Terra 

Cotta   Co. 
TlIiaB- 
Artollth     Mfg.     Co. 
Ventllotfirm. 

U.    S.    Metal   Prod- 
ucts   Co. 
Waterhouse    & 

Price    Co. 

Wbltewaabera. 

Reigle    &    Jamison 
Brickley,    P.    J. 
Wire  Worka. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particylarly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  Cf  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    .5.00 
5  years-    10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 
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.  years  and  I 


Street  and  No. 

City 

State 


IS   Cents   Per   Copy 
»».00    Per    Year 


PubliMhed    every    AVednesday 
Fifteenth   Year  >o.   1S». 


Puhlicatioii    Offiee 
r>4!0    MiNMion    St. 


San  Francisco   Cal.,  May  1 


Telephones      noufflas   2.171 
Doaglas  2S~'2 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  weights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

6as  Appliance  Sales  Co.  of  America 

Sueoassers  t«  JOHN  WOOD  MFC.  CO. 
11  ••21  Paelflo  Bldg.    447-49  E.  3rd  St.    331 -339  Cypress  St. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


Ttlephone  Market  1935 

Fin*  and  Sanitary^ 
PLUMBING 

mI^ 

tfjMB^ 

^g^T^^j 

rl^^jj> — 

221  OAK  < 

4PLUMB^ 

>TREET 

Bat.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL.      1 

Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


I 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  rbL  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


\ 


Phone  Oaliland  7906 


335  Eiglitli  St.,  Oaliland,  Calif. 
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Benj.    G.    McDougall,    Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  ea»t  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL,    Geary     nr    Taylor. 
Righetti   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Piements. 


TEMPORARY   CITY   HALL,   San   Franclic» 

Wright,    Rushford    Jb    CahlU,    Architect* 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


P 


WJiiji!):  ."^^^^-V-.^^^  /^^ 


A^if 


_-'i '  o  0-  a-  o 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect- 


GERMAN    HOUSE.    San    Francsco 
Frederick  H.  Meyer,  Architect 


Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with    o  Stone  and   terracotta  work  treated  with  Imperial  Water  Proofing  for 

Imperial  preserving  and  t»  prevent  discoloration 

A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  an«l  IMPERIAL 

WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  '*' ""^s'lf rr'™^^^ 
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JAMES  CAHILL  &  CO. 


Incorporalad 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 


IVlunulacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&0-B4I  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  me  by  phons  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  594  1 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


F*rione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES== 

Fire    Sets,    A.ndlroiis, 
F^ender   Portable    Basketa 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  M«aec*r 
Ratideaca  Phooa,  Oekleod  4M> 


8  ••■■■■■■ 
■■I 


MlMMJalsaSiiiS 


expen- 
the  Are 
or    not. 


YOUR    BREAKFAST 

how  was  It  cooked  thla  morning? 

And    your    dinner    last    night? 

And   all   the   meals   at  your   home? 
Don't    be     satisfied     with     the    old     fashioned 
slve  coal   range,   which   necessitates   keeping- 
going'    all    day    whether    you    are    using    It 

COOK  WITH  GAS! 
Highest  heat  efficiency.  No  Fuel  consumption  ex- 
cept when  cooking.  No  coal  nor  ashes  to  handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

make:    your    own    gas 

Just  as  thousands  of  others  are  already  doing.  For 
economy  In  Lighting,  Cooking  and  Heating  as  well 
as  for  Efficiency,  Convenience,  Cleanliness  and  Ab- 
solute   Safety,    what    you    need    is 

THE  a.e:ro  gas  system 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility  Gas   Generator  Co. 

Tel.    Donelas    2400    or    Garfleld    2057. 
340  Sansome  St.,  San  F'rancisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  alw^ays  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phones:  Markai  3050,     Pladmont  2633 

3442  19th  Street  San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  £'o  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALK  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  CiMhion  Check,  worlcing    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door,  also  projedion  of  Gating  (if  any) 
over  door,  when  Bracket  will  be  lent  to  fit 

Duplicate  Part*  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Gleverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford   a    bath-room 


can  afford 


THE 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  ffirst 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Editorial  Comment 

Building  construction  for  the  month 
of  April  for  San  Francisco  shows  a 
total  of  $1,993,396.  Of  this  $1,847,252 
was  for  private  buildings  divided  as 
follows:  Brick  and  concrete,  $1,077,339; 
flame,  $622,644;  alterations  and  addi- 
tions, $147,269.  To  this  is  added  $21,- 
000  for  Panama-Pacific  work;  $30,625 
for  City  Buildings;  $70,347  for  sewer 
and  street  work;  $19,426  for  Govern- 
ment work  within  the  City  limits,  and 
$4,746    for    state    construction. 

This  is  not  a  bad  showing  consider- 
ing conditions,  in  fact,  the  figures  for 
private  construction  being  the  best 
for  any  month  of  the  year  so  far.  As 
compared  with  the  previous  three 
months  the  figures  for  private  con- 
struction  are   as    follows: 

.January,    1915     $     838,400 

February,    1915    1,273,799 

March,    1915     1,574,591 

April,    1915     1,847,252 

For  the  same  period  the  total  for  all 
work  in  the  City  and  County  of  San 
Francisco   was   as   follows: 

.January     .  .  .  .' $1,284,898 

February     1,657,148 

March      , 2,043,534 

April 1,993,396 

While  the  total  for  March  was  a 
little  greater  than  -tTiat  of  April  the 
figures  do  not  vary  materially  and 
.•^how   at    least   a  standoff. 

Compared  with  former,  years  the 
record  for  the  past  decade  is  as  fol- 
lows: 

April,     1906     $     817,084 

April,    1907     6,556,007 

April.     1908     3,306,676 

April,    1909'   3,330,909 

April,    1910    3,383,269 

April,     1911     2,139,696 

April,    1913     3,435,334 

April,     1913     3,327,584 

April,    1914       2,795,350 

April,    1915     1,993,396 

These  comparative  figures  show  a 
decrease  during  the  last  two  years. 
Prior  to  1913,  the  record  only  included 
private  construction.  Considering  the 
upside  down  conditions  due  to  the  war, 
the  wonder  is  that  business  anywhere 
goes  on  with  any  degree  of  regularity 
and  that  building  operations  continue 
with  any  thing  near  like  their  former 
increase. 

« 

In  the  economics  of  industry  and  ihe 
cost  of  distribution  of  products  the 
tendency  is  to  cut  out  the  middle  man. 
I..ike  the  simplifying  of  processes  every 
item  of  labor  and  material  is  dispensed 
with  tliat  can  be,  so  in  distribution  tho 
tendency  is  for  the  manufacturer  to 
sell   to   the  consumei-. 

An  editorial  in  a  recent  number  of 
tho  Scientific  American  calls  attention 
to  this  tendency  of  the  manufacturer 
to    serve    the    consumer    direct    in    the 


establishment  of  auto  truck  service  by 
the  manufacturers  of  these  machines. 
This  has  been  brought  about  by  the 
conditions  of  the  business  such  that 
the  small  user  is  obliged  to  employ  a 
skilled  mechanic  to  look  after  his  ma- 
chine or  pay  garage  charges.  The 
truck  rental  system  by  the  manufac- 
turers gives  the  person,  who  desires 
service,  a  more  effcient  service.  The 
truck  can  be  adapted  to  the  load  and  a 
saving  thus  affected  as  a  large  machine 
need  not  be  used  when  a  small  one  will 
do,  or  a  small  one  need  not  be  over- 
loaded. Speaking  further  of  this  de- 
velopment and  its  effect  on  present  con- 
ditions the  article  goes  on  to  say: 

"Whether  this  development  along 
rental  lines  will  come  in  the  form  of 
subsidiary  companies  or  branches  of 
the  manufacturers  themselves  or  as 
separate  organizations  is  of  minor  im- 
portance compaied  with  the  sound  eco- 
nomic features  of  the  movement  in 
general.  That  it  is  destined  to  play  an 
important  part  in  the  future  of  the 
motor  truck  business  seems  evident, 
and  it  would  appear  to  be  slowly  evolv- 
ing as  a  necessary  step  in  the  advance- 
ment of  this  important  industry  toward 
a  firmer  and   broader  foundation." 


The  Sacramento  Bee  quotes  an  illus- 
tration of  President  Lincoln  in  support 
of  President  Wilson  in  his  foreign 
policy.  During  the  troublous  times 
of  the  Civil  War  a  great  number  of 
people  were  inclined  to  criticize  his 
policy  and  tell  him  what  to  do.  To 
find  fault  with  everything  and  to  say 
that  the  government  was  going  to 
the  dogs.  In  answer  to  them  President 
Lincoln  asked  them  that  if  they  had 
all  their  worldy  possessions  in  gold 
and  that  gold  was  intrusted  to  Blondin, 
the  tight  rope  walker,  to  transport 
across  the  cable  above  Niagara  Falls, 
if  they  would  call  to  him  and  tell  him 
what  to  do  or  let  him  get  across  in  his 
own  way?  President  Wilson  has  a  hard 
rope  to  walk  in  keeping  neutral  in  a 
world  at  war.  It  is  up  to  him  ta  guide 
the  country  as  best  he  can.  We  have 
confidence  in  his  ability  and  in  his  in- 
tentions. No  one  who  has  the  interest 
of  the  country  at  heart  will  unjustly 
ciiticise  him  or  try  to  shake  the  cable. 


AVHAT   A   CHANGE   HAS    COME    OVER 
WILLIAM     RANDOLPH! 

In  his  primitive  days  in  journal- 
ism, Hearst  was  great  for  govern- 
mental control  of  all  public  utilities; 
for  the  regulation  of  Big  Business  in 
the    interests   of  The   People. 

N'ow  he  seems  to  be  a  special  pleader 
for  those  same  interests,  demanding 
that  they  be  allowed  to  do  about  what 
they  please,  and  that  Uncle  .Sam  and 
the  States   be  forced  to  keep  hands  off. 

In  California  it  is  proposed  that 
the  Railroad  Commission  be  given 
kindred  control  over  oil  that  it  has 
over  railroads,  and  that  the  Water 
Commission  has  over  the  waters  of 
California — a  very  good  idea  in  the 
interests  of  the  general  public. 
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Xlie  IVIanufacture  and  Laying   of  Reinforced 
Concrete  Sewer  F»ipe. 


Ry   lU-iiry   T.   Shelley, 


Dining  the  year  1914  the  Bureau  of 
Surveys,  City  of  Philadelphia,  award- 
ed contracts  for  the  construction  of 
reinfoi'ced  concrete'  pipe  sewers,  com- 
bined system,  designed  to  carry  storm 
water  run-off  and  ^domestic  sewage. 

The  plans  of  tiSSe  sewers  called  for 
two  sizes  of  pipe;  36-lnch  diameter 
circular  and  36-inch  by  24-inch  egg 
.shape;  the  alignments  being  long 
straight  lines  with  a  number  of  reg- 
ular curves  of  30  and  50  feet  radius 
for  extensions  in  intersecting  streets 
and    for    outlet    connections. 

The  design  of  both  sections  called 
for  one  line  of  triangular  steel  mesh 
to  be  placed  1 V*  inches  from  the  in- 
side of  the  concrete  shell;  the  shell 
for  the  36-inch  section  to  be  4  inches 
and  for  the  36-inch  by  24-inch  sec- 
tion 3'/^  inches  in  thickness  except  at 
the  base.  The  circular  section  was 
concentric  throughout;  the  egg  shape 
section  w^as  designed  to  have  a  base 
8  inches  in  width. 

Both  sections  were  made  in  4  feet 
lengths  with  ends  noi'mal  to  the  axis 
of  the  pipe;  molded  with  socket  and 
spigot  ends,  with  the  steel  reinforcing 
at  each  end  a  distance  of  1 1^  inches, 
overlapped  when  laid  to  form  an  in- 
terlocking joint.  .Some  three  feet 
lengths  weie  made  for  the  proper  lo- 
cation of  slants  for  house  drainage 
connections  and  also  for  closures  on 
curves.  The  curves  were  turned  with 
4  feet  and  3  feet  lengths  with  ends 
bevelled  on  a  line  with  the  radius  of 
the  curve,  otherwise  they  were  the 
same   as   for   straight    lines. 

In  this  designe  the  socket  and 
spigot  is  formed  in  the  shell  of  the 
pipe  (without  projection  on  the  inte- 
rior of  exterior  surfaces)  so  that 
when  laid  in  the  trench  the  projecting 
reinfoixing  can  be  overlapped  in  the 
socket  and  grouted.  The  grouting  be- 
ing done  from  a  pouring  hole  molded 
in  the  top  of  the  socket  end  of  each 
length.  By  this  means  a  continuous 
and  uniform  thickness  of  section  is 
maintained  throughout  the  length  of 
the    sewer    bairel. 

The  specifications  required  the  con- 
crete to  be  mixed  in  the  proportion  of 
1  part  cement,  2  parts  sand  and  4 
parts  crushed  pebbles  or  broken  stone. 
The  steel  foi-  7-einforcing  was  cold 
drawn,  open  hearth  carbon  steel  hav- 
ing a  tensile  strength  of  between  80,- 
GOQ  and  90.000  pounds;  external  load- 
ing and  internal  hydrostatic  require- 
ments were  specified  as  was  the  char- 
acter and  design  of  forms.  It  wa.s 
also  requii-ed  that  the  pipe  be  made 
by  an  established  m;inufacturer  of  re- 
infoi'ced    concrete    pipe. 

A  vacant  lot  6<1  feet  in  width  by  400 
feet  in  length  was  secured  convenient 
to  the  location  of  the  sewers  to  be 
constructed,  and  a  plant,  consisting  of 
one  bag  batch  mixer  operated  by  4% 
H.  P.  gasoline  motor,  one  30  IF.  P.  holl- 
er, measuring  harrows  and  forms  pro- 
vided. The  lot  had  been  nxcavafed  for 
ceil.irs  to  a  depth  of  about  6  feet  be- 
low street  surface  except  a  .section 
about    100    feet    in    length    on    the    east 


end  of  which  was  a  slight  elevation 
above  street  surface  and  which  was 
large  enough  to  accommodate  the  mix- 
er and  provide  for  the  storage  of  ma- 
terials. The  lower  section  was  utilized 
for  the  manufacture  and  storage  of 
pipe.  The  location  of  the  mixer  pro- 
vided descending  grades  for  the  wheel- 
barrow runs  from  the  mixer  to  the 
forms.  These  runs  were  made  in 
short  sections  and  of  a  design  that 
permitted  their  lengthening  as  the 
work  progressed  or  removal  to  differ- 
ent locations  as  the  locations  of  the 
several    lines   of   forins   required. 

The  forms  consisted  of  cast  iron 
bottom  and  top  rings  shaped  to  form 
the  socket  and  spigot  ends,  with  sheet 
steel  inner  and  outer  casings  rolled 
to  tiue  cylinderers.  The  inner  and 
outer  casings  were  concentric  when 
iis.'tembled.  The  forms  were  rigidly 
litld  together  with  clamps  and  bolts 
to  guard  against  cracks  through  the 
inner  .and  outer  rings,  and  to  prevent 
the  leakage  of  the  mix.  Butt  straps 
were  provided  to  cover  oints  between 
adjacent    sheets. 

The  forms  were  assembled  in  four 
lines  of  7  to  10  forms  each  with  6 
feet  lanes  between  lines.  The  bases 
forming  the  socket  end  of  the  pipe 
were  hrst  laid  to  line  and  carefully 
leveled,  a  slot  being  molded  in  this 
base  to  receive  the  reinforcing.  This 
slat  after  receiving  the  reinforcing 
was  filled  with  sand  to  serve  as  a 
stop  for  the  concrete  and  provide  for 
the  projection  of  the  reinforcing  metal 
in    the    socket. 

The  reinforcing  was  pilac^ed  after 
the  inner  steel  casings  were  assem- 
bled and  clamped  to  the  base;  the  as- 
sembling of  the  outer  casings  imme- 
diately folowirg.  All  surfaces  ex- 
posed to  the  concrete  being  coated 
with    pirafflne    oil. 

A  light  steel  angle,  bent  to  shape, 
and  bolted  to  the  exposed  face  of  the 
inner  steel  casing  supported  a  thin 
steel  plate  covering  the  entire  interior 
of  the  form.  This  plate  or  head 
served  as  a  platform  to  receive  the 
concrete  from  the  mixer  and  from 
which  it  was  evenly  deposited  and 
worked   into   the   form. 

The  steel  mesh  was  received  in  rolls 
of  about  41.1O  pounds  average  weight 
and  were  of  sufficient  width  to  provide 
the  reinforcing  for  the  full  length  of 
pipe    sections    without    splicing. 

Giant  Portland  cement,  .Jersey  grav- 
el or  .lersey  bank  sand,  and  Hirdsboro 
trap  rock  aggregate,  graded  In  size 
from  •■)4-inch  to  >4-inch,  were  used  in 
the  concrete  mixture.  The  propor- 
tions were  by  volume,  although  the 
mixture  was  occasionally  changed  to 
suit  the  grading  of  the  sand  and  ag- 
gregate so  that  frequently  a  richer 
mixture  wa.«  obtained  than  the  I:2;4 
specified.  .Measuring  bjirrows  were 
used  to  serve  the  mixer  which  was  a 
one-bag  mixer  operated  by  a  4V{!-I1. 
P.  gasoline  engine.  .Sufflclent  water 
was  used  in  the  mix  to  cause  the  con 
<rete  to  flow  readily  when  dumped  on 
the    steel    head    in    the    center    of    the 


form.  As  soon  as  mixed  the  concrete 
was  turned  into  the  receiving  pan  in 
front  of  the  mixer,  hoed  into  barrows, 
wheeled  to  the  forms,  and  dumped  on 
the  steel  heads,  from  which  it  was 
shoved  into  the  forms  uniformly  and 
spaded. 

This  work  of  placing  and  spading 
was  performed  by  one  man  using  a 
spade  made  of  a  steel  mortar  hoe 
blade  slightly  curved,  fastened  to  a 
steel  rod  4  feet  long  to  which  was 
fitted  a  wood  handle  3  feet  in  length. 
The  man  employed  was  skilled  in  the 
work,  but  with  the  exercise  of  every 
precaution,  air  pits  on  the  surface  of 
the  pipe  could  not  be  entirely  pre- 
vented. A  whole  line  of  forms'  were 
completed  when  once  started.  The 
forms  were  assembled  in  the  morning 
and  poured  in  the  afternoon.  The 
lust  SO  lengths  of  pipe  made  were  al- 
lowed to  harden  in  air;  the  casings 
being  removed  24  hours  after  pouring, 
the  pipe  remaining  on  the  base  3  days. 
Upon  the  removal  of  the  casings  it 
was  frequently  found  that  the  con- 
crete adnered  to  them.  To  overcome 
this  adhesion  each  line  of  forms  was 
subjected  to  a  hot  vapor  bath  for  12 
houis.  To  provide  this  vapor,  a  pipe 
line  leading  from  an  upright  30-H.  P. 
steam  boiler  was  run  over  the  center 
of  each  line  of  forms,  a  canvas  cov- 
ering entirely  encasing  the  forms 
served  to  condense  the  steam.  The 
casings  were  removed  in  12  hours,  but 
the  pipes  were  allowed  to  remain  on 
the  bases  for  3  days  as  in  the  air 
hardening    process. 

The  uneven  and  great  variation  in 
temperature  obtained  at  the  top  and 
bottom  of  the  foims,  unless  the  great- 
est care  is  exercised,  makes  this  a 
very   questionable   process. 

Tests  were  made  to  deteiinine  th«i 
age  at  which  the  pipe  could  be  laid, 
and  while  excellent  results  were  ob- 
tained at  7  days,  it  was  not  consid 
ered  advisable  to  lay  it  at  that  ags 
and  14  days  was  made  the  minimuir 
for   laying. 

A  two-horse  truck  was  used  to  con- 
vey the  circular  pipes  from  the  yard 
to  the  work;  a  one-horse  cart  de- 
signed for  the  purpose  being  used  for 
the  egg-shape  pipes,  each  length  was 
lined  up  along  the  trench  in  place  and 
position  for  lowering  when  delivered. 
One  side  of  the  trench  was  reserved 
for  and  kept  clear  to  receive  the  pipe 
as  delivered,  the  opposite  being  used 
for  the  deposit  of  the  excavated  mate- 
rial. In  this  way  it  was  possible  to 
deliver  a  large  number  of  pipes  to  the 
work  before  the  trench  was  ready  to 
leceive    them. 

The  plans  required  the  trenches  to 
be  excavated  a  width  12  inches  greater 
\han  the  horizontal  exteinal  diameter 
of  the  pipe  to  he  laid  in  them  and  to 
a  minimum  depth  of  3  inches  below 
the  bottom  of  the  pipe:  this  depth  be- 
ing increased  when  necessary  to  ol)t.iin 
n  firm  foundation.  The  design  recjuired 
all  pipe  to  he  s\ipported  in  a  concrete 
cradle  covering  the  full  width  of  the 
trench   and   extending  from   the  bottom 
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of  the  trench  to  a  height  of  12  inches 
above  the  bottom  of  the  pipe.  The 
concrete  for  the  cradle  wan  mixed  in 
the  proportion  of  1  part  cement,  3 
parts  Jersey  gravel  and  4  parts 
crushed   store. 

Several  methods  for  laying-  the  pipe 
in  this  cradle  were  tried.  The  meth- 
od adopted  requiring  the  concrete  to 
be  placed  in  the  trench  to  a  depth  suf- 
ficient to  bring  it  to  within  one-half 
inch  o"^  the  elevation  of  the  bottom  of 
the  pioe  when  laid.  This  was  allowed 
to  harden  for  at  least  3  days  before 
pipe  was  placed  on  it.  A  bed  of  mor- 
tar about  %-inch  in  thickness  was 
spread  over  this  base  to  seat  the  pipe 
and  bring  it  to  its  proper  elevation. 
After  the  pipe  was  laia  and  joinred  the 
cradle  was  completed  to  the  required 
height. 

Immediately  previous  to  lowering 
the  pipe  the  mortar  bed  was  spread  for 
each  length;  the  pipe  being  shoved 
over  it  and  settled  into  place.  Each 
length  was  laid  with  the  socket  end 
forward,  to  exact  line  and  grade  with 
a  snug   fit   at  the  joint. 

The  laying  of  the  pipe  was  imme- 
diately followed  by  the  "making  up" 
of  the  joint.  This  was  done  by  first 
overlapping  the  reinforcing  projecting 
into  the  socket  and  pressing  it  into 
position,  then  applying  a  stiff  mortar 
to  the  lower  half  of  the  socket  from 
the  inside  of  the  pipe,  and  grouting 
the  upper  half  from  the  outside 
through  the  "pouring  hole"  at  the  top. 
The  mortar  was  pressed  through  the 
reinforcing  until  the  lower  half  of 
the  socket  was  completelly  filled,  when 
it  was  troweled  to  a  smooth  finish;  a 
steel  band  6  inches  in  width  was  then 
sprung  around  the  interior  of  the  pipe 
and  keyed  tight  to  prevent  the  escape 
of  the  grout,  the  exterior  being  sealed 
with  a  coat  of  stiff  mortar  covering 
the  joint  on  the  entiie  upj  er  half  of 
the  pipe  and  extending  about  12  inches 
below  its  center.  While  the  grout  was 
being  poured  a  heavy  steel  wire  was 
worked  in  the  joint  to  prevent  chok- 
ing and  to  expel  the  air.  This  was 
continued  until  the  joint  was  com- 
pletely filled  and  the  grout  brought 
to  the  top  of  the  pouring  hole.  The 
steel  band  was  removed  in  24  hours 
and  the  joint  smoothed  to  a  finish  on 
a  -plane  with  tlie  interior  surface  of 
the  pipe.  The  mortar  and  the  grout 
were  made  in  the  proportion  of  1  part 
cement  and   2   parts   sand. 

A  very  cheap  and  simple  device  was 
u.sed  to  lower  the  pipe  into  place.  It 
consisted  of  a  light  6-inch  steel  I 
beam  14  feet  long  and  supported  at 
the  ends  on  two  wood  "A"  frames 
lesting  on  2i/^-inch  plank  runs.  A 
.small  steel  4-wheel  traveler  supported 
on  the  lower  flange  of  the  beam  car- 
ried a  differential  pulley  to  which  was 
hung  a  wood  U-shaped  carrier.  The 
"A"  frame  consisted  of  two  6-inch 
yelow  pine  logs,  with  a  4-inch  strut 
bolted  2  feet  above  their  lower  ends 
to  prevent  spreading;  the  upper  ends 
being  fitted  under  the  upper  flange  of 
the  beam  and  bolted  to  the  web.  The 
traveler  consisted  of  a  pair  of  steel 
wheels  fitted  to  each  side  of  the  beam 
close  to  the  web  and  seated  on  the 
lower  flange  so  as  to  move  freely  over 
it.  A  light  .steel  frame  suspended 
from  these  wheels  carried  a  hook 
from  which  was  suspended  the  differ- 
ential   pulley. 


The  wood  carrier  was  made  of  three 
pieces  of  4-inch  by  6-inch  oak,  4  feet, 
3  feet  6  inches  and  12  inches  in  length 
bolted  together  with  2  %-inch  bolts, 
the  short  length  servin;;'  to  separate 
the  long  pieces  when  bolted  together 
and  providing  space  between  them  for 
the  entrance  of  the  pipe  shell.  The 
pieces  were  bolted  together  on  edge 
at  one  end;  the  ends  being  brought 
flush  so  as  to  make  a  variation  in 
lengtii  at  the  free  end.  When  in  serv- 
ice the  pipe  was  carried  on  the  48- 
inch  piece  and  suspended  by  means  of 
a  heavy  eyebolt  placed  in  the  36-inch 
piece,  10  inches  from  its  free  end. 
This  piece  extended  over  the  top  of 
the  pipe  a  distance  sufficient  to  bring 
the  eyebolt  over  the  center  of  the 
pipe.  To  insure  greater  strength  a 
band  made  of  li/^-inch  steel  half  an 
inch  in  thickness  was  fitted  around 
the  earlier  at  the  inside  end  of  the 
middle    piece. 

When  placed  in  position  for  lower- 
ing the  I-beam  extended  across  the 
trench  and  over  the  pipe  lined  up 
along  it.  The  "A"  frames  were  sup- 
P'liicd  by  21/i-inch  plank  rans  f^ tend- 
ing along  both  sides  of  the  trench. 
By  means  of  the  traveler  the  carrier 
was  moved  directly  over  the  "pipe.^ 
engaged  to  the  pipe  shell,  which,  after 
being  raised  was  moved  by  means  of 
the  traveler  to  a  position  directly  over 
the  center  of  the  trench  and  lower  to 
place  on  the  bed  of  the  mortar  spread 
over  the  concrete  base.  Before  the 
carrier  was  disengaged  each  length 
was  closely  fitted  at  the  joint  and  set 
to  exact  line  and  grade.  The  carrier 
was  then  raised,  the  'A"  frames 
moved  forward  on  the  plank  over  the 
next  length  of  pipe,  and  the  laying 
continued.  Pipe  laying  always  com- 
menced at  the  outlet  end  with  the 
socket  end  forward.  Where  necessary 
to  provide  for  manholes  and  spur  con- 
nections an  opening  of  4  feet  or  the 
length  of  one  section  of  pipe  w^as 
made.  Where  manholes  were  to  be 
built  the  openings  were  excavated  a 
width  of  4  feet  8  inches  for  a  length 
of  6  feet,  or  12  inches  from  each  end 
of  the  pipe.  The  area  of  the  concrete 
manhole  base,  being  of  these  dimen- 
sions. 

A  steel  form  shaped  to  fit  the  inside 
of  the  lower  half  of  the  concrete  pipe 
and  extending  12  inches  in  the  pipe  at 
both  ends  of  the  opening  was  used  to 
form  the  invert  of  the  manholo;  the 
concrete  being  poured  around  the  form 
to  the  center  of  the  pipe,  and  after 
form  extensions  were  placed,  carried 
to  an  elevation  of  7  inches  above  the 
inside  of  the  manhole  base  at  the  top 
was  ovel  in  shape,  the  diameters  be- 
ing 3  feet  and  4  feet.  The  3  feet  di- 
ameter across  the  sewer  being  ob- 
tained for  the  egg-shaped  section  by 
narrowing  the  side  walls  to  a  thick- 
ness of  '10  inches.  Above  the  concrete 
base  the  manholes  were  built  of 
biick  9  inches  in  thickness  tapering 
to  a  24-inch  circle  at  the  top  or  street 
surface.  When  connections  for  spurs 
were  to  be  provided,  wood  invert  and 
.Trch  forms  in  addition  to  the  steel  in- 
vert form  were  used.  These  forms 
were  assembled  to  form  the  entire 
connection  befoi-e  the  concrete  was 
poured,  making  a  monolithic  section 
thioughout.  This  provided  a  square 
end  on  spurs  for  future  pipe  or  brick 
cxtfn.-^ions.      The    concrete    mixture    for 


manholes    and    spurs    was    the   same   as 
the  pipe. 

Whenever  possible  locations  for  pipe 
drains  were  determined  and  openings 
for  their  connection  molded  in  the 
pipe.  When  the  location  of  drains 
could  not  be  determined  before  mold- 
ing the  pipe,  openings  for  their  con- 
nection were  cut  through  the  shell 
with  diamond  point  chisels  when  the 
pipes    were    in    place. 

Several  years  previous,  but  when  the 
cost  of  labor  and  materials  was  about 
the  same,  bids  were  asked  and  re- 
ceived for  these  sewers  of  the  standard 
brick  construction;  the  sections  and 
plans    being    identical. 

The  lowest  bid  received  for  the  36- 
inch  circular  section  of  brick  was 
17.95  per  foot  and  for  the  36-inch  by 
j4-inch  egg-shape  section  of  brick 
was  $4.35  per  foot.  The  lowest  bid 
received  for  the  36-inch  concrete  sec- 
tion was  $5.10  per  foot  and  for  the  36- 
inch  by  24-inch  egg-sape  concrete  sec- 
tion was  $4.72;  a  reduction  of  $2,85 
per  foot  for  the  36-inch  circular  sec- 
tion and  an  increase  of  37  cents  per 
foot  for  the  egg-shape  section.  The 
price  per  foot  includes  construction 
excavation,  manufacture,  delivery,  lay- 
ing the  pipe,  back  fill,  removal  of  ex- 
cavated material  and  repaving  over 
the   trench. 

In  sewers  of  larger  section  a  greater 
saving  could  be  made  and  a  better 
structure  obtained  by  the  use  of  rein- 
forced concrete  pipe  than  by  any 
other  method  of  construction;  this  is 
particularly  true  where  water  is  pres- 
ent in  the  trenches  in  great  volume 
and  when  its  exclusion  is  imperative, 
as  no  other  method  presents  equal  pos- 
sibilities of  obtaining  the  same  density 
and  imperviousness  of  either  the 
barrel  or  the  joint  at  the  same  low 
cost. 

From    Portland    Cement. 


THINESE    COMMISSIO.NEK.S'      AMERI- 
CAN   ITIXERAKY. 


The  following  telegram  from  Com- 
mercial Agent  W.  B.  Henderson  at 
Seattle,  dated  April  16,  gives  the  pro- 
posed itinerary  (subject  to  change)  of 
the  Chinese  commissioners'  visit  to  the 
I'nited  States: 

Ari'ive  San  Francisco  May  3d,  leave 
evening  9th;  arrive  Los  Angeles  10th, 
leave  midnight  11th;  arrive  San  Diego 
evening  12th,  leave  evening  13th;  ar- 
rive Xew  Orleans  noon  16th,  leave  mid- 
night 17th;  arrive  Memphis  18th,  leave 
midnight:  arrive  St.  Louis  19th,  leave 
midnight  20th;  arrive  Chicago  21st, 
leave  evening  23d;  arrive  Pittsburgh 
24th,  leave  evening  25th;  arrive  Wash- 
ington 26th,  leave  midnight  27th;  ar- 
rive Baltimore  morning  28th;  leave 
midnight;  arrive  Philadelphia  morning 
29th,  leave  midnigt;  arrive  New  York 
morning  30th,  leave  midnight  .lune  6th; 
arrive  Providence  morning  7th,  leave 
midnight;  arrive  Boston  8th,  leave  mid- 
night 10th;  ariive  Springfield  morning 
11th,  leave  evening:  arrive  Schenectady 
I2th,  leave  evening;  arrive  Newark 
morning  13th,  leave  midnight  14th; 
arrive  Bethlehem  morning  15th,  leave 
evening:  arrive  Buffalo  morning  16th, 
leave  evening  17th.  arrive  Cleveland 
morning  18th,  leave  20th;  arrive  Mil- 
waukee 23d,  leave  evening:  arrive  St. 
Paul  morning  24th,  leave  evening  25ih; 
arrive  Duluth  morning  26th,  leave 
evening;  arrive  .\naconda  2Sth.  leave 
evening;  arrive  Spokane  morning  30th, 
leave  evening  .Tuly  1st;  arrive  Seattle 
morning  2d,  leave  evening  4th;  arrive 
Portland  morning  5th.  leave  evening 
6th;  arrive  San  Francisco  morning  Sth. 
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Classifi^4  according  to  Qh^racter  pf  Y^prk 


APARTMENT  HOI  SES. 


SAX  FRANCISCO — Apartment  house, 
5  story  and  base.  Class  C,  reinforced 
concrete,  $62,000.  Architect,  O.  R. 
Thayer,  20  .Montgomery  street,  S.  F. 
Owners,  Metropolis  Investment  Co.  The 
building  has  been  designed  to  contain 
four  stores  on  the  first  floor  besides 
the  office,  reading  room  and  lobby  of 
the  apartment  house.  The  building 
will  have  a  frontage  of  60  feet  and  a 
depth  of  137  >^  feet.  Upper  floors  will 
contain  a  total  of  ninety  rooms,  ar- 
ranged in  suites  of  two  and  three 
rooms,  with  private  baths  and  wall 
beds.  Interior  finish  will  be  of  pine 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  living  rooms  and  dining 
rooms.  Plans  provide  for  steam  heat, 
an  automatic  elevator,  vacuum  clean- 
ing, a  hot  water  supply,  and  all  other 
modern  conveniences.  Bath  rooms  will 
be  finished  in  pine.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster,  blocked  off  in  imitation  stone, 
and  polycrome  terra  cotta.  Plans  are 
complete  and  segregated  figures  are 
now   being   taken. 

SAN  FRANCISCO — Apartment  house, 
4  story  and  base.  Class  C  construc- 
tion, $.50,000.  Architect,  A.  W.  Ber- 
gren  Holbrook  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Hyde  street,  near  Geary, 
and  will  cover  a  considerable  ground 
area.  Interior  has  been  arranged  for 
a  number  of  two,  three  and  four  room 
.suites.  All  apartments  will  have  pri- 
vate baths  and  wall  beds.  Interior 
finish  will  be  of  pine  and  redwood, 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  rooms 
and  dining  rooms.  Bath  rooms  will 
have  tile  wainscot  and  floors  and  will 
be  equipped  with  high  grade  plumbing 
fixtures.  Plans  provide  for  steam  heat 
and  automatic  elevator,  vacuum  clean- 
ing and  a  hot  water  supply.  Marble 
and  tile  wainscot  will  be  used  in  the 
entrance  lobby.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick, 
trimmed  with  terra  cotta.  Plans  are 
complete  and  figures  are  being  taken 
both   as  a  whole  and   segregated. 

OAKLAND,  CAIi. — Apartment  house, 
I!  story  and  base,  frame  and  reinforced 
concrete,  $35,000.  Aichitect,  Charles  J. 
Rousseau,  46  Kearny  street,  S.  F.  Own- 
er, Mrs.  Carrie  B.  Rousseau.  The 
building  will  be  erected  at  the  north- 
west corner  of  Grand  avenue  and  Park 
View,  facing  I^ake  Merritt.  Exterior 
has  been  designed  in  the  Mission  Co- 
lonial st>  le  and  will  be  faced  with  ce- 
ment plaster  on  metal  lath.  The  Inte- 
lior  has  been  arranged  for  twenty 
apartments  of  three,  four  and  five 
rooms.  Interior  finish  will  be  of  pine 
and  hardwood,  with  some  white  en- 
amel. The  lobby  will  bo  finished  in 
the  lOmpire  style.  I'Inn.s  provide  for 
ste.im  heat,  n  hot  water  service  and 
vacuum  cli-aning.  H;ith  rooms  will  bo 
linisho«l  in  tile.  All  apartments  will 
be    equipped    with    wall    beds    and    have 


private  baths.  Plans  are  now  being 
prepared  and  segregated  figures  will 
be   called    for   .shortly. 

Contracts  Awarded. 

OAKLAND,  CAL.. — Apartment  house, 
2  story  and  base,  frame,  $12,000.  Ar- 
chitect, none.  Owner,  R.  Pozzi.  Con- 
tractors, Sommarstrom  Bros.,  202  Bast 
12th  street,  Oakland.  Contract  price, 
$12,000. 


BANKS 

MARTINEZ.  CONTRA  COSTA  CO., 
CAI^ — Bank,  1  story  and  base,  brick 
and  stone.  Cost  not  stated.  Archi- 
tect, A.  A.  Cantin,  Foxcroft  Bldg.,  S. 
F.  Owners,  Bank  of  Martinez.  Plans 
have  been  completed  for  a  one-story 
bank  structure  which  will  be  erected 
on  Ferry  sti-eet,  adjoining  the  present 
quarter.^  of  the  bank.  The  design  is 
in  the  classic  style.  The  exterior  will 
be  faced  with  pressed  brick  and  cut 
stone.  The  entire  building  will  be  oc- 
cupied by  the  bank.  Interior  finish  will 
be  of  pine  and  hardwood,  with  orna- 
mental plaster  and  tile  floors.  There 
will  be  a  central  heating  system, 
probably  steam  heat,  with  a  complete 
oil  buining  equipment.  Special  bank 
fixtures  and  vaults  are  specified.  Plans 
are  complete  and  figures  are  now  being 
taken. 

DALY  CITY,  SAN  MATEO  CO.,  CAL. 
— Bank,  1  story  and  base,  reinforced 
concrete,  $20,000.  Architect.  Edward  T. 
Foulkes.  Crocker  Bldg..  S.  F.  Owners. 
Daly  City  Bank.  The  building  has  been 
designed  in  the  classic  style  and  will 
be  of  fiieproof  construction.  Interior 
finish  will  be  of  pine  and  hardwood 
with  some  ornamental  plaster.  Special 
bank  fixtures  and  coin  vaults  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Flans   aie    being   prepared. 


BONDS 

SACRAMENTO.  CAL— The  Assembly 
has  passed  the  Wills  bill,  voting  $100, 
OOO  for  a  State  Highway  from  El  Cen- 
tro  in  the  Imperial  Velley  to  the  State 
line  to  connect  with  an  Arizona  road 
leading    to    Yuma. 

WILLIAMS,  COLUSA  CO.,  CAL.— 
The  local  members  of  the  Native  Sons 
of  the  Golden  West  Lodge  have  pur- 
chased two  lots  from  A.  B.  Levy  and 
intend  to  erect  a  new  lodge  and  store 
building. 

BALLATIN.  MONT.  —  The  election 
held  here  to  vote  on  the  issuance  of 
$3.'>,000  bonds  for  the  erection  of  a 
school  building  resulted  in  favor  of 
the    proposition. 

MILES  CITY.  MONT.— An  election 
held  to  vote  bonds  in  the  sum  of  $60.- 
000  for  the  constru<-tion  of  an  addition 
to  the  Washington  .School  building 
carried.  An  ai<hit<(t  will  bo  selected 
inimodl.ntely. 

HONNERS  FER1{Y.  IDA.— The  elec- 
tion held  in  this  city  to  vote  bonds  of 
$iri,000      for      the    erection    of      a      high 


school  building  failed  to  carry.  An- 
other  election   will   probably   be   called. 

.MARTINEZ,  CONTRA  OOSTA  CO., 
C'AL. — For  the  purpose  of  purchasing 
property  adjoining  the  present  gram- 
mar school,  on  which  will  be  erected 
a  primary  school,  a  special  bond  elec- 
tiontion  has  been  called  for  this  city 
on  May  20th,  when  the  issuance  of 
$3.0100  will  be  voted. 

VACAVIIJ^E,  SOI^XO  CO.,  CAI^— 
.May  25th  is  the  date  set  for  the  special 
election  to  be  held  for  voting  on  the 
proposition  of  issuing  and  selling 
bonds  in  the  sum  of  $36,000  for  street 
improvements  and  purchasing  addi- 
tional   apparatus. 

COACHELLA  SCHOOL  DISTRICT, 
RIVERSIDE  CO.,  CAL— The  Coachella 
Valley  L^nion  High  School  District  will 
hold  an  election  on  May  22nd  to  vote 
on  the  question  of  issuing  bonds  in 
the  sum  of  $25,000  to  provide  for  the 
erection  of  a  new  high  school  building 
for  the  district. 

A.  M.  Hawkins,  L.  A.  Porter,  J.  A. 
Gordon  and  C.  R.  Harris  are  the  Trus- 
tees. 

ANAHIEM,  ORANGE  CO.,  CAL. — The 
Civic  Center  Committee,  composed  of 
P.  H.  Krick,  J.  Ziegler  and  F.  A. 
Voungbluth,  has  appeared  before  the 
City  Triistees  and  presented  a  resolu- 
tion calling  for  an  election  to  vote 
bonds  of  $65,000  for  the  purchase  of  a 
park  and  city  hall  site.  They  also  ask 
that  $35,000  be  voted  to  provide  for 
the  erection  of  a  new  city  hall  build- 
ing. 

ANDERSO.V  -  COTTONWOOD  DIS- 
TRICT. SHASTA  CO..  CAL— The  An- 
derson-Cottonwood lirigation  District 
in  .Shasta  County  approved  by  State 
Engineer  JlcClure,  will  be  called  upon 
to  vote  bonds  for  $480,000.  That  is  the 
estimate  of  cost  fixed  by  the  State  En- 
gineer to  cover  all  possible  contingen- 
cies. The  district  embraces  30,000 
acres  of  land.  Petitions  are  being  cir- 
culated calling  upon  the  directors  to 
call    a    bond    election 

-MARIN  COUNTY,  CAL— Suburban 
-Marin  citizens  will  be  asked  to  vote 
bonds  aggregating  about  $2,225,000 
within  the  next  sixty  days,  with  which 
to  bring  the  Marin  municipal  water 
district  up  to  a  going  concern.  Of  this 
sum  about  $72."), 000  will  be  used  for 
new  constinction  work  and  the  bal- 
ance will  be  paid  for  the  existing 
plants  and  the  desired  watershed 
land. 


TURLOCK.  STANISL.\US  CO..  CAL 
— The  City  Council  has  adopted  an  or- 
dinance providing  for  the  issuance, 
sale  and  lodomption  of  the  $16,000 
bonds  voted  for  the  purpose  of  ac- 
<iuiring  a    block    foi-   a   public   park. 

TIOHACHAPI.  KERN  CO..  CAI^-For 
the  purpose  of  installing  a  lighting 
system  this  town  has  voted  an  $'8,000 
bond    issue. 

UIVEKSIDE.  KIVERSIDK  CO..  CAL 
^Tho  City  Council  has  passed  to  its 
second  reading  an  ordinance  providing 
for  tht'  holdinir  of  a  special  election   in 
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the  Arlington  District  to  determine 
whether  $40,000  shall  be  issued  for 
sewer  purposes.  The  election  will  be 
held   on    June    7th. 

EURKKA,  irUMBOIvDT  CO.,  CAL,.— 
At  a  recent  meeting  of  the  Humboldt 
County  Supervisors  bids  were  opened 
for  the  sale  of  $150,000  worth  of  State 
Highway  bonds  owned  by  the  county. 
Six  bids  were  received,  but  these  were 
rejected.  The  county  will  hold  the 
bonds. 

LOS  ANGELES,  CAL..— The  Board  of 
Supervisors  will  receive  bids  up  to  2 
p.  m.  May  17th  for  the  purchase  of  $2,- 
OOCO'OO  in  school  bonds.  The  proceeds 
of  this  sale  will  be  used  in  the  con- 
struction  of   new    school    buildings.  , 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO' CO..  CAL. — ^Bids  will  be  received 
by  the  County  Survisors  up  to  11  a.  m 
of  May  2i5th  for  the  sale  of  the  $25,000 
bond  issue  of  the  Central  School  Dis- 
trict. The  proceeds  of  the  sale  will  be 
used  in  the  construction  of  a  school 
building. 

HERMOBA  BEACH,  LOS  ANGELES 
CO.,  CAL. — An  election  will  be  held  on 
.May  18th  to  vote  bonds  of  $18,000  to 
provide  for  the  erection  of  an  audito- 
rium addition  to  the  present  high 
school.  Preliminary  plans  for  this  ad- 
dition have  been  prepaiejd  by  Architect 
Thomas  Preston,  Higgins  Bldg.,  Los 
Angeles. 

An  election  will  also  be  held  on  the 
.«ame  date  to  vote  bonds  of  $1'5,000  to 
provide  for  the  erection  of  school 
buildings.  Architect  Thomas  Preston 
will  prepare  the  plans  for  these  build- 
ings  also. 

GRASLS  VALLEY,  NEVADA  CO.,  CAL. 
— A  special  meeting  of  the  Board  of 
Education  has  been  called  for  May 
17th,  at  which  time  the  matters  will  be 
discussed  of  the  high  school  term. 
Need  of  additional  buildings  has  be- 
come a  grave  problem,  and  the  calling 
of  a  bond  election  to  construct  the 
buildings  is  now  being  considered.  A 
bond  election  held  two  years  ago  for 
this   purpose  was   defeated. 

AUBURN,  PLACER  CO.,  CAL. — A 
bond  election  to  provide  for  sewer  ex- 
tensions and  the  purchase  of  an  auto 
flre  truck,  costing  from  $10,000  to  $15,- 
000,  will  be  called  by  the  City  Trustees 
at  an  early  date. 

SALINAS,  MONTEREY  CO.,  CAL.— 
Sealed  bids  will  be  received  by  the 
Clerk  of  the  Supervisors  for  the  pur- 
chase of  100  State  Highway  bonds, 
numbered  12101  to  12200,  maturities  of 
1947.  T.  P.  .Toy  is  the  Clerk  of  the 
Hoard. 
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BRIDGES   AND   DAMS 

MARTINEZ,  CONTRA  COSTA  CO.. 
CAL.  —  Bridge,  reinforced  concrete. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Martinez.  Owners,  City  of  Mar- 
tinez. The  City  Trustees  have  in- 
structed the  City  Engineer  to  prepare 
plans  and  specifications  for  the  con- 
.struction  of  a  concrete  arch  bridge  to 
fjpan  the  creek  at  Ferry  street.  The 
City  Engineer  will  present  the  plans 
at  the  next  meeting  of  the  Trustees, 
which   will    be  held   in   two  weeks. 

WATSONVILLE,  SANTA  CRUZ  CO., 
CAL.  —  Bridge,  reinforced  concrete. 
Const  not  stated.  Engineers,  Leonard 
&  Day,  Rialto  Bldg.,  S.  F.  Owners, 
City  of  Watsonville.  At  the  last  meet- 
ing of  the  Board  of  Aldermen  bids  were 


ordered  advertised  for  the  construc- 
tion of  the  Pajaro  River  bridge.  Bids 
close  May  24th  at  2  p.  m.  According  to 
the  approved  plans  of  Engineers  Leon- 
ard &  Day,  the  bridge  will  have  seven 
fiO-foot  spans  instead  of  Ave  84-foot 
spans  as  at   first  planned. 

OLD  AND  MIDDLE  RIVERS,  SAN 
JOAQUI"N  CO.,  CAL. — Bridge,  steel  and 
reinforced  concrete,  $120,000.  Engi- 
neer, County  Surveyor,  Stockton.  Own- 
ers, San  .loaquin  and  Solano  Counties. 
Plans  have  been  completed  and  have 
received  the  approval  of  the  joint 
county  boards  and  are  now  out  for  fig- 
ures. Bids  for  the  work  will  be  open- 
ed on  June  8th.  Plans  and  specifica- 
tions can  be  secured  from  the  County 
Clerks.  Further  details  will  be  given 
in   the   next   issue.  ( 

AUBURN,      PLACER      CO.,      CAL.    — 
Bridge,    reinforced      concrete,       $15,000. 
Engineer,    County      Surveyor,    Auburn. 
Owners,      Placer     County.      Bids     were 
opened    at    the    last      meeting      of    the 
Board  of  Suprevisors  for  the  construc- 
tion   of    a    bridge    over   the    Bear   River 
on   the  line   of  the  State   Highway.   Ten 
Bids   in   all   were   submitted,   the   lowest 
being  that  of  Jenkins   &   Wells  of  Au- 
burn   at    $13,800,    and    the    second    low 
that  of  the  IConstruction  and  Engineer- 
ing   Co.,    San    Francisco,    at    $1.5,700.      A 
contract    will    be    awarded   at    the    next 
meeting    of    the    Board    of    Supervisors. 
HANF'ORD,       KINGS       CO.,       CAL.    — 
Bridge,    reinforced    concrete.      Cost    not 
stated.      Engineer,   County   Engineer   B. 
Duffleld,       Hanford.         Owners,       Kings 
County.     The  Board  of  Supervisors  has 
approved    plans   and   specifications   pre- 
pared   by    Trewhitt    &    Shields,    Rowell 
Bldg.,  Fresno,  for  the  new  Gross  Cteek 
bridge  and  also  retained  the  plans  pre- 
pared  by   County    Surveyor   B.    Duffleld. 
Bids  on  this  work  are  now  being  taken. 
AUBURN,       PLACER      CO.,       CAL.    — 
Bridges,    2,    reinforced    concrete,    $6,000 
and  $7,000.     Engineer,  County  Surveyor, 
Auburn.     Owners,   Placer  County.     The 
County   Supervisors   have   issued   a   call 
for    the    construction    of    two    concrete 
bridges  over  Coon  Creek  on  the  line  of 
the   State    Highway.      The    approximate 
cost  is  estimated  at  $6,000  and  $7,000. 

UKIAH,  MENDOCINO  CO.,  CAL. — 
Bridge,  reinfoiced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Ukiah.  Owners,  Mendocino  County. 
Plans  and  specifications  presented  by 
the  County  Surveyor  to  the  Supervisors 
lor  the  construction  of  a  concrete 
bridge  over  Robinson  Creek  have  been 
adopted  and  bids  will  soon  be  called. 

Contracts  Awarded. 

BEiNICIA,  SOLA.NO  CO..  CAL.— Pile 
driving,  2.5  VaC  per  foot.  Engineer, 
County  Surveyor,  Fairfield.  Owners, 
Solano  and  Sacramento  Counties.  Con- 
tractors, M.  L.  Isham  &  Co.  Contract 
price,    25^/^0  per   foot. 

VACAVILLE,  SOLANO  CO.,  CAL. — 
Bridge,  reinforced  concrete,  $3,300.  En- 
gineer, County  Surveyor,  Fairfield. 
Owners,  Solano  County.  Contractors. 
Gildersleeve  Contracting  Co.  Contract 
price,    $3,300. 


tor.  The  church  and  parish  house  have 
been  designed  in  the  Mission  style.  The 
church  will  have  a  seating  capacity  of 
400  people.  Interior  will  be  finished 
in  pine  and  ornamental  plaster.  Hard- 
wood floors  will  be  used  in  the  parish 
house.  Both  buildings  will  be  heated 
by  furnace  heat.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 


CHURCHES. 


COURT    HOUSES. 


SAN  FRANCISCO — City  Hall  lighting 
fixtures,  $22,000.  Architects,  Bakewell 
&  Brown,  2151  Kearny  street,  ®.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  will  be  called  for  shortly 
for  furnishing  the  electric  lighting 
system  fixtures  for  the  new  City  Hall. 
An  estimated  cost  of  $2t2,000  has  been 
•placed  on  this  work.  Bids  will  also 
be  called  for  shortly  by  the  Board  of 
Public  Works  for  the  purchase  of 
special  stationary  furniture  for  the 
City  Hall.  This  work  will  cost  in  the 
neighborhood  of  $90,000.  Further  men- 
tion will  be  made  of  the  work  when 
figures    are    called    for. 

Contracts   Awarded. 

WALLA  WAI>LA,  WA.SH.  —  Court 
house,  3  story  and  base,  reinforced 
concrete,  $137,000.  Architects,  Oster- 
man  &  Siebert.  Walla  Walla.  Owners, 
Walla  Walla  County.  Contractors,  M. 
J.  Hursen  Co.,  Globe  Block,  Seattle. 
Contract    price,    137,000. 


HIGHLAND  PARK,  LOS  ANGELES 
CO.,  CAL. — ^Church  and  parish  house,  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  Thomas  F.  Power,  Hig- 
gins Bldg.,  L.  A.  Owners,  St.  Ignatius 
Parish.  Father  Thomas  O'Reagan.  pas- 


FACTORIES  AND  WAREHOUSES 

SAN  FRANICISCO  —  Warehouse,  7 
story  and  base.  Class  C  construction, 
$75,000.  Architect,  Edmond  Kollofrath, 
.560  Belvedere  S.  F.  Owners,  Mer- 
chants' Ice  and  Cold  Storage  Co.,  Lom- 
bard and  Battery  streets,  S.  F.  Work 
is  about  to  be  started  on  extensive  im- 
provements that  are  to  be  made  on  the 
Merchants'  Ice  and  Cold  Storage  Co.' 
property  on  the  south  line  of  Lombard 
street  between  Sansome  and  Mont- 
gomery. Original  plans  were  prepared 
for  two  smaller  buildings,  but  since 
have  been  changed  and  a  seven  story 
structure  covering  an  area  of  51-8  by 
8S-8  will  be  erected.  Construction  will 
be  of  steel  and  brick.  Interior  parti- 
tions will  be  of  hollow  tile.  Little  or 
no  interior  finish  is  specified.  Plans 
provide  for  a  large  amount  of  special 
cold  storage  machinery,  a  freight  ele- 
vator, metal  window  sash  and  frames 
and  special  flre  protection.  Exterior 
of  the  building  will  be  faced  with 
stock  brick.  Plans  are  complete  and 
the  majority  of  the  work  will  be  done 
by  Day  Labor.  A  contract  for  the 
sti'uctural  steel  has  been  awarded  to 
the  Vulcan  Iron  Works,  and  the  brick 
work  has  been  awarded  to  H.  H.  Lar- 
sen   &   Bros. 

PORTLAND,  ORE.  —  Warehouse,  3 
story  and  base,  mill  construction,  $35,- 
000.  Architects,  Doyle  &  Patterson, 
Worcester  Bldg.,  Portland.  Owners, 
Mason-Bhrman  Co.  The  building  will 
be  erected  on  the  corner  of  15th  and 
Overton  streets,  and  will  cover  an  area 
of  100  by  15'0  feet.  Construction  will 
be  of  the  slow  burning  type.  Little  or 
no  interior  finish  is  specified.  Plans 
provide  for  a  large  freight  elevator 
and  an  automatic  sprinkler  system. 
Metal  window  sash  and  frames  are  also 
specifled.  Exterior  of  the  building  will 
be   faced   with  stock  brick.     Plans  are 
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complete  and  figures  are  now  being 
taken. 

OAKI..AND,  CAL.— Steel  lolling  doors 
for  warehouse,  1  story.  Class  A  con- 
.struction.  Co.st  not  stated.  Engineer, 
FTarbor  Engineer,  City  Hall,  Oakland. 
Owners,  City  of  Oakland.  Bids  are 
now  being  called  foi'  and  will  be  open- 
ed by  the  City  Council  .May  13th  for 
furnishing  and  installing  steel  rolling 
doors  on  one  side  and  both  ends  of  the 
warehouse  building  now  being  erected 
on  the  property  parallel  with  the  quay 
wall  in  Oakland.  Plans  and  complete 
information  can  be  secured  on  applica- 
tion to  the  Harbor  Engineer,  City  Hall 
Building.  , 

OAKLAND,  CAL.. — Factory,  4  story 
and  base,  reinforced  concrete,  $150, 000. 
Architect,  Lewis  P.  Hobart,  Crocker 
Bldg.,  S.  P.  Owners,  Shredded  Wheat 
Biscuit  Co.  Figures  have  been  taken 
for  the  construction  of  a  building 
which  has  been  mentioned  a  number  of 
times  in  these  columns,  and  all  bids 
have  been  rejected.  The  architect 
finds  it  necessary  to  make  some  fur- 
ther revision  in  the  plans  and  new  fig- 
ures will  be  called  for  shortly.  A  con- 
tract will  not  be  let  for  the  work  in 
side  of  three  weeks  or  a  month. 

OAKI.I.AND,  CAL.. — Warehouse  win- 
dow sash  and  frames,  steel.  Cost  not 
stated.  Engineer,  Harbor  Engineer, 
City  Hall,  Oakland.  Owners.  City  of 
Oakland.  Bids  will  be  opened  on  May 
13th  for  furnishing  and  installing 
steel  window  sash  and  frames  in  the 
municipal  warehouse  being  erected  on 
property  parallel  with  the  quay  wall. 
Plans  and  complete  information  can  be 
secured  from  the  Harbor  Engineer. 

PORTLAND,  ORB.  —  Warehouse,  3 
story  and  base,  reinforced  concrete, 
15,000.  Architects,  Whitehouse  &  Foull- 
houx,  Wilcox  Bldg.,  Portland.  Own- 
ers, Settler  Box  Co.  The  building  will 
cover  a  ground  area  of  100  by  200  feet. 
No  interior  finish  will  be  used.  There 
will  be  reinforced  concrete  floors  and 
walls.  A  freight  elevator  and  gravity 
conveyor  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 


FIREHOUSES  ANI>  JAILS 


SAX  FRANCISCO— Pi  re  houses,  2,  2 
story  and  base.  Class  C  construction, 
$30,000  and  $4],0'00.  Architects,  Ward 
&  Hlohme,  Alaska  Commercial  Bldg., 
S.  F.  Owners,  City  and  County  of  San 
I'^rancisco.  The  Board  of  Public  Works 
has  requested  the  Supervisors  to 
adopt  resolutions  to  provide  for  the 
construction  of  these  two  buildings. 
The  $30,000  structure  will  be  erected 
on  the  south  side  of  Post  street,  be- 
tween Polk  and  Larkin,  while  the  $41,- 
000  building  will  be  erected  on  Powell 
street,  between  Broadway  and  Fisher 
Alley.  The  two  buildings  have  been 
described  in  these  columns.  Further 
mention  will  be  made  of  the  work 
when  plans  are  complete  and  figures 
are   called    for. 

SAX  FRANCrSCO— Detention  home,  4 
story  and  base.  Class  A  construction, 
$150,000.  Architect,  I^uis  C.  Mull- 
wardt.  Chronicle  Bldg.,  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Plans  have  been  completed  and  ap- 
proved for  the  construction  of  a  new 
.luvcnile  Detention  Home,  which  Is  to 
be    erected    on    the    west    side    of    Otis 


street,  between  Duboce  and  AfoCoppin. 
The  Supervisors  have  been  asked  by 
the  Hoard  of  Public  Works  to  pass  a 
resolution  calling  for  bids.  Further 
mention  will  be  made  of  this  work 
when   such    action   has   been   taken. 

SAX  FRANCISCO— .Jail  heating  and 
ventilating  system  completion,  '  $429. 
-Architect.  City  Dept.  of  Architec- 
ture, Temporary  City  Hall,  S.  F.  Own- 
»-r.s.  City  and  County  of  San  Francisco. 
Bids  opened  at  the  last  meeting  of  the 
Hoaid  of  I'ublic  Works  for  the  com- 
pletion of  the  heating  and  ventilating 
system  in  the  City  and  County  Jail 
building,  show  the  Siebert  Co.  low  at 
$449.  They  will  be  awarded  the  con- 
tract. A  complete  list  of  these  figures 
will  be  found  under  the  heading  of 
San    Francisco   in    this   issue. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Fire  houses,  2,  1  »^  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tects. Morrell  &  Thomas,  Odd  Fellows' 
P.ldg.,  Stockton.  Owner,  City  of  Stock- 
ton. The  City  Council  has  decided  npon 
the  type  of  temporary  fire  houses  to 
be  erected  on  the  outskirts  of  the  city. 
This  type  will  be  known  as  the  "Bun- 
galow," and  has  been  designed  to  con- 
tain one  or  two  pieces  of  apparatus 
and  quarteis  for  the  crew.  A  cement 
door  will  be  used.  Exteriorss  of  the 
buildings  will  be  covered  with  rustic 
and  shiplap.  Plans  have  been  prepared 
and    liguros    will    be   called    for    shortly. 


FLATS 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,000.  Architect,  none. 
Owner,  Erino  Marcino,  118  Mississippi 
street,  S.  F.  The  building  will  be 
erected  on  the  east  side  of  Connecticut 
street,  south  of  17th;  covering  an  area 
og  25  by  50  feet.  There  will  be  two 
flats  of  five  and  six  rooms,  with  a  pri- 
vate garage  in  the  basement.  Interior 
finish  will  be  of  pine  throughout.  Some 
oak  floors  are  specified.  There  will  be 
a  large  open  fire  place  in  each  living 
room  with  a  tile  or  brick  mantel.  Tile 
wainscot  will  be  used  in  the  bath 
room.  Automatic  water  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

SAX  FRAXCISCO — Flats,  2  story  and 
base,  frame,  $7,500.  Architects,  Fabre 
&  Bearwald.  Merchants'  National  Bank 
HIdg..  S.  F.  Owner.  Jules  Marty.  The 
building  will  be  erected  on  Shotwell 
street,  between  25th  and  26th  streets, 
and  has  been  designed  to  contain  two 
modern  flats  of  five  and  six  rooms. 
Interiors  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  with  tile  or 
brick  mantels.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  are  specified.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
jiic   MOW   being  taken. 


9-horsepovver    geared    hoisting    engine 
for   Scotch   Cap   light   station: 

August    Kietz,    128    Mott    street.    New 
York  City,  $735. 

Union    Gas    Engine    Co.,    San    Pran- 
ci!ico.  Cal.,  $797. 

Washington       Iron       Works,    Seattle, 
Wash.,  $8'50. 

American      Engineering      Co.,    Phila- 
delphia,   Pa.,    $895;    alternate    bid,    $780. 

Ingersoll-Rand     Co..     Seattle.     Wash., 
$tj75   and    $755. 

Wern    Machinery       Co.,       30       Church 
street.  New   York  City,   $1,395. 

Northwestern    Iron      Works,    Seattle. 
Wash.,    $894. 

Fairbanks-Morse   Co.,   Seattle,   Wash., 
$70i5.75;    accepted. 

Venn-Severin    Machine    Co.,    Chicago, 
111.,    $802.76. 

Western    Engineering    Sales   Co.,    San 
Francisco,  Cal.,   $865. 
Cisco,    Cal.,    $887.50. 

Jager      Engine      Co.,    Boston,    Mass., 

Edward    R.    Bacon    &    Co.,    San    Fran- 
$9'06. 

Harmon    &    Deever,    Cordova,    Alaska, 
$S57. 

Jjidgerv/ood    Manufacturing   Co.,   New 
Yoik   City,   $1,284. 


\eah     Day,     Wash.,     AVeather     Bureau. 

The  following  bids  were  received  by 
the  chief,  U.  S.  Weath&i-  Bureau, 
Washington,  D.  C,  for  constructing  a 
frame  cottage  telegraph  oflfice  build- 
ing for  the  U.  S.  Weather  Bureau  at 
Neah  Bay,  Wash.: 

C.  J.  Schneider,  Callam  Bay,  Wash., 
$3,900. 

Carlson  &  Sons,  Seattle,  Wash.,  $3,- 
263. 

Bckman  &  Mowatt.  Seattle,  Wash., 
$3.70'5. 

X.   T.   Barnes,   Kent.    Wash.,   $2,986. 

E.  H.  Stewart,  Seattle.  Wash.,  $3,210.- 
76. 

Emil   Pohl.   Seattle.    Wash.,    $5,460. 

J.  L.  Murphy  &  Sons,  Tacoma,  Wash.. 
$3,500. 

Harry  H.  Cotton,  Port  Angeles, 
Wash..    $3,300. 


fitunnyside    L'lilt,   Excavating:' 

The  following  bids  were  opened  at 
the  office  of  the  U.  S.  reclamation  serv- 
ice, Sunnyside,  Wash.,  for  excavating 
main  canal  extension.  Sunnyside  unit. 
Vakima   project,    Washington: 

Item  1,  class  1,  excavation;  2,  class 
-'.  excavation;  3,  class  3,  excavation;  4, 
blanketing. 

O.  S.  Brown,  Prosser,  Wash.,  item  1, 
2Sc;   2,  50c;  3,  $2;   4,  65c;  total,  $1,730.80. 

Mathleson  &  Mudd,  Sunnyside, 
Wash.,  item  1.  37c;  2.  5'5c;  3,  $2.25;  4, 
••?.")c;    total,    $1,876.20. 

F.  R.  Schoenberg,  Prosser,  Wash., 
item  1,  $28c:  2,  DOc:  3,  $1.40;  4,  40c; 
total.    $1,591.80. 


(;OVKH>.MENT   WORK   &   SUPPLIES 

Soololi    ('ii|t,    AluHka,    I<lni(lnr. 

The  following  bids  were  received  by 
the  light  house  inspector.  Sixteenth 
Distriut,    Ketchikan,    Alaska,    for    one 


Tender   Ivukui,  Itepairn. 

The  following  bids  weie  received  by 
the  light  house  inspector.  Eighteenth 
Oistrict,  San  Francisco,  Cal.,  for  ad- 
ditional  repairs   to   tender   Kukui: 

Muir  &  Symon,  Inc.,  San  Francisco, 
Ci\\.,    $1,072;    115    days,    accepted. 

Union  Iron  Works,  San  Francisco. 
Cal.,    $1,362.75;    16    days. 

Moore  &  Scott  Iron  Works,  San 
I-'iancisco,   Cal.,    $1,245;    15   days. 

United  Engineering  Co.,  San  Fran- 
cisco.   Cal.,    $1,421;    20   days. 


Iterkeley,    Cnl.,    Furniture. 

The    contract    for    installing    furni- 
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tuie  in  the  U.  .  post  office  at  Berkeley, 
Cal.,  has  been  awarded  to  the  Federal 
•Equipment  Co.,  Carlisle,  Pa.,  at  $3,- 
542.2'.5;    time   to  complete,   90   days. 


Portland,    Ore.,    KepairM    and    Paintingr, 

The  following-  bid.s  were  received  by 
the  custodian,  U.  S.  post  office,  Port- 
land, Ore.,  for  repairs  and  painting-  at 
the  old  V.  S.  post  office  at  Portland, 
Ore.: 

H.  W.  Clintock,  189  4th  street,  Port- 
land, Ore.,    $1,973;    60   days. 

Henneman  &  Johnson,  Portland, 
lire.,    $1,960.90;    50   days. 

Bert  Bigelow,  Portland,  Ore.,  $1,925; 
60   days. 

Grohne  Contracting-  Co.,  Joliet,  111., 
$1,894:   100  days. 

Grovecock  &  Son,  Portland,  Ore.,  $1,- 
S47:  60  days. 

.lohn  F.  Treer,  Portland,  Ore.,  $1,- 
764;    44    days. 

Wm.  Smith,  Portland,  Ore.,  $1,594; 
•10    days. 

W.  F.  Blaesing,  Portland,  Ore.,  $1,- 
325;    45    days. 

.1.  P.  Sullivan,  Chicago,  111.,  $1,228; 
i;o  days. 

C.  C.  Fitzhugh,  Portland,  Ore.,  $1,- 
Hl9:  35  days. 


HOTELSw 
Contracts   Awarded. 

SEATTLE,  WASH. — Hotel,  stores  and 
theatre,  9  story  and  base.  Class  A  con- 
struction, $1141,400.  Architect,  B.  Mar- 
cus Pretica,  Empire  Bldg.,  Seattle. 
Owners,  Coliseum  Theatre  Co.,  repre- 
.--ented  by  C,  B.  Stimpson.  Contractors, 
i'earson  Construction  Co.,  New  York 
I5ldg.,  Seattle.     Contract  price,  $141,400. 


HOSPITALS. 


I 


NORWALK,  LOS  ANGELES  CO.,  CAL. 
— Hospital  group,  1  and  2  story  and 
base  frame  and  reinforced  concrete. 
$110,000.  Architect,  George  B.  Mc- 
Mougall,  Sacramento.  Owners,  State  of 
t'alifornia.  Nineteen  bids  were  re- 
I  eived  on  May  4th  for  the  complete 
construction  of  a  group  of  buildings 
lor  the  Norwalk  State  Hospital.  The 
work  included  a  workers'  cottage  for 
males,  a  kitchen  building,  a  power 
house.  John  Mulder  of  Los  Angeles 
.submitted  the  lowest  bid  at  $107,319. 
While  no  contract  has  been  awarded, 
it  is  understood  that  the  low  man  will 
be  awarded  the  work  in  the  course  of 
the  next  few  days.  A  complete  list  of 
the  figures  opened  will  be  found  under 
the  heading  of  Los  Angeles  and  S'outh- 
'■rn  California  in  this  issue. 

LOS  ANOELES,  CAL.— Hospital  ward 
building,  2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect, 
(Jeorge  Low,  Supervising  Architect,  L. 
A.  Owners,  Los  Angeles  County.  The 
building  will  be  erected  on  the  grounds 
of  the  County  Hospital  and  will  cover 
an  area  of  146  by  51  feet.  Construc- 
tion will  be  fireproof.  The  building 
has  been  designed  to  contain  eight 
wards.  Interior  will  be  flnls^ied  in  pine 
and  hardwood  with  some  tile  and  white 
enamel.  Hardwood  floors  will  be  used. 
There  will  be  steam  heat  and  modern 
hospital  plumbing.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken.  Bids  will  be 
opened  on  May  24th.  Plans  can  be  se- 
cured from  the  architect. 
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SAN  PED'RO,  LOS  ANGELES  CO.. 
CAL. — Hospital,  2  and  3  story  and  base, 
brick,  $215,000.  Architect,  C.  F.  Durr, 
.San  Pedro.  Owner,  P.  H.  Berg,  leased 
to  the  Sisters  of  Mercy.  The  building 
will  cover  a  ground  area  of  40  by  80 
feet  and  has  been  designed  to  contain 
a  number  of  private  rooms  besides  two 
wards.  Interior  will  be  finished  in  pine 
and  tile.  Hardwood  floors  will  be  used. 
There  will  be  special  operating  rooms. 
Plans  provide  for  steam  heat,  vacuum 
cleaning  and  modern  hospital  plumb- 
ing. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now  being  prepared.  The  owner  has 
not  decided  whether  to  let  a  general 
contract  or  to  do  the  work  by  Day 
Labor. 

SOUTH  PAiSiADE;NA,  LOS  ANGELES 
CO.,  CAL. — Hospital,  2  story  and  base, 
hollow  tile  construction  $30,000.  Archi- 
tect's name  not  given.  Owner,  Dr.  T. 
W.  Bishop,  Title  Insurance  Bldg.,  L.  A. 
The  building  will  be  designed  for  a 
private  sanitarium  and  will  be  fire- 
proof. No  details  of  the  construction 
have  been  made  public.  Further  men- 
tion of  the  work  will  be  made  when 
the    architect's    name    is   learned. 

LOS  ANGELES  CAL. — Observation 
hospital,  1  story  and  base,  frame.  Cost 
not  stated.  Architect,  George  Low, 
Supervising  Architect,  L.  A.  Owners, 
Los  Angeles  County.  The  building 
will  be  erected  on  the  grounds  of  the 
present  County  Hospital  and  will  be 
designed  for  a  children's  observation 
hospital.  The  building  will  contain 
sixteen  rooms  and  two  baths.  Inte- 
rior will  be  finished  in  pine  and  white 
enamel.  There  will  be  steam  heat 
from  a  central  plant.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 
Bids  will  be  opened  on  May  24th. 
Plans  and  specifications  can  be  secured 
from    the    architect. 

Contracts   Awarded. 

NORWALK,  LOS  ANGELES  CO.. 
CAL. — Hospital  building,  1  and  2  story, 
reinforced  concrete  and  frame,  $114,- 
S72.  Architect,  State  Architect  George 
B.  JIcDougall,  Sacramento.  Owners, 
State  of  California.  Contractors,  L.  G. 
Bergren  &  Son,  Hearst  Bl'dg.,  S.  F. 
Contract   price,    $14,872. 

PATTON  SAN  BERNARDINO  CO., 
CAL.  — ■  Superintendent's  residence,  2 
story  and  base,  frame,  $8,749.  Archi- 
tect, State  Architect  George  B.  Mc- 
Dougall,  Sacramento.  Owners,  State 
of  California.  Contractors,  L.  G.  Ber- 
gren &  Son,  Hearst  Bldg.,  S.  F  Con- 
tract   price,    $8,749. 
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SAN  FRANCISCO  —  Municipal  car 
barn  generators,  $1,656.  Engineer,  City 
Engineer,  Temporary  City  Hall,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  opened  at  the  Friday 
meeting  of  the  Board  of  Public  Works 
for  furnishing  generator  sets  for  the 
17th  street  car  barns  show  the  Butte 
Electric  and  Engineering  Co.  low  on 
the  work  at  $1,656.  They  will  be  award- 
ed the  contract.  A  complete  list  of 
the  bids  submitted  appears  under  the 
heading  of  San  Francisco  in  tbia  Issue. 


Contracts  Awarded. 

PENDLETON,  ORE. — Post  office,  2 
story  and  base,  brick,  steel  and  stone, 
$995S7.  Architect,  Supervising  Archi- 
tect, Oscar  Wenderoth,  Washington,  D. 
C.  Owners,  United  States  Government. 
Contractor.  James  S.  Winters,  Couch 
Bldg.,    Portland.      Contract    price,    $99,- 


RESIDENOES. 


SAN  FRANOnSOO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  J.  C.  Kirby.  2152A 
Market  street.  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  12th 
avenue  north  of  Anza.  and  has  been 
designed  to  contain  six  rooms,  bath 
and  sleeping  porch.  The  basement  will 
be  occupied  by  a  private  garage.  In- 
terior will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  a  large  open  fire  place  with  tile  or 
brick  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $5,000.  Architect, 
none.  Owner,  C.  E.  Quigley,  771  Rand 
avenue,  Oakland.  The  dwelling  has 
been  designed  for  a  ten-room  house 
with  bath  and  sleeping  porch,  and  will 
be  erected  on  the  northeast  corner  of 
Lake  Shore  and  Mandana  Boulevard. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  elm  panels  will  be  used. 
Hardwood  floors  are  specified  for  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  wainscot  and 
floors.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now    being   purchased. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $9,000.  Architects, 
.Schirmer,  Bugbee  &  Co.,  Dalziel  Bldg., 
Oakland.  Owner,  Mr.  Forest.  The 
dwelling  will  be  erected  in  the  Crock- 
er Highlands  Tract,  and  has  been  de- 
signed to  contain  ten  rooms,  two  or 
three  baths  and  sleeping  porch.  A 
separate  garage  will  be  erected  in  the 
hear  of  the  property.  Interior  of  the 
residence  will  be  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  a  hot  air  system  of  heat- 
ing, open  fire  places,  vacuum  cleaning 
and  a  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile.  Mantels  will 
be  of  tile  or  brick.  Exterior  of  the 
residence  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now- 
being  taken   by   the  architect. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$3,500.  Architect,  Chester  H.  Miller, 
Dalziel  Bldg.,  Oakland.  Owner,  A.  T. 
Parsons.  The  dwelling  will  be  erected 
in  South   Oak  Park,  and  has  been  de- 
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signed  for  a  seven-room  house  with 
bath  and  .^leepins  porch.  Interior  fln- 
i.Mi  will  be  of  pine,  redwood  and  hard- 
wood panels.  Hardwood  noors  will  be 
used  in  the  livinK  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  place.«.  Man- 
tels will  be  of  tile.  Tile  wainscot  will 
be  u.sed  in  the  bath  room.  An  auto- 
matic water  heater  will  be  installed. 
Kxterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now   being  taken   by   the  architect. 

BERKEI^EY,  AIj.\MEDA  CO..  CAL. — 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  .Tohn  Hud- 
son Thomas,  First  National  Bank 
Bldg..  Berkeley.  Owner.  Miss  Ger- 
trude .Anthony.  The  dwelling  has  been 
de.«igned  for  an  eight-room  house, 
with  two  baths  and  sleeping  porch,  and 
will  be  erected  in  Cragmont.  Berkeley. 
Interior  finish  will  be  of  pine  and 
hardwood  with  white  enamel  in  '  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile 
wainscot  and  floor  will  be  used  in  the 
bath  room,  mlans  provide  for  a  hot 
water  circulating  system.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now    being   prepared. 

BERKELEY,  ALAMEDA  CO.,  CAJ^. — 
Residence,  2  story  and  base,  frame, 
$!3,500.  Architect,  Chester  H.  Miller, 
Dalziel  Bldg.,  Oakland.  Owner,  Miss 
Cornelia  Taber.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch  and  will 
be  erected  in  Thousand  Oaks  Park.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot will  be  used  in  the  bath  room. 
An  automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  .on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken   by   the  architect. 

RICH.MOND,  COiNTRA  COSTA  CO., 
CAL. — Residence,  1  story  and  base, 
frame.  $2,500.  Architect,  James  T. 
Xarbett,  Berry  Bldg.,  Richmond.  Own- 
er, \V.  H.  Eckert.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  through- 
out. Some  hardwood  floors  will  be 
used.  There  will  be  a  large  open  fire 
place  in  the  living  room.  Mantel  will 
be  of  tile  or  brick.  Tile  wainscot  will 
be  used  in  the  bath  room.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
a  contract   will   be   awarded   shortly. 

LODI,  SAN  JOAQUIM  CO..  CAL.— 
Residence,  1  story  and  base,  frame,  |4,- 
000.  Architect,  Ralph  P.  Morrell,  Odd 
Fellows'  Bldg.,  Stockton.  Owner,  D. 
i^mith.  Ix)di.  The  dwelling  has  been 
designed  for  a  seven- room  house  with 
two  baths  and  .sleeping  porch.  Interior 
flni.'sh  will  be  of  pine  and  hardwood,- 
with  some  white  enamel  in  the  bed 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  An  automatic 
water   heater   will   be   Installed.     Man- 


tels will  be  of  tile  or  brick.  Tile  wain- 
scot and  floor  will  be  used  in  the  bath 
room.  Wall  beds  are  also  specified. 
Kxterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 

MERCED,  MERCED  CO.,  CAL.— Res- 
idence, 2  story  and  base,  frame,  |10,- 
000.  Architect,  Ralph  P.  Morrell,  Odd 
Fellows  Bldg.,  Stockton.  Owner,  Mrs. 
Lydia  Grims,  Merced.  The  dwelling 
has  been  designed  for  a  large  ten- 
room  house  with  several  baths,  sleep- 
ing porch  and  conservatory.  A  separ- 
ate garage  will  be  erected  in  the  rear 
of  the  property.  Interior  of  the  house 
will  be  finished  in  pine  and  hardwood, 
red  gum  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room,  library  and  reception  hall. 
There  will  be  furnace  heat  and  open 
(ire  places.  Mantels  will  be  of  tile  or 
brick.  A  hot  water  circulating  sys- 
tem will  be  installed.  Bath  rooms  will 
be  finished  in  tile.  Exterior  of  the 
house  and  garage  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now  being  prepared.  Further  men- 
tion will  be  made  of  the  work  when 
figui-es   are   called   for. 

PORTLAND,  ORE.  —  Residence.  2 
story  and  base,  frame,  $15,000.  Archi- 
tects. Doyle  &  Patterson,  Worcester 
Hldg.,  Portland.  Owner,  President 
Foster  of  Reed  College.  The  dwelling 
will  be  erected  on  the  Campus  of  Reed 
College,  and  has  been  designed  to  con- 
tain ten  rooms  and  three  baths.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  white  enamel  in  the  bed 
looms.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room,  li- 
brary and  reception  hall.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  shower.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  or  brick.  A  separate  ga- 
rage will  be  erected  in  the  rear  of  the 
property.  Exterior  of  the  house  and 
garage  will  be  covered  with  cement 
pla.ster  and  metal  lath.  Plans  are  now 
being  prepared  and  figures  will  be 
called  for  shortly. 

SACRAMiBNTO,  CAL. — Residence,  1 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owner,  E.  G.  Tauner,  2513 
26th  street,  Sacramento.  The  dwelling 
has  been  deigned  to  contain  five  rooms 
and  bath,  and  will  be  erected  on  the 
Gerber  Bros.  Tract.  Interior  will  be 
finished  in  pine  and  redwood.  Some 
oak  floors  will  be  used.  There  will  be 
an  open  fire  place  in  the  living  room. 
.Mantel  will  be  of  tile  or  brick.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  or  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  J.  H.  Phillips,  228 
23rd  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  six- room  house 
and  will  be  erected  on  the  east  side  of 
27th  avenue  south  of  Anza.  Interior 
will  be  finished  in  pine  throughout. 
Theie  will  be  an  open  fire  place  in  the 
living  i-oom.  Mantel  will  be  of  tile, 
.^omo  hardwood  floors  will  bo  used. 
Hath  room  will  be  finished  in  tile.  .An 
u)itoniatic  water  heater  will  be  speci- 
fied. Exterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and   in    the   hands   of     the   owner   who 


will   do   the   work  by  Day  Labor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame  $2,500.  Archi- 
tect, none.  Owner,  F.  Nelson  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  will 
be  erected  on  the  north  side  of  Irving 
street  near  28th  avenue  and  has  been 
designed  for  a  five-room  house  with 
bath.  Interior  will  be  finished  in  pine 
and  elm.  Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
There  will  be  an  open  fire  place  with 
tile  or  brick  mantel.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

S.'XN  P^RANOSCO — Residences.  7.  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, E.  E.  Young,  251  Kearny 
street,  S.  F.  Owner,  Thomas  Scoble, 
363  14th  avenue,  S.  F.  These  houses 
will  be  erected  on  property  at  the 
northwest  corner  of  Balboa  and  27th 
avenue  and  each  has  been  designed  for 
a  five-room  dwelling  with  bath  and 
sleeping  porch.  Interiors  will  be  fin- 
ished in  pine  and  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  large 
open  fire  places  in  the  living  rooms 
with  tile  or  brick  mantels.  Tile  wain- 
scot will  be  used  in  the  bath  rooms. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

OAKLAND,  OAL. — Residence,  2  story 
and  base,  frame,  $3,500.  Architect, 
none.  Owner.  A.  B.  Chase,  1521  79th 
avenue,  Oakland.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch  and  will 
be  erected  on  Peralta  avenue  north  of 
Montana.  nterior  will  be  finished  in 
pine  and  hardwood  with  white  enamel 
in  the  bed  rooms.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purchased. 

FRESNO.  FRESNO  CO..  CAL.— Resi- 
dence. 2  story  and  base,  frame,  $3,000. 
-Architect,  none.  Owner.  F.  B.  Billings, 
Fresno.  The  dwelling  will  be  erected 
in  the  Alta  Vista  Tract  and  has  been 
designed  for  a  seven- room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood  ve- 
neer with  white  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
an  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence, 1  story  and  base,  frame.  Cost 
not  stated.  Architects,  Bowen  &  Davis, 
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.McKenzie  Bldg.,  Fresno.  Owner,  Helen 
G.  Kleiser.  The  dwelling  will  be  erect- 
ed in  M'cKinley  Heights  and  has  been 
designed  for  a  six- room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  elm  panels. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
rooms.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be   done   by   Day   Labor. 

TURLOCK,  STAN'SLAIJS  CO.,  CAL.— 
Residence,  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  Henry 
Shermund,  Mills  Bldg.,  S.  F.  Owner, 
Howard  Whipple,  Turlock.  The  dwell- 
ing has  been  designed  in  the  English 
Colonial  style,  and  will  cover  an  ir- 
regular gi-ound  area  of  40  by  85  feet. 
The  house  will  set  TrO  feet  back  from 
the  sti'eet,  and  the  grounds  will  be 
handsomely  laid  out  in  formal  gardens 
and  tennis  courts.  Interior  of  the 
dwelling  has  been  arranged  for  seven 
rooms,  two  baths  and  sleeping  porches. 
Interior  finish  will  be  of  pine,  red  gum 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat,  open  fire 
places  and  a  hot  water  circulating 
system.  Bath  rooms  will  be  finished 
in  tile.  Mantels  will  be  of  tile  and 
brick.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 

LOS  ANGELES,  CAL.— Residence,  2 
story  and  base,  frame.  Cost  not  stated. 
Architect,  E.  C.  Thayer,  Haas  Bldg.,  L. 
A.  Owner's  name  withheld.  The  dwell- 
ing has  been  designed  for  a  twelve- 
room  house  with  baths  and  sleeping 
porches.  A  separate  garage  will  be 
erected  on  the  property.  Interior  will 
be  finished  in  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  a  hot  water  heating  system, 
hot  water  circulating  system,  vacuum 
cleaning  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
rooms  will  be  finished  in  tile  and 
equipped  with  high  class  plumbing- 
fixtures.  Exterior  of  both  the  dwell- 
ing and  garage  will  be  covered  with 
brick  veneer  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
work  will  be  started  under  the  Day 
Labor  system  on  or  before  June   1st. 


SEWERS,  STREET  WORK  &  WATER 

SYSTEiMS. 


CALIPORXIA— 'State  Highway  work 
and  bridge.  Cost  not  stated.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Saciamento.  Owners,  State  of 
California.  Bids  will  be  opened  on 
March  24  th  by  the  Stjate  Highway 
Commission  for  the  following  work: 
Tehama  County,  12,7  miles,  graded;  Te- 
hama County,  6.  5  miles,  Portland  ce- 
ment; Kings  County,  8.9  miles,  Port- 
land cement  concrete;  Los  Angeles 
County,  4.2  miles,  portland  cement  con- 
crete, and  Yolo  County,  plate  girder 
bascule,  80  foot  clear  span,  with  rein- 
forced concrete  approaches.  Total 
length  141  feet.  Plans  can  be  secured 
from    the    Commission. 


CALIFORIA — Highway  construction. 
Cost  not  stated.  Engineer,  State  High- 
way Commission,  Foium  Bldg.,  Sacra- 
mento. Owners,  State  of  California. 
Bids  will  be  opened  on  June  1st  by  the 
State  Highway  Commission  for  the  fol- 
lowing highway  construction:  Hum- 
boldt County,  6.9  miles;  Colusa  County, 
10. i;  miles:  Monterey  County,  4.7  miles, 
and  Tulare  County,  3.9  miles.  All 
work  to  be  of  Portland  cement  con- 
crete. An  official  proposal  appears  in 
another   column   of   this   issue. 

MODESTO,  STANiISLAUS  CO.,  CAL. 
— Concrete  flume.  'Cost  not  stated.  En- 
gineer, Herrmann,  Monadnock  Bldg.,  S. 
F.  Owners,  Modesto  Irrigation  Dis- 
trict. At  the  last  meeting  of  the  Board 
of  Directors  of  the  Modesto  Irrigation 
District  Engineer  Herrmann  was  di- 
rected to  prepare  plans  and  specifica- 
tions foi-  concrete  work  on  the  Dry 
Creek   flume. 

LI  VERM  ORE,  ALAMEDA  CO.,  CAL. 
— ^Water  system  extension.  Cost  not 
stated.  Engineer,  City  Engineer  C.  F. 
Sloan,  Livermore.  Owners,  City  of 
Livermore.  The  City  Engineer-  has 
been  directed  by  the  Trustees  to  pre- 
pare plans  and  specifications  for  an 
extension  to  the  present  sewer  sys- 
tem in  Junction  avenue  from  the  West- 
ern Pacific  right-of-way  to  I^inden 
street  and  also  on  North  L  street  from 
Chestnut  to  Pine  and  on  Pine  street 
from  North  L  to  North  N  street,  a  dis- 
tance of  approximately  4,700  feet.  Bids 
on  this  work  will  be  taken  on  the  com- 
pletion  of   the   plans. 

LIVERMORE,  ALAMEDA  CO.,  CAL. 
— Underground  electric  conduit,  $6,000. 
Engineer,  City  Engineer  Sloan,  Liver- 
more. Owners,  City  of  Livermore.  The 
matter  of  putting  the  wires  for  the 
electric  street  lights  in  underground 
conduits,  at  an  estimated  cost  of  |6,- 
000,  is  now  under  consideration  by  the 
City   Trustees. 

HOLLISTER,  SAN  BENITO  CO.,  CAL. 
— ^Street  paving,  $35, 000.  Engineer, 
City  Engineer,  Hollister.  Owners,  City 
of  Hollister.  Bids  for  the  paving  of 
Monterey  and  South  streets  are  now 
being  taken  by  the  Town  Trustees. 
Bids  close  May  17th.  The  work  will 
const    $2i5,600. 

SAN  MATEO,  SAN  MATEO  CO.,  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  San  Mateo. 
Owners,  City  of  San  .Mateo.  The  City 
Trustees  have  adopted  plans  and  speci- 
fications for  the  paving  of  all  unim- 
proved streets  in  the  district  bounded 
by  5th  street  and  El  Camino  Real, 
Peninsular  and  D  streets.  Approxi- 
mately :iS  blocks  are  included  in  the 
proposed  work. 

PETALUM'A,  SONOMA  CO.,  CAL.— 
Sewer  work.  Cost  not  stated.  Engi- 
neer, City  Engineer,  Petaluma.  Own- 
ers, City  of  Petaluma.  The  City  En- 
gineer has  been  instructed  to  construct 
a  6-inch  iron  pipe  sewer  along  the 
center  line  of  Laurel  avenue  from  B 
to   D  streets. 

'SAN  .lO'SE,  SANTA  CLARA  CO.,  CAL. 
— Cement.  Cost  not  stated.  Engineer, 
County  Surveyor,  San  Jose.  Owners, 
Santa  Clara  County.  Bids  are  now  be- 
ing taken  by  the  Board  of  Supervisors 
for  furnishing  the  County  of  Santa 
Clara  with  50,000  barrels  of  Portland 
cement  to  be  delivered  during  the  next 
two  years.  Bids  will  be  opened  on 
June  7th.  The  cement  is  to  be  de- 
livered   at     vaiious    towns     throughout 


the  county.  Full  particulars  can  be 
secured  by  addressing  the  County 
Clerk   at   San   Jose. 

RIVERSIDE,  RIVERSIDE  CO..  CAL. 
— Street  lighting  system,  $16,004. 8'5. 
Engineer,  Elmer  Cutting,  Riverside. 
Owners,  City  of  Riverside.  According 
to  figures  submitted  to  the  City  Coun- 
cil by  Supeiintendent  Elmer  Cutting, 
of  the  electric  light  department  of  the 
Board  of  Public  Utilities,  the  cost  of 
the  pioposed  East  Side  ornamental 
street  lighting  system  will  be  $16,004.- 
85.  The  City  Attorney  has  been  in- 
structed to  prepare  resolutions  pro- 
viding for  the  installation  of  the  new 
system.  A  call  for  bids  will  be  issued 
in    about    thiee    weeks. 

BAKE'RSFIELD,  KERN  CO.,  CAL.— 
Highway  construction,  $6,500.  Engi- 
neer, County  Surveyor,  Bakersfield. 
Owners,  Kern  County.  Three  bids 
were  received  by  the  Supervisors  for 
the  Bakersfield-Qlennville  road.  This 
is  a  section  five  and  one-half  miles  in 
length.  The  bids  were  as  follows:  F. 
H.  Jameson,  $6,252.15;  Castro  &  Blais- 
dell,  $6,459;  \Vm.  J.  Cahill,  $9,212.  The 
contract  includes  grading,  bridges  and 
culvei'ts.  All  bids  have  been  referred 
to   the   County   Highway   Commission. 

STOCKTON,  SAiN  JOAQUIN  CO., 
CAL. — Highway  grading.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Stockton.  Owners,  San  Joaquin  Coun- 
ty. The  San  Joaquin  Supervisors  are 
now  taking  bids  for  the  grading  of  a 
road  across  five  miles  of  Victoria 
Island.  Bids  on  this  work  will  be 
opened    on   June  8th. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Hig-hway  grading,  $i2,0'50.  Engineer, 
County  Surveyor,  San  Rafael.  O-wners, 
Marin  County.  The  Marin  Rock  Co. 
submitted  a  bid  of  $2,050  for  grading 
the  beach  -from  Willow  Camp  to  the 
San  Rafael-Bolinas  road  at  Wilkin's 
Place.  The  bid  was  taken  under  ad- 
visement. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL.--Street  paving.  Cost  not  stated. 
Engineer,  City  Engineer,  Richmond. 
Owners,  City  of  Richmond.  Bids  will 
be  received  by  the  City  Council  until 
-May  17th  at  8  p.  m.  for  considerable 
macadam,  Richmond  standard  type. 
The  work  includes  pavement  on  Mary 
."tr-eet.  Cutting  Boulevard  and  other 
streets  in  the  Pullman  Tract.  Side- 
walks, gutters  and  curbs  are  included. 
Plans  and  specifications  can  be  secured 
from   the   City   Clerk. 

SANTA  CRUZ,  SANTA  CRUZ  CO., 
CAL. — Sewer  work.  Cost  not  stated. 
Engineer,  City  Engineer,  Santa  Cruz. 
Owners,  City  of  Santa  Cruz.  Plans 
and  specifications  for  the  construction 
of  a  sewer  in  King  street  from  Bay  to 
Olive  streets,  prepared  by  the  City  En- 
gineer, have  been  adopted  by  the  City 
Council,  and  bids  on  the  work  will 
soon    be   called    for. 

Contracts   Awarded. 

SAI>1NAS,  .MONTEREY  CO..  CAL. — 
Highway  construction,  $1 2,,2I86.'52.  En- 
gineer, County  Surveyor,  :Salinas.  Own- 
ers, Monterey  County.  Contractors, 
Granite  Rock  Co.,  Salinas.  Contract 
price,    $12,286.52. 

MODESTO,  STANl'SiLAUS  CO.,  CAL.— 
Irrigation  fill,  $1 9,49'.3.1 6.  Engineer, 
Herrmann,  Monadnock  Bldg.,  S.  F. 
Owners,  Modesto  Irrigation  District. 
Contractors,  Peart  Bros.,  Oakdale.  Con- 
tract   price,    $19,49:5.75. 
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PETALUMA,  SONOMA  CO.,  CAL.— 
Street  paving.  $14,66.";.  Engineer,  City 
Engineer,  Petaluma.  Owners,  City  of 
Petaluma.  Contractors,  Eaton  & 
Smith,   .S.   F.      Contract   price   $14,665. 

NAPA,  NAPA  CO.  CAU — Street  pav- 
ing, $6,221.87  and  $1,28.8.16.  Engineer, 
City  [Engineer,  Napa.  0\vner.«,  City  of 
Napa.  Contractor,  George  Errington, 
Napa,  $6,221.87,  and  F.  A.  Burge,  Napa, 
$1,288.16. 

CONCORD,  CONTRA  COSTA  CO., 
CA'Li. — Street  paving,  oil  macadam.  Cost 
not  stated.  Engineer,  City  Engineer, 
Concord.  Owners,  City  of  Concord. 
Contractors,  Municipal  Improvement 
Co.,  Concord.  Contract  includes  22 
blocks,   but  no  contract  piice  is  stated. 

HEAlvDSBURG,  SONOMA  CO.,  CAL..— 
Street  paving,  etc.  Cost  not  stated. 
Engineer,  City  Engineer,  Healdsburg. 
Owners,  City  of  Healdsburg.  Con- 
tractors, City  Street  Improvement  Co., 
S.  F.  Contract  price  18c  pei-  square 
foot  for  pavement,  including  grading: 
6oc  per  square  foot  for  curbing;  17c 
per  square  foot  for  gutter.*  and  $3  per 
lineal   foot   for  cast   iron   pipe   culverts. 

REDWOOD  CITY,  SAN  MATEO  CO.. 
CAL. — Highway  work.  Cost  as  fol- 
lows. Engineer,  County  Surveyor,  Red- 
wood City.  Owners,  San  .Mateo  Coun- 
ty. Contractors,  Blanchard-Brown  Co., 
S.  F.,  8.932  miles,  $31,367.08;  James 
Willison,  Redwood  City,  6.005  miles, 
$2."),66.'>.82.  and  \\'rightson,  .\nderson  & 
Yost,  Redwood  City,  4,2;!  miles,  $28,- 
5"58.o'5. 


SCHOOLS. 


NEWARK,  ALA.MEDA  CO.  CAU— 
School,  1  story  and  ba.se,  frame,  $18,000 
Architect,  A.  Silva,  Centerville.  Own- 
ers. Newaik  i^chool  District.  Plans 
have  been  approved  by .  the  Newark 
Board  of  Education  for  a  one-story 
frame  structure  with  an  open  court 
80  by  90  feet.  Surrounding  the  court 
there  will  be  six  standard  size  clas.« 
rooms  and  an  auditorium.  Interior 
finish  will  be  of  pine  with  some  maple 
floors.  There  will  be  a  central  heat- 
ing system,  probably  hot  air  heat,  with 
an  oil  burning  plant.  .Modern  school 
plumbing  is  .specified.  The  exterior  of 
the  building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared,  and  bids  will  be  called 
for  shortly. 

OAKLAND.  CAL. —  Field  house  and 
rough  and  finish  plumbing.  Cost  not 
stated.  .Arc'hitect.  none.  Owners,  City 
of  Oakland.  Plans  have  been  com- 
pleted and  figures  are  now  being  taken 
for  a  field  house  containing  store 
rooms,  shower  baths  and  play  room 
which  is  to  be  erected  at  the  Haw- 
thorne chool.  Plans  are  also  com- 
plete and  figures  are  being  taken  for 
the  rough  and  finish  plumbing  and 
plumbing  fixtures  for  the  Pernlta 
Schf)ol.  Plans  and  complete  informa- 
tion can  be  secured  from  the  purchas- 
ing agent  on  the  11th  floor  of  the  City 
Hall.  Bids  will  close  on  May  18th  at 
4:30  p.  m.  An  official  proposal  appears 
in   another   column    of   this   is.<»ue. 

BAKKUSKIKLI),  KERN  CO.,  CAL.— 
School,  1  story  and  base,  frame,  $8,000. 
Archit"ct,  Thomas  B.  Wi.^cman.  Pro- 
ducers' .National  Bank  Hldg.,  Bakers- 
field.  Owners,  Panama  .School  District. 
The  building  has  been  designed  for  a 
rural  school  and  will  contain  three 
cla-^s  rooms,  teachers'  room  and  M- 
braiy.      Interior    finish    will    be    of    pine 


and  redwood.  .Some  maple  floors  will 
be  used.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster.  Plans  are  now  being  prepared. 
FAIR  OAKS.  SACRA.MENTO  CO., 
CAL. — School,  1  story  and  base,  frame 
and  reinforced  concrete  or  hollow  tile 
ccnsti  uction,  $30,000.  .^  r-l  iitct.  Geo. 
C.  Sellon.  lOOo  K  street.  Sacramento. 
Owners.  San  .Juan  Union  High  School 
District.  The  building  has  been  de- 
signed in  the  .Mission  style  and  will 
contain  eight  class  rooms,  assembly 
hall  and  library,  principal's  office  and 
teachers'  room.  Interior  finish  will  be 
of  pine  throughout.  Maple  floors  will 
be  used  in  the  class  rooms.  Plans  pro- 
vide for  a  central  heating  system, 
probably  steam  heat  with  an  oil  burn- 
ing equipment.  Modern  school  plumb- 
ing is  specified.  Exterior  of  the  build- 
ing will  be  covei-ed  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  figures  are  now  being  taken.  Bids 
will  close  in  about  two  weeks.  Plans 
and  specifications  can  be  secuied  from 
the   architect. 

CHlCO,  BUTTE  CO.,  CAL.— .School. 
Cost  not  stated.  Architect,  State  .Ar- 
chitect, George  B.  .McDougall.  Own- 
ers, State  of  California.  New  figures 
have  been  called  for  on  the  construc- 
tion of  the  model  rural  school  which 
will  be  erected  at  the  Chico  State  Nor- 
mal School.  The  building  will  contain 
but  one  room.  Exterior  will  be  covered 
with  lustic  or  cement  plaster  on  metal 
lath.  Plans  are  now  out  for  figures 
and  bids  will  be  opened  on  .May  ISth. 
Plans  and  specifications  can  be  se- 
cured from  the  State  Department  of 
Engineering    at    Sacramento. 

EL  CE-NTRO,  I.MPERIAL  CO..  CAL.— 
School.  1  story  and  base,  brick,  $30,000. 
Architect,  Fred  T.  Harris,  Holt  BIdg., 
El  Centre.  Owners,  El  Centre  High 
.School  District.  The  building  has  been 
designed  in  the  Mission  style  and  will 
cover  a  considerable  ground  area. 
There  will  be  eight  class  rooms,  audi- 
torium seating  .lOO  people,  library  and 
principal's  offlce.  interior  finish  will 
be  of  pine  with  maple  flors  in  the  class 
rooms  and  auditorium.  -Modern  school 
plumbing  and  heating  are  specified.  A 
vacuum  cleaning  system  and  program 
clocks  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.      Plans   are    being   prepared. 

I.,OS  A.NGKLES,  CAl^— School,  1  story 
and  ba.=e,_  hollow  tile  construction. 
Cost  not  stated.  Architects,  Allison  & 
Allison.  Hibernian  Bld^..  I*  A.  Own- 
ers, City  and  County  of  IjOs  Angeles. 
The  building  has  been  designed  for  a 
foui'-room  school  and  will  be  erected 
in  the  Gallitin  School  District.  Inte- 
rior finish  will  be  of  pine  throughout. 
.Maple  floors  will  be  used  in  the  class 
rooms.  Theie  will  be  a  central  heat- 
ing system,  modern  school  plumbing 
and  vacuum  clearing.  Exterior  of  thf 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  bids 
will  be  opened  on  .May  17th.  Plans 
and  specifications  can  be  secured  from 
the   architects. 

LOS  ANGELE8.  CAU — School.  2  story 
and  hafin,  brick,  $4o.OOO.  Architects,  A. 
W.  Reed  and  C  K.  Garstang,  Black 
BIdg.,  L.  A.  Owners,  City  of  Ix)s  An- 
geles, The  buil<llng  will  be  erected  on 
Bucllong  avenue  near  .■i9fh  street,  cov- 
ering an  area  of  1.>2  by  70  feet.  There 
will  he  ten  class  rooms  and  an  nudi- 
torluin.      Stairway.-.;    will    be      ot      rein- 


forced concrete.  Maple  floors  will  be 
used  in  the  class  rooms  and  audito- 
rium. Interior  will  be  finished  in  pine. 
There  will  be  steam  heat,  vacuum 
cleaning  and  program  clocks.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  now  being  taken.  Bids  will 
be  opened  on  May  20th.  Plans  and 
specifications  can  be  secured  from  the 
Superintendent  of  Schools,  S«curity 
Building. 

LOS  ANGELES.  CAL.— School.  2  story 
and  base.  Class  C  construction.  $8<».- 
000.  Architect.  H.  W.  Glidden,  Wright 
and  Callender  BIdg.,  L.  A.  Owners, 
City  of  Los  -Angeles.  The  building  will 
be  erected  on  -Amelia  street  near  Jack- 
son, and  has  been  designed  to  contain 
nine  class  rooms,  auditorium  and  prin- 
cipal's office.  Interior  will  be  finished 
in  pine  with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system,  vacuum  cleaning,  program 
clocks  and  modern  school  plumbing. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being  prepared. 

O.AKL.AND,  CAU  —  School  gymna- 
sium, 1  story,  frame  and  plaster,  $6,- 
000.  Architect,  Julia  -Morgan,  Holbrook 
BIdg.,  S.  F.  Owners,  -Mills  College.  The 
building  will  be  erected  as  an  addition 
to  the  present  gymnasium,  and  has 
been  designed  to  contain  bowling  al- 
leys. Interior  finish  will  be  of  pine 
Exterior  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  nearly 
ready   for   figures. 

Contracts   Awarded. 

f'EBASTOPDL.  .S(^NO-MA  CO.,  CAU— 
School,  1  story  and  base,  frame,  $13,- 
811.  -Architects,  Thomas  M.  Edwards 
and  Ernest  L.  Norberg,  Bank  BIdg., 
Burlingame.  Owner.s,  Sebastopol  School 
District.  Contractor,  .M.  E.  Parfltt,  Se- 
bastopol.     Contract    piice,    $13,814. 

PORTLAND,  ORE. — S<;;hool,  1  story 
and  base,  frame  and  concrete,  $25,63i3. 
Architect,  F.  -A.  Naramore,  Portland. 
Owners,  Kennedy  School  District.  Con- 
tractor. John  -Almetar.  294  East  51st 
street,    Portland.      Contract    price,    $2'5,- 

LOj<  A.NGELES,  CAU— School,  1  story 
and  base,  brick  and  concrete,  $23,6011. 
-Architect,  -\.  T.  Uarge,  Currier  BIdg., 
L.  A.  Owners,  City  of  I>os  -Angeles. 
Contractor,  Chailes  S.  McCully,  2751 
Francis  avenue,  L.  .A.  Contract  price. 
$23,600. 

lyOS  ANGELES.  C -A U — School.  2  story 
and  base.  Class  C  construction,  $39,138. 
-Architects,  Hudson  &  -Munsell.  Stimson 
BIdg.,  U  A.  Owners,  City  of  I.,os  An- 
geles. Contractor,  C.  S.  Blodgett,  829 
Crocker  street,  U  -A.  Contract  price, 
$39,189. 

LOS  -ANGELES,  CAL. — School,  2  story 
and  base.  Class  .A  construction.  $31,540. 
Architect,  A.  C.  .Martin,  Higgins  BIdg.. 
L.  -A.  Owners,  City  of  Los  .Angeles. 
Contractors,  Alta  Planing  Mill,  830  Mc- 
Garry  street,  L.  A.  Contract  price, 
$31,540. 

SAN  FEPwNANDO.  I>OS  ANGELES 
C(X,  CAU — School,  1  and  2  story  and 
base,  reinforced  concrete.  Costs  as 
follow.  Architect.  John  C.  -Austin. 
Baker-l>etwiler  BIdg.,  U  A.  Owners, 
San  Fernando  Union  High  School  Dis- 
trict. Contractor.  .lohn  Mulder.  14."? 
Rose  street.  U  .A.,  auditorium  and  me- 
chanical arts  buildings,  $39,354  and 
$12,357.      George     C.     Condon.      AVesley- 
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Roberts    Bldg-.,    San    Fernando      science 
building-,    $42,1800. 

GRIDLEY,  BUTTE  CO.,  C'AI^— ^School, 
2  story  and  base,  frame,  $9,995.  Archi- 
tect, none.  Owners,  City  of  Gridley. 
Contractors,  Barton  &  Hite,  Sacramen- 
to. Contract  price.  $9,99,"). 
SEWER  o 


STORES  AND  OFFICES. 


SAN  FRANCISCO— I>ofts,  ;i  .story  and 
base.  Class  C  con.itruction,  $1.5,000. 
Architect,  Milton  "[..itchenstein.  111 
Flli.s  stieet,  S.  F.  Owner's  name  with- 
hold. The  building  will  be  erected  on 
Stockton  street,  having  a  frontage  "of 
GO  feet  by  a  depth  of  80  feet.  There 
will  be  one  store  on  the  first  floor. 
Upper  two  floors  will  be  airanged  for 
light  lofts.  Intei-ior  finish  will  be  of 
pine  and  redwood.  There  will  be  an 
elevator  and  steam  heat.  Modern 
plumbing  is  specified.  Patent  store 
fronts  will  be  installed.  Exterior  of 
the  building  will  be  finished  in  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are    now    being   pi'epared. 

RICHMOND,  CONTRA  COSTA  CO.. 
CAU — Stores,  1  story  and  base,  brick, 
$.'?,()00.  Architect,  .James  T.  Narbett, 
Berry  Bldg.,  Richmond.  Owner,  Fred- 
crick  C.  Sehram.  The  building  will 
cover  an  are  of  30  by  80  feet  and  has 
been  designed  to  contain  one  store. 
Interior  finish  will  be  oi'  ijin-''  through- 
out. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  enamel  brick.  Plans  are  complete 
and    figures   aie    now    being    taken. 

S'ACRA.MENTO,  CAI..— Stores  and  of- 
fices, 4  story  and  base.  Class  A  con- 
struction, $50,000.  Architect,  E.  C.  .Jen- 
nings, 1005  K  street,  Sacramento.  Own- 
er, I>anie]  W.  Carmichael.  The  build- 
ing will  be  erected  at  the  southeast 
coiiu'r  of  8th  and  .1  streets,  having  a 
fiontage  on  8th  street  of  40  feet  and 
on  J  street  of  90  feet.  There  will  be 
thi-ee  modern  stoies  on  the  grounj 
door  and  a  total  of  thirty-two  modern 
offices  on  the  upper  three  floors.  Plans 
provide  foi-  a  complete  steel  frame 
with  brick  walis,  faced  with  enameled 
brick,  trimmed  with  terra  cotta  and 
cut  stone.  Theie  will  be  steam  heat, 
elevator  service,  modern  plumbing,  a 
hot  water  supply  and  special  fireproof 
vaults.  Metal  window  sash  and  frames 
and  patent  store  fronts  are  specified. 
Interioi-  of  the  first  floor  will  be  fin- 
ished ill  hardwood  with  ornamental 
plaster.  Upper  floors  will  be  finished 
in  pine  and  hardwood.  Marble  wain- 
scot and  bases  are  specified.  Hollow 
tile  interior  partitions  will  be  used. 
Plans  provide  for  sidewalk  doors,  lifts 
and   lights. 

SAN  I-'RANCISCO— Store.  1  story  and 
base,  (^lass  C  construction.  Cost  not 
.'^tated.  Architect.  Louis  C.  Mulgardt, 
Chronicle  Bldg..  S.  F.  Owners,  E.  A. 
Howard  &  Co.  The  work  to  be  under- 
taken at  the  present  time  calls  for 
only  the  concrete  foundation  work,  and 
is  estimated  at  $fi,000.  The  work  will 
bo  done  by  Day  Labor.  Details  of  the 
building    will    be    given    later. 

OAKLA.VD,  CAL.  —  Store  mezzanie 
tloor,  steel  and  concrete.  Cost  not 
stated.  Architects,  Allen  Yerrick  and 
Harvey  Smith,  Blake  Bldg.,  Oakland. 
Owners,  Miller  Creamery  Co.  A  large 
mezzanine  floor  will  be  constructed  in 
the  building  at  2941  Broadway.  The 
work    will    include  structural   steel,   re- 


inforced concrete,  interior  finish, 
plumbing,  electric  work  and  painting. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  are  lettgin  sub-con- 
tracts. 

LOS  ANGELES,  CAL. — Bank  and  of- 
fices, 1  and  5  story  and  base.  Class  A 
construction.  Cost  not  stated.  Ar- 
chitects, Pai-kinson  &  Bergstrom,  Se- 
curity Bldg.,  L.  A.  Owners,  Security 
National  Bank.  The  building  will  be 
erected  on  Spring  street,  adjoining 
the  bank's  present  building.  The  one- 
story  portion  will  be  occupied  by  the 
bank  and  will  be  finished  in  hard- 
woods, ornamental  plaster  and  bronze. 
Tile  floor  will  be  used.  The  five-story 
portion  will  be  arranged  for  offices 
and  will  be  finished  in  pine  and  hard- 
wood. There  will  be  elevator  service, 
hot  water  supply  and  vacuum  cleaning. 
Patent  store  fronts  are  specified. 
-Metal  window  sash  and  frames  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  will  shortly  be  out 
for  figures  and  contracts  will  be  let, 
although  the  work  will  not  be  started 
befoi-e    November. 

Contracts  Airarded. 

SiACRA.MFNTO,  CAL.— Stores  and  of- 
fices, 4  story  and  base.  Class  A  con- 
struction, $50,000.  Architect,  Hem- 
mings,  1005  K  sti'et,  Sacramento.  Own- 
er, David  Caimichael.  Contractoi-,  .1. 
Harry  W'ygant,  Sacramento.  Contract 
price,    $50,000. 


SEALED    PROPOSALS 


IMt<>IM>SAI-S     P(»Il    IJGHT    FIXTIIRBS. 


LIGHT  FIXTURES— Sealed  propo- 
sals, endorsed  "Proposals  for  Electric 
Light  Fixtures,"  will  be  received  at 
the  bureau  of  yards  and  docks.  Navy 
Department,  Washington.  D.  C,  until 
11  o'clock  11.  ni.  June  S,  UH5,  and  then 
and  there  publicly  opened,  for  electric 
light  fixtures  for  the  naval  hospital 
building,  Naval  Station,  Pearl  Harbor, 
Hawaii.  Plans  and  specifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
N'aval  Station  Honolulu,  Hawaii.  H. 
R.  STANFORD   chief   of   bureau. 


ST.\TE  <)P  CALIFORNIA. 
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CAL.IFORIVI.'l  HIGHWAY   COMMISSION 


NOTICE   TO    CONTRACTORS. 


SIBALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  Ciilifornia  Hiuh- 
^viiy  CoiiiniisiMion,  515  Forum  Building, 
Sacramento,  Cal.,  until  '2  o'clock  I'.  M. 
on  June  I.  1SH."V,  at  which  time  they 
will  be  publicly  opened  and  read  foi- 
construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway    as    follows: 

Humboldt  Countv  from  .Jordan  Creek 
to  Rio  Dell  (I-Hum-1-E),  about  6.9 
miles   in   length,   to   be   graded. 

Colusa  County  from  Colusa  .lunction 
to  the  Northerly  Boundai-y  (III-Col-7- 
C),  about  10.6  miles  in  length,  to  be 
paved   with    Portland   cement   concrete. 

Monterey  County  from  Chualar  to 
Salinas  (V-Mon-2-B),  about  10.?,  miles 
in  length,  4.7  miles  of  which  is  to  be 
paved    with    Portland    cement    concrete. 

Tulare  County  from  Westerly  Bound- 
ary to  the  Southern  Pacific  Railroad 
(VT-Tul-10-A),  about  .■?.9  miiles  in 
length,  to  be  paved  with  Portland 
cement   concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office,  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  I^os 
.'Vngel-'s  and  San  Francisco,  and  at  the 
office  of   the    Division    Engineer   of   the 


division  in  which  the  work  Is  situated. 
The  Division  Engineers  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  I^uis  Obispo, 
Fresno,   and   Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
woik   to  be  done,   etc. 

The    Department    of    Engineering    re- 
serves   the    right    to    reject    any    or    all 
bids    or    to    accept    the    bid    deemed    for 
the   best   interests  of  the   State. 
CHARLES  D.    BLANEY, 
NEWELL    D.    DARLINOTON. 
CHARLES    F.    STERN. 
California   Highway   Commission. 
AUSTIN   B.    FLETCHER, 

Highway    Engineer. 
WILSON  R.   ELLIS, 

Secretary.  (•) 

Dated:   May   4,   19'li5. 


PR01'OS.\L.S       FOR       HMILDII^G       AND 
PL.IIMBING. 

THE  BOARD  OF  EDUCATION  of  the 
City  of  Oakland  and  of  Oakland  School 
District  of  Alameda  County,  State  of 
California,  requests  and  will  receive 
bids  for  the  furnishing  of  all  the  ma- 
terials, labor  and  workmanship  re- 
quired in  connection  with  each  one  of 
the  folowing  groups  of  work  (lettered 
A  to  B)   both   inclusive  to  wit: 

(a)  For  one  Field  House  containing 
one  dressing  room  with  supply  room, 
showeis,  sanitary  conveniences  and 
other  work  in  connection  therewith,  to 
be  erected  on  the  grounds  of  the  Haw- 
thorne School  located  on  the  property 
bounded  by  Fruitvale  avenue.  East 
Seventeenth  street  Twenty-eighth  ave- 
nue  and   Tallant   street. 

(b)  Fir  the  Rough  and  Finished 
Plumbing  and  fixtures  and  other  work 
in  connection  therewith  to  be  installed 
in  the  Peralta  School  located  on  the 
Dana    and   Colby. 

Bidders  may  submit  proposals  on 
one  of  more  of  the  above  enumerated 
gi'oups,  but  no  bid  which  combines 
two  (2)  or  more  of  the  groups  in  one 
figuie    will    be    considered. 

All  bids  shall  be  deposited  by  the 
bidder  oi-  his  agent  piior  to  the  hour 
of  4:1»0  I'.  M.  on  Tuesday  May  18,  lOl."}, 
in  the  office  of  the  Pui-chasing  Agent 
of  the  Board,  located  on  the  eleventh 
fioor  of  the  City  Hall.  Washington 
street,  between  Fourteenth  and  Fif- 
teenth, Oakland,  Cal.  All  bids  will  be 
opened,  examined  and  publicly  de- 
Qlared  by  the  said  Board  of  Education 
while  in  open  session  in  their  Board 
room  on  the  eleventh  fioor  of  the  said 
City  Hall  at  the  hour  of  4:30  P.  M.  on 
the   said    May    1S>,    lli5. 

Each  bid  must  be  accompanied  by  a 
separate  check,  certified  by  a  respon- 
sible bank,  in  an  amount  not  less  than 
10%  of  said  bid,  and  made  payable  to 
the  order  of  A.  L.  Hannaford,  Secre- 
tary of  the   Board. 

All  information  relative  to  the  re- 
quirements for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  the  provisions  re- 
quired will  be  given  upon  application 
at  the  office  of  the  Purchasing  Agent 
of   the    Board   of   Education. 

The  right  is  reserved  to  the  Board 
to   reject  any  and  all   bids  submitted. 

By  order  of  the  Board  of  Education 
of  the  City  of  Oakland,  and  of  Oak- 
land School  District  of  Alameda  Coun- 
ty, State  of  California. 

H.    W.    BRIDGMAN, 
Purchasing  Agent  of  the  Board  of  Ed- 
ucation. 


PROI'OSALS     FOR     CANAI,     SUPPLIES. 


PANAMA  CIRCULAR  92.3^ — Proposals 
for  Dynamite,  Siafety  Fuse.  Blasting 
Caps,  Detonators,  Motor- Driven  Fire 
and  .Sewer  Pumps,  Cast- Iron  Pipe  and 
Fittings.  Steel  Cable,  Boat  Spikes. 
Track  .Spikes,  Naili^,  Screws,  Babbitt 
-Metal,  .Sheet  Brass,  Bronze  Bars,  Cop- 
per Bars,  Brass  Tubing,  Copper  Tub- 
ing, Sheet  Lead,  Lead  Pipe,  .Solder, 
Valves,  Cocks,  Water  Gages,  Door 
Checks.  Door  Bolts,  Hinges,  Turn- 
Buckles,  Tackle  Blocks,  Coal  Shovel.x, 
Ammeters,  Voltmeters,  Doubletrees, 
Drain  Boards,  Manila  Rope,  Leather, 
Rubber  Bands,  and  Paper. — ^Sealed  pro- 
posals will  be  deceived  at  the  office  of 


16 


BUILDING    AND   ENGINEERING   NEWS 


Wednesday.      ^tay        12,       19].' 


the  general  purchasing:  officer,  the 
l^anama  Canal,  Washingrton,  D.  C. 
until  IO::m»  a.  m.  >ln>  -'«.  UUS,  at  which 
tinu-  they  will  be  opened  in  public  I'oi- 
lurnisning  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (Xo.  923)  may 
be  obtained  fiom  this  office  or  the  of- 
lice  of  the  assistant  purchasing  agent, 
1(1S€  North  Point  street.  San  Fran- 
cisco. Cal.:  also  from  the  V.  S.  engi- 
neer offices  in  the  following  cities:  Se- 
attle. Wash.:  Los  Angeles.  Cal.  F.  C. 
BOGO.S.  Major.  Corps  of  Kngineers,  U. 
i>.   A.,   general    purchasing   officer. 


PKOPOSAI^S    KOK     BIII.DIXG. 


BUIL.I)IX<j — Department  of  the  In- 
tel ior.  Office  of  Indian  Affairs.  Wash- 
ington, 1).  C. — Sealed  proposals,  plain- 
ly maiked  on  the  outside  of  the  sealed 
envelope  ■Proposals  for  Constructing 
Two  Brick  Cottage  Dormitories,  Pueb- 
lo Bonito  School,  New  .Mexico,"  ad- 
dressed to  the  Commissioner  of  Indian 
Affairs,  Washington,  1).  C,  will  be  re- 
ceived in  the  Indian  Office  until  a 
o'olook  p.  ni.  >la.v  ::.".  1SH5,  for  furnish- 
ing mateiial  and  labor  for  the  erec- 
tion of  two  brick  cottage  dormitories 
at  the  Pueblo  Bonito  School,  New  Mex- 
ico, in  strict  accordance  with  the 
plans,  specifications,  and  instructions 
to  bidders,  which  may  be  examined  at 
this  office,  I'nited  States  Indian  ware- 
houses at  Chicago,  111.,  and  St.  Louis. 
Mo.:  the  Builders  and  Traders  Kx- 
change.  St.  Paul,  Minn.,  and  at  the 
Pueblo  Bonito  School,  New  Mexico. 
For  furthei-  information  apply  to  the 
superintendent  of  Pueblo  Bonito 
School,  Crownpoint.  N.  Mex.  CATO 
SELiLiS,    commissioner. 


PROPOSAL!*     FOK     Rl'II.DIiNG. 


BUILDING — Sealed  proposals,  en- 
dorsed "Proposals  for  Torpedo  Store- 
house," will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department, 
Washington,  D.  C.  until  11  o'clock  a. 
m.  ->lay  '2ii,  l»ir>,  and  then  and  there 
publicly  opened,  for  a  fireproof  torpedo 
storehouse  at  the  naval  torpedo  sta- 
tion. Keypoit,  I'uget  Sound,  Wash. 
Plans  and  specifications  may  be  ob- 
tained on  application  to  the  bureau  or 
to  the  commandant  of  the  navy  yard, 
Bremerton,  Wash.  H.  R.  STANFORD, 
Chief   of   Bureau. 


PROPOSALS    FOR    CANAL    SUPPLIES. 


PANAMA  CIRCULAR  921 — Proposals 
for  Steel  Rolling  Doors  for  Shed  on 
Pier  No.  18,  Balboa. — Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  officer,  the  Panama 
Canal,  Washington,  D.  C,  until  10:30 
a.  111.  May  17,  1015,  at  which  time  they 
will  be  opened  in  pi'blic,  for  furnish- 
ing or  furnishing  and  erecting  the 
above  mentioned  artices.  Blanks  and 
general  information  relating  to  this 
circular  (No.  921)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  lOSl  North 
Point  street,  San  Francisco,  Cal.;  also 
from  the  U.  S.  engineer  offices  in  the 
following  cities:  Seattle,  Wash.;  Los 
Angeles,  Cal.  F.  C.  BOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing    officer. 

^ 

l>l<<»l>(»S  ALS     FOR     r.\XAL     SI  PPLIES. 


CANAL  <"1RCULAR  924— Office  Gen- 
eral Purchasing  Officer.  Panama  Canal. 
Washington,  D.  C. — Sealed  proposals 
will  he  received  here  until  May  '2'J 
under  circular  924  for  furnishing  72 
brass  cuspidors,  l.iO  manhole  asbestos 
gaskets.  1  ST)  double-thick  window 
glass,  1,100  feet  rubber  suction  hose, 
complete,  with  couplings;  1,000  feet 
rubber  water  hose,  complete,  with 
couplings;  100  cases  toilet  paper,  in 
rolls:  MiO  perforated  chair  seats,  l.')0 
pounds  large  sponges.  UK)  feet  double 
leather  belting:  72  calcimine  brushes. 
I.SiiO  n.it  paint  brushes,  (On  hand  scrub 
brushes,  2S'S  Mat  bristle  varnish 
brushes.  10.000  pounds  calcium  car- 
bide, ht)  gro.ss  metalworkers'  cr.-i.vons. 
.'lOO  large  garbage  c;ins.  3,000  yards 
No.  3  H  inches  wide  duck  canvas.  (!,- 
OdO  feet  wire-woun<l  rubber  steam 
hose,  fi.tiOi)  feet  rubber-lined  canvas 
lire  hose,  l.-'iOO  pieces  (lat  magnesia 
boiler  lagging,  l,O00  feet  wire-wound 
rubber     air     hose,     90       galvanized-lron 


water  coolers,  1,200  white  vitrified 
china  coffee  cups,  2,400  coffee  saucers, 
6  steel  cake  gridles,  20  barrels  Stock- 
holm tar,  300  pounds  rubber  packing, 
pure  gum,  .')00  pounds  rubber  sheet 
packing,  wire  insertion,  4>.'>0  pounds 
square  braided  flax  packing.  350 
pounds  square  spiral  steam  packing. 
300  glass  iced-tea  pitchers.  2,50  roUs 
galvanized- wire  poultiy  netting,  1"),- 
000  pounds  soap  polish,  2,000  pounds 
tarred  marline,  3,000  pounds  metal 
polish,  and  300  gallons  lard  oil,  in  5- 
gallon  tins.  For  further  information 
address  F.  C.  BOGGS.  Major,  Corps  of 
Engineers,  U.  S.  A.,  general  purchasing 
officer. 


PROPOSALS  FOR  EXCAVATING  AXD 
CONCRETE. 

EXCAVATING  AND  CONCRETE.— 
Department  of  the  Interior,  U.  S.  Rec- 
lamation Service,  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Provo.  Utah,  until  Z  o'clock  p. 
m.  May  1»,  lOl.l,  for  construction  in- 
volving about  30,000  yards  of  canal  ex- 
cavation and  3,400  yards  of  reinforced 
concrete.  The  work  is  located  near 
Payson  City,  Utah,  on  the  San  Pedro, 
Los  Angeles  and  Salt  I..ake  R  R.  and 
the  Tintic  branch  of  the  Denver  and 
Rio  Grande  R.  R.  For  particulars  ad- 
dress the  U.  S.  Reclamation  Service, 
Provo,  Utah,  or  Washington,  D.  C.  A. 
P.    DAVIS,   chief   engineer. 


PROPOSALS    FOR    CANAL    SUPPLIES. 


PANAMA  CIRCULAR  920— Proposals 
for  Galvanized  Sheet  Iron  or  Steel, 
Stay  Bolt  Iron,  Cast  Iron  Water  Pipe, 
Bolts,  Mule  Shoes,  Flush  Pipe,  Screws, 
Files,  Transformers,  Generators, 

Switchboa.rds,  Electric  Cable,  Electric 
Wire,  Soft  Iron  AVire,  Fire  Hy- 
di-ants.  Service  and  Valve  Boxes, 
Life  Preservers,  Paper  Drinking 
Cups,  and  Alfalfa  Hay.  —  Sealed 
proposals  will  be  received  at 
the  office  of  the  general  purchasing 
officer,  the  Panama  Canal,  Washington, 
D  C.  until  10:.10  a.  ni.  May  IS,  1!H.%,  at 
which  time  they  will  be  opened  in  pub- 
lic, for  furnishing  the  above  men- 
tioned articles.  Blanks  and  general  in- 
formation relating  to  this  circular 
(No.  920)  may  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
chasing agent,  1086  North  Point  street, 
San  Francisco,  Cal.:  also  fi-om  the  U. 
S.  engineer  offices  in  the  following 
cities:  Seattle,  Wash.:  Los  Angeles, 
Cal.  F.  C.  BOGGS.  major,  corps  of  en- 
gineers, U.  S  army,  general  purchasing 
officer. 


PROPOSAL    FOR    BIDS. 


SEALED  BIDS  will  be  received  at 
the  Office  of  I^ewis  P.  Hobart,  Crocker 
Building,  San  Francisco,  Cal.,  at  or  be- 
fore the  times  hereafter  mentioned,  for 
the  Excavation,  .Steel  Erection,  Con- 
crete Work  for  Foundation  and  Fire- 
proofing  of  the  Structural  Frame  and 
other  Concrete  Work  in  connection 
with  the  building,  for  the  University 
Hospital  at  Fourth  and  Parnassus 
Aves..  San  Francisco,  as  per  plans  and 
specifications  on  file  at  said  Office.  The 
times  of  opening  of  the  bids  will  be  as 
follows: 

F.xcavation.    11    A.  M..  May   12.    i»\n. 

Steel   ErecHon.    II    A.   M.   May    14.    lOI.V 

Coiicroto  %\'opk  for  Foundation,  II  \. 
M..    May    17.    1!>I.%. 

.  .  Fipe-ProoHng  of  the  StriiotTiral 
••'panic  and  other  Concrete  Work,  11  A. 
M..    May    IS.    IJU.%. 

.\  (lei)osit  of  $.T.00  will  be  required 
foi-  each  set  of  plans  and  specifications, 
which  deposit  will  be  refunded  upon 
return   of  said    plans  and   specifications. 

No  bids  will  be  received  unless  ac- 
companied by  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of  the 
hid.  to  secure  execution  of  the  contract 
by    the   successful   bidder. 

The    right    is    reserved    to    reject    anv 
<ir   Mil   bids. 
THE   I.tE(^ENTS  OF  THE  UNIVER.STTY 

OF   CALIFORNIA.  (•) 


NOTICE   TO   CONTRACTORS. 


cate,  for  constructing  an  Addition  to 
Post  Exchange  and  Gymnasium,  Fort 
Baker,  Cal.,  will  be  received  here 
until  11:00  A.  M.,  May  18,  1915,  and  then 
opened.  Plans,  specifications,  blanks 
and  necessary  Information  obtained 
here.  Deposit  of  $10.00  required  to  in- 
.«ure  return  of  plans,  etc.  Proposals  to 
be  enclosed  in  sealed  envelopes  and  ad-- 
dressed  LT.  COL.  GEO.  McK.  WIL- 
LIAMSON.   Q.    JL    C.  (*) 


PROPOSALS   FOR   WATER   AND   SEW- 
ER \VORK. 


WATER  AND  SEWER  WORK  — 
Sealed  proposals  indorsed  "Proposals 
for  Sewer  and  Water  Systems'  will  be 
received  at  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  until  11  o'clock  a.  m.  May  16, 
1915,  and  then  and  there  publicly 
opened  for  sewer  and  water  svstems 
at  the  naval  radio  station.  San  Diego, 
Cal.  Plans  and  specifications  can  be 
obtained  on  application  to  the  bureau 
or  to  the  commanding  officer  of  the 
naval  coal  depot,  San  Diego,  Cal.  H. 
R.    STAND  FORD,    chief    of    bureau. 


NOTICE    TO     CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer,  Forum 
Building.  Sacramento,  California,  up 
to  and  including  12  o'clock,  noon, 
Tueaday,  May  18,  1915,  said  bids  then 
and  there  to  be  publicly  opened  and 
ead  for  furnishing  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  erection  of  a  building  to  be  known 
as  the  Model  Rural  School,  Chico 
State  Normal  School,  Chico,  California, 
in  accordance  with  the  plans  and 
specifications  therefore,  copies  of 
which  may  be  obtained  on  application 
to  the  State  Department  of  Engineer- 
ing,   Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the    State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  Im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  De- 
partment of  Engineering  at  Sacramen- 
to,  California,    in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in  any   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Model  Rural 
-School,  Chico  State  Normal  School, 
Chico,    California." 

(Signed)      W.    F.    McCLURE, 

State    Engineer. 


NOTICE  TO   CONTRACTORS. 


OFFICTE  of  Constructing  Quarter- 
master. Fort  Mason.  Cal..  April  19. 
1915. — Sealed  proposals,  in  triplicate, 
for  constructing  a  Storehouse  for 
Combustibles  and  a  Garage  for  Motor 
.Ambulances  at  Letterman  General 
Hospital,  Presidio  of  San  Francisco, 
Cal.,  will  be  received  here  until  11  A. 
M.  May  10,  191.%,  and  then  opened. 
Plans,  specifications,  blanks  and  nec- 
essary information  obtained  here.  De- 
posit of  $10.00  each  required  to  Insure 
return  of  plans,  etc.  Envelopes  con- 
taining proposals  to  be  enclosed  in 
sealed  envelopes  and  marked  Lt.  Col. 
Geo.   McK.   Williamson.   Q.   M.   C. 


OFFICE  CONSTRUCTING  QUAR- 
TIORMASTER.  Fort  Mason,  Cal..  Mav  3. 
191.5.— SEALED    PROPOSALS,    in    tripli- 


The  question  of  a  proposed  referen- 
dum on  the  non-partisan  election  law 
seems  to  be  troubling  the  Chronicle. 
A  week  or  two  ago  it  was  printing 
cartoons  showing  how  the  people 
would  respect  the  nefarious  law  when 
it  comes  to  a  general  election.  Now 
that  It  is  proposed  to  boat  the  poli- 
ticians to  it  and  place  the  law  square- 
ly tip  to  the  people  at  once  the  Chron- 
icle is  howling  about  the  unnecessary 
expense. 


Wedrn-sday,      y\nv       12.       ISl^S. 
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ADVANCE  NEWS 

Classified  according  to  Location 


SAN    FRANCISCO. 


RE.SIDEINCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  J.  C.  Kirby,  2152 
Market  street,  S.  F.  The  dwelling: 
will  be  elected  on  the  west  side  of 
12th  avenue  north  of  Anza,  and  has- 
been  designed  to  contain  six  rooms, 
bath  and  sleeping  porch.  The  base- 
ment will  be  occupied  by  a  private 
garage.  Interior  wil  be  finished  In 
pine  with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  a  large  open  fire  place  with 
tile  or  brick  mantel.  Tile  wainscot 
will  be  used  in  the  bath  room.  An 
automatic  water  heatei'  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered Avith  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials  are   now    being   purchased. 

APARTMEINT  HOUSIE — 5  story  and 
base.  Class  C,  reinforced  concrete, 
$62,000.  San  Francisco.  Architect,  O. 
R.  Thayer  20  Montgomery  street,  S.  F. 
Owners,  Metropolis  Investment  Co. 
The  building  has  been  designed  to 
contain  four  stoi'es  on  the  first  floor 
besides  the  office,  reading  room  and 
lobby  of  the  apartment  house.  The 
building  will  have  a  frontage  of  60 
feet  and  a  depth  of  137>^  feet.  Upper 
floors  will  contain  a  total  of  ninety 
rooms,  arrang:ed  in  suites  of  two  and 
three  rooms,  with  private  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  hardwood.  Hardwood  floors 
will  be  used  in  the  living  rooms  and 
dining  rooms.  Plans  provide  for  steam 
heat,  an  automatic  elevator,  vacuum 
cleaning,  a  hot  water  supply  and  all 
other  modern  conveniences.  Bath 
rooms  will  be  finished  in  pine.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster  blocked  off  in  imita- 
tion of  stone  and  polychrome  terra 
cotta.  Plans  are  complete  and  segre- 
gated   figures  are   now   being   taken. 

APARTMEiNT  HOUSE^4  story  and 
base.  Class  C  construction,  $5i0,000. 
v'^an  Francisco.  Architect,  A.  W.  Ber- 
gren,  Holbiook  Bldg.,  9.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Hyde  street  near  Geary,  and 
will  cover  a  considerable  ground  area. 
Interior  has  been  arranged  for  a  num- 
ber of  two,  three  and  four  room  suites. 
All  apartments  will  have  private  baths 
and  wall  beds.  Interior  finish  will  be 
of  pine  and  redwood  with  some  elm 
panels.  Hardwood  lloors  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Bath  rooms  will  have  tile  wainscot 
and  floors  and  will  be  equipped  with 
high  grade  plumbing  fixtures.  Plans 
provide  for  steam  heat,  an  automatic 
elevator,  vacuum  cleaning  and  a  hot 
water  supply.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance  lobby. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.     Plans  are  complete   and    figures 


.Tre  being  takt'ti  both  as  a  whole  inU 
segregated. 

FLiATS — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  none. 
Owner,  Brino  Marcino  1118  Mississippi 
street  S.  F.  The  building  will  be 
erected  on  the  east  side  of  Connecticut 
street  south  of  17th,  covering  an  area 
of  2i5  by  i50  feet.  There  wil  be  two 
flats  of  five  and  six  rooms  with  a  pri- 
vate garage  in  the  basement.  Interior 
finish  will  be  of  pine  throughout, 
ome  oak  floors  are  specified.  There 
will  be  a  large  open  fire  place  in  each 
living  room  with  a  tile  or  brick  man- 
tel. Tile  wainscot  will  be  used  in  the 
bath  rooms.  Automatic  water  heat- 
ers \vill  be  installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are  now  being  purchased. 

FLATS. — 2  story  and  base,  frame, 
$",.500.  San  Francisco.  Architects, 
Fabre  &  Bearwald,  Merchants*  Nation- 
al Bank  Bldg.,  S.  F.  Owner,  .lules 
Marty.  The  building  will  be  erected 
on  Shotwell  street,  between  2.jth  and 
26th,  and  has  been  designed  to  con- 
tain two  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine  with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
with  tile  or  brick  mantels.  Tile  wain- 
scot will  be  used  in  the  bath  rooms. 
Automatic  water  heateis  are  specified. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figuies    are    now    being   taken. 

WAREHOUSE! — 7  story  and  base. 
Class  C  construction,  $715,000.  San 
Francisco.  Architect,  Edmond  Kollo- 
frath,  560  Belvedere,  S.  F.  Owners, 
Merchants  Ice  and  Cold  Sitorage'  Co., 
Lombard  and  Battery  streets,  S.  F. 
Work  is  about  to  be  started  on  exten- 
sive improvements  that  are  to  be  made 
on  the  Merchants  Ice  and  Cold  Stor- 
age Co.  property  on  the  south  line  of 
Lombard  street,  between  Sansome  and 
Montgomery.  Original  plans  were 
prepared  for  two  smaller  buildings, 
but  since  have  been  changed  and  a 
seven-story  structure  covering  an  area 
of  5il-8  by  88-8  will  be  erected.  Con- 
struction will  be  of  steel  and  brick. 
Interior  partitions  will  be  of  hollow 
tile.  Little  or  no  interior  finish  Is 
specified.  Plans  provide  for  a  large 
amount  of  special  cold  storage  ma- 
chinery, a  freight  elevator,  metal 
window  sash  and  frames,  and  special 
fire  protection.  Exterior  of  the  build- 
ing will  be  faced  with  stock  brick. 
Plans  are  complete  and  the  majority 
of  the  work  will  be  done  by  Day 
Labor.  A  contract  for  the  structural 
steel  base  been  awarded  to  the  Vulcan 
ron  Works,  and  the  brick  work  has 
been  awarded   to   H.   H.    Larsen   &    Bros. 

FIRE  HOUSES — 2^  2  story  and  base. 
Class  C  construction,  $30,000  and  $41,- 
OOU.     San   Francisco.     Architects,   Ward 


iV  Hluliine,  .Ala.ska  ('omniercial  HIdg.,  S. 
I".  Owners,  City  and  County  of  San 
Francisco.  The  Board  of  Public  Works 
has  requested  the  Supervisors  to  adopt 
resolutions  to  provide  for  the  construc- 
tion of  these  two  buildings.  The  $30,- 
000  structure  will  be  erected  on  the 
south  side  of  Post  street,  between  Polk 
and  Larkin,  while  the  $41,000  building 
will  be  erected  on  Powell  street,  be- 
tween Broadway  and  Fisher  Alley. 
The  two  buildings  have  been  described 
in  these  columns.  Further  mention 
will  be  made  of  the  work  when  plans 
are  complete  and  figures  are  called  for. 

DETENTION  HOME— 4  story  and 
base.  Class  A  construction,  $150,000. 
San  Francisco.  Architect,  Louis  C. 
MuIIgardt,  Chronicle  Bldg.,  S.  F'.  Own- 
ers, Oily  and  County  of  'San  Francisco. 
Plans  have  been  completed  and  ap- 
proved for  the  construction  of  a  new 
.Juvenile  Detention  Home  which  is  to 
be  erected  on  the  west  side  of  Otis 
street  between  Duboce  and  McCoppin. 
The  Supervisors  have  been  asked  by 
the  Board  of  Public  Works  to  pass  a 
resolution  calling  for  bids.  Further 
inention  will  be  made  of  this  work 
when    such    action   has   been   taken. 

JAIL  HEATING  AND  VENTILATING 
SYi.STEiM  CO'MPLETION  —  $429.  San 
Francisco.  Architect,  City  Department 
of  Architecture,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Bids  opened  at  the  last 
meeting  of  the  Board  of  Public  Works 
for  the  completion  of  the  heating  and 
ventilating  system  in  the  City  and 
County  Jail  Building,  show  the  Siebert 
Co.  low  at  $44'9.  They  will  be  awarded 
the  contract.  A  complete  list  of  these 
figui-es  will  be  found  under  the  head- 
ing  of   San    Francisco    in    this    issue. 

CITY  HALL  LIGHTING  FIXTURES 
$22,000.  San  Francisco.  Architects, 
Bakewell  &  Brown,  2i51  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Bids  will  be  called  for 
shortly  for  furnishing  the  electric 
lighting  fixtures  for  the  new  City  Hall. 
An  estimated  cost  of  $2i2,000  has  been 
placed  on  this  work.  Bids  will  also  be 
called  for  shortly  by  the  Board  of  Pub- 
lic Works  for  the  purchase  of  special 
stationary  furniture  for  the  City  Hall. 
This  work  will  cost  in  the  neighbor- 
hood of  $90,000.  Further  mention  will 
be  made  of  the  work  when  figures  ai-e 
called    for. 

LOFTS — 3  story  and  base.  Class  C 
construction,  $10,000.  San  Francisco. 
Architect,  Milton  Litchenstein,  111 
Ellis  street,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
Stockton  street,  having  a  frontage  of 
60'  feet  by  a  depth  of  88  feet.  There 
will  be  one  store  on  the  first  floor. 
Upper  two  floors  will  be  arranged  for 
light  lofts.  Interior  finish  will  be  of 
pine  and  redwood.  There  will  be  an 
elevator  and  steam  heat.  Modern 
plumbing  is  specified.  Patent  store 
fronts  will  be  installed.  Exterior  of 
the  building  will  be  finished  in  pressed 
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brick  trimmed  with  terra  cotta.     Plans 
are   now   being  prepared. 

MUNICIPAL  CAR  BARX  GENERA- 
TORS—$1,656.  San  Francisco.  Engi- 
neer. City  Engineer,  Temporary  City 
Hall.  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  opened  at  the 
Friday  meeting  of  the  Board  of  Public 
Works  for  furnishing  generator  sets 
for  the  17th  street  car  barns  show  the 
Butte  Electric  and  'Engineering  Co.  low 
on  the  work  at  $1,656.  They  will  be 
awarded  the  contract.  A  complete  list 
of  the  bids  submitted  appears  under 
the  heading  of  San  Francisco  in  this 
issue. 

RESIDENCE — 2  story  and  ba.se,  frame. 
12,500.  San  Francisco.  Architect, 
none.  Owner,  J.  H.  Phillips,  228 
2.'?rd  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  the  east  side  of 
17th  avenue  south  of  Anza.  Interior 
will  be  finished  in  pine  throughout. 
There  will  be  an  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile. 
Some  hardwood  floor.s  will  be  used. 
Bath  room  will  be  finished  in  tile.  An 
automatic  water  heater  will  be  speci- 
fied. Exterior  of  the  dwelling  will  be 
covered  with  rostic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will   do  the  work   by  Day   Laboi'. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  .30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  will 
be  erected  on  the  north  side  of  Irving 
street  near  3Sth  avenue,  and  has  been 
designed  for  a  five-room  house  with 
bath.  Interior  will  be  finished  in  pine 
and  elm.  Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
There  will  be  an  open  fire  place  with 
tile  or  brick  mantel.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  I^bor. 

RESDENCJES— 7.  2  story  and  base, 
frame,  $2,500  each.  San  Francisco.  Ar- 
chitect, E.  E.  Young,  251  Kearny  street, 
S.  F.  Owner,  Thomas  Scoble,  .363  14th 
avenue,  S.  F.  These  houses  will  be 
erected  on  property  at  the  northwest 
corner  of  Balboa  and  27th  avenue,  and 
each  has  been  designed  for  a  five-room 
dwelling  with  bath  and  sleeping  porch. 
Interiors  will  be  flni-shed  in  pine  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  large  open  fire  places 
in  the  living  rooms  with  tile  or  brick 
mantels.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  I^abor. 
.Materials  are   now   being  purchased. 

STOIUO — 1  story  and  base.  Class  C 
construction.  Cost  not  stated.  San 
Francisco.  Architect,  IjOUis  C.  Mull- 
gardt.  Chronicle  BIdg.,  S.  F.  Owners, 
K.  .\.  Howard  &  Co.  The  work  to  be 
undertaken  at  the  present  time  calls 
foi-  only  the  concrete  foundation  work, 
and  is  estimated  at  $6.00o.  The  work 
will  be  done  by  Day  Labor.  Details  of 
the  building  will  be  fflven  later. 


Harbor  Board  Open 
Bids  For  Heating. 

'Ven    lUiln    Heceived      Hy    Harbor      Coin- 

iiiInkIoii    for  .Steam    Heating  in    Ne^v 

VoHt  Office  nuilding. 

Bids  were  opened  at  the  Thursday 
afternoon  session  of  the  State  Board  of 
Harbor  Commissioners  for  furnishing 
and  installing  the  heating  system  in 
the  new  post  office  building  at  the 
Ferry.  Carl  T.  Doell,  467  21st  street, 
Oakland,  submitted  the  low  figure  at 
$4,746  and  will  be  awarded  the  con- 
tract. Following  is  a  list  of  the  bids 
as  opened: 

Steam    Heating    For   Post    Office. 

Pacific   Fire    Kxtinguisher   Co $5,123 

Carl    T.    Doell 4,746 

Mangrum    &    Otter 5,775 

Wittman-Lyman    Co 4,887 

Atlas   Heating   &   Ventilating   Co.    4,985 

Scott    Company 5,195 

Robert    Dalziel    Jr 5,427 

The   Turner   Co 5,915 

Pt'tersen,    .lames    Co 5,000 

Kiarnan    &    O'Brien 5,563 

♦ 

City  Bids  Opened 

Six  bids  were  opened  by  the  Board 
of  Public  Works  at  the  regular  Wed- 
nesday afternoon  meeting  for  the 
completion  of  the  heating  and  ventilat- 
ing system  in  the  jail  portion  of  the 
Hall  of  Justice.  .Siebert  &  Co.  sub- 
mitted the  lowest  bid  at  $449  and  will 
be  awarded  the  contract.  Following  is 
a  complete  list  of  the  bids  received: 

Completing   Heating    System. 
Atlas  Heating  &  Ventilating  Co. ...$675 

Ideal   Cornice   Co 700 

Standard   Sheet    Metal    Co 826 

Wittman,    Lyman    Co 525 

Scott   Company    475 

Siebert  &  Co 449 

Bommer  Bros.  Making 
DispIay^AtP.P.LE. 

ICastern     ManufactiircrM     Have     Attrac- 
tive lllHplay  of  IluildorN'  Hardware 
In     I'alace    of     >laniifactiires. 


Bommer  Bros.,  of  Brooklyn,  N.  Y., 
manufacturers  of  the  well  known  line 
of  spring  butts,  floor  hinges,  etc.,  are 
represented  at  the  Panama-Pacific 
International  Exposition  by  a  very 
complete  display  of  their  products  in 
the  Palace  of  Manufactures,  corner 
5th  street  and  Avenue  D,  near  the 
main   south   entrance. 

It  has  long  been  the  policy  of  this 
firm  to  make  exhibits  as  a  means  of 
publicity,  and  numerous  medals 
awarded  them  at  the  Expositions  held 
in  Liege,  Paris,  Chicago,  Buffalo,  St. 
Louis,  and  other  cities,  are  included  In 
the  display  and  add  their  testimony  to 
the  merits  of  the  goods. 

The  exhibit  comprises  sainples  of 
single  and  double-acting  spring  butts, 
lavator.v  hinges  and  trimmings,  mor- 
tise and  surface  floor  hinges  of  different 
types,  screen  door  hinges  and  springs, 
and  several  specialties,   including  such 


as  door  stops,  garage  and  engine  house 
bolts,  all  shown  in  a  great  variety  of 
finishes. 

An  innovation  featured  in  the  di.«- 
play  is  the  new  "dome  tip"  pattern  of 
spi  ing  butt,  which  Bommer  Bros,  have 
recently  put  on  the  market'.  This 
hinge  while  embodying  all  the  me- 
chanical principles  of  the  new  Bom- 
mer spring  butt  of  the  ball  tip  type. 
i.<  of  somewhat  plainer  design  and  of 
more    massive    appearance. 

In  the  surface  floor  hinge,  new  im- 
provements are  shown,  viz.:  a  very 
simple,  yet  positive  release,  which 
permits  the  door  to  swing  free;  oil 
holes  which  eliminate  the  necessity  of 
removing  plates  for  lubricating;  and 
beveled  oblong  side  plates  to  match 
the  door  hardware  now  so  extensively 
used. 

Space  will  not  pemit  of  a  very  com- 
prehensive nor  detailed  account  being 
gone  into  here,  but  Messrs.  Bommer 
Bros,  wish  to  extend,  through  the  me- 
dium of  this  paper,  a  cordial  invita- 
tion to  visit  their  booth  to  all  those 
in  any  way  interested,  and  especially 
to    Architects,     Builders,    and     Dealers.. 


Bnlldinf  Contracts   Aviartied. 

San  Francisco 


1312 
1313 
1314 
1 C!  I  5 
1316 
1317 
131S 
1319 
1320 
1321 
1322 
13  23 
1324 
1325 
1326 
1327 
1328 
1329 
1330 
1331 
1332 
1333 
1334 
1335 
1336 
1337 
133S 
13  39 
i:;40 
1341 
i:;42 
1343 
1344 
134  5 
1346 
V347 
134S 
1349 
1350 
1351 
1352 
1,3.53 
1343 
1355 
1356 
1357 
13I5S 
1359 
13  60 
1361 
136  2 
■1363 
1364 
1365 
1366 
1367 
1368 
1369 
1370 
1371 
K372 
1373 
1374 
1375 
1376 
1377 
1378 
1379 


Owner.        Contractor 

Roller  Cole 

New   Process    Barrett 

Sciutti     Carraro 

Ryan     Grahn 

Welch     .lohnson 

Spaich     Spaich 

Nelson      Nelson 

Hamill     Hamill 

Pantowsky     Noveltv 

Cutlor     Cutlor 

Olsen     Olsen 

Terminal     Brumfield 

Owl    Drug    Co.  .  .Brumfield 

Purcell     Purcell 

Miller     Stockholm 

Nelson     Nelson 

Buckbee     Swenson 

Foster     Kleiser 

Oxford      Callaghan 

Brickell     Hannah 

Figoni     Ratto 

Ferreri     Ratto 

Carson     Carson 

Nelson     Nelson 

Lyon     Hoag 

Gaudet     Gaudet 

Grant     Vermont 

Sipple     Witzelberger 

Bothin      Bothin 

Walter     Walter 

Santa  Fe  Santa  Fe 

-McHugh  Keedy 

Ferreiros     New    Era 

Ellis      Allen 

Oelrlchs     Ward 

Peiser     Coburn 

Caglieri     Martin 

Realty    &    Rbldg.  .  .Jensen 

Foerst      List 

Same     Conrad 

Grant     Church 

Goldstein     Segurson 

Pac   Gas    U  S  Metal 

Rainier     Johns 

Satiie     Turner 

Monohan     Helms 

Birch     Bouchard 

Dehail     Peters»en 

Same     Wagner 

Same     Central     Elec 

Same    S    F    Elevator 

Acd'y   Science    Sunset 

Same     Mangrum 

Same    Am    Marble 

Foerst      Lang 

City&Co  of  SF  Pac  Rolling 

Vitagraph     Bell 

Graves    Steere 

Lirati    De   Favero 

P  P  I  E Mortenson 

Turner     Dahnken 

Scott      Scott 

(treat  Western ..  Robinson 

.Sperry  Sperry 

Whiting  Anderson 

Wiegel  Wlegel 

Kirby  Kirby 

Cain  Wolf 


Amt. 

1400 

3000 

1950 

1400 

1000 

400 

2S00 

3600 

400 

1000 

975 

450 

450 

2250 

400 

2500 

450 

800 

450 

11200 

7000 

7000 

2800 

2700 

4000 

1500 

60 

9650 

600 

500 

4624 

1000 

1600 

1000 

!!000 

4611 

11400 

12115 

36S 

4644 

401 

1600 

700 

31700 

111750 

1233 

5200 

2.5  2(5 

2280 

2250 

14  75 

300 

1375 

2300 

SIO 

8io4'33 

650 

4  295 

3435 

92S2 

400 

400 

400 

4  50 

450 

425 

3000 

400 


A\>dn(  sdny.      May 
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W.    R.    BRODS,   Pr«s.         LOUIS  R.  HOLH,  Se«.    R.   J.   BR*»B,  Vic«-Pr«i. 

BRODE   IROISJ   WORKS 

CitaklUhed  1886 — Incorp*rMed  1913 
T«l.    K«arny    24C4. 

Fsbriiitirs  ind  Cintraitirs  if  Struitural  Stiil  ni  Irnimintil  Inn  Wirk 

OHI««  A  W*rka:  SI  -ST  Hawthorn*  St.,  b«<.  Haward  *  Falaam  ftia.,    San  Franalaoa,  Cal. 


1380 
1381 
1382 
1'383 
1 384 
13  »5 
1386 
1987 
1388 
1389 
1390 
1391 
1392 
1393 
li394 
1395 
1396 
13197 
1398 
1399 
1400 
1401 


Smith      NicoU 

Cook     Cook 

Marcino     Marcino 

Schultes     Turner 

Olcese .Olcese 

Ostrando     Ostrando 

Pacific  T  &  T    Owner 

Forrest     Gesso 

Costello     Coburn 

Moreten     Moreten 

Holmgren     ....    Holmgren 

Crocker     Crocker 

Behrens     Behrens 

Kelly     Christiansen 

Kelly     Kelly 

Hmstd    Rlty    Grahn 

Turner     Butcher 

Same    Reinhart 

Same    Holloway 

Same    W'n   Cornice 

Goldstone     Parry 

Scatena     Francesconi 


1000 

700 

3000 

1000 

400 

8080 

1000 

400 

500 

400" 

19'50 

1200 

485t) 

4680 

5'80 

2650 

4  2'50 

3682 

3200 

1514 

1860 

151o 


FRAME    DWELLING 

(1312)      N    HOLLOWAY    125    W    Harold. 
One-story  and  basement  frame  dwlg. 

Owner Mrs.      Carolina    Roller,      75 

29th,    San    Francisco. 
Architect  ..  .F.   Cole,    124    Duncan,   S.   F. 
Contractor.  .F.   J.   Cole,   75   29th,  S.   F. 

COST,  $1400 


ALERATIONS 

(1313)  E  EIGHTH  40  S  Heron.  Ad- 
ditions and  alterations  to  frame 
laundry  building. 

Owner New    Process   Laundry    Co., 

385     8th,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Barrett  &  Hilp,  424  Sharon 
Bldg.,  San  Francisco. 

COST,  $3000 


FRAME   DWELLING  , 

(1314)      NE       QUESADA       &       HAWES. 
One-story  and  basement  frame  dwlg. 
Owner Andrea  Sciutti,  1240 

Quesada,  San  Francisco. 
-Architect  .  .  .None. 
Contractor.  .O.,     Carraro,      750      Felton, 

S.  F.  COST,  11950 


FRAME  DWELLING 

(1315)      N   THOMAS     150   W     Jennings. 
One-story  and  basement  frame  dwlg. 

(3wner Geo.       Ryan,       Army       and 

Hampshire,   S.   F, 
.None. 

Wm.    H.    Grahn,    2840    Bry- 
ant, San  Francisco. 

COST,   $1400 


-■Architect  . 
Contractor 


ALTERATIONS 

(1316)      NO.    2213    BUCHANAN.        Alter 

and  add  to  dwelling. 
Owner Mrs.  Berthe  L.  Welch,  2563 

Divisadero,    San    Francisco. 
Architect  ...N.  Blaisdell,  255  California 

San   Francisco. 
Contractor.  ..I.      Harold      Johnson,      255 

California,   .San   Francisco. 
COST,  $1000 


ADDITION 

(1317)      SE    COLEMAN    AND    GALVEZ. 
Add   two  rooms. 

Owner Thos.    Spaich,    499    Galvez. 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   |400 


FRAME   DWELLING 

(1318)       E       EIGHTEENTH    AVE       25    S 

Geary.        Two-story      and      basement 

frame  dwelling. 

Owner Martin    and    Hans    Nelson, 

515   Dolores,   S.   F. 
Architect  .  .  .None. 
Day's   work.  COST,   $2800 


FRAME   DWELLING 

(1319)      E    FrFTBENTH      AVE    292      S 

Geary.       Two-story      and       basement 

frame    dwelling. 

Owner Thos.      Hamill,      268      25th 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $3600 


ELECTRIC    SIGN 

(1320)      .SW    GROVE      AND      LAGUNA. 
Electric   sign. 

Owner I.    Pantow.sky,    Premises. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,  San  Francisco. 

COST,    $400 


Repair 


REPAIRS 

(1321)      NOS.      23-29    BRUCE, 
fire   damages. 

Owner M.    Cutlor,    Premises. 

Architect  . .  .None. 

Contractor.  .Theo.      Hoin,      1449      Hyde, 
San    Francisco. 

COST,   $900 


ALTERATIONS 

(1322)      NO.    46    COLLEGE    AVE.      Alter 

dwelling. 

Owner A.      E.    Olsen,    125      Jersey, 

San   Francisco. 
Architect  .  .  .None. 

Day's  work.  COST,   $975 


ELECTRIC   SIGN 

(1323)  NO.       60     .MARKET.         Electric 
sign. 

Owner Hotel    Terminal,    Prem. 

Architect  .  .  .None 

Contractor.  .Brumfleld    Elec.    Sign    Co., 
18   7th,   San   Francisco. 

COST,   $4  50 

(1324)  .SW     .MISSION       &    .  TWENTY- 
second.      Electric   sign. 

Owner The      Owl    Drug    Co.,      611 

Mission,  San  Francisco. 

.Architect  . .  .None. 

Contractor.  .Brumfleld    Elec.    Sign    Co., 
18   7th,  San  Francisco. 

COST,   $4.i0 


FRA.ME    DWELLING 

(1325)  W  SIXTEENTH  AVE  25  S  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

Owner J.    .S.    Purcell,    856    Presidio 

Ave.,    .San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $2250 

EXTEND  BRICK  WALL 

(1326)  SW  BAKER  AND  PACIFIC. 
Extend   brick  wall. 

Owner C.  O.  G.  Miller. 

Architect  ..  .Bliss      &    Faville,      Balboa 
Bldff.,   San   Francisco. 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial  attsntion   to 
ladies  travelling   alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


Europaan  Plan  Rataa  $1.50  up. 

Management.  Chester  W.  Kelley 


-Contractor.  .Stockholm     &     Allyn,     Mo- 
nadnock    Bldg.,   S.   F. 

COST,   $400 


FRAME    DWELLING 

(1327)  W  TWENTY-SEVENTH  AVE 
300  .S  Lincoln  Way.  Two-story  and 
basement   frame   dwelling. 

Owner F.  Nel.son,  30  Presidio  Ter- 
race,   San    Francisco. 
Architect  .  .  .None. 

Day's    work.  COST,    $2500 

ALTERATIONS 

(1328)  SE  SECOND  AND  MARKET, 
Alter  for  express  office. 

Owner Buckbee   Thorne   &    Co.,    27 

Montgomery,    S.    F. 

Architect  .  .  .None. 

Contractor.  .Swenson     &     Franzen,   230 
Tehama,   San   Francisco. 

COST,    $450 


BOARD   SIGN 

(1329)      W      EMBARCADERO    137-6 
Market.      Metal    board   sign. 

Owner Foster    &    Kleiser    of 

273    Valencia,   S.   F. 
Architect  .  .  .None. 
Day's    work.  COST,    $800 


Cal., 


NEW   ROOF 

(1330)      NOS.   732-34-3C-38  TREAT  AVE 
New  tar  and  gravel  roof. 

Owner Walter    Oxford. 

.Architect  .  .  .None. 

Contractor.  .Callaghan   Bros.,   900   Clay- 
ton,  San   Francisco. 

COST,    $4  50 


FRAME    STORES    AND    ROOMS 
(1331)      N    BROADWAY     160    W    Mont- 
gomery W  46x137-6.     All  work  except 
finish   hardware,   shades   and   electric 
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Wednesday, 


May 


l:!,       1915. 


fixtures   for  three-story  frame   build- 
ing   (stores    and    rooms.) 

Owner John   Brickell   Co.,   Inc.,  901 

North    Point,    S.    F. 
Architect  ..  .J.    R.    Miller,    I^ick      Bldg., 

San  Francisco. 
Contractor.  .J.    S.      Hannah.      Williams 

Bldg.,     San     Francisco. 
Filed   .May    1,   '15.      Dated   Apr.   30,   '15. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  fll,200 
Bond,  15600.  Sureties.  J.  D.  Hannah 
and  G.  W.  Cushing.  Limit,  80  days 
after  April  28.  Forfeit,  none.  Plans 
and  specifications  filed. 


FRAME  FLATS 

(1332)  W  GUERRERO  76-6  S  Cumber- 
land (Columbia)  S  25xW  105.  All 
work  for  three-story  frame  flats. 

Owner Francesco        Figoni.         733 

Green,   San   Francisco. 
Architect  .  .  .C.  O.  Clausen,  Hearst  Bldg 

San   Francisco. 
Contractor.  .Ratto    &    Ratto,    232    Hart- 
ford, San  Francisco. 
Filed   May   1.   '15.      Dated   Apr.    27,   '15. 

Frame  up  and  roof  on $1750 

Brown     coated     1750 

Completed   and   accepted 1750 

Usual    35   days 1750 

TOTAL  COST,  $7000 
Bond,  $3500.  Sureties,  Louis  Haas  and 
G.  Ratto.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


FRAME    FLATS 

(1333)  W  GUERRERO  51-6  S  Cum- 
berland (Columbia)  S  25xW  105  M  B 
77.  All  work  for  three-story  and 
basement   frame   fiats. 

Owner Giovanni         Ferrari,         733 

Green,   San   Francisco. 

Architect  ...C.  O.  Clausen,  Hearst  Bldg 
San   Francisco. 

Contractor.  .Ratto    &    Ratto,    232    Hart- 
ford, San   Francisco. 

Filed   May   1.  '15.     Dated  Apr.   27,  '15. 

Frame  up  and  roof  on $1750 

Brown     coated     1750 

Completed   and   accepted 1750 

Usual    35   days 1750 

TOTAL   COST,    $7000 

F?ond,   $3500.     Sureties,  Louis  Haas  and 

G.    Ratto.        Limit,    90    days.        Forfeit, 

none.      Plans   and   specifications    filed. 


.■^TOUE    AND    FLAT.S. 

m:;34)      K     .MISSION',       200       X       Persia. 

Two-story       and         basement       frame 

.store   and    fiats. 

Owner Thomas    F.      Car.son,      1527 

Church.   S.    F. 
.Architect..  .  .None. 
Day's  work.  COST,    $2800 


FRAME    RESIDENCE. 

'1:!35)  W  THIRTY-SIXTH  AVE.,  288- 
:t  .S  California.  Two-story  and  base- 
ment   frame    residence. 

Owner Emil    Nelson,      244       Rivoli, 

an    Francisco. 

-Architect. .  .  .None. 

Day'.s    work.  COST,    $2700 


FRAME    RESIDENCE. 

•  1336)      W    THIRTY-THIRD       AVE..    25 

.•^     Lincoln       Way.       Two-story       and 

basement    frame   residence. 

Owner Lyon   &    Hoag,    GfiO    Market. 

San    Francisco. 
Ai-chitect. .  .  .  None. 
Day's   work.  COST.   $4,000 


and    one-half    story    frame      dwelling. 
Owner Louis    Gaudet,    2959    Wash- 
ington,   S.    F. 
-Arohiteol. .  .  .  .N'ono. 
Day's    work.  COST,    $1500 


RESETTING    .MARBLE 
(1338)      753    BUSH.      .All    work    for    al- 
terations  and   resetting  marble   work 
for    Grant    Hotel. 

Owner Isaac   Grant,    Premises. 

.Architect. ..  .G.    A.    Applegarth,      Claus 

Spreckels    Bldg.,    S.    F. 
Contractor .  .Vermont    Marble    Co.,     244 

Vermont,   S.   F. 
Filed   .May   3,   '15.     Dated,   April    26,   '15. 
Payments  on  1st  of  each  month.. 75% 

I'sual     35    days     25% 

TOTAL  COST,  $60 
Bond,  Sureties,  Forfeit,  none.  Limit, 
as  fast  as  possible.  Plans  and  specifi- 
cations   filed. 


FRAME    FI^ATS 

(1339)  NE  LEXINGTON  and  19th,  E 
30xN    85.      All    work      except      rough 

lumber,  wall  beds,  finish  hardware  and 
gas  and  electric  fixtures  and  shades 
for  a  three-story  frame  building 
(flats.) 

Owner Henry  Sipple,  373  Valen- 
cia,   S.    F. 

Architect. ..  .Rhodes  &  Marisch  3372 
16th    St.,    S.    F. 

Contractor .  .J.        Witzelsberger,  126 

Rousseau,   S.   F. 

Filed    May   3,    '15.      Dated   April    30,    '15. 

Frame    up    and    roof    on $2400 

Hrown    coated     2400 

Completed    and    accepted    2400 

Usual    35    days    2450 

TOTAL  COST,    $9,650 

Pond,    $."),000.      Sureties,    Geo.      WoUen- 

schlaeger     and      G.      Frederick      Munk. 

Forfeit,    none.      Limit.    90    days.      Plans 

and    .specifications   filed. 


INSTALL    ELEVATOR,    ETC. 
(1340)      SE    TEHAM.A    A.ND      EIGHTH. 
Install   elevator  and   erect  stairs. 

Owner Bothin  Real  Estate  Co.  604 

Mission,    San    Francisco. 
.Architect..  .  .None 
Day's   work.  COST,    $600 


Alter 


ALTERATIONS 
(1341)      NO.        926        FLORIDA, 
dwelling. 

Owner H.    J.    Walter. 

.Architect  .  .  .None. 

Contractor.  .Ricketts    &    Mahoney,    4511 
19th.  San   Francisco. 

COST,    $500 


FREIGHT    PLATFOR.M 

(1342)  109  FEET  E  KENTUCKY'  and 
extending  from  1000  ft.  S  of  Channel 
to  1200  ft.  S  of  Channel.  Construc- 
tion   of    freight    house    platform. 

Owner Aitchison,  Topeka  &  Santa 

Fe  Railway  Co.,  3rd  and 
(I^annel,    San    Francisco. 

.Architect  .  .  .None. 

Day's    work.  COST.    $4624.7.") 


REPAIRS 

(1343)      NO.     228     ANDERSON.       Repair 
fire  damage. 

Owner Patrick    F.    McHugh.   Prem. 

Architect  .  .  .None. 

Contractor .  .Wm.   M.   Keedy,   157   Bronte 
San    Francisco. 

COST.   $1000 


Rosa.         Two-story       and       basement 
frame   dwelling. 

<»wn«r L.    Ferreircs,    3289    Mission, 

San   Francisco. 
.Architect  .  .  .None. 

Contractor.  .New     Era     Bldg.    Co.,     3289 
Mission,    San    Francisco. 

COT,   $1600 

KRA.ME    DWELLING 

(1345)      SB  PARIS   225   S  France.     One- 
story   and   basement   frame  dwlg. 

Owner loseph      Ellis,      657      Paris, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .L.    L.    Allen.    4525    Mission, 
San    Francisco. 

COST,   $1000 


ALTER.ATIONS 
1346)      MASON    AND    POWELL    (Fair- 
mont  Hotel).     Remove   vent   and   run 
same  through   roof. 
Owner.  .../.  .Theresa     Oelrichs,     Prem. 
Architect  .  .  .None. 

Contractor.  .Ward  &  Goodwin.   110  Jes- 
sie,   .San    Francisco. 

COST,  $2000 


FRAME     RiBSIDENCE 

(1347)  W  JORDAN  AVE  196-8  N 
Geary  N  33-4xW  120.  All  work  for 
two-story  and  basement  frame  resi- 
dence. 

Owner Sidney    L.    Reiser    209    Post, 

San   Francisco. 

-Architect  ..  .Alfred    Henry    Jacobs,    110 
Sutter,    San    Francisco. 

("ontractor.  .Ira    W.    Coburn,    547    Bran- 
nan,    San    Francisco. 

Filed   May   3.    15.      Dated    April    1,    15. 
Frame   up   &   roof   boards   on. $1152.75 

Hrown    coated     1152.75 

Completed    and    accepted....-   1152.75 

Usual    35    days 1152.75 

TOTAL   COST,    $4611.00 

Bond,   $2305.50.  Surety,   National   Surety 

Co.       Limit,      Sept,     1,     1915.         Forfeit, 

none.     Plans   and   specifications    filed. 


FRAME    RESIDENCE    &    GARAGE 
(1348)      E    LARKIN    55    N    Lombard    .^' 
.">2-6xE    105.      .All    work    except    grad- 
ing,   concrete    work    and    heating    for 
two-story,  attic  and   basement   frame 
residence   and   garage. 
(3wner G.    E.   Caglieri,    205   Colum- 
bus Ave.,   San   Francisco. 
-Architect  ..  .Albert  Farr,   68  Post,  S.  F. 
Contractor.  .Wm.      Martin,    110      Jessie, 

San    Francisco. 
Filed   May   4,  '15.      Dated   Apr.   30,   '15. 
Exterior    frame   completed,    sheath- 
ing  in   place,   roofing   on   and    brick 
work    and    patent      flue    work      50% 

completed      $1200 

Ready     for     lather 1400 

Plastering    completed     1800 

Casing  set.  sash  glazed,  exterior 
finish  done,  and  75%  of  balance  of 
mill  and  stair  work  on  premises  2000 

Completed    ■ 2150 

I'sual    35    days 2'150 

TOTAL  COST.  $11,400 
Bond,  $4  700.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


FRAME    RFXSIDENCR. 

(1337;        CORWIN,   90-9   K   Yukon.   One 


FRAME  DWELLING 

(1344)      .\    CAinSTRANO    172    E    Santa 


ALTERATIONS,   ETC. 

(1349)  WEST  END  OF  WESTERN 
Addition  Block  749  (old  No.  305) 
Hded  by  Fillmore.  Eddy,  Webster  & 
Turk.  .Alterations,  construction  and 
re-construction    of    theatre    building. 

Owner Realty    A:    Rebuilding   Co. 

.\rchitect  .  .  .J.  R.  .Miller.  Lick  Bldg., 
San   Francisco. 


Wednesday.      -May       12,      1915. 

Oontractci-.  .G.    P.   W.   Jensen,    320    Mar- 
ket, San  Francisco. 

Filed   May    4,   '15.      Dated    May    4,   '15. 

As    work    progresses 7.5% 

Usual    35    days 26% 

TOTAL    COST    not    to    exceed,    $12,11'5; 
Contractor    to    leceive    1500. 

Bond,    $6307.50.      Surety,    Massachusetts 

Bonding-    &     Insurance    Co.       Limit,     60 

days.     Forfeit,   none.     Plans  and  speci- 

flcations   filed. 
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FRAME    FLATS 

(1350)  S  CALIFORNIA  47-6  E  Pierce 
S  87-6x<Ei  22-6.  Painting-,  staining, 
varnishing,  tiinting,  etc.,  for  two- 
story  and  basement  frame  flats. 

Owner Mrs.     Wilhelmine     Foerst. 

Architect  ..  .E.    A.    Neumarkel,    .Sharon 

Bldg.,    San    Francisco. 
Contractor.  .Otto      List,      915      Florida, 

San    Francisco. 
Filed    May    4,    '15.      Dated    May   4,   '15. 

Inside    ready    for   varnish $156 

Completed    and    accepted 120 

Usual     35    days 92 

TOTAL  COST,  $368 
Bond,  $200.  Sureties,  C.  Claussen  and 
John  Fredemann.  Limit,  20  days  after 
inside  finish  is  on.  Forfeit,  $3.  Plans 
nd  specifications  filed. 


i 


(1351)      ALL  WORK  EXCEPT  PLUMB- 
ing,    painting,    shades    and    light    fix- 
t  )res   on   above. 
Contractor.  .Henry    Conrad,    2S54    Pine, 

San    Francisco. 
Filed    May    4,    '15.      Dated    May    4.    '15. 

Frame     up      $1160 

I'.rown    coated    1160 

t'oniploted    and    accepted 1160. 

:50    days    after 1160 

TOTAL  COST,  $4644 
Bond,  $2400.  Sureties,  P.  Parente  and 
Clara  Rupert.  Limit,  100  days.  For- 
feit,  $3.     Plans  and  specifications   filed. 


ALTERATIONS 

(1"52)  BUSH,  bet.  Powell  and  Mason. 
Carpentry  work  for  alterations  to 
Grant  Hotel. 

Owner Isaac   Grant,   Premises. 

Architect  ..  .'G.    A.     Applegarth,       Claus 
Spreckels   Bldg.,   S.   F. 

Contractor.  .D.   O.   Church   Co.,    68   Post, 
San   Francisco. 

Filed   May   4.   '15.      Dated   Apr.    26,   '15 
As   work   progresses   monthly   in- 
stallments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $401 

Bond,    none.        Limit,      as      rapidly    as 

practicahle.      Forfeit,   none.     Plans  and 

specifications  filed. 


FRAME   BUILDING 

i\?.-,Z)  NW  KISLING  278-6  NE  12.th 
.\'E.  23-6  NW  80  SW  24-4%  SEl  80 
.M  B  10.  Mill,  plumbing,  plaster, 
hardware,  tin,  concrete  foundation, 
cement  floor,  mosaic  steps,  tiling, 
electric  work  for  two-story  frame 
building. 

Owner .lacob   Goldstein,    138      Kis- 

ling,    San    Ft-ancisco. 

A  I  rhitect  .  .  .None. 

'  "iitractor.  .Segurson    Bros.,    308    Guer- 
rero, San  Francisco. 

I'iled    May    5,    '15.      Dated    May    5,   '15. 

Frame    up    V4 

I^.rown    coated    M 

Completed   and   accepted Vt 

Usual   35   days V^ 

TOTAL   COST,    $1600 

Bond,      $800.        Surety,      Massachusetts 

Bonding    &    Insurance    Co.      Limit,    90 


days.     Forfeit,  $2.     Plans  and  specifica- 
tions filed. 


STEEL  SASH.   ETC. 

(1354)  NW  DELAWARE  &  HUMBOLDT 
W  166-3  SW  to  center  of  Humboldt 
W  to  E  line  Maryland  N  279  m  or  1 
E  200  S  24i6  P  N  489.  Installation  of 
steel  sash,  etc.,  in  boiler  end  of 
generator   building  at   gas   works 

Owner.  ....  .Pacific   Gas  &  Electric   Co., 

445  Sutter,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .United    States    Metal    Pro- 
ducts Co.,  525  Market,  S.  F. 

Filed  May   5,  '15.     Dated  Apr.   24,  '1'5. 

On   completion    75% 

Usual    315    days 25% 

TOTAL  COST,   $700 

Bond,      $350.         Surety,    New      England 

Casualty  Oo.     Limit,   25   days.     Forfeit, 

none.      Plans  and   specifications    filed. 


(Correction   in   I^ocation) 

BREWERY  BUILDING 
(1355)      W   BRYANT,   bet.   Alameda  and 
l'5th.     Granulated  and  sheet  cork  in- 
sulation   work    for   brewery    building. 

Owner The    Rainier    Brewing    Co., 

by    Slound    Constr.    &    Eng. 
Co.,   Hearst  Bldg.,  S.  F. 
Architect  . .  .None. 

Contractor.  .The   H.   W.   Johns-Manville 
Co.,   2nd  and  Howard,  S.  F. 
Filed  May   5,  '15.     Dated   Apr.   30,  '15. 

On   10th   of  each   month 75% 

TOTAL  COST,  $31,700 
Bond,  none.  Limit,  Sept.  15,  1915.  For- 
feit, $50.     Plans  and  specifications  filed 


(1356)      MECHANICAL         EQUIPMENT 

on   afcove. 
Contractor.  .The    Turner    Co.,    278    Na- 

tonia,   San   Francisco. 
Filed  May   5,  '15.     Dated  Apr.   1I5,  '115. 

On   10th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $111,750 
Bond,  none.  Limit,  Oct.  1,  1915.  For- 
feit, $500.  Plans  and  specifications  filed 


COTTAGE 

(1357)  N  SUSSEX  165  E  Conrad  being 
Lot  6  Blk  "C"  Addition  to  Castro  St. 
Addition  and  Glen  Park  Terrace.  All 
work   for  one-story  cottage. 

Owner Frank  and  wife  Johanna  J. 

Monahan. 

Architect  ..  .Edw.  F.  Helms. 

Contractor.  .Edw.    F.    Helms,     5th    Ave 
near    California,    S.    F. 

Filed   May  '5,   'I'S.      Dated    May   5,   '15. 

Frame    up    $332 

Brown   coated    300 

Ready  for  painter 300 

Completed     &00 

TOTAL    COST,    $1232 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


FRAME    FLATS 

(1358)  W  LEXINGTON  AVE  150  S 
18th  S  25  N  80  N  25  S  80.  All  work 
for  two-story  and  basement  frame 
flats. 

Owner Rebecca      M.      Birch,       759 

Minna,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Innocent      Bouchard,       279 
Cumberland,  San  Francisco 

Filed   May    5,   '15.      Dated   May   4.   '15. 

1st    floor  joists   on $1000 

Roof  on    1000 

Plaster    on    1000 

Accepted     1000 

30  days  after 1200 

TOTAL.   COST,    $5200 


Bond,    none.      Limit,    90    days.      Forfeit, 
none.      PJans   and   specifications    filed. 


STEAM    HEATING    HOTEL 

(1359)  S  TWELFTH  AND  MARKET 
SW  2-5-11  SE  90  SW  50  SE  75  NE  75- 
11  NW  165.  Steam  heating  and  oil 
burning  equipment  for  five-story 
brick  and  steel  frame  hotel. 

Ciwner I.   I.   Dehail. 

Architect  ...W.   H.   Crim   Jr.,   425   Kear- 
ny,  San   Francisco. 

Contractor .  .Petersen-James      Co.,      710 
Larkin,   San   Francisco. 

Filed    May    6,    '15.      Dated    May    5,    '15. 
On   l.st  and   15th   of  each   month      75% 

Usiial    33    days 25% 

TOTAL  COST,   $2525 

Bond.    ?12&5.      Sureties,    R.    W.    Kinney 

and   C.   W.   Morris.     Limit,   3  days  after 

completion    of    painting.       Forfeit,    $25. 

F'ians   and   specifications    filed. 


(1360)       PAINTING     ,    TINTING         AND 

waterproofing   on    above. 
Contractor ..  Fred    Wagner,    2830    Harri- 
son,   San    Francisco. 
Filed   May   6,  '1'5.      Dated    Apr.    10,   '15. 

Payments    same    as    above 

TOTAL  COST,  $2380 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


(1361)  BLECTfRIC  WIRING  ON  ABOVE 
Contractor.  .Central  Elec.   Co.,   6il8   Mis- 
sion,   San    Francisco. 
Filed   May    6,   '15.      Dated    May   5,   '15. 

Payments   same   as    above 

TOTAL  COST,  $12250 
Bond,  $112i5.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  5  days  after  paint- 
ing completed.  Forfeit,  $25.  Plans 
and    specifications    filed. 


(1362)      ONE   PASSENGER  ELEVATOR 
on   above. 

Contractor.  .S.      F.    Elevator    Co.,      860 
Folsom,  San  Francisco. 

Filed   May    6,    '15.      Dated    May    4.    '15. 
On   erection   of   guides   and   over- 
head           2i5% 

On  delivery  of  machinery 25% 

When     running     25% 

Usual    3'5    days 25% 

TOTAL    COST,    $1475 

Bond,  $750.     Surety,  Maryland  Casualty 

Co.      Limit,    forfeit,    none.      Plans    and 

specifications   filed. 


MUSEUM 

(1363)  GOLDEN  GATE  PARK.  Un- 
finished work  of  Contract  dated  Jan. 
6,  1914,  consisting  of  grading  and 
back  filling  and  distributing  loam 
over  ground   for  Museum   Building. 

Owner California       Academy       of 

Sciences. 
Architect  ...Lewis    P.    Hobart,    Crocker 

Bldg.,    San    Francisco. 
Contractor .  .Sunset  Constr.  Co.,  62  Post, 

San   Francisco. 
Filed    May   6,    '15.      Dated   May   3,   '15. 

Usual   35   days $300 

TOTAL  COST,  $300 
Bond,  $150.  Surety,  Pacific  Coast  Casu- 
alty Co.  Limit,  15  days  after  Aug.  1, 
1915.       Forfeit,     none.  Specifications 

only   filed. 


(13G4)  'SETTING  OF  TILE  IN  MAIN 
exhibit  rooms,  together  with  vesti- 
bule leading  from  corridor  to  same 
and   tile   in  toilet  room  on  above. 

Contractor.  .Mangrum  &  Otter,  561  Mis- 
sion,   San    Francisco. 

Filed  May   6,  '1'5.     Dated  Apr.   29,  '15. 


•>2 


Payments   siauie    as    above 

TOTAL  COST,  |1375 
Bond,  none.  Limit,  Aug.  1,  1916.  For- 
feit,    plans     and    specifications,     none. 


(1365)      FURXISHIXG     AXD     SETTING 

of  all  marble,  etc.,  on  above. 
Contractor .  .American     .Marble     &    Mo- 
saic  Co.,    25   Columbia     5q., 
San   Francisco. 
Filed   May   6,   'Va.      Dated   Apr.    29,  '15. 

On   15th  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2300 
Bond,  $1150.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  July  1, 
Iftlo.  Forfeit,  none.  Plans  and  speci- 
fications,  none. 


FRAME    BUILDING 

•I'See)  S  CALIFORNIA  4  7-6  E  Pierce 
S  87-6xE  22-G.  Plumbing,  draining, 
gas  fitting  and  heating  system  for 
two-story   and   basement    frame   bldg. 

Owner Mrs.     Wilhelmine     Foerst. 

Architect  ..  .E.    A.    Neumarkel,    Sharon 
Bldg.,    San    Francisco. 

Contractor.  .L.     \V.    Lang,    1969    O'Far- 
rell,  San  Francisco. 

Filed    May    6,   '15.      Dated    -May    6,   '15. 
Roughed    in    and    sewer    connect- 
ed      $340.0fl 

Completed    and    accepted 26y.00 

Usual    35    days 205.50 

TOTAL   COST,    $810.00 

Bond,    $500.       Surety,    Leonhard     Lang. 

Limit,  SO  days.     Forfeit,  $."?.     Plans  and 

specifications  filed. 
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INTERIOR    FINISH    OF    REIDENCE 

(1369)  E  SCOTT,  bet.  Green  and  Union 
No.  2820  Scott.  .Metal  and  wood  lath- 
inr;  ..lid  plain  and  ornamental  plaster 
for  interior  finish  in  residence. 

Owner Maude  J.  Graves. 

Designer  ...L.  Kreiss  &  Sons,  Sutter  & 
Stockton,    San   Francisco. 

Contractor.  .J.    E.    Steere,    2267    Hayes, 
San  Francisco. 

Filed    May    7,   '\'o.      Dated    May    7,   '15. 
Brown  coated  and  25%  of  models 

done    $1073 

Ornamental    work      delivered      at 

building     1074 

Accepted    1074 

Usual    35   days 1074 

TOTAL  (X)ST,    $4295 

Bond,  $2147.50.       Surety,     Southwestern 

Suiety    Insurance    Co.      Limit,    40    days. 

Foifeit,    $10.      Plans    and    specifications 

filed. 


.STEEL   WORK,    ETC. 

01367)  BDBD  BY.  LARKIN,.  McAL- 
lister,  Hyde  &  Fulton  (Civic  Center.) 
Structural  steel  and  iron,  exclusive 
of  both  the  delivery  of  material  to 
building  and  the  erection  of  the 
work   for  S.   F.   Public   Library. 

Owner The  City  and   County  of  S. 

F.  acting  by  Board  of  Trus- 
tees  of   the   Public   Library 
and    Reading   Rooms. 
Architect  ..  .Geo.     W.     Kelham,    Sharon 

Bldg.,    San    Francisco. 
Engineer  ..  .H.       J.     Brunnier,       Sharon 

Bldg.,  San  Francisco. 
Contractor.  .The     Pacific     Rolling    Mill 

Co.,  Sharon   Bldg.,  S.  F. 
Filed   May   6,   '15.      Dated    May    3,   '15. 
Semi    monthly    payments   of....      95% 

.'{0    ilnyH    after     5% 

TOTAL  COST,  $85,f3'3 
Bond,  $42,716.30.  Surety,  Globe  Indem- 
nity Co.  Limit,  120  days  from  May  3, 
1915.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 


ALTERATIONS 

(1368)  NO.  986  .MARKET.  Carpenter, 
hardware,  painting  and  finishing  of 
partitions,  counters,  shelving,  etc., 
for   offlce    on    2nd    floor    of    building. 

Owner Vitagraph,    Lubin,    Selig    & 

Essanay,    Inc. 
Architect  ..  .A.      W.       Cornelius,       Mer- 
chants    Nat'l     Bank     Bldg., 
San   Francisco. 
Contractor.  .Bell    &    Rosslow,    550    Noe, 

San    Francisco. 
Filed    May    6,   '15.      Dated   May   5.   '15. 

Contract    completed     75% 

Usual    35    days 25% 

TOTAL  COST,  $650 
Bond,  $32'5.  SXirety,  Pacific  Coast 
Casualty  Co.  Limit,  12  days  from  May 
5,  1915.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 


ALTERATIONS 

(1370)  S  LO.MBARD  LOT  50x137-6;  No. 
2453.  All  work  for  alterations,  erec- 
tion, completion  of  two-story  frame 
stora   and   loft   building. 

Owner Lirati  &  Prugali,  Premises. 

Architectural  Designer  ...A.  Fraschina, 
6    Imperial   Ave.,   S.   F. 

Contractor.  ..I.    Del    Favero   &   Co.,    1839 
Mason,  San  Francisco. 

Filed  -May  7,  '15.     Dated  April  14,  "15. 

Roof   on    $1145 

Completed   and   accepted 1145 

I'sual     35    days M45 

TOTAL   i(X)ST,    $3435 

Bond,    $1717.50.        Surety,    N.      Capurro. 

Limit,    3i5    days.      Forfeit,    none.      Plans 

and  specifications  filed. 


PAVILION 

(1371)      EXPOSITON    SITE.      All    work 
for  erection  of  Greek  Pavilion. 
Owner Panama- Pacific         Interna- 
tional Exposition  Co. 
Architect  .  .  .None. 
Contractor.  .M.       P.       Mortensen,       312a 

Broderick,    San    Francisco. 
Filed   May   7,   '15.     Dated   April   1,  'Va. 

.As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST.  $9282 
Bond,    $5000.        Surety,      Pacific      Coast 
Casualty  Co.     Limit,  45  days  from  sign- 
ing   agreement.       Forfeit,     $25.       Plans 
and  specifications  filed. 


TICKET    OFFICE 

(1372)  NO.  70  EDDY.  Install  ticket 
office  of  marble  construction. 

(^wner Turner     &     Dahnken,     945 

Market,    San    Francisco. 

Architect  ...A.  W.  Cornelius,  625  Mar- 
ket,   San    Francisco. 

Day's   work.  COST,    $400 


FRAME  DWELLING 

(1373)      B  GBTZ  at  junction  of  Harold. 
One-story  and  basement  frame  dwlg. 

Owner Mary  E.  Scott  2  Getz,  S.  F. 

Architect  .  .  .None. 

Day's   work.  COST,    $400 


■SKYLIGHTS 

(1374)      NO.     14     SANSOME.       Install     2 
skylights. 

Owner Greatwestern     Power    Co., 

Premises. 
-Architect  . .  .None. 

Contractor ..  Robinson    &   Gillespie,    1051 
Sutter,    San    Francisco. 

COST.    1400 


\V.,(lnesd.iy,      .May        i .'.       1915. 

ELECTRIC  SIGN 

(1375)      NW       FRONT      AND       UNION. 
Electric  sign. 

Owner Sperry   Flour  Co.,   332   Pine 

San  Francisco. 
Architect  . .  .None, 

Contractor.  .Greenwood    Adv.    Co..    Loa 
Angeles. 

COST,    $4-50 


ALTERATIONS 

(1376)      XE    PAGE    AND   LYON.      Minor 
alterations  on  dwelling. 

Owner Mrs.    S.    H.    Whiting,    1292 

Page,  an   Francisco. 
Architect  . .  .None. 

Contractor.  .Anderson  &  Co..  1623  Eddy 
San  Francisco. 

COST,    $4  50 


REPAIRS 

11377)      NO.    2912    CLAY.       Repair    roof 

and    stairs,    painting,    electric    work 

and  reshingle  dwelling. 

Owner L.    H.    Wiegel,    2056    Grove. 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST    $4  25 

FRAME    RESIDENCE 

(1378)  W  TWELFTH  AVE  200  N  Anza 
Two-story  and  basement  frame  resi- 
dence. 

Owner J.  C.  Kirby.  2152-A  Mar- 
ket,  San   Francisco. 

Architect  . .  .None. 

Day's    work.  (X>ST,    $3000 


DWELLING 

(1379)  S  WALLER  165  W  Buchanan. 
Carpenter  work,  plumbing  and  paint- 
ing for  dwelling.        ^ 

Owner Jas.   H.   Cain.   620   4th   Ave.. 

San   Francisco. 
-Architect  . .  .None. 
Contractor .  .John    Wolf. 

COST,   $400 


REPAIRS 

(1380)      NO.     331     TWENTY-SEVENTH. 

Repair    fire    damage,      shinge      roof. 

plumbing,    painting,    etc. 

Owner Mrs.   S.  Smith,    Premises. 

-Architect  . .  .None. 

Contractor.  .N.  C.  Nicoll,  336  Pine,  S.  F. 
COST,    $1000 


-MOVE   DWELLING,    ETC. 

(1381)  NO.  105  LUNDY  LANE.  Move 
dwelling  and  build  concrete  founda- 
tion. 

Owner Wm.  F.  Cook,   Premises. 

-Ai-chitect  . .  .None. 

Day's    work.  COST.    $700 


FRAME   FLATS 

(1382)      E    CX>N-\ECTICUT    175    S    17th. 

Two-story    and    basement    frame    (2) 

flats. 
Owner Erino      Marcino,    118      Mis- 
sissippi, San  Francisco. 
-Architect  .  .  .None. 
Days    work.  COST,    $3000 


FR-AME   STORE    -AND   SAI>OO.V 

(13S3)      SE     ELLIS    -AND       FRAXKLIX. 
One-story   frame   store   and    saloon. 

(Jwner G.  Schultes  and  J.  Morri- 
son, Hotel  Savoy,  Van  Xess 
and    Ellis,   S.   F. 

-Architect  .  .  .None. 

Contractor.  .L.  J.  Turner,  843  Van  Ness 
Ave.,  San  Francisco. 

COST,    $1000 


U'ednescisy,       Afay 


12. 


1.915. 
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FRAME    DUEliLlNG 

(13S4)      E    DEL,AJMO   433    N   Ocean.   One- 
story  frame  dwelling. 

Owner Angelo   Olcese,    234    OtsefO, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 


ALTERATIONS 

(13S5)     NO.     170    COLLINS.       Alter    for 
flats. 

.Owner Jas.    Ostrando. 

Architect  . .  .None. 

Day's  work.  COST,  $800 


ALTERATIONS 
I      (1386)      NO.    74    OTIS.      Alter  cafeteria. 

Owner.  ...  ...The      Pacific  Telegraph      & 

Telephone   Co.,   602  Sheldon 
Bldg.,    San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $1000 


ALTERATIONS 

(1387)  E   MISSION  50  N  Twenty- ninth 
Minor   alterations    for    store. 

Owner Dr.    Forrest,    32i85    Mission, 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .Thomas     Gesso,     1249     8th 

Ave.,   San   Francisco. 

COST,    $400 

UNDERPIN   FLATS 

(1388)  NO.   1663   BUSH.  Underpin   flat.s 
Owner J.  Costello.  41   Montgomery 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Cha.s.     Coburn,     4030     24th, 

S.  F.  COST,  $.500 


RAISE    AND    ALTER    STORE 
(1389)      NO.    4527    IRWIN.        Raise      and 
alter    store   and    dwelling. 

Owner M.    E.    Moreten,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


FRAME    DWELLING 

(1390)     S    SEVLLE      100    W      Cordova. 

One  and  one-half-story  and  basement 

frame   dwelling. 

Owner V.    Holhgren,     45    Cordova, 

San   Francisco. 
Architect  ...None. 
Day's  work.  COST,  $19i50 


SUBDIVIDE    FLOOR 

(1391)      SE     MARKET     AND       ECKBR. 
Subdivide   floor. 

Owner Crocker       Estate     Co.,     525 

Crocker   Bldg.,    S.   P. 
Architect  . .  .None. 
Day's   work.  COST,    $1200 


FRAME   FLATS 

(1392)  S  SEVENTEENTH  22'5  E  Do- 
lores. Two-story  and  basement 
frame    (5)    flats. 

Owner Mrs.  Mary  P.  Behrens,  1011 

A  Shotwell,   San    Francisco 
Architect  . .  .None. 
<  ontractor.  .H.    Behrens. 

COST,   $4850 


FRAME    RESIDENCES 

(1393)  E  THIRTIETH  AVE  200  N 
Taraval  N  50xE  120.  All  work  ex- 
cept plumbing  and  gas  fitting  for 
two  two-story  and  basement  frame 
residences. 

Owner Jas.   and   Mary   R.   Kelly. 

Architect  ..  .Neil  H.  McKay,  Civil  En- 
gineer,  24  7    10th   Ave.,   S.   F. 

Contractor.. H.  C.  Christiansen. 

Filed  May   8,   '15.     Dated   May   7,   '15. 


Enclosed     $1170 

Brown   coated 1170 

Completed   and   accepted 1170 

Usual    35   days 1170 

TOTAL  COST,   $4680 

Bond,  $2340.     Sureties,  Mary  Jurges  and 

J.    N.    Christiansen.        Limit,    60      days. 

Forfeit,    $5.      Plans      and    specifications 

filed. 


(1394)      PLUMBING.    SEWERING    AND 
gas   fitting  on   above. 

Contractor.  .W.    H.    Kelly,    1482    Fulton, 
San   Francisco. 

Filed    May    8,    '15.      Dated   May   7,   '15. 
Gas  &  water  .service  roughed  in.$14'5 

Roughing    in    completed 145 

Completed   and   accepted ; . . .    290 

TOTAL  COST,  $580 

Bond,    litnit,    forfeit,    none.      Plans    and 

.specifications   filed. 


FRAME    COTTAGES 

(13*5)  IS  GOETHE  200  W  San  .lose 
Ave  and  S  Goethe  237-6  W  San  Jose 
Ave.  All  work  for  two  four-room 
and  bath  frame  cottages. 

Owner Homestead    Realty    Co. 

Architect  ..  .Plans    by    Contractor. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant,   San    Francisco. 

Filed   May    8,   '15.      Dated   May    3,   '15. 

Frames    up $662.50 

Brown    coated     662.50 

Completed     662.50 

Usual    35    days 662.50 

TOTAL  COST,   $2650.00 

Bond,    none.         Limit,       90    days      from 

starting    work.      Forfeit,    none.      Plans 

and  specifications,  none. 


CLASS   "C"    APARTMENTS 
(13i96)      N  POST  6i8-ll»^   W  Hyde  34-4»^ 
X137-6.      Brick   and   terra  cotta   work 
and   setting     of   same   for      five-story 
steel   frame   Class   "C"   apartments. 

Owner William       J.       and       David 

Turner,   272   Natoma,  S.   F. 
Architect  ..  .Rousseau   &   Rousseau,    110 

Sutter,  San  Francisco. 
Contractor.  .Butcher      &      Hadley,      l&S 

Stevenson,   San   Francisco. 
Filed  May   8,   '15.     Dated  April  8,  '15. 

Up  to  2nd  floor  story $1062.50 

Up   to   4th    floor   story 1062.50 

Completed    and    accepted 1062.50 

Usual    3i5    days 1062.50 

TOTAL  COST,  $4i250.00 
Bond,  none.  Limit,  24  days  after  com- 
pletion of  steel  frame.  Forfeit,  none. 
Plans  and  specifications  filed. 


(1397)    INTERIOR    WOODWORK,    MILL 

work  and  inside  finish  on  above. 
Contractor.  .Reinhart   Lumber    &   Plan- 
ing   Mill    Co.,    17th    &    Kan- 
sas, San  Francisco. 
Filed  May  8.  '15.     Dated  April  8,  '15. 

On  15th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3682 
Bond,  none.  Limit,  as  directed.  For- 
feit, none.  Plans  and  specifications 
filed. 


(1398)      FURRING,    LATHiING    &    TILE 

work    on    above. 
Contractor.  .The    Holloway       Expanded 

Metal  Co.,   515   2nd,  S.  F. 
Filed  May  8,  '15.     Dated  Apr.   15,  '15. 

Payments    same    as    above 

TOTAL  COST,  $3200 
Bond,  $1600.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  20  days  after 
building  is  ready.  Forfeit,  none.  Plans 
and  specifications  filed. 


(1:199)      SUKKT     -METAL       WORK       ON 

above. 
Contractor.  .Western    Furnace    &    Cor- 
nice Co.,  1645  Howard,  S.  F. 
Filed   May   8,   15.      Dated   April    13,   '15. 

Payments    same    as    above 

TOTAL  COST,  $1514 
Bond,  none.  Limit,  15  days  after  ready 
for  sheet  metal.  Forfeit,  none.  Plans 
and   specifications    filed. 


FRAME   DWELLING. 

(1400)  W  SAN  BRUNO  AVE  175  S 
Dwight.  being  Lot  3  Blk  2,  Paul 
Tract  Hd  Ass'n.  All  work  for  one 
and    one-half-story    frame    dwelling. 

Owner M.      Goldstone,      3042      San 

Bruno    Ave.,    S.    F. 

Architect  .  .  .None. 

Contractor.  .T.   H.   Parry,   222   Raymond 
Ave.,  San  Francisco. 

Filed  May   8,  '15.      Dated   Apr.   26,  '15. 

Frame    up    $465 

Rrown    coated    465 

Completed   and   accepted 465 

U.sual    .35   days 4  65 

TOTAL  COST,   $1860 

Bond,    $950.      Surety,      E.    L.      Wallace. 

Limit,   70  days  after  April   28.     Forfeit, 

none.      Plans   and   specifications    filed. 


FRAME   STORE 

(1401)  S  PACIFIC  47-6  E  Hyde  E  27-6 
xS  65.  All  work  for  one-story  frame 
store. 

Owner Martin      Scatena,      Healds- 

burg,  Cal. 

Architect  ...Chas.  Fantoni,  916  Kearny, 
San  Francisco. 

Contractor.  .Domenico    Francesconl,    51 
Pixley  Ave.,  S.  P. 

Filed   May   8,    15.      Dated   May   6,   '15. 

Roofed     $378.75 

Brwon    coated    378.75 

Completed    and    accepted 378.75 

Usual    35    days 378.75 

TOTAL   COST,    $1515.00 

Bond,  $757.50.     Sureties,  A.  Cervelli  and 

F.  De  Paoli.     Linjit,  30  days  from  filing 

Forfeit,   $3.        Plans  and     specifications 

filed. 


INCORPORATIONS 


Louise  Brigham  Home  Arts  (Inc.).  To 
manufacture  and  deal  in  furniture  and 
house  furnishings.  Capital  Stock,  $2-5,- 
ftOO;  2500  shares  at  $10;  amount  sub- 
scribed, $50.  Place  of  business.  San 
Francisco.  Directors — Louise  Brigham, 
Mrs.  J.  O.  Lincoln,  H.  H.  Whiting.  E. 
H.   Webb,   J.  F.  Kerr,   lO  shares  each. 

The  Newall-Murdock  Realty  Com- 
pany. General  real  estate  business. 
Capital  Stock,  $200,000;  2000  shares  at 
$100  each;  amount  subscribed,  $5000. 
Place  of  business,  San  Francisco.  Di- 
rector.s — J.  H.  Spring,  Wm.  C.  Murdoch 
Jr.,  A.  L.  Meyerstein.  R.  C.  Newell,  C. 
A.  Hawkins,   10  shares  each. 

Roma  Macaroni  Factory,  To  manu- 
facture macaroni  and  pastes.  Capital 
Stock,  $60,000;  600  shares  at  $100  each; 
amount  subscribed,  $500.  Place  of 
business,  San  Francisco.  Directors — 
R.  Vannucci,  H.  Matteucei,  O.  Mat- 
teucei,  F.  Pedrini,  E.  Giambastiana,  1 
share   each. 

Penny  River  Mining  &  Dredging 
Company.  General  mining  business. 
Capital  Stock,  $100,000;  100,000  shares 
at  $1  each;  amount  subscribed,  $5. 
Place  of  business,  San  Francisco.  Di- 
rectors— O.  Hal  la,  H.  G.  Harvey,  W.  G. 
Page,  W.  H.  Jordan,  R.  L.  Langworthy, 
1  share  each. 
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Ocean  Transport  Company.  General 
transportation  business.  Capital  Stock, 
$100,000;  1000  shares  at  $100  each; 
amount  subscribed  $300.  Place  of 
business,  San  Francisco.  Directors — 
P.  M.  Dimmick,  A.  A.  .Moran,  C.  E. 
Brown,   1  share  each. 

H.  J.  Mahony  Company.  To  deal  in 
a  certain  invention  for  "Releasing'  De- 
vices." Capital  Stock,  $20,000;  10,000 
shares  at  $2  each;  amount  subscribed, 
120,000.  Place  of  business,  San  Fran- 
cisco. Directors — H.  J.  Mahony,  5000 
shares;  J.  J.  Mahony,  .Jr.,  2.500  shares; 
J.  R.  Irwin  and  J.  H.  .Murphy,  1250 
.shares  each. 


May  5.  1915— N  BAY  60  E  Larkin  E 
52-6xN  87-6.  G  Cuneo  to  O  Lippi. 
5  years.     $1000. 

May  6,  1915— E  FILLMORE  14-6  N  Cal- 
ifornia N  12-6xE  50.  O  M  and  E  C 
Ileuter  to  August  Ludeke  Jr.  5 
years.      $35    per    month. 

May  6,  19'1'5 — NO.  2581  MISSION.  Joseph 
P  Gallagher  to  Wm  H  Woodfield  Jr. 
and  Wilson  Lyford.  years.  $2135 
with  option  to  renew. 

May  4.  1915— NO.  904  NEWHALL. 
Christian  Knobloch  to  Henry  S  and 
Mary  T  Trueb.      3   years.      $885. 


XOTICE    OF    NON-RE.SPONSIBILITY. 


May  4,  1915—^  MCALLISTER  112-6 
R  Fillmore  E  25x.S  100.  Jos  Whel- 
ler  as  to  improvements  on  leased 
propel ty     


COMPLETION    NOTICES. 


San  Francisco 


May  1,  1915— W  POWELL  91-3  N 
Post,  N  46-lxW  80.  Joseph  Socko- 
lov  to  A.  J.  Sllva,  American  Elec. 
Eng-.  Co.  to  Central  Iron  Works, 
Phoenix  Sidewalk  Light  Co.,  Peer- 
les.s  Agencies  Co.,  C.  J.  Hillard  Co., 
Pacific  Iron  Works,  Peterson- 
James    Co April    30,    1915 

May  1,  1915— N  POST  50  W  Larkin 
—  -0  N  120  E  50  S  120.  J  H  Keefe 
to  The  Turner  Co April   28,   1915 

May  3,  1915— S  PAGE,  175  W  Shra- 
der,  W  25xS  137-6  C.  E.  Reinhart 
to   F   A.    Hansen    April    27,    1915 

May  3,  1915— N  BROADWAY,  87-6  E 
Larkin,  26x87-6.  L.  .M.  Callosso  to 
Montani    &   Steffanini May    1,    1915 

May  3,  1915— NE  GEARY  &  WOOD. 
E  82-6xN  100.  S.  F.  Home  for  In- 
curables to  Clinton  Fireproofing 
Co April     23,     1915 

May  3,  1915— S  TURK,  110  W  Baker, 
26-6x137-6,  lot  31,  Elk.  1151.  W.  S. 
Gilbert  to  whom  it  may  concern.. 
May    1,    1915 

May  3,  1915— NE  EDDY  &  JONES,  N 
137-6xE  137-6.  W.  E.  Dean  to  Bar- 
rett   &    Hilp    April    30,    1915 

May  4,  1915 — SW  EDDY  &  HYDE  W 
137-6x8  137-6.  W  E  Dean  to  R  J 
H    Forbes May    4,    1915 

•May  4,  1915- W  TWENTIETH  AVE 
300  S  Geary  S  25xW  120.  Alfred 
.lohnsor  to  whdm  it  may  concern 
May    1,    1915 

May  I,  191.'',  -E  LA  PLAYA  (49th 
Ave)    275  S    Irving   25x120.      Joanna 

Iluber    to    Peter    M    Leonard 

May    3,    1915 

.May  4,  1915- S  GEARY  S2-fi  W  17th 
Ave  W  25xS  100.  Geo  H  Cammet 
and    Carl    Mcttler    to    Carl    Mettler 
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April    29,    1915 

May  4,  1915— LOT  33  BLK  "O"  2nd 
Addition  to  Glen  Park  Terrace  be- 
ing Ptn  of  lands  of  Crocker  Estate 
Co  and  Sub  of  Lot  20  Blk  "O"  ad- 
dition to  Glen  Park  Terrace. 
Michael  and  Helen  Harasleb  to 
v.'hom   it   may   concern.  .Apr.    20,    1915 

May  4,  1915— N  CHESTNUT  68-9  E 
Hyde  E  68-9xN  137-6.  M  A  Hump- 
hreys to  H  H  Maundrell.  Apr  30.   1915 

-May  4,  1915^SW  LAGUNA  AND 
Pacific  Ave  S  94-8i4  W  96  S  33  W 
41-6  N  127-8'/4  E  137-6;  S  Pacific 
Ave  167-6  W  Laguna  W  60xS127- 
8V4.  Pacific  Realty  Co  to  Adler  & 
Lewis April    24,    1915 

May  5,  1915 — SE  LONDON  50  SW 
Italy  Ave  SW  25x)SE  100.  Bertin 
and  Guadaloupe  Boisset  to  J  Wit- 
zelberger April    29,    1915 

May  5,  1915— I>OT  21  BLK  23  Crocker 
Amazon  Tract.  Jos  P  Alexander  to 
whom    it   may   concern.  .Apr.    30,    1915 

May  5,  1915— SW  LAGUNA  AND 
Pacific  Ave  S  94-8  «4  W  96  S  33  W 
41-6  N  127-8V4  E  137-6;  S  Pacific 
Ave  167-6  W  Laguna  W  60xS  127- 
8 '4.  Pacific  Realty  Co  to  Jas  P 
Fletcher May    1,    1915 

May  5,  1915 — S  MISSION,  bet  4th  and 
5th;  No.  880  Mission.  Judah  Boas 
to   MacDonald   &   Kahn..Apr.   29,   1915 

May  0,  1915— lE  NOE  166-6  N  17th  N 
75xE  180.  Sarah  B  Tirrell,  trustee 
to   Carnahan   &   Mulfor^.  .  .April   

May  5,  1915— SW  EUREKA  AND  22D 
S  23-4xW  76.  N  J  Nelson  to  whom 
it   may   concern April    22,    1915 

May  5,  1915 — S  TWENTY-SECOND  76 
W  Eureka  —  24xS  93-7.  N  J  Nel- 
son   to    whom    it   may   concern 

April    22,    1915 

May  5,  1.91i5 — EXPOSITION  aiTE. 
Utah  Exposition  Commission, 
lessee  to  Emma  L  Mulkey.May  5,  '15 

May  5,  1915 — N  HIGHLAND  AVE  113 
W  Holly  Park  Circle  W  30  N  75  SE 
to  pt  formed  by  intersection  of 
two  lines,  1  drawn  parallel  to 
Highland  Ave  and  distant  G9  N 
therefrom  and  the  other  perpen- 
dicular to  Highland  Ave  from  a 
pt  on  N  Highland  distant  thereon 
113  W  Holly  Park  Circle  S  69  be- 
ing Lot  24  Blk  2,  Holly  Park  Tract. 
Gertrude  I  Pehrson  to  whom  it 
may    concern May    1,    1915 

May  5,  191'5— LOT  41  BLK  4,  Lakeview 
Frank  B  McCarthy  to  Jos  C 
Stromswold May   3,    1915 

May  5,  19115 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position   Co    to   John    R   Cahlll 

May    3,    1915 

May.  G,  1915— LOT  17  BLK  17  A  of 
C  S  Allred  Sub  Blocks  17  and  18 
West  End  Map  No.  1.  C  S  Allred 
to  whom  it  may  concern. May  6,   1915 

May  6,  1915^^  HYDE  57-6  N  Wash- 
ington N  25xE  87-6.  Eisenbach  Co 
to  Sjogren  Bros May  5,  1915 

May  6,  1915 — W  ELEVENTH  AVE 
22'5  N  Balboa  N  25x120.  A  T  Morris 
to  whom  it  may  concern. May  3,  1915 

-May  6,  1915— S  PINE  122-6  E  Larkin 
E  50xS  137-6.  Trustees  S  F  Jap- 
ane.se  Methodist  Episcopal  Church 
to  .lohnston  Co  (co-partnership  of 
. I  limes  T  Johnson,  John  Branagh 
.iiui  Thos  A  Cuthbertson)  .May  G,   1915 

.May  6,  1915— E  THRTY-SECOND  AV 
and  S  line  Lot  16  E  78-1%  N  30-S 
W  parallel  with  S  bdy  of  I^ot  16, 
7!t-sy,  S  30-8%  ptn  I^t  16,  Lyon  & 
Hoags  Sub   Bakers   Beach   Lund  Co. 


\\"ednesdav, 


May 


l; 


1915. 


Campbell  Bowie  to  S  A  Born  Bldg 
Co May    4,    1915 

-May  6,  1915— E  DIVISADERO  152-8^ 
N  Clay  N  25xE  110.  Juliette  Block 
to  Steur  &   Bury Apr.   30,   1915 

May  7,  1915 — BLK  BDED  BY  THIRD, 
Fourth,  Townsend  and  King. 
Soutiiern  Pacific  Co  to  American 
Marble  &  Mosaic  Co....  April  29,  191'5 

.May  7,  19r5— 'S  ELLS  137-6  W  Jones 
W  S2-6xS  137-6.  Traders'  Realty 
Co  to  Marshall  &  Stearns.. May  7,  '15 

May  7,  1915— SW  EDDY  AND  HYDE 
W  li37-6xS  137-6.  W  E  Dean  to 
MacGruer  &  Co May   7,   1915 

May  7,  1915 — NW  STOCKTON  AND 
O'Farrell      W    137-6xN      137-6.         D 

Samuels  Co  to  Chas  B  Hadley 

May    4,    1915 

May  7,  1915 — ^^N  POST  108-9  E  Polk 
28-9x120.  J  G  Kincannon  and  Luis 
Blum  to  whom  it  may  concern.... 
May    7,    1915 

May  7,  1915— LOT  6  BLK  6,  St.  Fran- 
cis Wood.  Annie  L  Cornahrens  to 
L  Dioguardi May  3,  1915 


LIENS   FILED 


SAN  fhancisco  county. 


Apr.  30,  1915— S  JACKSON  100  W 
Baker  W  31  S  127-8 V4  E  25  N 
27-81A  E  6  N  100.  S  Petersen  & 
Son    vs    Gwilyn   Jones $130.2k 

May    1,    1915- E   COOK    238-11    N   Geary 
N  25xE  100.     Eureka  Sash,  Door  & 
Moulding  Mills  vs  Catherine  Dixon 
and    M    Hardy $76.18 

May  3,  1915— N  CALIFORNIA.  125 
W  Scott,  W  37-6xN  137-6.  Luther 
Metke  vs.  Bessie  M.  Proll,  E.  T. 
Phillips     $26.50 

May  3,  1915— SW  CHESTNUT  and 
Van  Ness  Ave.,  W  120xS  56.  Hart- 
Wood  Lumber  Co.  vs.  B.  Frankel, 
Jacob  Kessler  and  Ella  C.  Rohlfs, 
J.     H.     Murphy $1,009.33 

.May  3,  1915— SE  CHESTNUT  and 
Fillmore.  E  S7-6xS  62-6.  Hart- 
Wood  Lumber  Co.  vs.  Alpha  Realty 
and  Holding  Co.  and  Robson  & 
Sattler    $48.55 

May  3,  1915— NE  POWELL  and  Sut- 
ter. T  D  Gilmore  vs  D  Berger 
and  Alice  M.  Hagar  and  Ethel  B. 
Kellog    $54.31 

.May  4,  1915— S  LOMBARD  110-6  W 
Baker  W  27-6xS  137-6.  Leonard 
Lumber  Co  vs  Giulio  Fassio  and  M 
Cox     $24.04 

May  4,  1915— SW  NIAGAR.\  AVE 
89.58  NW  Mission  —  25xSW  80. 
ITniced  Lighting  Fixture  Co  vs 
Louis  J  Roberts,  Lavinia  Roberts 
and   John    B    Woolfrey $32 

.May  4.  1915— NW  CHESTNUT  AND 
Van  Ness  Ave  W  250  N  4  25  E  250 
S  4  25.  R  N  Nason  &  Co  vs  C  Card- 
ashian,  Northwe.st  Constr  Co  and 
Panami-Pacific  International  Ex- 
position Co  and  American  Oriental 
Concessions     Co $506.83 

.May  4,  1915— SE  FOUSJOM  &  COURT- 
land  Ave  S  43  E  70  N  87  m  or  1 
S  S3  m  or  I.  Carl  Frank  vs  John 
Hianchi $375 

.May  4.  1915— NW  VAN  NESS  AVE  & 
Chestnut  N  365  W  145  N  90  W  115 
S  455  —  260.  Ames  Harris  Neville 
Co  vs  Northwest  Constr  Co,  V 
Cardashian,  .American  Oriental 
(Concessions  Co,  l^anama- Pacific 
International  Exposition  Co,  Julia 
Rossi.    Thos   N    and   Cathe    Furlong 
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et    al $468.95 

May  5,  1915— E  THIRTY -SECOND 
Ave  1<52  S  California  E  laOxS  26. 
The  H  G  Vaughan  Constr  Co  vs 
Tlios    Shea    1174.20 

May  5.  1915— E  COOK  238-11  N  Geary 
N  25xE  100.  John  Cassartcto  vs 
Catherine  Dixon,  M  Hardy  and  C 
Jacobsen      $27  85 

May  5,  1'915-^EXPOiSITION  'SITE. 
Tlie  Hill  Bros  Co  vs  Pang'o-Pango 
Co,  Panama-Pacific  International 
Exposition  Co,  Kate  P  Austin,  The 
Pacific  Realty  Co  and  Geo  P  Mc- 
Near     $465.55 

May  5,  1915— SE  CHESTNUT  AND 
Scott  S  25xE  IVO  W  A  415.  Frank 
Giarritta  vs  Frank  and  Cesira 
Micalizzi   and    \V   E   Grant $173.50 

May  5.  1915— lE  NINTH  AVE  150  S 
Geary  S  25xE  120.  Niels  Jacobsen 
vs    Harry    Foiey $175 

May  7.  1915— SW  NINETEENTH  & 
Texas  S  25xW  100.  George  Y  Mor- 
ton vs  Patrick  and  Kate  Hannon 
and    B    W    Demarais $175 

May  7,  1915— SW  CHESTNUT  AND 
Van  Ness  Ave  W  120xS  56.  N 
Damonti  vs  J  H  Murphy,  B  Frankel, 
Jacob  Kessler  and  Ella  C  Rohlfs.  . 
$556.64 

May  7,  19-15— W  SANCHEZ  139  N  24th 
N  75xW  101-9.  J  H  Kruse  vs  Ice- 
land   Spencer   and    A    Wilfert.  ..  $55.60 

.May  7,  1915— SW  NINETEENTH  AND 
Texas  S  2'5xW  100.  Empire  Planing 
Mill  vs  Patrick  Hannon,  Kate  Han- 
non and  B  W  Demarais $579.16 


RELEASE  OF  L.ENS 


SAX    FRANCISCO    COUNTY. 


-May  3,  1915 — SW  TACOMA  and  15th 
Ave.,  S  25xW  120.  S.  F.  Johnson, 
of  Franks  &  Johnson  to  Edith  S. 
Isaacs     

May  5,  1915 — N  CALFORNIA  137-6  \. 
Devisadero  W  27-4  %xN  132-7.  John 
Schmidt  to  Mary  G  Dutton  and  E 
C  Bletch ...$105.3i5 

May  5.  1915— W  BUCHANAN  72  N 
Francisco  W  70  S  57  W  62  N  51  W 
23  N  86  E  191  S  80  W  36.  O  Kurtz, 
O  F  Larson,  J  A  Bender  Roofing  & 
Paving  Co,  Wilson  Bros  &  Co,  W  P 
Fuller  &  Co,  Pacific  Hardware  & 
Steel  Co  and  National  Mill  &  Lum- 
ber Co  to  Panama-Pacific  Interna- 
tional Exposition  Co  and  Marine 
Gardens  &  Cafe  Co 

May  5,  1915— N  O'FARRELL  SO  W 
Devisadero  W  195  N  137-6  E  150  S 
25  E  25  S  25  B  20  S  87-6.  Genevieve 
Granfield  and  Judson  Mfg  Co  to 
Young    &    Swain    Baking    Co 

-May  5.  1915— E  JOICE  109  S  Sacra- 
mento S  28-6  E  70  N  30-6  W  10  S  2 
W  60.  Michel  &  Pfiffer,  E  V  Lacey, 
Gas  &  Elec  Appl  Oo,  Ickelheimer 
Bros  Co,  T  Binner,  Fiberstone  & 
Roofing  Co,  Pioneer  Plate  &  Win- 
dow Glass  Co,  Empire  Planing  Mill, 
J  W  Shouten  &  Co,  Terranova  Bros, 
Reinhart  Lumber  &  Planing  Mill, 
L  I?  Hooker,  Hicks  &  Folte,  Mc- 
Glinchey  &  Monaghan,  W  &  J 
Sloane,  Bells  Wall  Beds,  P  Grassi 
&  Co  to  S  C  Harshharger  and  Wm 
R    Bell     


OAKLAND  AND  ALAMEDA  (  OlINTY 


RESIDENCE  —  2  story  and  b;i.<=c, 
frame,  $5,000.  Oakland,  Cal.  Archi- 
tect,   none.      Owner,   C.    K.    Quigley,    771 


Kand  avenue  Oakland.  The  dwelling 
has  been  designed  for  a  ten-room 
house,  with  bath  and  sleeping  porch, 
and  will  be  erected  on  the  northeast 
corner  of  Lake  Shore  and  -Vlandana 
Boulevard.  Interior  finish  will  be  of 
pine  and  redwood.  Some  elm  panels 
will  be  used.  Hardwood  floors  are 
specified  for  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  room  will  have 
tile  wainscot  and  fioor.  An  automatic 
water  heater  will  be  installed.  Exte- 
lior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  aie  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor.  Materials  are  now 
being    purchased. 

RESIDEINCE  —  2  story  and  base, 
frame,  $9,000.  Oakland,  Cal.  Archi- 
tects, Schirmer,  Bugbee  &  Co.,  Dal- 
ziel  Bldg.  Oakland.  Owner,  Mr.  For- 
est. The  dwelling  will  be  erected  in 
the  Crocker  Highlands  Tract  and  has 
been  designed  to  contain  ton  rooms, 
two  or  three  baths  and  sleeping  porch. 
A  -separate  garage  will  be  erected  on 
the  rear  of  the  pi-operty.  Interior  of 
the  residence  will  be  finished  in  pine 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  Plari, 
piovide  for  a  hot  air  system  of  heat- 
ing, open  fire  places  vacuum  cleaning 
and  a  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile.  Mantels  will 
be  of  tile  or  brick.  Exterior  of  the 
residence  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now    being   taken   by   the  architect. 

RESIDEIXOE  —  2  siory  and  base, 
frame,  $3,500.  Berkeley  Alameda  Co.. 
Cal.  Architect,  Chester  H.  Miller,  Dal- 
ziel  Bldg.,  Oakland.  Owner,  A.  T.  Par- 
sons. The  dwelling  wil  be  erected  in 
South  Oak  Park  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  Dine,  redwood  and  hard- 
wood panels.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  wainscot  and 
floors  will  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  now  being  taken  by  the 
architect. 

RESIDEINCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  John 
Hudson  Thomas,  First  National  Bank 
Bldg..  Berkeley.  Owner,  Miss  Ger- 
trude Anthony.  The  dwelling  has  been 
designed  for  an  eight-room  hou.«e  with 
two  baths  and  sleeping  porch  and  will 
be  erected  in  Cragmont.  Berkeley.  In- 
terior finish  will  be  of  pine  and  hard- 
wood, with  white  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  wainscot 
and  floors  will  be  used  in  the  bath 
room.  Plans  provide  for  a  hot  water 
circulating  system.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plan.'--  are  now 
being    prepaiod. 

RESIDENCE  —  2  .story  and  base, 
frame,    $:?,.')00.      Berkeley,    Alameda    Co.. 


Cal.  Architect,  Chester  H.  Miller,  Dal- 
ziel  Bldg.,  Oakland.  Owner,  Miss  Cor- 
nelia Taber.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch  and  will  be 
erected  in  Thousand  Oaks  Park.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  oi'  biick.  Tile 
wainscot  will  be  used  in  the  bath 
loom.  An  automatic  water  heater  is 
-sipecified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  figures  are  being  taken  by  the  ar- 
chitect. 

WATER  9YSTE.M  EXTENSION  — 
Cost  not  stated.  Livermore,  Alameda 
Co.,  Cal.  Engineer,  City  Engineer  C. 
F.  Sloan,  Livermore.  Owners,  City  of 
Livermore.  The  City  Engineer  has 
been  directed  by  the  Trustees  to  pre- 
pare olans  and  specifications  for  an 
extension  to  the  present  sewer  system 
in  Junction  avenue  from  the  Western 
Pacific  right-of-way  to  Linden  street, 
and  also  on  North  L  street  from  Chest- 
nut to  Pine,  and  on  Pine  from  North 
L  to  North  N  street,  a  distance  of  ap- 
proximately 4,700  feet.  F^ids  on  this 
work  will  be  taken  on  the  cimpletion 
of    the    pians. 

UNDERGROUND  E1..ECTRIC  CON- 
DUIT —  $6,500.  Livermore,  Alameda 
Co.,  (^al.  Engineer,  City  Engineer  C. 
F.  Sloan,  Livermore.  Owners,  City  of 
Livermore.  The  matter  of  putting  the 
wires  for  the  electric  street  lights  in 
underground  conduits,  at  an  estimated 
cost  of  $6,000,  is  now  under  considera- 
tion  by    the   City   Trustees. 

APARTMEiNT  HOUSE— 3  story  and 
base,  '"'-aine  and  reinforced  concrete, 
$;'.5,000.  Oakland,       Cal.         Architect. 

Chailes  J.  Rousseau.  46  Kearny  street, 
.S.  F.  Owner,  Mrs.  Cairie  B.  Rousseau. 
The  building  will  be  erected  at  the 
noithwest  corner  of  Grand  avenue  and 
Park  View,  facing  Lake  Merritt.  Ex- 
terior has  been  designed  in  the  Mission 
Colonial  style  and  will  be  faced  with 
cement  plaster  on  metal  lath.  The  in- 
terior has  been  arranged  for  twenty 
apartments  of  three,  four  and  five 
roms.  Interior  finish  will  be  of  pine 
and  hardwood,  with  some  white  en- 
amel. The  lobby  will  be  finished  in 
the  Empire  style.  Plans  provide  for 
steam  heat,  a  hot  water  service  and 
vacuum  cleaning.  Bath  rooms  will  be 
finished  in  tile.  All  apaitments  will  be 
eciuipped  with  wall  beds,  and  have 
private  baths.  Plans  are  now  being 
prepared  and  segregated  figures  will 
be  called   for  shortly  . 

STEEL  ROLLING  DOORS  FOR 
WAREHOUSE— 1  story.  Class  A  con-, 
struction.  Cost  not  stated.  Oakland. 
Cal.  Engineer,  Harbor  Engineer,  City 
Hall,  Oakland.  Owners,  City  of  Oak- 
land. Bids  are  now  being  called  for 
and  will  be  opened  by  the  City  Coun- 
cil .May  13th  for  furnishing  and  install- 
ing steel  rolling  doors  on  one  side  and 
both  ends  of  the  warehouse  building 
now  being  erected  on  the  property 
parallel  with  the  quay  wall  in  Oak- 
land. Plans  and  complete  information 
can  be  secured  on  application  to  the 
llaroor    Engineer,    City    Hall    Building. 

F.-VCTO'RY— 4  story  and  base,  rein- 
forced concrete,  $150,000.  Oakland, 
Cal.         Architect,       Lewis       P.       Hobart, 
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Structural  Steel 
Contractors 

Works  at 

HA.RRISOIM  ST.. 

bet.  8tti  &  Oth 

San  F'ranclsco 

Teleplione  Market  337 


OAKLAND     BUILDING      OPERATIONS. 


For  The  Month  of  April,  IBIK. 


I'lock.r  iiUlK..  >.  1'.  (iwiiri.-^.  Shr.-.ldtMl 
Wheat  Biscuit  Co.  Figures  have  been 
taken  for  the  construction  of  a  build- 
ins  which  has  been  mentioned  a  num- 
ber of  times  in  these  columns,  and  all 
bids  have  been  rejected.  The  ai-chitect 
l:nds  it  necessai-.v  to  make  some  fur- 
ther revision  in  the  plans  and  new  tig-- 
ures  will  be  called  for  shortly.  Con- 
tract will  not  be  let  for  the  work  in 
side  of  three  weeks  or  a  month. 

SCHC  vA^ — 1  story  and  base,  trame, 
lis, 1100.  Newark.  Alameda  Co.,  Cal. 
Architect,  .\.  Silva,  Centerville.  Own- 
ers, Newark  School  District.  Plans 
have  been  approved  by  the  Newark 
Hoard  of  Kducation  for  a  one-."?tory 
flame  structuie  with  an  open  court  SO 
by  90  feet.  Suri-oundingr  the  court  there 
will  be  six  standard  size  class  rooms 
and  an  auditorium.  Interior  finish  will 
be  of  pine  with  some  maple  floors. 
There  will  be  a  central  heating  system, 
piobably  hot  air  heat  with  an  oil 
burning  plant.  Modern  school  plumb- 
ing is  specified.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared  and  bids  will  be  called 
for  shortly. 

FIELD  HOUSE  AND  ROUGH  AND 
FINISH  PLUMBING— Cost  not  stated. 
Oakland,  Cal.  Architect,  none.  Own- 
ers, City  of  Oakland.  Plans  have  been 
completed  and  figuies  are  now  being 
taken  for  a  Held  house  containing  store 
rooms,  shower  baths  and  play  room, 
which  is  to  be  erected  at  the  Haw- 
thorne School.  Plans  are  also  com- 
plete and  figures  are  being  taken  for 
the  rough  and  finish  plumbing  and 
plumbing  fixtures  for  the  Peralta 
School.  Plans  and  complete  informa- 
tion can  be  secured  from  the  purchas- 
ing agent  on  the  11th  floor  of  the  City 
Hall.  Bids  will  close  on  May  ISth  at 
4:30  p.  m.  An  official  proposal  ap- 
pears  in   another   column   of   this   issue. 

WAREHOUSE  WINDOW  SASH  AND 
FIfAMES — Steel.  Cost  not  stated.  Oak- 
land, Cal.  Engineer,  Harbor  Engineer, 
City  Hall,  Oakland.  Owners,  City  of 
Oakland.  Bids  will  be  opened  on  May 
ITth  for  furnishing  and  installing 
st<'(l  window  sash  and  frames  in  the 
municipal  warehouse  being  erected  on 
property  parallel  with  the  quay  wall. 
Plans  and  complete  information  can  be 
secured    from    the    Harbor    Engineer. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,. -100.  Oakland,  Cal.  Archi- 
tect, none.  (;wner,  A.  B.  Chase,  1.'.21 
T!»th  avenue,  Oakland.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch 
and  will  be  erected  on  Peralta  avenue 
north  of  .Montana.  Interior  will  be 
finished  In  pine  and  hardwood  with 
white  enamel  In  the  bed  rooms.  Hard- 
wood floors  will  b^  used  in  the  living 
room,    dining    room    and    i  ■■(  i()i  i.,n    hall. 


There  will  \n>  I'uin.'ue  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
biick.  Tile  wainscot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
•Materials     are     now     being     purchased. 

STORE  MEZZANINE  FLOOR— Steel 
and  concrete.  Cost  not  stated.  Oak- 
land, Cal.  Architects,  Allen  Yeriick 
and  Harvey  Smith,  Blake  Bldg.,  Oak- 
land. Owners,  .Miller  Creamery  Co.  A 
large  mezzanine  floor  will  be  con- 
structed in  the  building  at  2941  Broad- 
way. The  work  will  include  structural 
steel,  reinforced  concrete,  interior  fin- 
ish, plumbing,  electric  work  and  paint- 
ing. Plans  are  complete  and  in  the 
hands  of  the  owners  who  are  letting 
sub-contracts. 

SCHOOL  GYMNASINM  —  1  story, 
frame  and  plaster.  $6,000.  Oakland.  Cal. 
Architect.  Julia  Morgan,  Holbrook 
Bldg..  S.  F.  Owners.  .Mills  College.  The 
building  will  be  erected  as  an  addition 
to  the  present  gymnasium,  and  has 
been  designed  to  contain  bowling  al- 
leys. Interior  finish  will  be  of  pine. 
Exterior  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  nearly 
ready   for   figures. 

Contracts   Awarded. 

APART.M.ENT  HOUSE— 2  story  and 
base,  frame,  $12,000.  Oakland,  Cal.  Ar- 
chitect, none.  Owner,  R.  Pozzi.  Con- 
tractors, .Sommarstrom  Bros.,  202  East 
12th  street,  Oakland.  Contract  price, 
$12.(ifi0. 


Bids  For  Steel  For 
Oakland  Warehouse. 

Dyer    llroN.    Sii limit    Low    llld    For    Oak- 

IhiiiI    City    WiirehoiiMp    and    Will    be 

Awarded  the   Contract. 

Bids  were  opened  by  the  Oakland 
City  Council  for  construction  of  a  steel 
frame  for  the  one-story  warehouse  to 
be  erected  on  property  parallel  with 
the  quay  wall  between  Jefferson  and 
Grove  streets.  The  building  will  be  402 
feet  long  and  91  feet  wide.  Oakland 
harbor  engineer.  City  Hall,  designed 
the  building.  The  lowest  figures  was 
for  $14.40t!  iuid  was  submitted  by  Dyer 
Bros,  of  San  Francisco.  Following  is 
a    list    of   the    bids    received: 

Stool    Frnnio   For   >VarehouBe. 

Ualston     Iron     Works $16,240.00 

•Schrader    Iron    Works 17,340.00 

Dyer    Bros 14,406.00 

Centinl    Iron    \\'ks    (no  eherk)    l.'i,7fi2,.'i(l 


•  "la.osilication    of  No. 

Buildings  Permits     Cost. 

1-story     dwellings 68  $1.13.410.00 

lV4-story     dwellings...  10  23.775.00 

2-story     dwellings 20  79.241.00 

2-story    apartments....  3  21,500.00 

2-story     schools 2  44.166.00 

1  -story     church 1  6.500.00 

.Moving   picture   theatre  1  4,300.iVt 

1 -story     stores 1  2,350.00 

2-story  reinforced  con- 
crete  canoe   house...  1  11,000.00 
3-story  reinforced  con- 
crete    school 1  142,000.00 

1 -story   reinforced  con- 
crete    pavilion 1  2,115.00 

1-st    brick    warehouse..  1  900.00 

1-st    brick    garage 2  6. 400. 00 

1-story    brick    shed 1  100.00 

1-story    brick    office....  2  460.00 

Pump    house 1  60.00 

Shoe     shop 1  85.00 

Store     room 1  180.00 

Steel    water    tower 1  1,524.00 

Concrete        foundation 

for     warehouse 1  1,140.00 

Garages.       sheds       and 

stables     38  4.379.00 

Work         shops.         tank 

frames    and    barns...  3  700.00 
Alterations,       additions 

and     repairs 133  64,017.55 

Total      294      $530,302.75 

srMM.\RY 

New     construction 161      $466,285.20 

Alterations.       additions 

and     repairs 133  64.017.55 

Total      294      $530,302.7S 

♦ 

BalldJiif  Contracts   Awarded. 
Oakland. 

No.  Owaer.                     OoHtractor  Ami. 

809  Franchi      McKlnnon  1390 

810  Weiner     W'einer  1960 

811  Burger    Sommarstrom  4400 

812  Alta    Pied't     Nelson  6140 

813  Gilbert     Gilbert  2000 

814  Whitney      Whitney  2400 

815  Lodge     Lodge  2000 

817  Wachs      Baccus  5660 

819  Veltch      Cooley  500 

820  McDermed     Hart  300 

821  .Murchison     Cardoza  600 

822  De    Golia     Yerrick  700 

823  Wright     Wright  1500 

827  Maginnis      Knight  975 

828  Colonial      Corbett  1400 

S29  Baker     Sherwood  2500 

s.!0  Warner     Olson  4000 

sr!2  Brookes     Brookes  1200 

N33  Bryan     Panle  450 

S34  Qjigley     Quigley  5000 

.s;(5  Clifford      Clifford  1500 

S36  Garcia     Negley  2450 

837  ReggI     Secombe  625 

846  Deluchi     Fake  1850 

848  Bischoir    Bischoff  2500 

849  Elks  Club Bay  City  40O 

850  Chase     Chase  3500 

DWELL  I. \G 

(S09)      SE    FORTY-FIRiST    &    MARKET, 
Oakland.     One-story   5-room  dwelling 

Owner Geo.    Franchi,    861       Union. 

San   Francisco. 
.\rchitect  .  .  .None. 

Contractor.  .W.       H.       McKinnon,       2023 
Brush,   Oakland. 

COST,    $1390 


DWELLING 

(810)      NO.     384      WAKSWORTH     AVE., 

Oakland.      One   and   one-half -story   6- 

ro»ni  dwelling. 


Wednesday,      May       12,      191io. 

Owner S.     Welner,     3360     Alisslon, 

San    Francisco. 
Architect  .  .    None. 
Day's    work.  COST,    $1960 
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BKICK   GARAGE 

(811)      W  COLLEGE  AVE   150  N  Clifton 
Oakland.      One-story    brick   garage. 

Owner Frank  W.  Burger. 

Architect  .  .  .None. 

Contractor .  .M.    F.      Sommarstrom,      301 
Oak,  Oakland. 

COST,    $4400 


FKAME     DWELLING 

(812)  SE  ARDMORE  AND  MANDANA 
Blvd.  being  Lot  121  and  ptn  Lot  120 
lying  E  line  drawn  parallel  to  E 
boundry  line  Lot  120  and  distant  at 
L  23  W  therefrom,  JVIap  Crocker 
Highlands,  Oakland.  All  work  for 
two-story  frame  dwelling. 

Owner Alta     Piedmont     Land     Co., 

Oakland       Bank    of      Svgs. 
Bldg.,   Oakland. 

Architect  ..  .Chas.    \V.    McCall,    Central 
Bank   Bldg.,  Oakland. 

Contractor .  .H.    P.    Nelson,    2241    Grove, 
Berkeley. 

Filed  Apr.  30,  '15.     Dated  Apr.  29,  '15. 

Frame   up    V4, 

Brown    coated    ^4 

Completed   and   accepted i/i 

Usual    35   days ^^ 

TOTAL  COST,   $6140 

Bond,     $3070.         Surety,       Southwestern 

Surety     Insurance       Co.       Limit,       none. 

Forfeit,     $5.       Plans    and    specifications 

filed. 


DWELLING 
.  (813)      N  SCHOOL,    120   W   Curran   Ave., 
!  Oakland.      One-story,    5-room      dwlg. 

Owner E.   C.   Gilbert,    604    34th   St., 

Oakland. 
Aichitect. .  .  .None. 
Day's   work.  COST,   $2000 


FLATS 

(814)  SW  ALLSTON  W^AY  and  Jeffer- 
son, Oakland.  Two-story,  five-room 
fiats. 

Owner Homer  W'hitney,  220G  Jef- 
ferson,   Oakland. 

Architect. .  .  .None. 

Day's    work.  COST,    $2,400 


DWELLING 

(815)  S  CLEVELAND,  160  E  Wesley 
Ave.,  Oakland.  Oone  and  one-half 
story   five-room   frame  dwelling. 

Owner Martha      E.       Lodge,       5471 

Princeton,   Oakland. 
Architect..  .  .None. 

Contractor.  .C.   F.   Lodge,   5471      Prince- 
ton,   Oakland. 

COST,    $2,000 


(8L7)      NW    THIRTEENTH    and    Wash- 
ington,   W     75xN    50,    Oakland.       Re- 
model    three-story    frame       building, 
alter    first    floor    to    stores. 
Owner — Martin,      Harold      and      Lionel 
Wachs  and  Gertrude  Haze) 
Hyman,       1117      Broadway, 
Oakland. 
Architect. ..  .F.      D.      Voorhees,    Central 

Bank    Bldg-..    Oakland. 
Contractor .  .Wm.    J.    B<  ecus    and    F.    T. 
Kennedy,   565   16th   St.,  Okd. 
Filed,   April    27, '15.   Dated,    April    21.  *15. 

Inth    of    each    month     75% 

Fsual    35    days    25% 

TOTAL  COST,  $5,660 
Bond  $2,830.  Sureties,  Commonwealth 
Bonding    and      Casualty      Co.      Forfeit, 


$25.      Limit.    28   day.s.      Plans   and  speci- 
fications   filed. 

ALTERATIONS 

(819)      NO.    207      TWELFTH,      Oakland. 
Alterations.  ' 

Owner Veitch    &    Presley,    Prem. 

.Architect  .  .  .None. 

Contractor.  .R.    H.    Cooley,    1st   Savings 
Bank,    Berkeley. 

COST,   $500 


ADDITION 

(820)      W    FORTY-FIFTH    AVE     150    S 
E-14th,    Oakland.      Addition. 

Owner W.     McDermed,     1233     45th 

Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .J.    G.      Hart,    2131      E-lOth, 
Oakland. 

COST,    $500 


DWELLING 

(821)      S  LOCKWOOD   540   E   73rd   Ave., 
Oakland.       One-story    4-room    dwlg. 

Owner Alick    Murchison,    1267    82d 

Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .Frank'    Cardoza,     1263     82d 
Ave.,    Oakland. 

COST,    $600 


ALTERATIONS 

(822)      NO.    1812    HARRISON,      Oakland. 
Alterations. 

Owner Geo.   E.   De  Golia. 

Architect  .  .  .None. 

Contractor.  .Yer rick      &    Smith,      Blake 
Block,    Oakland. 

C08T.   $700 


DWELLING 

(823)      W    FORTY-SECOND   AVE    480    N 

Carrington,     Oakland.      One-story    5- 

room    dwelling. 

Owner S.    H.    Wright,      1449      52nd 

Ave.,  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $1500 


DWELLING 

(827)      E  LUSK   50  S   41st,   Oakland.   All 
work   for  one-story   4-room   dwelling. 

Owner John    Maginnis,    1663    14th, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .Harry       C.      Knight,       3800 

Market,    Oakland. 
Filed   May   3,   '15.      Dated   Apr.   27,   '15. 

Roof    rafters    in    place $225 

Ready     for     plaster 300 

Door  jambs  set  and  outside  work 

completed     '.  .; 225 

Completed     and    accepted 225 

TOTAL  COT,  $973 
Bond,  none.  I.,imit,  75  days  after  lay- 
ing mudsills.  Forfeit,  none.  Plan.s 
and   specifications    filed. 


ALTERATIONS 

(8128)  NO.  422  FOURTEENTH,  Oak- 
land. Alter  furniture  stc .  <•  into 
cafeteria. 

Owner Colonial       Cafeteria,        417 

13th,    Oakland. 
Architect  .  .  .None. 

Contractor.  .Corbett      &       Bayless,    1110 
Franklin,    Oakland. 

COST,   $1400 
DWELLING 

(829)  N  SIXTV-n'IRST  200  E  Colby, 
Oakland.      Two-otory    8-room    dwlg. 

Owner I.    B.    Baker,      5912      Ayala, 

Oakland. 
-Architect  .  .  .None. 


Contractor.  .J.    P.    Sherwood,    463    60th, 
Oakland. 

COST,    $2500 


FRAME    DWELLING 

(830)  S  MONTE  VISTA  100  E  Fair- 
mont being  SE  35  Lot  15  and  NW  5 
Lot  14  Blk  "B"  Map  No.  2,  Linda 
Vista  Terrace,  Oakland.  All  work 
for   two-story   frame   dwelling. 

Owner E.    L.    Warner,    Care    Con- 
tractor. 

Architect  .  .  .None. 

Contractor .  .Edward    Olsen,      977      Bay 
View    Ave.,   Oakland. 

Filed    .May    4,    '15.      Dated    May    3,    '15. 

Frame    up    V4, 

Brown     coated     14 

Completed     ^4 

Usual    3'5    days V^ 

TOTAL   COST,    $4000 

Bond,    none.      Limit,    90    daj's.      Forfeit, 

none.      Plans    and    specifications    filed. 


DWiELLING 

(832)  W  PERALTA  AVE  300  S  Mon- 
tana, Oakland.  One-story  3-room 
dwelling. 

Owner F.    W.      S.      Brookes,      3456 

Fruitvale   Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .W'.  R.  Brookes,  2900  Made- 
line, Oakland. 

COST,    $1200 


ALTERATION'S 

(833)      NO.    2401    HARRISON,      Oakland. 

Alterations. 
Owner Julia  J.  Bryan,   610   Brook- 
lyn Ave.,   Oakland. 
Architect  .  .  .None. 

Contractor .  .Panic    &    Chapman    &    Co., 
Elinhurst. 

COST,    $450 


DWELLING 

(834)      NE     LAKElSHORE     AND     MAN- 

dana  Blvd.,   Oakland.     Two-story   10- 

room  dwelling. 

Owner C.     E.    Quigley,     771     Rand 

Ave.,    Oakland. 
Architect  . .  .None. 
Day's   work.  COST,    $5000 


DWELLING 

(835)  W       THIRTY-FIFTH       200       N 

Hopkins,    Oakland.   One-story    4-room 

dwelling. 

Owner J.      B.    Clifford,    3847      35th 

Ave.,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,    $1500 


DWELLING 

(836)  W  EIGHTY-SIXTH  AVE  240  N 
Blanch,  Oakland.  One  and  one-half- 
story    S-room   dwelling. 

Owner Mrs.  Josephine  Garcia,  2017 

Broadway,    Oakland. 
Architect  . .  .None. 

Contractor.  .Frank  Negley,  1348  Broad- 
way, Oakland. 

COST,   $2450 


STORE 

(837)      NE   FORTY-NINTH   &   LAWTON 
Ave.,    Oakland.      One-story    store. 

Owner Chas.    Riggl,    4912    Lawton 

Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .A.   H.  Secombe,   5251   Clare- 
mont    Ave.,    Oakland. 

COST,    $625 

ADDITION 

(842)      NO.    714    FIFTH   AVE.,    Oakland. 
Addition. 
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Owner Alice    PhiliiHa,    Premises. 

Archilict  .  .  .None. 

Contractor.  ..John   Kringler,   728   E-14th, 
Oakland.  COST,    $300 

VWi'JAASi.', 

(Si:!)      K    COLliY    350    N    Alcatraz    Ave., 
Oakland.      One-story    5-room    dwlg. 

Owner It.    C.     Hillen,     430     Haight 

Ave.,    .Mameda. 
Airhitcct  .  .  .  None. 
Day'.s   work.  CO.^T,    $2.-.00 
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Contractor.  .J.   M.   Booth,   2730   Webster, 
Berkeley. 

COST.    $3,000 
DWKI^I^ING 


DWKLMNG 

(S4I)  N  ARD-MOhE  iUO  W  Mandana 
Hlvd,  Oakland.  Twostory  9-room 
dwelling. 

Owner li.  S.   Hewitt,   310  Thomson 

Bldg.,    Oakland. 
.\rchileol  .  .  .None. 

Contractor.  .  W.     .M.     Orouncr,    Thomson 
Uld;,-..    Oakland. 

COST,  $5000 


DWKLM.VCr 

(SJ(I)  N  lO-.NIXIOTlOEXTII  230  E  22nd 
Ave,  Oakland.  One-story  o-room 
dwelling;. 

Owner Julius    A.    Deluchl,    2239    E- 

lOlh,  Oakland. 
Ai  eliitect  .  .  .None. 

Contractor.  .\V.   H.  Fake,   1040  25th  Ave. 
Oakland. 

COST,  $1850 


DWELLING 

(S48)      N   SXTV-TIIIRD    287    W    College 

Ave.,    Oakland.        One-story      G-room 

dwelling. 
Owner John  A.  Bischoff,  6045  liar- 
wood  Ave.,  Oakland. 
Architect  .  .  .None. 
Day'.s    work.  COST,    $2500 

ALTEllATIONS 

(819)  NO.  414  FOUUTEKNTII,  Oak- 
land.     Alterations. 

Cwncr Elk.s    Club,     Promises. 

Architect  .  .  .None. 

Contractor.  .Bay   City   Cabinet  Co.,    1080 
.ith,    Oakland. 

COST,    $400 

DW 10..  LING 

(850)  E  l'En.\LT.\  AVK  4u  N  -Mon- 
tana, Oakland.  Two-story  7-room 
dwelling. 

Owner A.  B.  Cha.se,  1521   79th  Ave., 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $35iio 


IJUILDI^G   CONTRACTS 


Berkeley. 

So.        0\%iitr                      Coiitrnctor  Aiut. 

81(1      Dabney     Booth  3000 

818      Whitney      Bachelden  1500 

824  Person     Person  1850 

825  Niehaus      Sheridan  400 

826  Pilliter     Cross  500 

831      Potter      Button  4100 

S42      Phlllip.s     Kringler  500 

843  Hillen     Hillen  2500 

844  Hewitt      Grucner  5000 

845  Bendloton    Sntton  inOO 

847      \\hitt<)n     Wilson  450 

STOUIOS 

(816)  E  COLLEGE  AVE.,  52  S  Derby, 
Ilerkeley.      One    stoi-y    stores. 

Owner Mrs.  I,.  Dabney,  2730  Web- 
ster,    Berkel(>y. 

,\nl)iteel..  .  .  W.  L.  Scliinolle.  K.(;  Genry 
.street,  g.   F. 


(818)      W    DOHR    180    N    Oregon,    Ber- 
keley.     Orfe-story    5-room    dwelling. 
Owner Homer   Whitney,    2206    Jef- 
ferson,   Berkeley. 
Architect  .  .  .None. 
Contractor .  .M.  O.   Bachelden. 

COST,   $1300 


DWELLING 

(824)  N  CARLTON  40  W  Mabel,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner .  .G.    M.      Person,    4447      23rd, 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  C(*>^,    $1850 

DWELLING 

(825)  S  PLAZA  DRIVE  150  E  En- 
cinal  Place,  Berkeley.  (Jnc-story  1- 
room   dwelling. 

Owner E.    E.      Niehaus,    24      Plaza 

Drive,   Berkeley. 

-Architect  .  .  .None. 

Contractor.  .Phil    Sheridan,     1510     Har- 
mon,   Berkeley. 

COST.    $400 


ALTERATIONS 

(826)  N  WOOLSEY  250  E  Shattuck 
Ave.,    Berkeley.      Alterations. 

Owner M.   R.   Pillitier,    2127   Wool- 

sey,   Berkeley. 
Architect  .  .  .None. 

Contractor .  .A.     Cross,     2'118       Woolsey, 
Berkeley. 

COST,   $500 

FRAMJ3    DWELLING 

(831)  LOT  44  BLK  "F"  Northbrae 
Terrace,  Bericeley.  All  work  for 
two-story   fr:ime   dwelling. 

Owner A.    I.      Potter,       1      Terrace 

Walk,    Berkeley. 

Architect  ..  .Ernest    K.    Armstrong. 

Contractor.    Frank    Button,    1023    Shat- 
tuck   Ave.,    Berkeley. 

Filed   May   4,  "15.     Dated  Apr.   30,  '13. 

Fi-ame     up     Vi 

lirow  n     coated     Vi 

Completed    and    .icctpted V4 

Usual    33    days '/4 

TOTAL   COST.    $4100 

Bond,   none.      Limit,    100   days.     Forfeit, 

$5.      Plans    and    speciflcatiors    filed. 


ADIMTION 

(84'5)      NO.     2426    VIRGINIA,    Berkeley. 
Two-story    4-room    addition    to   dwlg. 

Owner J.        L.        Pendleton,        2342 

Eunice,  Berkeley. 
Architect  .  .  .None. 

Contractor.  .H.   J.   F.   Satten,   2536   Chil- 
ton  Way,  Berkeley. 

COST.    $.1 0011 


ALTERATIONS 

(847)      SW    GILL.MAN    AND    STANAGE, 
Berkeley.     .\  Iterations. 

Owner K.     Whitten,     866     Poterson 

Ave.,  iSan   Francisco. 
.\rehiteet  .  .  .  None. 

CoMtraetor.  .(\   E.   Wilson,   220  6th    Ave., 
.•^aii   i''raneisco. 

COST.  $430 


Alameda. 


\».  Owiipr                       Contrnrtor  A  nit. 

V3.S     Ray     Ochs  60() 

S39     Mowry     Hose  500 

840      Lambert      Gresham  175ii 

S4 1      Keyes     Fish  400 

^51      Fontaine    Carlson  1550 


Wednesday.      .May        12.       1915. 

DWELLING 

(838)  S  LINCOLN  AVE  50  E  St.  Charles 
Ave.,  Alameda.  One  and  one-half- 
story    3-room   dwelling. 

fawner Charles    Ray,    1553    .Mozart, 

Alameda. 
.\rchitect  .  .  .None. 

Contractor.  .O.    R.    Ochs,    1553      Mozart 
Alameda. 

COST,   $C0 


TANK    FRAME 

(839)      NO.   1137   BROADWAY,  Alamedn. 
Tank   frame. 

(;)wner I.    L.    Mowry,    Premises. 

Architect  .  .  .  None. 

Contractor.  .F.    F.    Rose,    2005    San   Jose 
Ave.,    Alameda. 

COST.    $500 


DWELLING 

(SIO)      NO.     1229     VERSAILLES     AVE., 

Alameda.      One-story    6-room    dwlg. 
Owner F.    W.    I.,ambert,    1114    Re- 
gent,  Alameda. 
Architect  .  .  .None. 

Contractor.  .F.    T.    Gresham,    1114    Re- 
gent,  Alameda. 

COST,    $1730 


ALTERATIONS 

(841)      NO.     3208     WASHINGTON,     Ala- 
meda.      Alterations. 

Owner C.   E.   Keyes. 

Architect  .  .  .None. 

Contractor ..  M.   H.   Fish,   1420  Fountain, 
Alameda. 

COST,    $400 


.San 
All 


Jo.se    Ave 
work    for 


DWELLING 

(831)      W    PEARL   :;i0    N 

N    40    ,    Alameda. 

one-story   dwelling. 

Owner MVs.   Madeline   H.  Fontaine. 

Oakland. 

.  None. 

.(>.     .M.    Carlson,     1456     S2nd 

.\ve.,    Oakland. 

,   '15.      Dated  . 

Frame    up    $40u 

Plastered     400 

Completed.    $|00   and   note   for   $3.")0, 
payable  $30  a  month  with  5%  interi  - 
TOTAL  COST,    $15 
Bond,    none.      Limit,    60    days.      Forfeit, 
plans  and  specifications,  none. 


Architect  . 
Contractor. 


Filed   May 


COMPLETION  NOTICES. 


ALulMEDA  COUNTY 


May    1,    1915— SW    40    LOT    130,    Map 
Fruitvale    Add'n    Tract.    Okd. 
NE  10  LOT  130  and  SW   30  Lot   131. 
Map    Fruitvale    Add'n    Tract,    Okd. 
NE  20  LOT   131   and  SW  20  Lot   132. 
Fruitvale  Add'n  Tract.  Okd. 
NE   30   Lot    132   and  SW    10   Lot    133, 
.Map    Fruitvale    Add'n    Tract,    Okd. 
NE    40    LOT       133,    Map      Fruitvale 
Add'n,    Oakland. 

SW    40    LOT    134.      Map       Fruitvale 
Add'n    Tract,    Oakland. 
NE   10  LOT   134  and  SW   30   Lot    135, 
Map    Fruitvale    .\dd'n.   Oakland. 
NE   20  LOT   135  and   SW   20  Lot   13G. 
.Map    Fruitvale    .\dd'n    Tract,    Okd. 
NE  30  LOT   136  and  SW    10   Lot   137, 
Map    Fruitvale    Add'n    Tract,    Okd. 
NF    40    LOT       137,    Map      Fruitvale 
.Vdd'n   Tract,   Oakland. 
LOT    138,   Map   Fruitvale  Add'n   Tct, 
I  >aUland. 

SW    40    L(^T      139.    Map       Fruitvale 
.\<l(rn   Tr.iet,   Oakland. 
Oakland     Homes       Corporation      to 


Wednesday,      .May       12,      1915. 

whom   It   may  concern.  .Mar.   27,   191'6 

May  1.  1915— NO  LOCATION  GIVEN. 
Francis  TI  Harding  to  Walter  H 
Creig:hton May    1,    1915 

.May  4,  1915— PTN  LOTS  9  AND  10 
Blk  1  Map  Rosbdvn  of  Ptn  Blk  1. 
Map  Fitchburg'  Homestead  Lots, 
Okd.  Everett  Elrod  to  whom  it 
may  concern April   21,   1915 

May  4,  1915— ,S  COUNTY  ROAD 
leading-  from  Irvington  to  Nlles 
and  formerly  known  as  the  Carter 
Tract.  Richard  Lriscoll  to  p  C 
GrifTm    &    Sons Dec.    5,    1914 

May  5.  1915- LOT  21  BLK  16  North 
Cragmont,  Oakland  Tp.  Ethel  M 
Essig  to  P  R  Peake  Co.  .  .May  1,  1915 

May  5,  1915 — LOT  8  Map  Craig  Ppty, 
Piedmont.  C  M  and  Zada  L  Blabon 
to   C  M  Blabon> April   3,   1915 

May  5,  19I5^E  PARKER  &  MABEL 
being  Lot  1  Blk  20  Mathews  Tract, 
Bkly.  Gustaf  Johanson  to  whom 
it   may  concern April    26,    1915 

May  6,  1915 — NW  NINETEENTH  AV 
40  NE  E-23  NE  40xNW  125,  Okd. 
Mary  E  Bemis  to  H  A  Lanpher  and 
R  Wallace  (Wallace  &  Lanpher) .  . 
May    2,    1915 

May  6,  191'5 — LOT  2  Map  Nova  Pied- 
mont, Piedmont.  F  H  Harding  to 
Walter  H  Creighton May  1,  1915 

May  7.  1915— LOT  1  BLK  J  Flint  Tct 
No.  ■},  Okd.  Charles  L  Hogue  to 
Guy   Taylor May   5,    1915 

4 

LIENS  FILED. 

ALAMBDA    COUNTY. 


BtlLiDLNG    AND    ENGINEERING   NEWS 
Ur^LEASE  OF  I   ENS 


ch 


ALAMEDA  COUNTY 


Apr.  21,  1915— LOTS  307,  309  &•  311, 
Map  Terminal  Junction  Tct,  Okd. 
P  I  Peacock  vs  A  P  Buchanan.  .  $930 

May  3,  1915— S  40,  LOT  4,  BLK  H, 
Map  Weston  Tract,  Oakland.  J. 
W.  Swift  and  R.  C.  Wilcox  (Swift 
&  Wilcox)  vs.  Mary  Grace  Dwyer, 
Leo  L.  Nichols  and  J.  H.  Kirk.. 
$127.8.5 

May  4,  1915— -S  40  LOT  4  BLK  "H" 
Map  Weston  Tract,  Okd.  Marshall 
&  Stearns  Co  vs  Mary  Grace 
Dwyer,  Leo  L  Nichols,  First  Doe, 
Second    Doe,    Third    Doe $50 

ilay  4,  1915— N  SIXTH  75  W  Grove 
W  75xE  100,  Okd.  Hogan  Lumber 
Co  vs  K  Rubenste'.n  and  Louis 
Rothenberg     $237.90 

May  4,  1915— SE  FORTY-FIRST  & 
Broadway  E  lOOxS  150,  Okd.  W  P 
Puller  &  Co  v.s  Mary  Grace  Dwyer 
and    J   E   Lanches $55.90 

May  5,  1915 — LOT  33  BLK  531  4th  Ave 
Terrace,  Okd.  C  P  Lodge  and  A 
^likkelsen  vs  Ceclia  Simpson  and 
Torrence    S    Petersen $190 

May  6,  1915— E  45  LOTS  16  AND  17 
Blk  "B"  Map  Leviston  Tract,  Bkly. 
John  Heikkila  vs  Gustaf  Johan- 
son     $369.40 

May  6,  191ia— NE  THIRTEENTH  AV 
112^  SW  E-17th  NW  lOOxSW  37%, 
Okd.  Melrose  Lumber  &  Supply  Co 
vs  Ike  H  Harold  and  R  E  Moore.. 
$322.69 

May  5,  1915— LOT  36  BLK  4  Map  Mel- 
rose Heights  Tract,  Okd.  Olof 
Tillman  vs  H  P  Tillmar,  T  S  Peter- 
son  and   John   Doe   Smiley $50 

May  7,  1915— E  EMERSON  65  fm  SW 
line  E-37th  SW  35  SB  100  N  49-51 
NW  65,  Okd.  Q  L  Tyler  (Bay  City 
Roofing  Co)  vs  G  H  Lewis  and  L  H 
Montgomery     $20 


Apr.  30,  191.5 — LOT  "Y"  Map  Eucaly- 
ptus Hill,  Claremont,  Bkly.  Hodge 
&  Collins  Lumber  Co,  $742.06;  Sun- 
set Lumber  Co,  $669.45;  E  K  Wood 
Lumber  Co,  $422.09;  Union  Floor 
Co,  $135;  John  P  Maxwell,  $78.81; 
Olaf  Tillman,  $253;  Carl  Johnson, 
$161  to  W  E  and  Elizabeth  Dodge 
and     T    S     Peterson 

Apr.  26,  1915— S  RICH  601.44  W 
Cherry  W  40xS  90,  Okd.  Estella  D 
Waldbuesser  to  Ilda  L  Thelen 
et  al    $161.56 

Apr.  30,  1915 —  (1)  NW  BARTLETT 
&  NE  Deering  NE  40xNW  125;  (2) 
NW  BARTLETT  40  NE  Deering 
NE  40xNW  125;  (3)  NW  BART- 
LETT 80  NE  Deering  NE  40xNW 
125;  (4)  NW  BARTLETT  120  NE 
Deering  NE  40xNW  125;  (5)  NW 
BARTLETT  160  NE  Deering  NE  40x 
NW  125;  (6)  NW  BARTLETT  200 
NE  T)eering  NE  40xNW  125;  (7) 
NW  BARTLETT  240  NE  Deering 
NE  40xNW  125;  (8)  NW  BART- 
LETT 280  NE  Deering  NE  40xNW 
125,  Okd.  A  Lazzareschi,  $650. 
S  20  LOT  136  and  N  20  Lot  135, 
Map  Fruitvale  Add'n  Tract,  Okd. 
John  P  Maxwell,  $58.62. 
S  30  LOT  135  and  N  10  Lot  134,  Map 
Fruitvale  Add'n  Tract,  Okd.  John 
P  Maxv\ell,  $63.42. 
S  40  LOT  134,  Map  Fruitvale  Add'n 
Tract,  Okd.  John  P  Maxwell,  $64.87. 
E  10  LOT  135  and  W  30  Lot  136, 
Map  Fruitvale  Add'n  Tract,  Okd. 
Pacific  Mfg  Co.,  $113.75. 
E  40  LOT  134,  Map  Fruitvale  Ad- 
dition Tct,  Okd.  Pacific  Mfg  Co, 
$121.20. 

W  40  LOT  135,  Map  Fruitvale  Add'n 
Treat,  Okd.  Pacific  Mfg  Co.,  $123.80. 
E  20  LOT  135  and  W  20  Lot  136, 
Map  Fruitvale  Add'n  Tract,  Okd. 
Panama  Mill  &  Lumber  So,  $419.90. 
E  10  LOT  1C4  and  W  30  Lot  135, 
Map  >ruitvale  Add'n  Tract,  Okd. 
Panama  Mill  &  Lumber  Co,  $466.38. 
W  40  LOT  134,  Map  Fruitvale  Add'n 
Tract,  Okd.  Panama  Mill  &  Lum- 
ber Co.,    $445.96. 

E  20  LOT  132  and  W  20  Lot  133, 
Map  Fruitvale  Add'n  Tract,  Okd. 
Strable  Mfg  Co.,  $46.16. 
E  10  LOT  130  and  W  30  Lot  131, 
Map  Fruitvale  Add'n  Tract,  Okd. 
Strable  Mfg  Co.,  $37.75  to  Oakland 
Homes    Corporation 

May  3,  1915 — SE  SANTA  CLARA  AV 
and  Broadway  S  41.6xB  50.2,  Ala. 
Joseph  A  McGowan  to  A  J  F'ranck 
and    Carl   Overaa    $372 


SAN  JOSE  AND  THE  SANTA  CLARA 
TALLEfY 


BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Watsonville,  Santa  Cruz 
Co.,  C'al.  Engineers,  Leonard  &  Day, 
Rialto  Bldg.,  S.  P.  Owners,  City  of 
Watsonville.  At  the  last  meeting  of 
the  Board  of  Aldermen  bids  were  or- 
dered advertised  for  the  construction 
of  the  Pajaro  River  bridge.  Bids  close 
May  24th  at  2  p.  m.  According  to  the 
approved  plans  of  Engineers  Leonard 
&  Day,  the  bridge  wil  have  seven  60- 
foot  spans  instead  of  five  84-foot  spans 
as   at   first  planned. 

STREET  PAVING  —  Cost  not  stat- 
ed.     San    Mateo,    San    Mateo    Co.,    Cal. 


Engineer,  City  Engineer,  San  Mateo. 
Owner.s,  City  of  .'-'an  Mateo.  The  City 
Trustees  have  adopted  plan.s  and  speci- 
fications for  the  paving  of  all  unim- 
proved streets  in  the  di.strict  bounded 
by  5th  street  and  El  Camino  Real, 
Peninsular  and  D  streets.  Approxi- 
mately 38  blocks  are  included  in  the 
propo-'seil  work. 

CEMENT— Cost  not  stated.  San  Jose, 
Santa  Clara  Co.,  Cal.  Engineer,  Coun- 
ty Surveyor,  San  Jose.  Owners,  Santa 
Clara  County.  Bids  are  now  being 
taken  by  the  Board  of  Supervisors  for 
furnishing  the  County  of  Santa  Clara 
with  50,000  barrels  of  Portland  cement 
to  be  delivered  during  the  next  two 
years.  Bids  will  be  opened  on  June 
7th.  The  cement  is  to  be  delivered  at 
various  towns  throughout  the  county. 
Pull  particulars  can  be  secured  by  ad- 
dressing the  County  Clerk  at  San  Jose. 

SEWER  WORK — Cost  not  stated. 
Santa  Cruz,  Santa  Cruz  Co.,  Cal.  En- 
gineer, City  Engineer,  Santa  Cruz. 
Owners,  City  of  Santa  Cruz.  Plans  and 
specifications  for  the  construction  of  a 
sewer  in  King  street  from  Bay  to 
Olive  streets,  prepared  by  the  City  En- 
gineer have  been  adopted  by  the  City 
Council,  and  bids  on  the  work  will  soon 
be   called    for. 

STREET  PAVING— $25,000.  Hollis- 
ter.  San  Benito  Co.,  Cal.  Engineer, 
City  Engineer,  Hollister.  Owners,  City 
of  Hollister.  Bids  for  the  paving  of 
Monterey  and  South  streets  are  now 
being  taken  by  the  Town  Trustees. 
Bids  close  May  17.  The  work  will  cost 
$25,000. 

Contracts  Awarded. 

HIGHWAY  CONSTRUCTON  —  $12,- 
2I86.'52.  Salinas,  Monterey  Co.,  Cal.  En- 
gineer, County  Surveyor,  Salinas.  Own- 
ers, Monterey  County.  Contractors, 
Granite  Rock  Co.,  Salinas.  Contract 
price,    $12,268.5.2. 

HIGHWAY  WORK— Cost  as  follows. 
Redwood  City,  San  Mateo  Co.,  Cal.  En- 
gineer, County  Surveyor,  Redwood 
City.  Owners,  San  Mateo  County.  Con- 
tractors, Blanchard-Brown  Co.,  S.  P., 
8.932  miles.  $31,3-67.08.  James  Willison, 
Redwood  City,  6.005  miles,  $25,665.82, 
and  Wrightson,  Anderson  &  Yost,  Red- 
wood City,   $28,1.558.55. 

BANK — 1  story  and  base,  reinforced 
concrete,  $20,000.  Daly  City,  San  Mateo 
Co.,  Cal.  Architect,  Edward  T.  Poulkes, 
Crocker  Bldg.,  S.  P.  Owners,  Daly  City 
Bank.  The  building  has  been  designed 
in  the  classic  style  and  will  be  of  fire- 
proof construction.  Interior  finish  will 
be  of  pine  and  hardwood  with  some 
ornamental  plaster.  Special  bank  fix- 
tures and  coin  vaults  will  be  installer'^. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 


BUILDING  CONTRACTS 


SANTA  CLARA  COUNTY. 


HOUSE 

C.  M.  WOOSTER  SBDVN  NO.  2  of  Clark 
ranch  containing  1.15  acres,  Mayfield 
Township.  All  work  for  one-story 
house. 

wner C.   L.   and   H.   A.   Goetz,   Palo 

Alto,   Cal. 

Architect  .  .  .C.  E.  Branson. 

Contractor .  .Geo.    B.   Moore,   Mayfield. 


GO 

Juse.     All  work  lui    frame  cottage. 

Owner F.  M.  Budlong,  San  Jose. 

Architect  .  .  .None. 

Contractor.  .G.    W.   Garvin. 

Filed  Apr.  22,  '15.     Dated  Apr.  21,  '15. 

Frame    up    |460 

Plastered    one    coat 450 

When  completed    450 

Usual   35   days 450 

TOTAL.  COST,  $1800 
Bond,  limit,  forfeit,  none.  Plans  and 
.•^pooifioatlons    filed. 

♦ 

BUILDING  COSIRACTS. 

SAN    -MATEO   COUNTY. 


BUlLDLNi;    AND    ENGINEERING    NEWS 

Pepper  Aves,  Burlin&anie.  Crane 
Co  to  D  T  Murphy  and  D  Brooks.. 
$200.39 


FRAME    MARKET    BUILDING 
SE    COR.    .MISSION    AND    TEMPLETON 
Ave.,    Daly    City.      All    work    for    one- 
story    frame    market    buildine^. 

Owner M.   J.   Winter,    Daly   City. 

Architect  ..  .Frank      S.      Holland,       100 

Haight,  San   Francisco. 
Contractor.  .Mager     Bros..     110     Jessie, 

San   Francisco. 
Filed  Apr.  28,  '15.     Dated  Apr.  26,  '15. 

When    graded     $520 

Plastered      1600 

Completed     1600 

Usual    35   days 1250 

TOTAL  COST,  $4970 
Bond,  $2500.  Sureties,  D.  B.  Macdonald 
and  S.  Mager.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

ALTERATIONS 

■M.W'LEW,"  Atherton.  All  work  for 
alterations  and  additions  to  resi- 
dence. 

Owner Carl    Raiss,    429    California, 

San   Francisco. 

Architect  .  .  .C.    A.    Haber,   S.   F. 

Contractor .  .Hother   Glahn,    S.   F. 

Filed  Apr.  26,  '15.     Dated  Apr.  24,  '15. 

Frame   and    roof   completed $1460 

Pla.stering    completed     1460 

When    completed     1460 

Usual    35    days 1460 

TOTAL  COST,   $5840 

Bond,    $2920.      Sureties,   J.    W.    Schonten 

and    J.    H.    .McCallum.      Limit,    55    days. 

Forfeit,   $10   per  day.     Plans  and  speci- 
fications filed. 


HARDWOOD  FLOORS 

"CAROLANDS."  Hillsboro.  All  work 
for  hardwood  floors  for  residence  in 
course  of  construction. 

Owner Mrs.       Harriett         Pullman 

Carolan,    Hillsboro,    Cal. 
Architect  ..  .Willis    Polk   &   Co.,   Hobart 

Bldg.,    San    Francisco. 
Contractor.  .Inlaid    Floor   Co.,    18th    and 

Harrison,    San    Francisco. 

Filed  Apr.  28,  '15.     Dated  Mar.  27,  '15. 

Work  done  and   material   furnished 

each     month     75% 

Usual    35    days 25% 

TOTAL  COST,  $3700 
Bond,  $1&50.  Surety,  Pacific  Coast 
f:asualty  Co.  Limit,  June  1,  1915.  For- 
feit, $10  per  day.  Plan.s  and  specifi- 
cations  filed. 


It  K  I. K  ASK      OK       liIB!VS. 


SAX    M  ATKO   C'Ol'NTY. 


KKCOUDKI)  AMOUNT 

Apr.  30.1!>15— LOT  31  BLK  6.  Crock- 
er Tract  ^'^ub  No.  1,  Oaly  City.  A 
L  !>t()rkton  Lumber  Co  to  John  F 
Houlbard $110.77 

Apr.  30,  1915— LOT  31  BLK  6.  Crock- 
er Tract,  Daly  City.  S  C  Lervin 
to    F    John    Boulbard $39.45 

Apr.    28,    191i5— NW    BELLEVUE   AND 


LIENS  FILED. 


S.\N   MATEO   COUNTY. 

RECORDED                                         AMuUNT 
Apr.    30,     1915 — LOT    230    San    Mateo 
Park,    San     Mateo.       Shaw-Batcher 
Co  vs  R  H  Fulton,  Charles  A  Jones 
and    Baldwin    &    Howell $235.45 


COMPLETION    NOTICES 

SAN   MATEO   COUNTY. 

RECORDED  ACCEPTED 

Apr.  23,  1915 — PARK  AVE  &  GAR- 
deri,  Daly  City.  Adolf  Tantz  to 
Johnson  &  Rosengren.  . Apr.  15,  1915 
.\pr.  30,  1915 — LOT  12  BLK  18,  Crock- 
er Estate  Tract,  Daly  City.  Louis 
Abraham  to  L  L  Allen  and  C 
Knight April     29,     1915 


MARIN,  CONTRA     COSTA   AND 
SONOMA   COUNTIES 


li.ESIl>DNCE  —  1  story  and  base, 
frame,  $i2,500.  Richhfiond,  Contra  Costa 
Co.,  Cal.  Architect,  James  T.  Narbett, 
Berry  Bldg.,  Richmond.  Owner,  W.  H. 
Eckcrt.  The  dwelling  has  been  de- 
.«igned  for  a  six-room  house  with  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  throughout.  Some 
haidwood  floors  will  be  used.  There 
will  be  a  large  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  a  contract  will 
be   awarded   shortly. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Martinez,  Contra  Costa 
Co.,  Cal.  Engineer,  City  Engineer, 
-Martinez.  Owners,  City  of  Martinez. 
The  City  Trustees  have  instructed  the 
City  Engineer  to  prepare  plans  and 
specifications  for  the  construction  of 
a  concrete  arch  bridge  to  span  the 
creek  at  Ferry  Point.  The  City  Engi- 
neer will  present  the  plans  at  the  next 
meeting  of  the  Trustees,  which  will  be 
held    in    two   weeks. 

.^EWER  WORK — Cost  not  stated. 
Petaluma,  Sonoma  Co.,  Cal.  Engineer, 
City  Engineer,  Petaluma.  Owners, 
City  of  Petaluma.  The  City  Engineer 
has  been  instructed  to  construct  a  6- 
inch  iron  pipe  sewer  along  the  center 
line  of  Laurel  avenue  from  B  to  D 
streets. 

BANK — 1  story  and  base,  brick  and 
stone.  Cost  not  stated.  Martinez, 
Contra  Costa  Co.,  Cal.  Architect,  A.  A. 
Cantin.  Foxcroft  Bldg.,  S.  F.  Owners. 
Bank  of  Martinez.  Plans  have  been 
completed  for  a  one-story  bank  struc- 
ture which  will  be  erected  on  Ferry 
street,  adjoining  the  present  quarters 
of  the  bank.  The  design  is  in  the  Clas- 
sic style.  The  exterior  will  be  faced 
with  pressed  brick  and  cut  stone.  The 
entire  building  will  be  occupied  by  the 
bank.  Interior  finish  will  be  of  pine 
and  hardwood,  with  ornamental  plaster 
and  tile  floors.  There  will  be  a  central 
tral  heating  system,  probably  steam 
heat,  with  a  complete  oil  burning 
equipment.  Special  bank  fixtures  and 
vaults  are  specified.  Plans  are  com- 
plete and  figures  are  now  being  taken. 


Wcdn'^iday,      May        12,       19J5. 

STORES — 1  story  and  base,  brick, 
$">,oi^0.  Richmond,  Contra  Costa  Co., 
Cal.  .Architect,  James  T.  Narbett,  Berry 
Hldg.,  Richmond.  Owner,  Frederick  C. 
Sehram.  The  building  will  cover  an 
■irea  of  30  by  80  feet,  and  has  been  de- 
signed to  contain  one  store.  Interior 
finish  will  be  of  pine  throughout.  Pat- 
ent store  fronts  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
enamel  brick.  Plans  are  complete  and 
figures   are   now   being   taken. 

HIGHWAY  GRADING  —  $2,050.  San 
Rafael,  ilarin  Co.,  Cal.  Engineer,  Coun- 
ty Surveyor,  San  Rafael.  Owners,  Ma- 
rin County.  The  Marin  Rock  Co.  sub- 
mitted a  bid  of  $2,050  for  grading  the 
beach  from  A\'illow  Camp  to  the  San 
Uafael-Bolinas  road  at  Wilkin's  Place. 
The    bid    was    taken    under    advisement. 

STREET  PAVING — Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond.  Own- 
ers, City  of  Richmond.  Bids  will  be 
received  by  the  City  Council  until  May 
ITth  at  8  p.  m.  for  considerable  mac- 
adam, Richmond  standard  type.  The 
work  includes  pavement  on  Mary 
street,  Cutting  boulevard  and  other 
streets  in  the  Pullman  Tract.  Side- 
walks, gutters  and  curbs  are  included. 
Plans  a-nd  specifications  can  be  secured 
from    the   City   Clerk. 

PILE  DRmNG — 25»^c  per  foot.  Be- 
nicia,  Solano  Co.,  Cal.  Engineer,  Coun- 
ty Surveyor,  Fairfield.  Owners,  So- 
lano and  Sacramento  Counties.  Con- 
tractors, M.  L.  Isham  &  Co.  Contract 
price,   25 %c  per  foot. 

BRIDGE — Reinforced  concrete,  $3,- 
3it0.  Vacaville,  Solano  Co.,  Cal.  Engi- 
neer, County  Surveyor,  Fairfield.  Own- 
ers, Solano  County.  Contractors,  Gil- 
dersleeve  Contracting  Co.  Contract 
price,   $3,300. 

Contracts   -\ warded. 

STREET  PAVING— $14,665.  Petalu- 
ma, Sonoma  Co.,  Cal.  Engineer,  City 
Engineer,  Petaluma.  Owners,  City  of 
Petaluma.  Contractors,       Eaton       & 

Smith,  S.  F.     Contract  price,   $14,665. 

.STREET  P.WNG — ^6.221.87  and  $1,- 
2SS.1'6.  Napa,  Napa  Co.,  Cal.  Engi- 
neer, City  Engineer,  Napa.  Owners, 
City  of  Napa.  Contractor,  George  Er- 
rington,  Napa,  $6,221.87,  and  F.  A. 
Purge,   Napa,    $1,288.16. 

SCHOOL — ]  story  and  base,  frame, 
$13,814.  Sebastopol,  Sonoma  Co.,  Cal. 
-Architects,  Thomas  M.  Edwards  and 
I'>nest  L.  Norberg,  Bank  Bldg.,  Burlin- 
game.  Owners,  Sebastopol  School  Dis- 
trict. Contractor,  M.  E.  Parfitt,  Sebas- 
topol.     Contract    price.    $13,814. 

STREET  PAVING  —  Oil  macadam. 
Cost  not  stated.  Concord,  Contra  Costa 
Co.,  Cal.  Engineer,  City  Engineer,  Con- 
cord. Owners.  City  of  Concord.  Con- 
tractors, -Municipal  Improvement  Co., 
Concord.  Contract  includes  22  blocks, 
but   no  contract   price   is  stated. 

STREET  PAVING,  ETC.— Cost  not 
stated.  Heald.^burg,  Sonoma  Co..  Cal. 
Engineer,  City  Engineer,  Healdsburg. 
Owners,  City  of  Healdsburg.  Con- 
tractors, City  Street  Improvement  Co.. 
S.  F.  Contract  price.  1  Sc  per  square 
foot  for  pavement,  including  grading: 
tiTic  per  square  foot  for  curbing:  17c 
per  squaie  foot  for  gutters,  and  "$3  per 
liiual    foot    for   cast    iron   pipe   culverts. 


BUILDINfl   CONTRACTS 


MARIN    COUNTY. 

.MARTIN  TRACT.  San  Rafael.     Carpen- 
ter,   chimney,    plumbing,    plastering, 


Wedntsday,      May       1-'.      ISl'S. 

Filed  Apr.  14,  '15.     Dated  Apr.   14,  '15. 

Frame    up     $7C9.50 

1st   coat    plaster   on 800.00 

When   completed    800.00 

Usual    35    days 800.00 

TOTAL.  COST,  $3169.50 

Bond,    none.      Limit,    90    days.      Forfeit, 

$1"    per    day.      Plans    and    speciflcations 

filed. 


BUILDING    AND    ENGINEERING    NEWg 
COMPLETION   NOTICES 


FRAME  COTTAGE 

LOTS   71    AND    72   Vendome    Add'n,    San 
etc.,   for   one-story   residence. 

Owner Frank      W.      .Joesten,      San 

Rafael. 

Architect  .  .  .Thos.  O'Connor,  San  Rafael 

Contractor.  .J.  E^  Warner,  Fairfax,  Cal. 

Filed  Apr.  2i9,  '15.     Dated  Apr.  27,  '1'5. 

Frame    up    $375 

When    plastered    37i5 

W'hen    completed    37'5 

Usual    35   days 37'5 

TOTAL    COST,     $1500 

Bond,   $375.     Sureties,   Geo.   Gordon  and 

R.  J.   Browne.     Limit,  75  working  days. 

Forfeit,  none.     Plans  and  speciflcations 

filed. 

. — 4 

BUILDING   CONTRACTS 

CONTRA    COSTA    COUNTY. 


FRAME    DWELLING 

LOT  3  BLK  "G,"  Homestead  Tract, 
Martinez.  Foundation  work,  cement, 
brick,  plumbing-,  plastering-,  painting, 
electric  wiring,  carpentry  and  hard- 
ware for  one  and  one-half-story 
frame  dwelling. 

Owner J.    Rio   Baker  and   Alice   E. 

Baker,      Melius    near      Las 
Juntas,  Martinez. 
Architect  ..  .James     I.    Narbett,      Berry 

Bldg.,   Richmond. 
Contractor.  .C.     Randolph    Hook,    Wal- 
nut  Creek,    Cal. 
Filed  May   1,  'li5.     Dated  Apr.   30,  '15. 

Frame    up    $805.75 

Exterior    plastering    completed 

and   interior   brown  coated....    805.75 

Building    accepted 805.75 

Usual    35    days 805. T5 

TOTAL  COST,  $3223.00 
Bond,  $1700.  Sureties,  Jomes  S.  Hook 
and  Louise  Hook.  Limit,  80  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


ADDITION 

FAIRMONT  SCHOOL  SITE  Cor.  Kear- 
ny and  Eureka  streets,  Rust,  Rich- 
mond School  District.  Excavating, 
concrete,  stone,  brick,  roofing,  elec- 
tric, plumbing,  painting,  black- 
boards, lathing,  plastering,  metal 
work  and  dampprooflng  for  four- 
room   addition   to   Fairmont   chool. 

Owner Richmond    School    District, 

Richmond. 

Architect  .  .  .None. 

Contractor.  .W^    H.    Ecker,    1306    Bissell 
Ave.,   Richmond. 

Filed  Apr.  30,  '15.     Dated  Apr.  2i9,  '15. 
On    or    about      4th    Saturday      of 

each     month     75% 

Usual    35    days 25% 

TOTAL  COST,  $8425.25 

Bond,    $4212.70.      Surety,      Southwestern 

Surety    Insurance    Co.      Limit,    90   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


AIARIN    COUNTY. 


RECORDED  ACCEPTED 

May    3,    1915— BELVEDERE.        F      F 

Chamberlain    to    T    E    Mohler 

April    24,    1915 

RECORDED  ACCEPTED 

Apr.    30,    195 — SAN   RAFAEL.      Arnold 

F  Willat   to   whom   it   may   concern 

April     24,     1915 

LIENS   FILED 


MARIN    COUNTY. 


RECORDED  AMOUNT 

Apr.  29,  1915.  .MILL  VALLEY.  Con- 
tractors &  Bldg  Supply  Co  vs  W  W 

Seeley     $283.75 

May  5,  ■191'.5^L.AGUNITAS.  Ei  D  Swift 
(Swift  &  Co)  vs  Lagunitas  De- 
velopment Co,  W'  F  White  and  M 
B    White    $350.10 


COMPLETION   NOTICES 


CONTRA    COSTA   COUNTY. 


RECORDED  ACCEPTED 

Apr.  28,  1915— WHARF  AT  AVON. 
Associated  Oil  Co  to  Healy  Tibbitts 

Constr    Co Mar.    10,    1915 

May  3,  1915 — 3.05  ACRES  in  Rancho 
Las  Juntas  in  Martinez.  Shell  Co. 
of  California  to  Healy  Tibbitts 
Constr  Co April   29,   1915 


LIENS   FILED 


CONTRA     COSTA     COUNTY. 


RECORDED                                        AMOUNT 
Apr.   17,   1915— ALL  LOT  6   BLK   11  of 
Town  of  Richmond.     A  M  Coleman 
vs   E   A   Dopkin $88.10 


RELEASE  OF  LIENS 


CONTRA    COSTA    COUNTY. 


RECORDED  AMOUNT 

Apr.  29,  19115 — LOT  NO.  1  BLK  5.5  as 
in  Amended  Map,  City  of  Richmond 
L  N  Cobbledick  Glass  Co,  $376.90; 
Bruce  Lumber  &  Mill  Co,  $749.92  to 
M  J  and  J  W  Kelly  and  G  A  Wil- 
kinson  

Apr.  29,  1915 — LOT  NO.  1  BLK  5'5  as 
in  Amended  Map  of  Richmond, 
R  L  Fernald,  $82;  Zeh  Knott,  $58; 
H  L  Penny,  $544. 4i0;  C  H  Bates,  $135 
C  H  Brown,  $2i73  to  M  J  Kelly  and 
J    W    Kelly . 

May  1,  1915 — LOTS  1,  2,  3  and  12  in 
Blk  31,  Town  of  Antioch.  Hutchin- 
son Co  to  S  H  McKellips $i585.41 

May  3,  1915— LOT  NO.  11  BLK  "C"  in 
Plat  Addition  to  Town  of  Black 
Diamond  (now  Pittsburg).  Maria 
and  Pasquale  Scotta  to  Lorenzo 
Guercio  and  Carlo  Chiappa.  ..  .$130.60 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA 


REiSIDBNaE  —  2  story  and  base, 
frame,  $10,00'0.  Merced,  Merced  Co., 
Cal.  Architect,  Ralph  P.  Morrell,  Odd 
Fellow's  Bldg.,  Stockton.  Owner,  Mrs. 
Lydia  Grims,  Merced.  The  dwelling 
has  been  designed  for  a  large  ten- 
room  house  with  several  baths,  sleep- 
ing porch  and  conservatory.  A  separ- 
ate garage  will  be  erected  in  the  rear 
of  the  property.  Interior  of  the  house 
win  be  finished  In  pine  and  hardwood. 


red  guni  ;iiid  white  enamel.  Hardwood 
lloors  will  be  u.sod  in  the  living  room, 
dining  room,  library  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  place.s.  Mantels  will  be  of 
tile  or  biick.  A  hot  water  circulating 
.sy.stern  will  be  installed.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of 
the  hou:ie  and  garase  will  be  covered 
with  cement  pla.ster  on  metal  lath. 
Plans  are  now  being  pi-epared.  Fur- 
ther mention  will  be  made  of  the  work 
when    figures   are   called    for. 

CONCRETE  FLUME— Cost  not  stat- 
ed. Modesto,  Stanislaus  Co.,  Cal.  En- 
gineer Herrmann,  Monadnock  Bldg.,  S. 
F.  Owners,  Modesto  Irrigation  Dis- 
trict. At  the  last  meeting  of  the  Board 
of  Directors  of  the  Modesto  Irrigation 
District  Engineer  Herrmann  was  di- 
rected to  prepare  plans  and  specifica- 
tions for  concrete  work  on  the  Dry 
Creek   Hume. 

SCHOOL — 1  story  and  base,  frame, 
$8,000.  Bakersfleld,  Kern  Co.,  Cal..  Ar- 
chitect. Thomas  B.  Wiseman,  Produc- 
ers' National  Bank  Bldg.,  Bakersfleld. 
Owners,  Panama  School  District.  The 
building-  has  been  designed  for  a  rural 
school  and  will  contain  three  class 
rooms,  teachers'  rooms  and  library.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Some  maple  floors  will  be  used. 
Exterior  of  the  building  will  be  cov- 
eied  with  rustic  and  cement  plaster. 
Plans   art    now    being   prepared. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Hanford,  Kings  Co.,  Cal. 
F^ngineer,  County  Engineer  B.  Duffield, 
Hanford.  Owners,  Kings  County.  The 
Board  of  Supervisors  has  approved 
plans  and  speciflcations  prepared  by 
Trewhitt  &  Shields,  Rowell  Bldg., 
Fresno,  for  the  new  Gross  Creek 
bridge,  and  also  retained  the  plans 
prepared  by  County  Surveyor  B.  Duf- 
field. Bids  on  this  work  are  now  be- 
ing taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  F.  B.  Billings, 
Fresno.  The  dwelling  will  be  erected 
in  the  Alta  Vista  Tract,  and  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood  ve- 
neer with  white  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
an  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done   by  Day  Labor. 

RESIDEINCE  —  1  story  and  base, 
frame.  Cost  not  stated.  Fresno,  Fres- 
no Co.,  Cal.  Architects,  Bowen  &  Davis, 
McKenzie  Bldg.,  Fresno.  Owner,  Helen 
G.  Kleiser.  The  dwelling  will  be  erect- 
ed in  McKinley  Heights,  and  has  been 
designed  for  a  six-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  an^  elm  panels. 
'Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor. 
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lU-;;.    I  .    •^.   I'at.   OHlce 

Veneered  Panels  of 
unexcelled  quality- 
Sold  only  at 


Wybro  Panels  delight 
particular  bidders. 

t'ontrattois  aiul  HuiUlei.s  who  use 
WYBRO  PANELS  once  will  never  ac- 
cept any  other  substitute. 

Thev  are  delighted  with  the  WYBRO 
QUALITY — with  the  uniform  quality 
of  the  panels,  their  smooth  and  even 
rinish    and    unsurpassed    clearness. 

Wvbro  Panels  cost  no  higher  than 
inferior  makes,  but  they  have  thous- 
and.*  of   friends  and   boosters. 


Wtiite  Bpotlneps 


5th  and  Brannan  Streets 


San  Francisco 


RESIDEN'CE  —  1  .story  and  base, 
frame.  Cost  not  stated.  Turlock,  Stan- 
i.«laus  Co..  Cal.  Architect.  Henry  Sher- 
mund.  Mills  Bldg..  S.  F.  Owner,  How- 
ard Whipple.  Turlock.  The  dwelling 
has  been  designed  in  the  English  Co- 
lonial style,  and  will  cover  an  irregu- 
lar ground  area  of  40  by  S5  feet.  The 
house  will  .'-•et  .iO  feet  back  from  the 
street  and  the  grounds  will  be  hand- 
.-^omely  laid  out  in  formal  gardens  and 
tennis  courts.  Interior  of  the  dwelling 
has  been  arranged  for  seven  rooms, 
two  baths  and  sleeping  porches.  In- 
terior tinish  will  be  of  pine,  red  gum 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat,  open  fire 
places  and  a  hot  water  circulating 
.system.  Bath  rooms  will  be  finished 
in  tile.  .Mantels  will  be  of  tile  and 
brick.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being   taken. 

HIGHWAY  COXSTRUCTIOX — $6,500. 
Bakersfield,  Kern  Co..  Cal.  Engineer. 
County  Surveyor,  Bakersfield.  Owners, 
Kern  County.  Three  bids  were  re- 
ceived by  the  Supervisors  for  the  Bak- 
ersfield-Glennville  road.  This  is  a  sec- 
tion five  and  one-half  miles  in  length. 
The  bids  were  as  follows:  F.  H.  Jame- 
son. $6,252.15;  Castro  &  Blaisdell.  $6.- 
459;  Wm.  J.  Cahill,  $9,212.  The  con- 
tract includes  grading,  bridges  and 
culverts.  All  bids  have  been  referred 
to   the  County   Highway   Commission. 

Contracts   .Vwarded. 

IRRIGATION  FlI.L^—$  19,493.75.  Mo- 
desto.   Stanislaus    Co..      Cal.      EJngineer, 


Herrmann,  Monadnock  Bldg.,  S.  F. 
Owners,  Modesto  Irrigation  District. 
Contractors,  Peart  Bros.,  Oakdale.  Con- 
tract price,  $19,493.75. 

BUILDING   COMKACTS 

FRESNO   COUXTV. 


DWELLING 

IvOT    32    BLK    21       Alta    Vista 
Fresno.      Dwelling. 

Owner F.      B.    Billing,      1245 

Pablo.      Fresno,   by    W 
Ackerman,   Agent. 
.\iohitect  .  .  .None. 
Day's  work.  COST.   $2950 


Add'n, 


San 
H. 


DWELLING 

NO.   31.i   EFFIE  ST.,   Fresno.      Dwelling 
and    out    buildings. 

Owner Mrs.    Noble,   Premises. 

Architect  . .  .None. 

Contractor.  .Dan  Blosser.   217   Abby  St., 
Fresno. 

COST,  $2300 


DWELLING   AND  GARAGE 
LOTS    15    AND      16    BLK    2,      Fresmont 
Park,   Fresno.     Dwelling  and  garage. 


Owner. 


Architect  . 
Contractor 


.C.  A.  Kite,  2631   Merced  St.. 
Fresno. 
.None. 

.Varnell,  Garges  &  Holland 
COST.   $1S50 


DWELLING 

LOT    14    BLK    2    Duncan   Add'n,    Fre.<=no. 
Dwelling. 

Owner Mrs.    Fred   Conrad. 

.Architect  .  .  .None. 


E.  H.  Williams 


Chalmer  Munday 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
i  Law  and  Bankruptcy  Cases 

^Telephone  Sutter   4622 

615  Phelan  Building,        San  Franclic 


i( 


I'oiitractor  .  .  Vai  iK-ll,  Garge.-;  ,!C:  Hollaivl. 
COST.  $: 

LOTS   1   TO   4,   McKinley   Heights,   Fr, 
no.     All  work  for  dwelling. 

Owner Helen   G.    Kleiser. 

Architect  .  .  .None. 

Supt W.    F.    Bowen,    Rowell    Bldg., 

Fresno  and  H.  G.  Davis. 

Day's    work. 

Filed    May   3.   '15.      Dated   . 

Owner   to  pay   all   bills   for   labor 

each    week    

2nd    parties    to    receive    for    their 

services    $500 

TOTAL  COST.   $ 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,   none. 

DWELLING 

LOTS   6   AND    7    BLK      3.    Buena      Vista 
Tract,    Fresno.      Dwelling. 

Owner Paul  Borgar. 

Architect  . .  .None. 

Contractor.  .J.    B.    Hart,    910   R,   Fresno. 
COST.    $1150 


COMPLETIOX   NOTICES 


FRESNO    COUNTY, 


RECORDED  ACCEPTED 

May    5.    1915 — W    H    OF  SEC   4    20-16, 
Fresno.     Cal.  Oilfields,  Ltd.  ot  Lacy         I 
Mnfg    Co May    i,    1915     ' 


LIENS    FILED 

FRESNO   COUNTY. 


RECORDED                                       AMOUNT 
Apr.   2S,   1915— N    %   OF  SE    "4   OF  SE 
%    of    Sec    25-16-19,    Fresno.      J    H 
Jarnagin  vs  C  J  Magnuson $41    I 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  otC  any  part  of  line 
without   removing   the   wet   clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized:  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the   pulleys,   thereby   using  both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  is 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily:  nothing  complicated  to  get  out  of  order. 
Holds  the  clothes  free  from  the  line  so  the  lines  need 
not  be  covered  with  cloth-strips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
est wind  cannot  blow  the  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 

NO    SPRINGS    TO    PRESS    OR    SQUEEZE  THIS    OUTFIT 

to  get  the  clothes  in  or  out.     Just  slip  clothes  in  slot  Sanitary,     Stronghold 

and    pull    down.      WILL   hold    the   daintiest    fabrics    or 
tho  hravlc.>:t  blanket.    1340  MUalon    St.    Phone  Mkt.  400S. 


CONSISTS     OF    3    DOZEN 

Clothes      Pins.      3      Continuous 
crothes'Line   Pulleys  and   1   Pair  Line  Splicers. 
Price.  JlI.IO  per  •'ot. 


1 


Wednesday-      May       12,      ISl'S. 

April  30.  1915— PT.  LOT  32,  Block  B, 
Hloomington  Park  Tract,  Fresno. 
Hill  lAimber  Co.,  Inc.,  vs.  H.  A. 
Allen    and    C.    .1.    Craycroft $261 
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S.V(HAME>TO,    STOCKTON    AM) 
NOKTHERN   CALIFORNIA 


HUinGES  —  2,  reinforced  concrete, 
$(i.000  and  $7,0W.  Auburn,  Placer  Co., 
Cal.  Kngineer,  County  Surveyor,  Au- 
burn. Owners,  Pfacer  County.  The 
County  Supervisors  have  issued  a  call 
for  bids  for  the  construction  of  two 
concrete  bridges  over  Coon  Creek  on 
the  line  of  the  State  Highw^ay.  The 
approximate  ccst  is  estimated  at  $6,000 
and   $7,000. 

HIGHWAY  GRADING  —  Cost  not_ 
stated.  Stockton,  San  Joaquin  Co.,  Cal. 
Engineer,  County  Surveyor,  Stockton. 
Owners,  San  Joaquin  County.  The  San 
Joaquin  Supervisors  are  now  taking 
bids  for  the  grading  of  a  road  across 
five  miles  of  Victoria  Island.  Bids  on 
this  work  will  be  opened  on  June  8th. 
RESIDENCE  —  1  story  and  base, 
frame,  $4,000.  Lodi,  San  Joaquin  Co., 
Cal.  Architect,  Ralph  P.  Morrell,  Odd 
Fellows  Bldg.,  Stockton.  Owner,  D. 
Smith,  Lodi.  The  dwelling  has  been 
<lt.signed  for  a  seven-room  house  with 
two  baths  and  sleeping  porch.  Interior 
linish  will  be  of  pine  and  hardwood, 
with  some  white  enamel  in  the  bed 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  An  automatic 
water  heater  will  be  installed.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain-, 
scot  will  be  used  in  the  bath  room. 
Wall  beds  are  also  specified.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are    now    being   prepared. 

BRIDGE^ — Reinforced  concrete,  $15,- 
000.  Auburn,  Placer  Co.,  Cal.  Engi- 
neer, County  urveyor.  Auburn.  Own- 
ers, Placer  County.  Bids  were  opened 
at  the  last  meeting  of  the  Board  of 
Supervisors  for  the  construction  of  a 
bridge  over  the  Bear  River  on  the  line 
of  the  State  Highway.  Ten  bids  in  all 
were  submitted,  the  lowest  being  that 
of  Jenkins  &  Wells  of  Auburn  at  $13,- 
SO'O,  and  the  second  low  that  of  the 
Construction  and  Engineering  Co.,  iS. 
F.,  at  $15,700.  A  contract  will  be 
awarded  at  the  next  meeting  of  the 
Board   of  Supervisors. 

BRIDGE — Steel  and  reinforced  con- 
crete, $1120,000.  Old  and  Middle  Rivers, 
.'-'an  Joaquin  Co.,  Cal.  Engineer,  County 
Surveyor,  Stockton.  Owners,  -San  Joa- 
quin and  Solano  Counties.  Plans  have 
been  completed  and  have  received  the 
approval  of  the  joint  county  boards 
and  are  now  out  for  figures.  Bids  for 
the  work  will  be  opened  on  June  8th. 
Pans  and  specifications  can  be  secured 
from  the  County  Clerks.  Further  de- 
tails will  be  given   in  the  next  issue. 

STATE  HIGHWAY  WORK  AND 
BRIDGE — Cost  not  stated.  California. 
Engineer,  ^^tate  Highway  Commission, 
Forum  Bldg.,  Sacramento.  Owners, 
State  of  California.  Bids  will  be  open- 
ed on  May  24th  by  the  State  Highway 
Commission  for  the  following  work: 
Tehama  County,  12.7  miles,  graded; 
Tehama  County,  6.5  miles,  Portland  ce- 
ment; Kings  County.  8.9  miles,  Port- 
land cement  concrete;  Los  Angeles 
County,  4.2  miles,  Portland  cement 
concrete;  and  Yolo  County,  plate  gir- 
der bascule,  S<S0-foot  clear  span,  with 
reinfoKM-d    cojicrete    approaches.      Total 


length    14il    feet.      Plans   can   be   secured 
from    che    Commission. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  California.  Engineer, 
.State  Highway  Commission,  Forum 
Bldg.,  'Sacramento.  Owners,  State  of 
California.  Bids  will  be  opened  on 
June  1st  by  the  State  Highway  Com- 
mission for  the  following  highway 
qon.struction:  Humholdt  County,  6.9 
miles;  Colusa  County,  10.6  miles;  Mon- 
terey County,  4.7  miles,  and  Tulare 
C&unty,  3.9  miles.  All  work  will  be 
o/  Portland  cement  concrete.  An  of- 
ficial iMoposal  appears  in  another  col- 
umn of  this  issue. 

FI'RE    HOUS'ES— 2,      1  y2      story      and 
base,    frame.      Cost   not   stated.     Stock- 
ton,   San   Joaquin   Co.,    Cal.      Architects, 
Morrell   &  Thomas,   Odd  Fellows'   Bldg., 
Stockton.      Owners,    City    of      Stockton. 
The  City   Council  has  decided   upon   the 
type    of    temporary    fire    houses    to    be 
erected    on    the    outskirts    of    the    city. 
This   type   will  be   known   as   the   "Bun- 
galow,"  and   has  been  designed  to  con- 
tain   one    or    two    pieces    of    apparatus 
and    quarters    for    the      crew.      Cement 
fioor    will    be    used.      Exterior      of      the 
buildings    will    be    covered    with    rustic 
and  shiplap.     Plans  have  been  prepared 
and    figures    will    be   called    for   shortly. 
SCHOOL— 1    story      and    base,    frame 
and    r-jinforced    concrete    oi'   hollow    tile 
construction,   $.30,000.      Fairoaks,   Sacra- 
mento   Co.,    Cal.      Architect,    George    C. 
Sellon,     1005       K       street,       Sacramento. 
Owners,    San    Juan    Union    High    School 
District.       The    building    has    been    de- 
signed   in    the    Mission    style    and    will 
contain     eight     class     rooms,     assembly 
hall    and    library,    piincipal's    office   and 
teachers'    room.      Interior   finish   will   be 
of    pine    throughout.      Maple    floors   will 
be  used   in  the  class  rooms.     Plans  pro- 
vide   for    a    central       heating      system, 
pr.obably   stoam  heat   with   an  oil   burn- 
ing  equipment.      Modern   school   plumb- 
ing is  specified.     Exterior  of  the  build- 
ing  will    be   covered   with   cement   plas- 
ter on  metal   lath.     Plans  are  complete 
and  figures  are  row  being  taken.     Bids 
will   close    in   about   two   weeks.      Plans 
and   specifications   can   be   secured    from 
the    architect. 

R.ES1DE(NCE  —  1  story  and  base, 
frame,  $2,000.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  E.  G.  Tauner, 
2513  26th  street,  Sacramento.  The 
dwelling  has  been  designed  to  contain 
•Ave  rooms  and  bath  and  will  be  erected 
on  the  Gerber  Bros.'  Tract.  Interior 
will  be  finished  in  pine  and  redwood 
Some  oak  floors'  will  be  used.  There 
will  be  an  open  flre  place  in  the  living 
room.  Mantel  will  be  of  tile  or  brick. 
Exterior  of  the  house  will  be  covered 
with  rustic  or  cement  plaster  on  metal 
lath.  IMcins  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
vvork   by   Day   I^abor. 

SCHOOL — Cost  not  stated.  Chico, 
Kutte  Co.,  Cal.  Architect,  State  Ar- 
chitect George  B.  McDougall,  Sacra- 
mento. Owners,  State  of  California. 
New  figures  have  been  called  for  the 
construction  of  the  model  rural  school 
which  will  be  erected  at  the  Chico 
State  Normal  School.  The  building  will 
contain  but  one  room.  Exterior  will 
be  covered  with  rustic  or  cement  plas- 
ter on  metal  lath.  Plans  are  now  out 
for  figures' and  bid.s  will  be  opened  on 
May  18th.  Plans  and  specifications 
can   be  .secured   from  the  State  Depart- 


ment   of    Engineering    at    Sacramento. 

VSTO'RES  AND  OFFICES^!  story  and 
base.       Class     A     construction,       $50,000 
Sacramento,   Cal.      Architect,   E.   C.   Jen- 
nings,    1005       K       street,       Sacramento. 
Owner,     Daniel       W.    Carmichael.       The 
building    will    be   erected   at   the   south- 
cast   corner   of   Sth   and   J   streets,  hav- 
ing a  frontage  on  8th  street  of  40  feet 
and  on  J   street   of  90   feet.      There   will 
be     three    stores    on    the    ground     floor 
and    a    total    of    thirty-two    modern    of- 
fices  on    the   three    upper    floors.      Plans 
provide    for    a  -complete    steel       frame 
with     brick    walls,    faced    with    enamel 
brick,  tiimmcd  with  terra  cotta  and  cut 
stone.      There    will    be   steam   heat,    ele- 
vator  service,   modern   plumbing,   a  hot 
water    supply      and      special      fireproof 
vaults.     Metal  window  sash  and  frames 
are    specified.       Interior    of      the      first 
floor  will  be  finished  in  hardwood,  with 
ornamental    plaster.      Upper    floors    will 
be    finished    in      pine      and      hardwood. 
.Marble    wainscot    and    bases    are    speci- 
fied.      Hollow    tile    interior      partitions 
will    be    used.      Plans    provide    for    side- 
walk  doors,    lifts   and    lights. 

BRIDGE' — Reinforced  concrete.  Cost 
not  stated.  Ukiah,  Mendocino  Co.,  Cal. 
Engineer,  County  Surveyor,  Ukiah. 
Owners,  Mendocino  County.  Plans  and 
specifications  presented  by  the  County 
Surveyor  to  the  Supervisors  for  the 
construction  of  a  concrete  bridge  over 
Robinson  Creek  have  been  adopted  and 
bids   will   soon   be  called. 

flon  tracts    Awarded. 

SCHOOL — 2  story  and  base,  frame, 
$9,995.  Gridley,  Butte  Co.,  Cal.  Ar- 
chitect, none.  Owners,  City  of  Grid- 
ley.  Contractors,  Barton  &  Hite,  Sac- 
ramento.    Contract  price,   $9,995. 

STORES  AND  OFFICES — 4  story  and 
base.  Class  A  construction,  $50,000. 
Sacramento,  Cal.  Architect,  Hemmings, 
1005  K  street,  Sacramento.  Owner, 
David       Carmichael.  Contractor,       J. 

Harry  Wygant,  Saciamento.  Contract 
price,    $50,000. 


BUILI)i:VP    CONTRACTS 

SACRAMENTO    COUNTY. 


EXCAVATION,    ETC. 

E  Vz  LOT  3,  W,  X,  22nd  and  23rd  Sts., 
Sacramento.  Excavating  and  con- 
crete  work,   etc.,   for   building. 

Owner R.   M.   Smith. 

Architect  .  .  .None. 

Conti-actor.  .Herbert     E.     White. 

Filed   May   4,   '15.      Dated   Apr.    28,   '15. 

COST,   $4  736 


REPAIR     RESIDENCE 
NO.   1017   I  ST.,   on  W    Vz   of  Lot  6,  H,   I, 
10th    and   Uth   Sts.,   Sacramento.      Re- 
pair   residence. 

Owner Mrs.    F.    J.    Bidwell,    1019    I 

St.,    Sacramento. 
Arctiittct  .  .  .None. 

Contractor.  .F.    J.    Bidwell,     1019    I    St., 
Sacramento. 

COST,    $3506 


FRAME    RESIDENCE    FLATS 
NO.   1825  O  ST.,  on   W    Vz   of  S    Vz   Lot  5, 
N.    O.      18th    and    19th,      Sacramento. 
Two-story    frame    residence    flats. 

Owner Mrs.   A.   Ketchan,    1416    19th 

St.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .R.   M.   Smith,    2017    ISth    St., 
Saoraincr.to. 

COST,    $3400 
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RESIDENCE 

NO.  1012  McCULLOUCH  AVE.,  on  Lot 
1213  WriKht  &  Kiinbiough  Tract  25, 
Sacramento.        Five-iooni     residence. 

Owner If.    .\1.    I!uriu4de,    OlS      24th 

St..    Sacraniinto. 
Arcliitect  .  .  .None. 

Contractor.  .C.  J.   Hopkinson,   131S   25th 
St.,  Sacramento. 

COST,    $2100 

RESIDENCE 

N  SO  FEET  LOT  15  Tr^ch  Tract,  Sac- 
ramento.      Five-room     residence. 

.W.     P.     .Mankle,     35th     bet 

Cypress      and    Park      Ave., 

Sacramento. 

.None. 

.W.    I.    Davis.    3112    Walnut 

St.,    Sacramento. 

COST,  $1800 


BUILDING    AND   ENGINEERING    NEWS 

pair   fire  damage   in   tenement   hause. 

Owner 'M.    L.    Pinley. 

-Architect  .  .  .None. 

Contractor.  .J.    L.    Morten.    S21    21st    St., 
Sacramento. 

COST,    $300 


Owner. 


Arcliitect  . 
Contractor 


RE.-IPENCE 

ON  TIIIKTV-FOUKTH,  bet.  \V  and  X, 
N  1.")  feet  lA)ts  42  and  4;>,  Gerber  Bros 
Tract,  Sacramento.  One-story  five- 
room    rosioence. 

Owner E.     G.     Tauner,     2513     25th, 

Sacrai.Tcnto. 

Architect  .  .  .None. 

Day's  work.  COST,  $1500 


RI3.MODEL   STORE 

NO.  1016  FOURTH  ST.,  on  N  60  feet 
Lot  5,  J,  K,  3rd  and  1th  Sts.,  Sac- 
ramento.     Remodel    store. 

Owner Commercial         /Investment 

Company. 
Architect  . .  .None. 

Contractor.  .Siller    Bros.,    1614    13th    St., 
Sacramento. 

COST,    $1500 


REMODEL 

S    40    FEET    LOT    1,    K,    L,    6th    and    7th 
Sts.,    Sacramento.         Remodel       door 
front. 
Owner.. Chas.    P.    Nathan    Co.,    1011    6th 

St.,   Saoranicnto. 
Architect  . .  .None. 

Contractor.  .Siller    Bro.«.,    1C14    13th    St., 
Sacramento. 

COST,    $600 


FI NIS  H    B  ASE.M  E  XT 

NO.  2202  TENTH  on  N  '4  of  Lot  4,  V, 
W,  th  and  lOth,  acramento.  Finish 
basement  in  re.sidence. 

Owner Trainor   &   Desmond,    S13   J 

St.,  Sacramento 
.\rciutect  .  .  .None. 

Contractor.  .R.    .M.   Smitli,    2017    ISth   St., 
.-acramen'.i.  CO«T.    $100 


KE.MODEL    RESIDENCE 
NO.  20H  SIXTH,  on  Lot  1,  T,  U.  5th  and 
6th    Sts..    Sacramento.      .Move    and    re- 
model   residence. 

Owner Mr.s.    M.    Kerby,    628    T    St.. 

Sacramento. 
.\rchitect  .  .  .None. 

Contractor.  .Chas   Valine.    2  117    15th    St.. 
Sacramento. 

COST.    $950 


KE.MODEL   RESIDENCE 
X    V4    Lf>T    4.    X.    Y.    0th    and    loth    Sts.. 
Sacramento.       Remodel     re.sidence. 

Owner E.  Geisreiter.   2400    10th   St.. 

Sacramento. 
Aichitect  .  .  .Xone. 

Contractor.  ..lohn      M.    E.    .Morrill,      1009 
Vale.    St..    Sacramento. 

COST,    $r,o(i 


BUNGALOW 

LOT  542  of  Wright  &  Kimbrough  Sub- 
division No.  19,  Sacramento.  Plumb- 
ing for  four-room  bungalow  with 
sleeping    porch    and    basement. 

Owner H.    H.    Robinson,    1209    20th 

St..  Sacramento. 
-Architect  .  .  .None. 
Contractor.  .Waterman     Plumbing     Co.. 

902   Elm  St.,   Sacramento. 
Filed  Apr.  28,  '15.     Dated  Apr.  16,  '15. 

COST.    $222 


RESIDENCE 

IX)T  35  FIRST  AVE.  Fair  Oaks,  Sac- 
ramento. Two-story  S-room  resi- 
dence. 

Owner J.   O.  and   Eliz  M.   .Marshall. 

1006   H   St.,   Sacramento. 
Architect  . .  .None. 
Contractor.  .W.     T.     Feagan,     2202     3rd 

Ave.,   Sacramento. 
Filed    May    5,   '15.      Dated   May    5,   '15. 

COST.   $4030 


S  V*  of  LOT  1,  O-P.  22-23.  Sacramento. 
All  work  of  carpentry  etc.  on  build- 
ing. 

Ower Mrs.    Anne    M.    Jensen.    2204 

O.  Sacramento. 
Architect. . .  .None. 

Contractor.  .G.    Harvie.    2212    T.    Sacra- 
mento. 
Filed.  April   30.  '15.   Dated.   April   30.  '15. 
COST.    $494.60 


BriLi)lNG  CONTRACTS. 


SAN    JO.\0,UIN    COUNTY. 


FINISHING    BASEMENT 
AT   HIGH  SCHOOL  GROUNDS,   bded   by 
North.  California,  Vine  and  San  Joa- 
quin. Stockton.     All   work   for   finish- 
ing rough  basement  room. 

Owner Stockton         High         School 

Board    of    Education. 
Architect  ...Stone  &  Wright.  24  S-  Cal- 
ifornia   St..    Stockton. 
Contractor.    Chirhardt         &         Nystedt, 

Stockton. 
Filed    May    4.   '15.      Dated   Apr.   30.   '15. 

On   1st  of  every  month 75% 

Usual    35    days 25% 

TOTAL  COST.  $2313 
Bond.  $1200.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  60  days.  Forfeit, 
$5  per  day.  Plans  and  specifications 
tiled. 


NO.   310S   ORANGE    AVE.   on    Lots   2   and 
and  3   BIk  23,  Soilth  Sacrajnenlo.  Re- 


.\DDITION 

FRENCH    CA.MP.       All    work    for    two- 
room  addition  to  two-room  school. 

Owner French    Camp    School    Dis- 
trict.  French   Camp. 

Architect  ..  .Ralph    P.    Morrell,    12-15    I. 
O.    O.    F.    BIdg..    Stockton. 

Contractor ..  Pierce    J.    Morrell. 

Filed    May    6.    "15.      Dated    May    6.    '15. 

Rough    frame   up $1000.00 

Plastering     completed 900.00 

Interior    linish    completed....      621.50 

Building    accepted     840.50 

TOTAL  OO.ST.    $3362.00 

Bond.   $16S1.      Sureties.  J.   H.   Miller  and 

W.    H.    Po-ot.      Limit.    60    day.s.      Forfeit. 

none.     Plans  and  .specttication?  filed. 


Wednesday.      May       12.      lOl'o. 
COMPLETION    NOTICES 


S.\CK-\MENTO    COl"-\TV. 


RECORDED  ACCEPTED 

May   4.    1915— N   40  FEET  OF  E    Vs    of         | 
Lot  7  and  N  40  feet  of  W  35  feet  of 
\V    V^   Lot  6.  K.  L.   14th  and   15th  Sts 
Sacramento.  Minnie    E    Dean    to 

whom   it   may  concern ....  May   3.   1915 
>OTI<E    OF    >OX-LI.\BIl,ITY. 


.»J.4C'R.*MEXTO   COIXTY. 


May  3.  191'5— N  40  FEET  OF  E  %  o/ 
Lot  7  and  N  40  feet  of  W  35  feet  of 
W  1^  of  I»t  K.  L.  14th  &  13th  Sts.. 
Sacramento.  Minnie  E  Dean  as  to 
improvements    on    leased    property 


LIENS  FILED. 


S.VCH AMENTO    COIXTY. 


RECORDED  AMOUNT 

May  1.  1915— N  14  OF  SW  %  of  Sec 
12,  T  10.  R  4.  Sacramento.  Oak 
Park  Lumber  &  Milling  Co  vs  H 
F   Oarstens    $495.23 

Apr.  29.  1915— NW  %  OF  SEC.  34.  T  5 
R  6.  Sacramento.  F  G  Fawcett  to 
Whitaker    Estate    Co $172 

Apr.  28,  1915— LOT  41  Gower  &  Wiles 
Sbdvn  4,  Sacramento.  Shaw  Lum- 
ber  Co   vs    E    B   Latham $568.61 

♦ 

LOS      ANGELES     AND      SOUTHERN 
CALIFORNIA 

HOSPITAL  GROUP— 1  and  2  story, 
and  base,  frame  and  reinforced  con- 
crete, $110,000.  Norwalk,  Los  Angeles 
Co.,  Cal.  Architect.  State  Architect 
George  B.  McDougall.  Sacramento. 
Owners.  State  of  California.  Nineteen 
bids"  were  received  on  May  4th  for  the 
complete  construction  of  a  group  of 
buildings  for  the  Norwalk  State  Hos- 
pital. The  work  includes  a  workers* 
cottage  for  males,  a  kitchen  building 
and  a  power  house.  John  Mulder  of 
Los  Angeles  submitted  the  lowest  bid 
at  $107,319.  While  no  contract  has 
been  awarded,  it  is  understood  that  the 
low  man  will  be  awarded  the  work  in 
the  course  of  the  next  few  days.  A 
complete  list  of  the  figures  opened  will 
be  found  under  the  heading  of  Ix)s  An- 
geles and  Southern  California  in  this 
issue. 

HOSPITAL  WARD  BULDING  —  2 
.story  and  base.  reinforced  concrete. 
Cost  not  stated.  Ix)s  Angeles.  Cal.  Ar- 
chitect. George  Low.  Supervising  Ar- 
chitect. L.  A.  Owners.  Los  .Angeles 
Count.v.  The  building  will  be  erected 
on  the  grounds  of  the  County  Hospital 
and  will  cover  an  area  of  146  by  51 
feet.  Construction  will  be  fireproof. 
The  building  has  been  designed  to  con- 
tain eight  wards.  Interior  will  be  fin- 
ished in  pine  and  hardwood  with  some 
tile  and  white  enamel.  Hardwood 
lloors  will  be  used.  There  will  be 
steam  heat  and  modern  ;hospital 
plumbing.  Exterior  of  the  building 
will  be  laced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
.May  24th.  Plans  can  be  secured  from 
the   architect. 

IloSPIT.AI.. —  2  and  "  story  and  base, 
brick.  $25,000.  San  Pedro.  lx)s  Angeles, 
Co..  Cal.  Architect.  C.  F.  Durr.  San 
Pedro.  Owner.  P.  H.  Berg,  leased  to 
the  Sisters  of  Mercy.     The  building  wllT 
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cover  a  ground  area  of  40  by  80  feet, 
and  has  been  designed  to  contain  a 
number  of  private  rooms  besides  two 
wards.  Interior  will  be  finished  in 
pine  and  tile.  Hardwood  floors  will 
be  used.  There  will  be  special  oper- 
ating rooms.  Plans  provide  for  steam 
heat,  vajuum  cleaning  and  modern 
hospital  plumbing.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.,  Plans  are  now  being  prepared. 
The  ov/ner  has  not  decided  whether  to 
let  a  general  contract  or  to  do  the 
work  by  Day  Labor. 

HOSPITAL — 2  story  and  base,  hol- 
low tile  construction,  $30,000.  South 
Pasadena,  Los  Angeles  Co.,  Cal.  Archi- 
tect's name  not  given.  Owner,  Dr.  T. 
W.  Bishop.  The  building  will  be  de- 
signed for  a  private  sanitarium  and 
will  be  fireproof.  No  details  of  the 
construction  have  been  made  public. 
Further  mention  of  the  work  will  be 
made  when  the  architect's  name  is 
learned. 

OBSEKV'ATIOX  HOSPITAL— 1  story 
and  base,  frame.  Cost  not  stated.  Los 
Angel3s,  Cal.  Architect,  George  Low, 
Supervising  Architect,  L.  A.  Owners, 
Los  Angeles  County.  The  building  will 
be  erected  on  the  grounds  of  the  pres- 
ent County  Hospital  and  will  be  de- 
signed for  a  childrens'  observation 
hospital.  The  building  will  contain 
sixteen  rooms  and  two  baths.  Inte- 
rior will  be  finished  in  pine  and  white 
enamel.  There  will  be  steam  heat 
from  a  central  plant.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  May  24th.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Los  Angeles, 
Cal.  .■\i-chitect,  E.  C.  Taylor,  Haas 
Bldg.,  L.  A.  Owner's  name  withheld. 
The  dwelling  has  been  designed  for  a 
twelve-room,  house  with  baths  and 
sleeping  porches.  A  separate  garage 
will  be  elected  on  the  property.  Inte- 
rior will  be  finished  in  pine,  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  hot  water  circulating 
system,  vacuum  cleaning  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile  and  equipped  with  high  class 
plumbing  fixtures.  Exterior  of  both 
the  dwelling  and  garage  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  work 
will  be  started  under  the  Day  Labor 
system   on  or  before  .Tune   1st. 

CHURCH  AND  PARISH  HOUSE— 2 
story  and  base,  frame.  Cost  not  stat- 
ed. Highland  Park,  Los  Angeles  Co., 
("eil.  Architect,  Thomas  F.  Power,  Hig- 
gins  Bldg.,  L.  A.  Owners,  St.  Ignatius 
Parish,  I'^ather  Thomas  O'Reagan,  pas- 
tor. The  church  and  parish  house  have 
been  designed  in  the  .Mission  style. 
The  church  will  have  a  seating  capac- 
ity of  400  people.  Interior  finish  will 
be  of  pine  and  ornamental  plaster. 
Hardwood  floors  will  be  used  in  the 
parish  house.  Both  buildings  will  be 
heated  by  furnace  heat.  Exteriors 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

SCHOOL — 1  story  and  base,  brick, 
$?.0,000.  El  Centro,  Imperial  Co..  Cal. 
Architect.  Fred  T.  Harris,  Holt  Bldg., 
El  Centro.  Owners,  EI  Centro  High 
.School   District.     The  building  has  been 


designed  in  the  Mission  style,  and  will 
cover  a  considerable  ground  area. 
There  will  be  eight  class  rooms,  an 
auditorium  seating  500  people,  library 
and  principal's  offlce.  Interior  finish 
will  be  of  pine  with  maple  floors  in 
the  class  rooms  and  auditorium.  Mod- 
ern school  plumbing  and  heating  are 
specified.  A  vacuum  cleaning  system 
and  program  clocks  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

'SCHOOL — 1  story  and  base,  hollow 
tile  construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects,  Allison  & 
Allison,  Hibernian  Bldg.,  L.  A.  Own- 
ers, City  of  Los  Angeles.  The  building 
has  been  designed  for  a  four-room 
school  and  will  be  erected  in  the  Gal- 
litin  School  District.  Interior  finish 
will  be  of  pine  throughout.  Maple 
floors  will  be  used  in  the  class  rooms. 
There  will  be  a  central  heating  sys- 
tem, modern  school  plumbing  and  vac- 
uum cleaning.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  bids  will  be 
opened  on  -May  17th.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitects. 

SCHOOL— 2  story  and  base,  brick, 
$4.'), 000.  Los  Angeles,  Cal.  Architects, 
A.  W.  Reed  and  C.  E.  Garstang,  Black 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected  on 
Budloiig  avenue  near  59th  street,  cov- 
ering an  area  of  152  by  70  feet.  There 
will  be  ten  class  rooms  and  an  audito- 
rium. Stairways  will  be  of  reinforced 
concrete.  Maple  floors  will  be  used  in 
the  class  rooms  and  auditorium.  In- 
terior will  be  finished  in  pine.  There 
will  be  steam  heat,  vacuum  cleaning 
and  program  clocks.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.'  Plans  are  complete  and  figures 
are  now  being  taken.  Bids  will  be 
opened  on  May  20th.  Plans  and  specifi- 
cations can  be  secured  from  the  Su- 
perintendent of  Schools,  Security  Bldg. 
SCHOOI.,^ — 2  story  and  base.  Class  C 
constiuction,  $.'50,000.  Los  Angeles, 
Cal.  Architect,  H.  W.  Glidden,  Wright 
and  Callender  Bldg.,  L.  A.  Owners, 
City  of  Los  Angeles.  The  building  will 
be  erected  on  Amelia  street  near  Jack- 
son and  has  been  designed  to  contain 
nine  class  rooms,  auditorium  and  prin- 
cipal's office.  Interior  will  be  finished 
in  pine  with  maple  floors  in  the  class 
looms.  There  will  be  a  central  heat- 
ing system,  vacuum  cleaning,  program 
clocks  and  modern  school  plumbing. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being  prepared. 

STREET  LIGHTING  'SYSTEM — $16,- 
00'4.85.  Riverside,  Riverside  Co.,  Cal. 
Engineer,  Elmer  Cutting,  Riverside. 
Owners,  City  of  Riverside.  According 
to  figures  submitted  to  the  City  Coun- 
cil by  Superintendent  Elmer  Cutting  of 
the  electric  light  department  of  the 
Board  of  Public  Utilities,  the  cost  of 
the  proposed  East  Side  ornamental 
street  lighting  system  will  be  $16,- 
004.85.  The  City  Attorney  has  been 
instructed  to  prepare  resolutions  pro- 
viding for  the  installation  of  the  new 
system.  A  call  for  bids  will  be  issued 
in    about    three    weeks. 

BANK  AND  OFFICES — 1  and  H  story  . 
and  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles,  Cal.  Archi- 
tects, Parkinson  &  Bergstrom,  Security 
HIdg.,  L.  A.  Owners,  Security  National 
Hank.     The  building  will  be  erected  on 


Spring  street  adjoining  the  bank's 
present  building.  The  one-story  por- 
tion will  be  occupied  by  the  bank  and 
will  be  finished  in  hardwoods,  orna- 
mental plaster  and  bronze.  Tile  floor 
will  be  used.  The  five-story  portion 
will  be  arranged  for  offices  and  will  be 
finished  in  pine  and  hardwood.  There 
will  be  elevator  service,  hot  water  sup- 
ply and  vacuum  cleaning.  Patent  store 
fronts  are  specified.  Marble  and  tile 
wainscot  and  bases  are  specified.  Metal 
window  sash  and  frames  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Plans  will  shortly  be  out  for 
figures  and  contracts  will  be  let  al- 
though the  work  will  not  be  started 
before   November. 

Contracts  Awarded. 

HOSPITAL  BUILDING  —  1  and  2 
story,  reinforced  concrete  and  frame, 
$114,872,  Norwalk,  Los  Angeles  Co., 
Cal.  Architect,  State  Architect  George 
B.  McDougall,  Sacramento.  Owners, 
State  of  California.  Contractors,  L. 
G.  Bergren  &  Son,  Hearst  Bldg.,  S.  F. 
Contract   price,   $114,872. 

SUPERINTENDENT'S  RE'Sl  DE:NCE 
— 2  story  and  base,  frame,  $8,749.  .Pat- 
ton,  San  Bernardino  Co.,  Cal.  Architect, 
State  Architect  George  B.  McDougall, 
Sacramento.  Owners,  State  of  Califor- 
nia. Contractors,  L.  G.  Bergren  &  Son, 
Hearst  Bldjr.,  S.  F.  Contract  price,  $i8,- 
749. 

SCHOOL — 1  story  and  base,  brick 
and  concrete,  $2."?, 600.  Los  Angeles,  Cal. 
•Architect,  A.  T.  Large,  Currier  Bldg., 
L.  A.  Owners,  City  and  County  of  Los 
Angeles.  Contractor,  Charles  S.  Mc- 
Cully,  2751  Francis  avenue,  I^.  A.  Con- 
tract   rice,    $2.'5,600. 

SCHOOL — 2  story  and  base.  Class  C 
construction,  $39,138.  Los  Angeles,  Cal. 
Architects,  Hudson  &  Munsell,  Stimson 
Bldg.,  L.  A.  Owners.  City  of  Los  Ange- 
les. Contractor,  C.  S.  Blodgett,  829 
Crocker  street,  L.  A.  Contract  price, 
$39,1'89. 

SCHOOL— 2  story  and  base.  Class  A 
constiuction,  $31,540.  Los  Angeles,  Cal. 
-Architect,  A.  C.  Martin,  Higgins  Bldg., 
E.  A.  Owners,  City  of  Los  Angeles. 
Contractors,  Alta  Planing  Mill.  830 
McGarry  street,  L.  A.  Contract  price, 
$31,540. 

SCHOOI^l  and  2  story  and  base,  re- 
inforced concrete.  Costs  as  follows. 
San  Fernando,  Los  Angele.s  Co.,  Cal. 
Architect,  .John  C.  Austin,  Baker-Det- 
wiler  Bldg.,  L.  A.  Owners,  San  Fer- 
nando Union  High  School  District.  Con- 
tractor, .lohn  .Mulder,  143  Rose  street, 
E.  A.,  auditorium  and  mechanical  arts 
buildings,  $.3i5,394  and  $12, 357.  Georgt* 
C.  Condon,  Wesley-Roberts  Bldg.,  San 
Fernando,    scinece    building,    $42,800, 


Bids  Opened  For 
Norwalk  Hospital. 

Nineteen    Sot.s   of   Figures   Hooelvcd   For 

\>'ork    III    Soiitliorn   California.      San 

Francl.Hco    Finii.s    Ho    .\ot    Hid 

(By  Special  Wire.) 
SACRA.MENTO,  CAL.,  May  4th,  1915. 
— Nineteen  bids  were  opened  today  for 
the  complete  construction  of  a  group 
of  buildings  at  the  Norwalk  State 
FTospitai  near  Norwalk,  Los  Angeles 
County.  The  work  included  a  Workers 
Cottage  for  Males,  Kitchen  Building 
and    Power    House.      .lohn    .Mulder,    I.rf)s 
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RKSIDENCE  —  2  story  and  base, 
frame.  $15,000.  Portland,  Ore.  Archi- 
tects Doyle  &  Patterson.  Worcesiter 
Bldg.,  Portland.  Owner.  President 
Foster  of  Reed  College.  The  dwelling 
will  be  erected  on  the  Campus  of  Reed 
College,  and  has  been  designed  to  con- 
tain ten  rooms  and  three  baths.  In- 
teiioi  will  be  finished  in  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  iii  the  living  room,  dining  room, 
library  and  lecoption  hall.  Bath  rooms 
will  bj  finished  in  tile  and  equipped 
with  showers.  There  will  be  furnace 
heat  md  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  A  separate 
garage  will  be  erected  in  the  rear  of 
the  property.  Exterior  of  the  house 
and  garage  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now  being  prepared  and  figures  will 
be   called   for  shortly. 

Contracts  A-warded. 

SCHOOL — 1  story  and  base,  frame 
and  concrete,  $25,G3,i.  Portland.  Ore. 
Architect.  P\  A.  Xaramore,  Portland. 
Owners,  Kennedy  School  District.  Con- 
tractor, John  Almetar.  294  East  51st 
street,  Portland.  Contract  price.  |25.- 
635. 

PO(ST  OFFICE — 2  .story  and  base, 
brick,  steel  and  stone,  $fl9,53T.  Pen- 
dleton, Ore.  Architect,  Supervising  Ar- 
chitect Oscar  Wenderoth,  Washington, 
1).  C.  t)wners.  United  States  Goven- 
mcnt.  I'ontractor.  .lames  S.  Winter?, 
Couch  Bldg.,  Portland  Contract  price, 
!?P9,537. 


Angeles,  submitted  the  lowest  figure 
at  $107,319.  While  no  contract  has 
been  iiwardod  it  is  understood  that 
the  low  man  will  be  awarded  the  work 
in  the  course  of  a  few  days.  Follow- 
ing is  a  complete  list  of  the  bids  as 
opened . 
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Gas     Heating  Co 

GmoIIbc    Tanks    A 
Pumps. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glass     A     GlaElns. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

GrosBllcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlBvlon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

dchirars  A  Gott- 
lieb 

armaimg. 

■  ranlok.    J,    P. 

Sarlln   Brea. 
•«aaretto,     John 
Derlncenzl    A    Co., 

L,. 
Dillon         Teaming 

Co. 
Federal      Transfer 

Co. 
Glorgl   Co.,   O. 
Hartnett    J.    D. 
Harbor     Vtew 

Contract    Co. 
*!ule   Co..    E.    M. 
Leanorv   Ce..    J,    E. 
Leffler,    Fred 
UcOUnctiey  & 

Mo  n  oh  an 
Montague  Co..  P. 
O'Day  Co.,  Dnn'l 
O'Donnell.  Philip 
Po-wers.  Chns.  J. 
■IMey    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    r-r       T.    H. 

Uranlt*       CarblnBT. 

Graham        Ornnltp 

Oo. 
Leed    Granite    Co., 

W. 
Paclflr  Granite  Co 
Tronoff,  .Tohn 

GraTrl. 

Bar    Devwl.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Casaaretfo,       John 

City  .Supply   Co. 

Itandard  Crushed 
Rock  Co. 

Star  Contracting 
Companv. 

■tone  Co  K  B.  * 
A.    L. 

nar4w**A  Ural- 
ers. 

Inlaid     Floor    Co. 

Hardwood        Inte- 

Union  f^oor  Co. 


Wood  J-uiiil<ei   Co., 
S.    K. 

Hd'vrare,    Dealers. 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.   G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Heatinc    A    Veutl- 
lating^. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    C. 
I^awson,     Herman 
Looney   Co.,   J. 
Mangrum    &    Otter 
Snook       &       Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

House     MoTCrs     A 
Raisers. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.&T. 

Holstlngr      Engi- 
neer. 

Le   Clair,   S.   D. 

Inlaid     Floors. 

Hardwood        Inte- 
rior  Co. 

Inlaid   Floor  Co. 

Pac.     Floor    Sand- 
ing  Co. 

Interlocking^      Tile 
Blocks. 

California        Denl- 
son   Block   Co. 
Iron   Foundry. 

Stelger      A      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker     A     Hamil- 
ton 

Dawson   A   Noyea 

Judson    Mlg.    Co. 

Pacinc  Coast  Steel 
Company. 

Trussed    Concrerte 
Steel     Company* 

Woods  A  Huddart 

Iren   ^V•rks. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
HUlerd    Co.,  C.   J. 
Kell     Iron    Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorlus   Co. 
^hraeder's       Iron 

Works 
Stelger      A      Kerr 

Stove     A     Foun- 
dry Co. 
Vulcan    Iron    WTcs. 
West    Coast    Wire 

&  Iron   Works 
W  e  sit  e  r  n      Iron 

Works 

Jolwt     Hans«rs     A 
Post     Caps. 

Falls    Mfg.    Co. 

Pac.  Bldg.  Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhouse  A 

Price    Co. 

(Western  Bldira 
Supply    Co. 

Lathers,  AVood  A 
Metal. 

Bnlzke,     Robt. 

Edwards,    C.    H. 

Hayden,    FVed 

Kaiser,    Jos. 

McABee.    E.   T. 

Rarmond.   Wm.    H. 

Snell.   Ralph   U 


JUclitlnc  Fixtures 

Day  Co..  Thomas 
Mohlllte  Co. 

Lime      A       Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

pacific  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe   Co..    Frank   P. 
Kxcelslor  Rsd- 

wood    Co. 
Haidy  Lumber  Co. 
Hart-Wood     Lunn- 

ber  Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgins     Lum'ber 

Co.,  J.  B. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
.Moore      Mill      and 

Lumber  Co. 
Oakley,   — 
Olson      -      Mahony 

Lumber    Co. 
Peterson,   S.  T. 
Pope  &  Talbot 
Relnhart    Mill      A 

Lumber  Co. 
Ryan,    Georf* 
Santa    Clara    Val- 
ley Mill  A  Lum- 
ber Co. 
Santa    Fe    Lumber 

Oo. 
S.   F.  Lumber  Co. 
Schouten  A  Co..  J. 

W. 
Sunset  Lumbor  Co. 
TiermanA  Beronlo 
Van    Arsdale-Har- 

rla  Lumber  Co. 
Wilson    Bros. A  Co. 
Wood  Lumber  Oo.. 

F)    K 
Wright,     Jr.,    Wm. 

Mameslte     Fleor- 
las. 

Artollth     Mtg.    Co. 

Bender    R.AP.    Co. 

Dwan    A   Co.,   J.  ■. 

Flbrestone  & 
Roofing    Co. 

Flaherty  R.&P.C0 
R.    H. 

Ooodmanson.    A.  K 

MaBott  &  Peter- 
son 

VVatsonlte    Co. 

Mantels,     Tiles     A 
Grates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   &   Otter 
Peerles<»    Agencies 

Co. 

Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gneoco,    M.    H. 
Grass  1   ,St    Co..    P. 
Mission       ,7oi. Crete 

*   Mosalf   -Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

i^Cnncrete    Co 
Teltz,    Francis   E. 
Tomagnlnl    A    Co., 

G. 
Vermont       MJarble 

Co 


Waterhouse  A 

Price 
Western    Builders 

Supply  Co. 

Metal     .Stamplns 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  Public. 

Duncan,    A.    M. 

OUs    and    Greases. 

Standard  Oil  Co. 
Union    on    Co. 

Ornamental     Plas- 
terlDK. 

Benkman,     Ed.     G 

BInner,    Theodore 
Larson,   O.    F. 
Llpp  A  Co.,  J.  F 

Painters   and   De» 
oraters. 

Baker   Co.,    W.    T. 
Bell,  Wm.  J. 
Bernstein,     Wm. 
Blum.    Louis 
Brown,  J.   L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlln.  J.   J. 
Copnlck,   T.    W. 
Da  hi.   T.   H. 
Donovan,    V.    J. 
Hansen,     Elblng  A 
Johnson,    C. 
Klaeel,    Isldor 
Miller.    L. 
Miller,   J.    A. 
McCubbln.    James 
Manning,    John 
Neal,   L   J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
Rudorman.   I. 
Simon   Nellson    Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,  C.    R. 
Walk.    Mayer 
Wagner,  Fred 
W«.fner   Bros. 
Zellnsky,   R. 

Paints,  Oils   Vam- 
lahea.  ■*«. 

Claj-k   A   Dickson 
Cohn    A   Co.,    Mar- 
lon   D. 
Fuller   Co.,   W.   P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt    &   Lambert 
Wlhlttler  -  Coburn 
Co. 

Patent      Chimney". 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hughes.    H.    J. 

Pile      Drlvlnar. 

Lamburth.    C.    E. 

PaTlne    Brick- 

Cal  Brick   Co. 


Planlnir    Mills. 


Metal    l.ath. 

Atlantic  F  I  r  e  - 
proofing   Co. 

Bnrgsr   Mfg.    Co. 

Holloway  IDetal 
lAth    Company. 


Acme    Plgn.    Mill 
Anderson    Hros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cn.1.    Planing    Mil'.. 
Emanuel,    L.    AE 

(Inc.) 
Empire        Planing 

Mill 
Hart    A     Burmels- 

ter 
Hermani.     A. 
HerHng's   Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co.. 

T    P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

A  Paanlnr  1(111 
Ryan,   Oooriro 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plasterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    Jainea 
Campbell,   Chas 
Campbell   A   Will- 
iams 
Connel   Co.,    J.    E. 
Daly,   J.   H. 
Duthle,    Chas. 
Gllmour.    W.   G. 
Jones.   Francis 
Kalaer,   Jos. 
Leaf,   Al. 
MaoGruer    &    Co. 
Mellon,    Thos. 
Modica,   S. 
Mowat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova    Bros. 
Wagner.   James  A. 
Plumblns  and  Gas 
FiltlnK. 

Band,  S.  W. 
Bernard.  Geo.  F 
Dunn,   Nell    H. 
Goss,    Wm.    P. 
Grundy.   Ed. 
Houston.    J.    J. 
Kara,   F.   E. 
Klernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch.    Antone 
Lettlch.    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook       A      Co 

Fred    W. 
Turner  Co.,   The 
Wetxel,    Theo. 
Wilson  A  Oo.,W. 

Plamkers   Snpplles 

Kinney  Co.,  R.  W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co., 

Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Paragon      Brass 
Mfg'.   Co. 


Radiators. 

American  Radia- 
tor Co. 

Railway   iMaterlals 

Orensteln  -  Ar- 
thur Koppel   Co. 

fUgglng. 

Lamburth,    C.    E. 

Rooflns,  Gravel  A 
Composition.) 

Bender  Roofing  & 
Paving   Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Rooting 
Co 

Lewis,    W.   S. 

Malott    APetorson 

Rapheld       Rooting 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Rooflnar     (Slaie     A 
TIle.> 

Graham.  R.   Q. 
Klatt,    R.    J. 
Whit..     IM      A 
FIbrestono    A 
Rooflas  Oo. 


Reoflna    .Materials. 

Johns     -    ManvlUe 

Co.,  H.   W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

tiay    Develop.    Co. 

Cal.  Building  Ma- 
Material    Co. 

McMullln   Bros 

Stone  Co.,  E.  B  A 
A.    L. 

Western  Develop- 
ment    Syndicate. 

Sanitary     Garbavs 
Chutes. 

Bill   &   Jacobsen 
Sand  Blastlnv. 

McDermott,    W. 

Sheet    Metal    Wks. 

Amsler  Sheet 
Metal   Works 

Appman  Cornice 
W  orks 

Atlaa  Heating  A 
Ventilating  Wks 

^t,^.'',°l  Sheet 
Metal    Works 

Comyns  &  Nygren 

Cronan.  Wm. 

Crown  Cornice 
v\  orks 

Elite  Sheet  Metal 
Works 

Porderer  Cornice 
«  orks 

G&    M.    Sheet 

_  Metal    Works. 

Gullfoy        Cornice 

Hlbernla  Sheet 
Metal    Works 

Hughes.   H.   J 

Ideal  Cornice  Wks 

Korell  A  Co.,  J.  a. 

Modern  Sheet  Met- 
al Works. 

Morrison  A  Co 

a   F.   Metal   Stam- 

rr  '  V   *    Corr-    Co. 

U.  S.  Metal  Prod- 
ucts  Co. 

Western  Furnace 
A  Cornloe  Co. 

sidewalk       Ll«hts. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  Jj. 
Phoenix    Sidewalk 
Llrht    Co. 

Stair  Builders. 

Bishop    A    Peralno 
Boiler,  John 
Jacobsen,   J. 
Porter,  W.  F 
Stewart.  J.   k 

_      Statieaery. 

Foster  A  Short 

Wright,    J.    H. 

^     Meel    Uars. 

Baker  &  Hamil- 
ton 

Dawson   A   Noyes 

Woods  &  Hud- 
dart. 

Pacific  Coast 
Steel    Co. 

Soule    Co. 
^   steel    Erector. 

bciiouer,    Fred    C 

Pioneer     Con.    Co 

Williams        Co  n  - 
structlon   Co. 
.>tore   Krenia 

Kawneer   Mfg.   Co 

U.  S.  Metal  Prod- 
ucts  Co. 

structural         .Steel 
Contractors. 

Central    Iron    Wks 

Dyer   Bros. 

.ludson     Mfg.     Co. 

Pacific  Structural 
Iron   Works 

Pac.    Rolling   Mills 

Schraeder's  Iron 
Works. 

S.    F.    Iron    Works 

>\  estern  Iron  Sun- 
Ply  Co. 

Stereo 

Mangrum    A  Otter 

•telrer   A   Kon 
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Contnictars. 

Erode    Iron    Wits. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  rancisco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Snrvey«i«. 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetherell,    Chas  E 

Teaming    &    Grad- 
ing. 

Branlck.  J.  P. 
Blanchlnl,   Q. 


Federal      Transfer 

&   Drayingr   Co. 
Carlln    Bros. 
Devencenzl    &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylng-   Co. 
Harbor         View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.  E. 
Leffler,   Fred 
MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers.  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co..  J.  H. 

TlIlDB. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangruni  &  OttP» 
Peerless  Agendo- 
Co. 

VaciiiMii     ("I 
Bill    &    Jacob-'- 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co., Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Bedii. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water   Vv'^orks. 

WliitewaahInK 
Brlckley,    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

Waterproofing 
Coyle,   Jos.   A. 
Wlndovr    Cleanlnic. 
American   Window 

Cleaning:    Co. 

AVlndovra.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND   DIRECTORS. 

President,    H.    Maundrell.  Tl^*."c  ^L^^^'ll®^ w^' r^n^-K^-    Schenck. 

Vice-President.    E.   J.    Brandon.  Ass  t  Secretary.   W.   J    Carberry. 

Treasurer,   C.    W.    Withlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    (Maundrell 
E.   J.  Brandon 
C.    W.    Withlngton 
R.  J.  H.  Forbes 


DIRECTOR? 

H.   Jacks. 

E.    S.   Rainey. 

Alexander    Mennle 

W.  W.  Hayes. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


MEMBEBS. 


Architectural    Iron 
Worka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Erode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kell    Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wo!  Ir.i. 
Hlllard,   C.   J.   Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
^"hoenix    Iron  Wks 
Alston  Iron  Wkf> 
Lorenz  Schaffer  & 

Co. 
icnrader  Irrs 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       /Cerr 

Stove    *     iPouTi- 

dry   Co. 
/ulci-n    Iron   Wks. 
Western  Iron  Wks 
Withlngton.   C.   W. 


Art   Glass. 

Ingerson  &  Glaser 
Co. 


Blackamltb. 

Paul   Kleiber 
Bonds. 

Costello,   J.   T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  ft  Deposit 
Co.  of  Maryland 

Gaii»,  M.   A. 

Guyett&Co.,    R.    G. 

Hillman   ft  Son. J. R 

Jones,    Edward   M. 

lAwton,   A.   F. 

Llovd    &    Spengler 

MecMeans,    H.    V. 

Pacinc  Coast  Sas- 
ualty    Co. 

Perley,   A.   E. 

Smith,    Leo   J. 

UnM*ed  States 
Metal  Broducts 
Co. 

United  States 
Fidelity  and 
Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &. 

Pottery   Co 
Carquinez  Brick  ft 

Pottery  Co. 
McNear   Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bulldlue    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,    J.    P. 

Howard  Co. 

J.  E.  Lennon. 

Johns-Manville  Co 

Pacific    Bldg.    Ma- 
terial  Co. 

Pacific   Refining   & 
Roofing    Co. 

Parrott    &    Co. 

Parafl^ne   Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply   Co. 


Cement     Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L. 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Standard  Portland 
Cempnt   Co. 

Clay   Prodncts. 

Cal  Brick  Co. 
Stanqulst.  Kdward 


Conerefe. 

Chase,    Silas   A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Forbes,   H.   J.    H. 

Foster   &   Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,  C.   C.  W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualetti.   J. 

Petersen,  H.  L. 

Sartorio,    Charles 

Stanquist,     Victor 

Zimmerman,   L.   M. 
Concrete       Rein- 
forcement. 

Pacific     Building 
Material  Co. 
Contractors   & 
Builders. 

Allen,    Al-^x.    M. 

Anderson,    W.    W. 

Arthur,   L. 

Boring,    F.    H. 

Born  &  Son,  S.  A. 

Brady,   C.   A. 

Braunton   Bros. 

BuUer,    Thos. 

Burdick,    Wm.    A. 

Caldwell   &   Co. 

Cameron    &    Diss- 
ton. 

Cavanaugh,    Thos. 
A. 

Chisholm,     R.     A. 

Cobby.    J.    W. 

Coburn,  I.  W.,  Inc. 

Concannciri,    W.    N. 

Conrad,   H. 

Creghino     ft     Son, 
Lewis 

Davis  &  Son,  T.  F. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,   R. 

Fischer,   Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,    Frank. 

Gardiser,     Florent. 

Greig,  Robt. 

Hansbrough    Bros 

Healey     -     Tlbbits 
Con   Co. 

Hinson,   L.    A. 

Holm   ft   Son. 

Howkins.   A. 

Ingerson,   C.    A. 

Jacks,   H. 

Jones,   Paul 

Jones.    W.    G. 

Kent,   R.   H. 

Knowles  ft  Reich- 
ley. 

Lelter,      E.      T.      ft 
Sons. 

Lynch.  \L  C 


Masow  ft  Morrison 

Mathews   Con,    Co. 

Mathies,  H.   C. 

McBain,  J. 

McKillican,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.    B.&  Son 

Owsley,   B.  T. 

Penny,   Isaac. 

McLeran  ft  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  ft  Son 

Spence,    A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   G.    C. 

Vezina.  L.   N. 

Warwick.  H.  C 

White  Bros,  (car- 
nent^rs). 

Wilhelm,    A.    H. 

Cornice  Warks. 

Amsler,    C.    S. 
Berger   Mfg.   Co. 
Capitol   SKeet   Mtl. 

Works. 
Comyns    ft    Child- 

Conlin,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
.\ppmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   ft   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

ft    Cornice    Wks. 

ContrnctlnK 
leather. 

Dennis,    J.    B. 
Hayden,    Fred 
Lynch.  Richard 

Curbing:,      Granite. 

McLenegan.    S.    B. 

Damp   Proofers. 

Brickley,     P.     J. 
Reigle   ft    J'lmlson 

Door   Openers. 

Rischmuller    Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works. 


Central  filectrlc 
Co. 

City    Electric    Co. 

De  Lew,   M.   A. 

Decker   ElectrlcCo 

Globe  Elec.   Co. 

Levy    Elec.    Co. 
E^levatora. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

F^bre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris,    L.    A. 

U.   S.    Metal   Prod- 
ucts   Co. 
Floor  Sandlns 

Hardwood      In- 
terior   Co. 
Inlaid   Floor   Ca 
Pacific    Floor 

Sanding:   Co. 
Grill    Work. 
Cal.    Art    Metal    ft 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 
Withlngton,  C.  W. 
Gen.      Contractors. 
Andrus,    R.    C 
Brlgham,    H.    B. 
Brockhage.  Foley 

&  Green 
Caldwell    &   Co. 
Cereghino    &    Son, 

Louis 
Currie  &  Currie 
Dempnlak    Bros. 
Farquharson,     D.  B 
Fluth,  J. 

Frasler   ft    Frasler 
Graham,    D.    E. 
Griflith.     Wm. 
Hannah,    J.    D. 
'^^annah    ft   Co.  J.S. 
Hayes,   W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Mallpy.    Edward. 
Matthies,     Henry 
Mulcahy,    James 
Peacock,     John 
Schnebly,     Host- 

trawser   &    Ped- 

grift 
Glass  and  Glazing 

Cal.  Plate  ft  Win- 
dow   Gass   Co. 

Cohen,   I. 

Cobbledlck-Klbby 
Glass  CO. 

Friedman     Bros. 

Fuller.  W.  P.  ft 
Co. 

Habenicht    & 

Howlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Team- 
ing. 

Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.   J. 
McCiure,   H.   N. 
Wilhelm,   A.  H. 
Wllkie  Co.,   A. 
Williams,   F.  A. 
Wright,   Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.     S.     B. 

Granite. 
Bradbury,    Thos. 
Cal.   Granite   Co. 
De   Lano  &  Sons, 

I.    L. 
Hunt,   A.   T. 
Raymond     Granite 

Co. 

Hardirare. 

OBaker  &  Hamilton 
Joost  Bros. 
[■Cruse,   J.   H. 
Lorenz,       ScftiffaeiK 

ft  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Llgbt. 
Pacific       Gas     and 

Electric     Co. 

Heating    A    Tent! 
lating. 

Burnham  Plumb- 
ing ft  HMtlnc. 
Inc. 


Cronan,  Wm. 
Mangrum   ft   Ottsr 
Montague,    W.    W. 
ft   Co. 

Honse     Moving    A 
Raising. 

Blume  Cont'g  Oo. 
Pearson,    IC.    K. 
Sullivan.    D.    J.&T 
Inlaid   Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Ce. 

Pacific  Floor 
Sanding  Co. 

Iron  Warks. 

Lorenz,       QdhfTawr 

ft  Co. 
Michaels    ft    Pfsf- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iro» 

Works. 
Joint     Hangers     « 

Post  Caps. 
Kortlck  -  Falls 

Mfg  Co. 
Lilley   ft  Thurston 

Co. 
Lorenz  Schaffer  ft 

Co. 
•Vestern    BuIIdars* 

Supply    Co. 
Kawneer     System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lilley  &  Thurston 

Co. 
Light    and    P*Tre* 

City   Electric    Co. 
Pac.    Gas    ft    Elec- 
tric  Co. 
t.lme,    Cement,  Ets 

Acme  Cement 
Plaster    Co. 

-Arden   Plaster   Co. 

Cowell  Lime  ft 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  te 
Cement  Co. 

Lennon.    .las.    E 

Nephi    Plaster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  ft  Plas- 
ter  Co 

S.    F.    Lime    Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cc. 

Western  Lima  ft 
Cement    Co. 

Tiomber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber   Co. 

Hooper  1  umbsr 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
ft     Lumber    Co. 

National  Mill  ft 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  ft  Bero- 
nio 

Van  Arsdale-Har- 
ris   Lumber  Co. 

Wilson    Bros.ft  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

^TOOd.) 

Dieckmann    &    Co. 
Howard,    E.    A.    ft 

NIehaus,   Ed.    F.    ft 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Hnrron,       Rlckard 

ft   MeCona. 
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Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett,    A. 
Ri-ck.    A. 
Brady.    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brigham.    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  .feSon 
Campbell     Bros. 
Carr.    J.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale,    M.    F.    &  Son 
GUson,    J.    E. 
Harrison,    A. 
Hlbtolns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog'berg     &     Lud 

wig 
Ijarsen,    H.    H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nasrel,   W.   Li. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlnprose,     R.&Son 
Scott.   W.   S. 
Walker.    P.    J. 
\^■atson,    Sage 
Wat.son.    Sidney 
W'.iltney  &  Davles 
Wilson.    .Tames    A. 
Wypant,    J.    H. 

Mnrtile. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

„ra.<!sl,     Peter      <^o. 

iTunt,   Andrew  T. 
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Malno,   F.  L.   Sc  Co. 

Musto   &   Sons,  Jos 

Keenan   Co. 

Vermont  Ms,rble 
Co. 

MantelH,    Tllea 
Gnitrn. 

Glnsbergr&Co..  S. 

HoUoway  E  x- 

panded    Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless  Aaencies 
Merchant    Bars 

Pacific  Coast  Steel 
Co. 

Metal     F^irrlns     A 
liStblns* 

H  o  1  1  0  w  ay  Ex- 
panded   Mtl    Co. 

Lvnch,    H.    T. 

I>ynch,    Richard 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVindoTV 
Works- 

nwan.  J.   E. 

U.   S.   Metal  Prod- 
ucts   Co. 
M*rtar. 

Atlas  Motar  Co. 
Moaalc. 

Amer.  Marble  & 
Mosaic    Co. 

Malno,  F.  L.  &  Co. 
Ofllc*  Flxtnrea. 

Bateman,    Wm. 

Forbes    &    Son, A.J. 

Fink  &  Schlndler 
Co. 

Simmen.    .John 

Open    Hearth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Plaaterera 

l^innor.    Theo. 

Larson,   O.  F. 

Woods,  J.  P. 
Painter*. 

Daniels.    Gus   V. 

Donovan,    V     T. 


Fraser,   J.    P. 

Kuss,    P.    N. 

Lewellyn.    J. 

Maundrell,    H. 

Spark,    J.    H.    , 

Neal.   L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 

Palnta,     Olla.     ICtc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,.  H. 

Pacific  Refining  Sc 
Roofing 

Parafllne    Paint  Co 

Whittier  -  Cobiirn 
Co 

Patent     Chlmneya. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 
Pavlnar  Brick. 

Cal  Brick  Co. 
PlanluK   Mllla. 

Anderson  Bros. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door    Co. 

Cal.   Milllne  Co. 

Elking^ton  & 
Hucke 

Herring    Mlll(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.  B.  Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacific   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Rellly,  P.  F. 

Santa  C'ara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 


Plaaterera. 

Blnner,    Theo. 

Bradley   &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.   Ro«s. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,    R.    D. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &    Clute 

Gllmour,    Wm.   Q. 

.lacobsen.    N. 

Kaiser,    Jo* 

Knowles    A. 

Leaf,   A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennle.    Alex. 

MeCneod,   J.   C. 

Morehouse,   C.   C. 

O'Kane   &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   F. 

Planter     o*     Parin. 

Nephl    Plaster   Co. 

Plumbing     A     Gaa 
FittlBK. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmld    Co. 

Levy.   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner   Co.   The 
Iteal  Eatate. 

Williamson    Co.,H. 

Wittman   -   Lyman 

Cross  &   Co. 

Urban  Real  t  y 
Impt.    Co. 

Reinforcing    Bara. 

Pacific  Coast  Steel 
Co. 


Rlvcera. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crvataed  ftoem.. 

HeaJy-Tlbbitts 

Constr.   Co. 
Holland,   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflniir     Compoal- 
tion. 

Artollth     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  ManvlUe 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  k 
Roofing  Co. 

Parafline    Paint  Co 

The  T  h  o  B.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Btc. 

Cassaretto.     Jonn 

Healy-Tibbitts 
Constr.   Co. 

Holland,  J.   P. 

Sanitary   FToorlnK. 

Artollth    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L..    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       I.iKhta. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Bnildern. 

Bishop,    Wm.    T. 

Stewart,   J.   K. 

Roof   Repairing   A 

Paint. 

Street    Work. 

Fay,  S.   J. 


Steel       R  •  1 II  a  K 
Doom. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stone   C*ntractora. 

De    Lano    *    Sons. 
I.    L. 

Blanv;hard,    W.   W. 

Hunt.   Andrew  T. 

McGilvray       Store 
Co. 

Raymond     Granite 
Co. 
Stone     Q,narriea. 

Keystone    Sand  Co 

Raymond     Granite 
Co. 

Structural    Steel 

Pacific    Coast  Steel 
Co. 

Teaming. 

Dillon,    D. 

Eureka      Teaming 
Co. 

Holland,   J.   P. 

McClure,   H.   N. 

Monarch    Teamln 
Co. 

McLenegran,   S-   I 
Terra  Cettn. 

Clark   &   Sons,   N. 

G'adding,    McBean 
&   Co. 

S  t  e  ig  e  r       Terra 
Cotta  Co. 
Tlllnff. 

Artollth     Mfg.    Co. 
Venfllnforw. 

U.   S.    Metal   Prod- 
ucts   Co. 

Waterhouse    tc 

Price    Co. 

Whltewaal'cra. 

Relgle    &    Jamison 
Brick  ley,    P.    J. 
Wire  Worka. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

9  p  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  Cf  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 
rip  ion     a  es                    ^^^^  ^^  ^^^  Building  and  Engineering  News  for 
aya  e  in  a  vance           ^.jj  ^^^  ^^^  ^^  ^^^  ^  ^^^j^  below  when  you  Send  your  bill. 

1  vear    -   $3  00                        S'«f"«*' 

190 
—  years  and  I 

Street  and  No. 

/  years   -    XW 

5  yrar.s  -     1  0.00                             State 

• 

'1 

15   CentM  Per  Copy 
$3.00   Per   Year 


Published    CTCry    AVednesday 
Fifteenth    Year,    No.    20. 


Pablicatlon   Offlc« 
560  Mission   St. 


San  Francisco  Cal.,  May  19,  1915 


Telephones     Dongrlas  2371 
IHMiSlaa  2372 


Simplex  Windo^vs 

are  reversible 

made  in  wood  and  metal 

have   no  weights   or  cords 

suitable  for  all  kinds  of  buildings 

made  In  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  ^as  than  any  system  ever  produced. 

6as  Appliance  Sales  Co,  ot  America 

SucosMors  t«  JOHN  WOOD  MFG.  CO. 
21t-21  Paelfi*  Bldg.    447-49  E.  3rd  St.    331 -339  Cypraa*  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


T»l 

/ 

•phone 

Market 

1935 

Fine  and  Sanitary 
PLUMBING 

14  i^^ 

221 

OAK 

j^PLUMB^ 

STREET 

■•t. 

Cough  and  Octavia 

SAN  FRANCISCO,  CAL. 

^ 


Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Deilamore  Auto  TobL  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Deilamore  Turntable  Co. 


Plione  Oaldand  7906 


335  Eiglitli  St.,  Oaldand,  Calif. 
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Benj.    G.    McI>oi!^aIl,   Areiitect. 
ST.     LUKETS     CHURCH.    3.    T. 

ei«t  r<i  ■>!  ii<  -vaUi  vctefproofed  vrA  Imiyerial  Water  Pracfiac. 
prodnoed  -vitii  latpena::  Concrete  Fiakb  to  aarux  ftomt  mrlc 
of  street  frat'-i 


TEiCPORART  CTTT   HALL   S*-    r-i-:   •: 
Writ"     ^    '    '-■!    4-    ^»-  •-         t    J 

Ectenar  -b*!*--,  .  »•  m 


DEPARTirENT    STORE, OAKLAXD 

*v     r';'£*T.    Arehitecl- 

:    r:    Ztttr^Ci'n.'.  fitmr  SBJ  trail*  vxterproaied  »I'.L 


HOr?E     Sir 
:  a  Meyer.  A- 


'r»onnt  t»r 


A   Few  of  the  BuUdings  on   which    IMPLRIAL   WATER  PROOFING   ia«  IMPERIAL 

WALL  FINISHING    Products   ^e  used 

1S3  STEVENSON  STREET 

San    Francisc* 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 

Incorporated 


DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVlanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&9-841  MISSION  ST.  San  FranoUoo 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  me  by  phone  at  San  Franolsco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


F*tione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
^=AND  TILES== 

Fire    Sets,    A.ndlrons, 
F^ender  Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Meaner 
Reiideace  Phone,  Oitkleiid  4Mt 


—  - — >aa*a»»«W»ir~ "— 
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YOUR    BREAKFAST 

how  was   It  cooked   this   mornlnjT 

And    your    dinner    last    night? 

And   all   the   meals   at  your   home? 
Don't     be     satisfied     with     the     old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all    day    whether    you    are    using    it    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

make:   your    OWN    gas 

Just  as  thousands  of  others  are  already  doing.  For 
economy  In  Lighting,  Cooking  and  Heating  as  well 
as  for  Efficiency,  Convenience,  Cleanliness  and  Ab- 
solute   Safety,    what    you    need    Is 

THE  a.e:ro  gas  sysxeivi 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  In  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utlllty^  Gas  Generator  Co. 

Tel.    Donelas    2400    or    Garfield    2057. 
340  Ssnsome  St.,  Sart  F'ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contrad:ors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phones:  Market  3960,     Piedmont  ;>633 

3442  19th  Street  San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  g'et 
over  it  until  you  g'et  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F*rlce  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 
CLOVERDALC  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cutliion  Check,  working   automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  chufe 

In  ordering,  give  aiie  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Frandsoo 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Sitin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 
Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford   a    bath-room 


can  aflf'ord 


THE 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 


HUILniXr,    AND    KNGINEKRING    NEWS 


lSS8SaBSlS5SES?S3ail 


B£L6RAWA  APARTMeNTS  "  S.F. 


wm^jizr^M 


Equipped  with       SIMPLEX    WINDOWS     S2S  IVlarket  St.,  S.  F^. 

Send  for  Catalog.        Agents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


IssuediWeekly,  $3.00  per  year 


San  Francisco,  May  19,  191.5 


Fifteenth  Year,  No  20 


)  ^ 


Devoted  to  the  Architectural,  Engi- 
neering, Building  and  Industrial  Ac- 
tivities of  the  Paclflc  Coast. 

Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAT 

L.   A.   L.ARSEN, 

Publisher   and    Proprietor. 

SAN   FRANCISCO    OFFICE 

B60  Mission   Street. 
Telephone — Doui^laS;,    2372. 

OAKLAND    OFFICE 
1011    Franklin   St.,    BulMers'   Exchange. 

Telephone    Oakland,    790 

Advertising  Rates   on   application.    If 

enquirers  will  send  copy  of  matter  and 

state  space  required,  close   figures  will 

be   given. 

Subscription  Rates — One  Tear,  $3.00; 
Two  Tears.  $5.00;  Five  Tears,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 


Table  of  Contents. 


Alameda    (See    Oakland)     

Apartment    Houses    8 

Banks     8 

Bond.s     8-9 

Biidges,    Dam.s    and    Harbor    Wk.    9 

Churches      9-10 

Editorial    Comment     5 

Factoi-ies    and    Warehouses 10 

Fire    Hou.ses    and    .Jails    10 

Flats     10 

Fre.sno,    Modesto,    .Stanislau.s    and 

Central    California    29-30 

Government    Work    and    Supplies 

10-1-1 

Ho.><pitals     11 

Hotel.s     11 

Important     Discoveries      by      the 

Bureau    of   Mines    6-7 

Ijibrarie.s      11 

Ix).s    Angeles    and    Southern    Cali- 

iornia     32-33 

Marin,    Contra    Costa    and    Sono- 
ma   Counties     29 

Oakland    and    Alameda    County.. 

„   • • • 25-26-27-28 

Portland  and   Oregon    33 

Residences     12 

Sacramento,   Stockton   and  North- 
ern   California     30-31-32 

San     Francisco     16-17-18-19 

„   20-21-22-23-24-25 

San     .lose     and     the    Santa     Clara 

Valley     28-29 

Schools     ',][[  !  12-1  3 

Sealed    proposals     14-15 

Sewers,    Street    Work    and    Water 

Systems     13-14 

Stores   and   Offices 14 

Theatres 14 


Editorial  Comment, 

STAND    BY   THE   PRESIDENT. 

"The  melting  pot"  has  got  now  to 
prove  that  it  has  fused  a  nation.  It  is 
up  to  this  Nation  to  stand  by  its  Presi- 
dent, by  its  national  leaders,  with  the 
same  unity  any  kingly  government 
commands    from    its   people. 

Individuals  not  in  official  place  can- 
not know  all  the  facts.  They  are  not 
in  position  to  form  completely  intelli- 
gent 01-  informed  judgment.  They  may, 
if  they  will,  indulge  in  implusive  senti- 
ments and  possibly  unjust  expressions 
of  opinion.  The  President  may  not  do 
that.  Cn  him  rests  the  responsibility 
for  100  million  people.  He  must  speak 
with  celmness  and  deliberation.  On 
him  Fai.e  and  the  voice  of  the  people 
have  cast  the  burden  of  history.  It  is 
but  just,  it  is  only  safe,  that  the  voice 
of  the  people  shall  choose  him  as  its 
oracle. 

The  f.act  that  a  fateful  incident  has 
arisen  siould  all  the  more  serve  to  bind 
the  country  into  one  homogeneous 
whole — that  the  President  may  have 
hi.s  fullest  opportuity  to  deal  justly 
with  all  nations  and  guide  the  Ameri- 
can people  in  the  way  that  historic 
dispassionate  opinion  will  approve. — 
Kansas    City   Star. 


The  California  Legislature  has  ad- 
journed. In  the  main  it  has  been  very 
conservative,  the  main  bills  being  for 
the  purpose  of  rounding  out  the  re- 
foims  Elready  eifected.  The  legis- 
lators return  with  about  the  same 
numbei'  of  local  bills  and  things  which 
look  to  the  betterment  of  some  par- 
ticular locality.  The  great  difficulty  is 
to  avoid  the  passage  of  two  many  laws. 
For  changes  always  mean  uncertainty 
and  uncertainty  is  not  a  good  condi- 
tion. 


The  .speech  of  President  Wilson  to 
naturalized  American  citizens  at  Phil- 
adelphia, while  not  a  formal  expression 
of  American  policy,  is  at  least  an  ex- 
pression of  American  ideals.  And  that 
is  to  live  in  its  public  policy  as  it  does 
in  its  private  life,  to  do  equal  justice 
and  to, follow  as  near  as  possible  the 
golden  rule.  This  idea  is  foreign  to 
most  European  nations.  And  the  at- 
titude of  the  ruling  classes  there  is  to 
perpetuate  their  own  power  by  appeal- 
ing to  the  patriotism  of  their  people 
and    ingendering   hatred    of   others. 

The  events  of  the  past  few  weeks 
have  brought  home  to  the  minds  of  all 
the  necessity  of  arming  in  a  world 
where  we  preach  for  peace.  A  military 
nation  has  foi-ced  us  back  to  barbarism. 
We  mu.«t  go  out  and  light  and  die  or 
.submit  to  the  rule  of  militarism.  All 
.standards    and    precedents    have    been 


swept  away.  It  is  a  time  for  us  to  sit 
tight  and  hold  on,  but  if  necessary 
defend  the  piinciples  for  which  our 
government  was  founded  and  which 
we  liave  so  far  maintained  even  In  civil 
strife  and  the  disasters  of  internal 
war. 


The  weather  is  sometimes  a  tabooed! 
subject  of  conversation,  but  it  never- 
theless is  an  important  factor  in  al- 
most every  undertaking.  Agriculture,, 
the  fundamental  source  of  all  life  and 
material  welfare,  is  directly  and  ab- 
solutely dependent  upon  it.  The  places 
that  are  denied  rain  are  without  life.. 
A  failure  of  the  regularity  of  rains  or 
a  recurrence  of  proper  seasons  spells 
a  failure  of  crops  and  in  that  pro- 
portion fails  to  support  life,  human,, 
animal  and  vegetable,  which  marks  the- 
evolution  of  the  world. 

The  weather  in  California  for  the 
past  two  weeks  has  been  out  of  the 
ordinary.  To  some  extent  it  has 
affected  building  operations  in  their 
progress  and  completion,  but  not  gen- 
erally affecting  the  starting  of  new 
work.  The  rains  have  caused  some 
damage  to  fruit  that  is  nearly  ripe  but 
generally  it  has  done  more  good  than 
harm.  The  grass  has  grown  steadily 
since  the  beginning  of  spring  and  the 
first  winter  rains.  There  will  be  a 
luxuriant  crop  to  cure  when  the  rains 
cease.  Altogether  the  prospects  are  for 
a  bumper  crop,  good  pasturage  and  a 
iair  return.  All  the  matter  with  the 
world  is  the  war  and  that  is  the  mak- 
ing of  fool  kings.  Otherwise  "Every 
prospect  pleases  and  only  man  is  vile," 


MEUHIiiR     BROS.     AT     THE     FAIR. 


Meurer  Bros,  have  a  very  interest- 
ing exhibition  of  their  various  pro- 
ducts at  the  Panama-Pacific  Interna- 
tional Exposition  in  the  Manufacturers 
Building  on  Avenue  D  nt;ar  7th  Street, 
where  samples  of  the  various  Metal 
Specialties  which  they  manufacture, 
such  as  Meurer's  Metal  Mission  Tiles, 
Spanish  Tiles,  Unique  Metal  Slate, 
Columbia  Metal  Shingles,  together  with 
the  various  brands  of  their  High  Grade 
Roofing  Plates  are  on  exhibition.  In 
addition  to  the  above,  their  Meurer's 
Columbia  Range  Boiler  and  Water 
Heater  is  shown,  and  also  the  Anchor 
Ventilators  and  Anchor  Steel  Barrels, 
which  latter  are  used  for  the  storage 
and  transportation  of  gasoline  and  are 
manufactured  by  The  Meurer  Steel 
Barrel   Co.,   In'. 

This  exhibition  is  under  the  direc- 
tion of  Mr.  A.  H.  McDonald,  who  has 
been  their  Pacific  Goast  ma'^ager  for 
many  years  and  who  will  be  glad  to 
see  our  readers  either  at  the  Exposi- 
tion or  at  his  office,  which  is  located 
in  San  Francisco  at  628  Third  St. 
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Important  Discoveries  By  the  Bureau  of  Mines. 


Troiii   the   Ollico   of   the   St-cretury  of  the 
Interior. 


Secretary  of  the  Interior  L.ane  has 
announced  the  discovery  by  the  U.  S. 
Bureau  of  Mines  of  two  chemical  pro- 
cesses, one  of  which,  it  is  claimed,  will 
be  of  tremendous  importance  to  the  oil 
industry,  greatly  increasing  the  supply 
of  g-asoline,  while  the  other  may  make 
the  United  States  absolutely  independ- 
ent of  the  rest  of  the  world  in  regard  to 
important  materials  necessary  for  the 
dye  industry  and  the  manufacture  of 
high  explosives  used  in  warfare  and  in 
engineering   operations. 

The  first  of  these  processes  promises 
to  enable  the  independent  refiners  in 
this  country  to  increase  their  output 
of  gasoline  from  petroleum  200  per 
cent  or  more.  With  an  estimated  pro- 
duction on  the  part  of  the  independent 
refiners  of  12,000,000  barrels  of  gaso- 
line in  a  year,  this  will  mean  an  out- 
put from  the  independents  alone  of  36,- 
000,000  barrels,  greater  than  the  total 
production  today  from  all  sources. 

The  second  process  includes  the 
manufacture  from  crude  petroleum  of 
what  is  known  chemically  as  toluol 
and  benzol,  both  of  which  have  here- 
tofore been  obtained  from  coal  tar.  As 
Germany  has  specialized  far  beyond 
other  countries  in  by-products  from 
coal,  the  United  States  and  the  rest  of 
the  world  have  been  dominated  by  that 
country  as  regards  those  products  of 
toluol  and  benzol  which  are  the  im- 
portant bases  for  the  production  of 
dye  stuffs  and  high  explosives,  and 
especially    smokeless    powder. 

The  discoverer  of  these  two  valuable 
processes,  after  many  years  of  re- 
search, is  Dr.  Walter  P.  Rittman, 
chemical  engineer  of  the  Bureau  of 
-Mines,  the  work  having  been  done  at 
Columbia  University,  New  York,  the 
facilities  of  the  laboratory  there  hav- 
ing been  turned  over  to  the  Federal 
Government  by  President  Nicholas 
Murray  Butler. 

Application  has  been  made  by  Dr. 
Ilittman,  on  behalf  of  the  Federal  Gov- 
ernment, to  patent  these  processes  in 
order  to  prevent  any  monopoly  in 
their  use,  the  patents  to  be  dedicated 
to  the  whole  American  people. 
Will    IncreaHe    I'roduction    of    GaNollnc. 

"These  processes,"  said  Secretary 
!>ane,  "are  fraught  with  the  utmost 
importance  to  the  people  of  this  coun- 
try. For  some  time  tlie  Standard  Oil 
Company,  through  the  great  amo>int  of 
money  at  its  command,  through  its 
employment  of  expert  chemists  and 
through  its  extensive  organization,  has 
had  a  big  advantage  over  the  indepen- 
dents in  the  production  of  gasoline, 
this  company  having  a  patented  pro- 
cess that  obtains  for  it  as  much  as 
three  times  the  amount  of  gasoline 
from  a  given  amount  of  petroleum  as 
the  independents  now  obtain.  There 
are  two  or  three  other  large  corpora- 
tions that  have  an  efficient  process  for 
the  manufacture  of  gasoline,  but  the 
independents  as  a  whole  have  never 
been  able  to  even  approach  the  results 
obtained  by  the  Standard  Oil  Com- 
pany. Now  the  Federal  Governnient, 
through    the    efforts    of    Dr.    Rittman, 


proposes  to  make  free  for  the  use  of 
all  of  the  people  of  this  country  who 
wish  it,  a  process  that  is  confidently 
expected  to  increase  their  yields  of 
gasoline  fi'om  crude  petroleum  fully 
-00  per  cent  and  perhaps  more,  such 
lesult.-;  having  be>?n  repeatedly  been 
obtained  in  the  laboratory.  It  is 
claimed  by  Dr.  Rittman  that  his  pro- 
cess is  safer,  simpler  and  is  more  eco- 
nomical in  time  than  processes  now  in 
in  use  and  these  are  economic  factors 
of  great  importance.  With  a  steadily 
increasing  demand  for  gasoline  for 
automobiles,  motor  boats  and  engines, 
this  fortunate  discovery  comes  at  the 
proper  time.  It  is  but  two  years  ago 
that  the  automobile  industry,  fearful 
that  the  supply  of  gasoline  might  not 
he  adequate  for  its  rapidly  expanding 
business,  offered  through  the  Inter- 
national Association  of  Recognized 
-Automobile  Clubs,  a  prize  of  |100,000 
for  a  substitute  for  gasoline  that 
would  cost  less  than  gasoline.  Happily 
the  urgency  of  this  situation  has 
passed  and  at  the  present  time  there  is 
a  plentiful  supply  of  motor  fuel  to 
meet  immediate  demand.  This  new 
process  add  to  the  hope,  that  in  spite 
of  the  wonderful  growth  of  the  use 
of  gasoline,  there  may  not  be  any 
shortage  in  the  future.  It  indicates 
an  increased  production  of  gasoline 
from  the  present  production  of  petro- 
leum— an  output  of  50,000,000  barrels 
instead  of  25,000,000,  as  under  the  pres- 
ent method.  It  will  render  free  for 
use  for  all,  the  results  of  that  efficient 
and  intelligent  research  which  has 
heretofore  been  only  at  the  command 
of  the  wealthy.  I  am  led  to  believe 
that  it  will  not  only  be  of  inestimable 
value  to  the  refiners  commanding  but 
limited  capital  as  well  as  those  of 
wealth,  but  also  to  the  hundreds  of 
thousands  of  users  of  gasoline.  When 
it  is  realized  that  the  gasoline  industry 
each  year  in  this  country  yields  prod- 
ucts amounting  in  value  to  between 
$100,000,000  and  $150,000,000,  the  im- 
portance  of   this   discovery   is   seen. 

Vitally   Important  to  the   Dye  Industry. 

"The  second  process  discovered  by 
I'r.  liittman  may  prove  of  much  more 
value  to  the  country  than  the  first,  in 
that  it  suggests  the  establishment  of 
an  industry  in  which  Germany  has 
heretofore  been  preeminent — the  dye 
industry,  and  also  promises  indirectly 
a  measure  of  national  safety  of  incal- 
culable import.  Among  necessary  in- 
giedients  of  high  explosives  used  in 
modern  warfare  toluol  and  benzol  are 
in  the  first  rank.  Heretofore  these 
products  have  mainly  been  obtained  in 
<icTmany  and  Kngland  from  coal  tar, 
;ind  the  explosives  manufacturers  have 
had  to  depend  largely  on  the  supply 
from  these  sources  in  the  making  of 
explo.-iives.  I  understand  that  some 
toluol  and  benzol  have  been  obtained 
fi'oni  .\merican  coal  and  water-gas 
tars,  but  this  supply  does  not  begin  to 
satlsf.v  the  pit'sent  demands.  The  Fed- 
eial  (Tovernment  now  proposes  to  ob- 
tain the  toluol  and  benzol  from  crado 
p.  ti oj.iim  also.     I  am  further  informed 


that  these  products  can  be  produced 
fiom  practically  any  American  petro- 
leum and  that  the  supply  can  be  made 
sufficient  not  only  for  the  entire  Amer- 
ican trade  but  also  for  other  purposes. 
This  process  has  gone  far  enough  to 
indicate  the  two  products  can  be  pro- 
duced at  a  reasonable  cost.  The  real 
comforting  thing,  however,  is  that  we 
have  the  knowledge  that  this  new 
source  of  supply  is  at  the  command  of 
our  people,  and  that  in  time  of  great 
national  stress,  if  the  nation  is  ever 
railed  upon  to  defend  itself,  we  will  be 
able  to  manufacture  the  most  efficient 
and  most  powerful  explosives  known 
to  warfare.  Were  it  not  for  this  dis- 
covery, it  is  possible  that  in  such  an 
emergency,  we  might  be  compelled  to 
rely  largely  on  the  greatly  inferior  ex- 
plosives used  in  the  time  of  our  Civil 
War  and  this  would  spell  national  dis- 
aster. 

-More  I'^ononiical  Than  German  Method. 
"l>r.  Rittman  concludes  from  his  ex- 
periments that  this  process  may  be- 
come more  economical  that  the  German 
method  of  obtaining  these  products 
from  coal  tar,  as  this  process  not  only 
makes  tuluol  and  benzol,  but  also  gaso- 
line in  considerable  quantities.  He  in- 
timated to  me  the  possibility  of  the 
value  of  the  gasoline  being  an  im- 
portant factor  in  paying  the  cost  of 
the  process.  If  this  should  prove  to  be 
true,  it  may  result  in  eventually  giving 
the  United  States  supremacy  in  the 
(lye-stuflf  industry  that  has  for  some 
time  belonged  to  Germany,  since  toluol 
and  benzol  are  the  source  of  many  of 
these  important  dye  stuffs  that  are 
used  in  tht?  silk,  cotton  and  woolen  in- 
dustries. It  would  also  tend  to  pre- 
vent distuibance  of  the  great  indus- 
tries engaged  in  the  manufacture  of 
silks,  cottons  and  woolens  in  such  ex- 
traordinary times  as  we  are  now  ex- 
periencing, for  we  would  be  able  to 
supply  them  with   the   necessary  dyes." 


AMKRIC\4*.S    MI\ER.\L    PRODUCTS. 

The  mineral  products  of  the  United 
States  are  discussed  in  a  small  volume 
now  being  distributed  by  the  United 
States  Geological  S\irvey  which  con- 
tains a  fund  of  useful  information  con- 
cerning the  useful  minerals  and  their 
values  and  production  in  all  the  States 
during  1912  and  1913.  The  figures  giv- 
en in  some  of  the  tables  are  so  stu- 
pendous as  to  be  beyond  comprehen- 
sion. In  one  table  are  given  the  fig- 
ures for  mineral  production  from  1S80 
to  1913,  the  metals  being  valued  at 
flS'.-., 000,000  in  1S80  and  increasing  to 
$SS3, 000,000  in  1913.  The  nonmetallic 
minerals  increased  from  $1  "3,000.000  in 
liSSO  to  $l,.-.e2, 000,000  in  1913.  and  the 
total  mineral  proudction  from  $36'n,- 
000,000  to  $2,146,000,000.  This  total  for 
1913  was  an  increase  over  1912  of 
more  than  $200,000,000.  The  value  of 
the  metals  imported  for  consumption 
in  1913  was  $237,000,000  and  of  those 
exported  $3 19.0(i0.00ii.  The  value  of  the 
total  mineral  production  from  18S0  to 
1!M3    inclusive,    was    $3,"). 1 '.17.000,000. 
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fiVOI^UTION     OF    FORKiSTRY. 


In  an  address  delivered  on  the  occa- 
sion of  the  dedication  of  the  Forestry 
Building:,  at  the  Ohio  State  University, 
Columbus,  Frank  W.  Rane,  Massachu- 
setts State  Forester,  stated  that  in  ded- 
icating- a  building  to  be  used  for  the 
teaching-  of  forestry  at  its  university 
the  State  of  Ohio  is  taking  a  for-ward 
step  of  fundamental  importance.  What 
the  forests  have  meant  to  this  com- 
monwealth— yea,  to  our  nation — -in  its 
development  up  to  the  present  hour  is 
almost  beyond  the  comprehension  of 
man. 

The  nation  could  not  have  developed 
to  its  present  state  of  efficiency  w^ith- 
(lut  our  indigenous  forest  products,  for 
the  uses  to  -which  they  are  put  are' 
legion.  Of  what  else  could  we  have 
built  our  homes,  our  cities  and  vil- 
lages, bridges,  and  railroads,  con- 
stiucted  our  telegraph  and  telephone 
lines,  propped  our  mines,  traversed  the 
soas,  and,  in  fact,  made  our  imple- 
ments, vehicles,  etc?  Even  the  by- 
products, as  pitch,  tar  turpentine, 
charcoal,  resin,  alcohol,  tannin,  etc., 
are  again  important  industries  and  are 
essential  to  our  great  economic  suc- 
cess. 

Referring  to  electrically  equipped 
sawmills.  Prof.  Rane  said:  This  rapid 
(itvelopment  has  been  shown  not  only 
in  the  utilization  of  our  forests,  but 
to  a  greater  or  less  extent  in  the  util- 
ization of  the  other  natural  resources 
which  constitute  our  birthright.  In 
our  wild  rush  of  development  and  util- 
ization we  have  disregarded  the  future 
and  lived  only  in  the  present,  until 
now  we  must  pause  to  realize  that  this 
kind  of  development  is  effective  for  a 
time,  but  extremely  wasteful  in  the 
end. 

Conservation,  a  term  which  ex- 
presses in  one  word  caution  and  econ- 
omy, has  of  late  been  the  slogan  of 
our  constructive  and  thoughtful  peo- 
ple. This  campaign  first  originated  in 
forestry,  but  was  quickly  applied  t<5 
the  conservation  of  all  our  natural  re- 
sources. We  have  reached  that  stage 
in  our  national  development  when  we 
must  of  necessity  not  only  employ 
rational  and  sane  principles  of  con- 
seivation,  but  must  take  a  further  step 
in  the  restoration  of  our  inexhaustible 
resources  like  forests.  Waste,  mis- 
management and  forest  fires  have  de- 
stroyed enough  of  forest  resources 
alone  to  have  supplied  our  wants  for 
many  years  to  come,  not  taking  into 
account  the  effect  upon  stream  flow, 
the  denudation  of  the  soil  and  other 
correlated    calamities. 

A  state  forest  policy,  he  said,  should 
embrace  and  regulate  the  following 
subjects:  Expert  services  should  be 
f;iven  without  expense,  except  for 
travel  and  subsistence,  to  anybody  in 
the  state,  particularly  emphasizing 
forest  planting  on  the  part  of  the 
farmers.  Forestry  literature  of  a 
practical  nature  should  be  dissemi- 
nated wherever  there  is  a  call  for  it, 
the  most  economic  utilization  of  all 
forest  products  should  be  carefully 
studied  and  a  modern  system  of  tax- 
ation should  be  adopted  in  every  state. 
A  nursery  would  prove  of  great  assis- 
tance in  planting  state  lands,  while  in 
many  states  small  trees  might  be  sold 
at    cost. 

The  poorer  towns  should  be  given 
state  aid   in   the  purchase  of  forest  Are 


fighting  equipment;  $500  will  make  a 
very  good  beginning.  Each  state  needs 
to  regulate  the  disposal  of  its  brush 
and  slash,  since  some  of  the  worst 
lires  get  their  momentum  from  its  be- 
ing allowed  to  remain.  Also,  all  rail- 
road engines  burning  wood,  coke  or 
coal  should  be  inspected  to  see  that 
they  are  properly  protected  with  spark 
arresters,   ashpans   and   grates. 

The  Governor  should  have  the  power 
to  pioclaim  the  hunting  season  closed 
during  a  very  dry  time.  Fish  and  game 
deputies  should  have  the  same  author- 
ity as  regards  forest  fires  as  the  forest 
wardens.  The  Boy  Scouts  should  be 
utilized  as  fire  fighters,  and  the  rural 
mail  carrier.s  be  compelled  to  report 
all  forest  fires  to  the  forest  warden  or 
his   deputies. — Ai-nerican   Contractor. 


CAIilFORMA'S     ARCHITECTURAL, 
COINTRIBIJTION. 


(From    the    School    Board    Journal.) 

With  originality  and  boldness,  char- 
acteristic of  their  native  State,  Cali- 
fornia architects  have  recently  devel- 
oped two  distinctly  valuable  forms,  or 
types,  of  school  buildings.  The  older, 
and  more  common,  is  the  one-story 
elementary  building,  built  around  a 
central  court,  and  resembling  the  old 
Spanish  biiildings  which  date  from  the 
early  mission  days.  The  second  type 
is  the  group  high  school,  in  which 
each  distinct  set  of  studies  is  housed 
in  a  separate  structure,  suited  to  the 
specific  need.'!. 

The  typical  California  "mission" 
school  house  is  nearly  ideal  for  the 
climatic  conditions  of  the  State.  The 
open  cloisters  afford  a  shelter  from 
the  glare  and  heat  of  the  summer,  and 
protection  against  the  rain  and  wind 
of  the  winte.".  At  the  same  time  they 
allow  plenty  of  fresh  air  under  all 
conditions.  The  one-story  buildings 
afford  a  minimum  expense  for  con- 
struction and  maintenance,  and  a  max- 
imum of  sai'ety  against  fire,  panics 
and  other  djingers  found  in  the  com- 
pactly built  school  houses  of  the  East- 
ei'n  States.  Except  for  the  greater 
ground  area  which  they  occupy — an 
objection  which  has  no  -weight  except 
in  large  cities — the  mission  type  school 
has    hardly    a    fault   worth    mentioning. 

The  group  high  school  has  been 
found  in  California  to  be  the  most 
economical,  Ilexible,  adaptable  type  of 
building  devised  thus  far.  Usuftlly  it 
is  begun  with  a  single  unit  that  pro- 
vides accommodations  for  the  admin- 
istrative offices  and  for  academic  class 
rooms.  Buildings  for  manual  arts, 
natural  sciences,  household  arts,  phys- 
ical education,  assembly,  etc.,  are  add- 
ed as  the  needs  arise,  as  the  student 
body  increases  and  as  the  financial 
ability  of  the  district  permits.  Each 
group  of  studies  has  a  structure  ex- 
actly planned  for  its  use.  There  is  no 
interference  or  disturbance  of  depart- 
ments, and  the  whole  is  held  together 
as  a  school  by  the  principal  and  his 
assistants.  Architecturally,  the  group 
becomes  a  civic  and  social  center,  each 
])uilding  expressing  its  purpose  un- 
mistakably and  contributing  to  the 
unity  and  beauty  of  the  whole. 

While  these  two  California  types  of 
school  houses  may  not  be  adapted  for 
use  in  many  .States  of  the  Union,  they 
emphasize  the  need  of  original  think- 
ing in  school  house  planning.  They 
make   evident   by  comparison   the   fail- 


ure of  the  oouth,  of  the  Southern 
States  of  the  North  Central  group,  and 
of  the  Mountain  States  to  study  the 
problems  of  housing  the  local  schools 
in  structures  characteristic  of  the 
country,  adapted  to  the  climate  and 
the  n--itive  conditions. 

There  is  a  very  real  need  in  Ameri- 
can school  architecture  for  less  imita- 
tion and  less  following  of  precedent. 
.More  vigorous,  independent  and  bold 
initiative,  applied  with  due  considera- 
tion of  proven  principles,  is  essential, 
if  we  are  to  have,  in  every  section  of 
the  Ignited  States,  a  true,  characteris- 
tic,  school  architecture. 


TRADE3     OF     THE     UNITED     STATES 

WITH    OTHER    AMERICAN 

COUNTRIES. 

Trade  of  the  United  States  with  other 
American  Countries,  1913-1 914, "  is  the 
title  of  a  booklet  just  published  by  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce, Department  of  Commerce. 
American  manufacturers  and  produc- 
ers in  all  lines  will  find  this  document 
of  practical  value  in  determining  the 
kinds,  quantities,  and  vaules  of  mer- 
chandise exported  from  the  United 
States  to  each  country  of  the  Western 
Hemisphere,  with  annual  purchases 
amounting  to  two  billions  of  dollars. 

The  aggregate  value  of  our  exports 
to  all  American  countries  in  the  fiscal 
year  1914  was  652  million  dollars,  628% 
million  going  to  North  American  and 
124  V^  million  to  South  American  coun- 
tries. Canada  buys  more  goods  from 
us  than  all  other  countries  of  the  New 
World  combined,  and  the  principal  ar- 
ticles making  up  that  trade  are  set 
forth  in  the  volume  above  described, 
the  list  of  goods  including  nearly  all 
lines  of  manufactures  from  abrasives 
to  zinc  and  totaling  $345,000,000.  Cuba, 
our  second  largest  American  market, 
bought  $69,000,000  worth  of  our  prod- 
ucts; Argentina,  third  in  rank,  $45,- 
000,000;  Mexico,  $39,000,000;  Brazil,  $30,- 
000.000:  Panama,  $23,000,000;  and  Chile 
$17,000,000,  in  round  terms,  while  other 
American  countries  bought  our  prod- 
ucts to  the  value  of  $8o,000,000  in  the 
fiscal  year  1914. 

Of  equal  interest  to  those  seeking 
information  regarding  sources  of  our 
imported  raw  materials  and  foodstuffs 
Ls  the  section  of  the  book  which  shows 
the  various  classes  of  merchandise 
sent  to  our  ports  by  the  countries  in 
question.  No  important  article  is 
omitted  from  consideration,  whether 
Canadian  cattle,  ores,  and  pulp;  Cuban 
sugar;  Mexican  oil  and  fibres;  Brazilian 
coffee  and  rubber;  Chilean  nitrates 
and  copper;  or  Argentine  corn,  hides, 
and  meats.  The  American  countries 
showing  the  largest  imports  into  the 
United  States  were:  Canada,  161  mil- 
lion dollars;  Cuba,  131  million;  Brazil, 
101  million,  and  the  Central  American 
Republics,  12  million  dollars.  Our 
total  imports  from  all  American  coun- 
tries last  fiscal  year  aggregated  $650,- 
000,000  in  value,  of  which  $427,000,000 
was  the  value  of  those  from  North 
America. 

"Miscellaneous  Series  No.  23,"  the  of- 
ficial designation  of  the  booklet,  will 
be  sold  by  the  Superintendent  of  Doc- 
uments, Washington,  and  by  branch 
offices  of  the  Bureau  of  Foreign  and 
Domestic  Commerce  at  New  York,  Bos- 
ton, Chicago,  St.  T..ouis,  New  Orleans, 
-Atlanta,  San  Francisco,  and  Seattle  at 
the  nominal  price  of  20  cents  per  copy. 
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ADVANCE  NEWS 

Q^s:$ifi^4  e^ccording  to  Charf^^^^r  pf  Work 


APARTMENT  HOISES 


SAX  KKANCISCO — Apartment  house, 
4  story  and  base.  Class  C  construc- 
tion, $45,000.  Architects,  O'Brien  Bros.. 
1'40  Montgomery  street,  S.  F.  Owners, 
O'Brien  Bros.  The  building  will  be 
erected  on  the  south  side  of  Bush 
street,  187-6  west  of  Mason.  The  struc- 
ture will  have  a  frontage  of  42  feet 
and  a  depth  of  iS'M  feet,  and  has 
been  designed  to  contain  -'S  apartments 
of  two  rooms  and  bath.  Interior  will 
be  finished  in  pine  and  Philippine  ma- 
hogany. Hardwood  floois  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Bath  rooms  will  be  finished  in  tile.  Be- 
sides the  apartments,  plans  provide  for 
a  large  social  hall,  lobby  and  office  on 
the  first  floor.  There  will  be  steam 
heat  with  a  complete  oil  burning 
equipment,  an  automatic  elevator,  hot 
water  supply  and  dumb  waiters.  Mar- 
ble and  tile  wainscot  will  be  used  in 
the  entrance  vestibule  and  lobby.  Ex- 
terior of  the  building  will  be  faced 
with  marble  up  to  the  water  table  and 
with  cream  colored  pressed  brick  above 
that  point.  Plans  are  complete  and 
segregated  figures  are  now  being 
taken. 

SAX  FRAXCISCO — Apartment  house. 
3  story  and  base,  frame,  $16,500.  Ar- 
chitect, Charles  .1.  Rousseau,  46  Kear- 
ny street,  S.  F.  Owner,  Mrs.  M.  Kumpf. 
The  building  will  be  erected  at  the 
corner  of  5th  avenue  and  Irving  street, 
and  has  been  designed  to  contain  five 
apartments  of  three  and  four  rooms. 
Interior  finish  will  be  of  pine  and  blue 
gum.  Hardwood  floors  will  be  used  in 
the  living  and  dining  rooms.  All 
apartments  will  have  wall  beds  and 
private  bath  rooms.  There  will  be 
steam  heat,  a  hot  water  supply  and 
vacuum  cleaning.  Entrance  and  lobby 
has  been  designed  in  the  Empire  style. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster  on  metal  lath. 
Plans   are    now    being   prepared. 

SAX  FRAXtnSCO — Apartment  house. 
3  story  and  base,  frame.  $35,000.  Ar- 
chitect, \V.  G.  Hind.  46  Kearny  street, 
S.  F.  Owner.  Dr.  R.  W.  Payne,  146 
Grant  avenue.  The  building  will  be 
erected  at  the  southwest  corner  of 
Sacramento  and  Jones  streets,  covering 
an  area  of  50  by  90  feet.  There  will 
be  a  total  of  21  apartments  of  three 
and  four  rooms.  Interior  finish  will 
be  of  pine  and  southern  gum.  There 
will  be  hardwood  floors  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  Plans  provide  for  steam  heat 
with  an  oil  burning  system,  a  hot 
water  supply  and  vacuum  cleaning. 
All  apartments  will  have  wall  beds  and 
private  bath  rooms.  Hath  rooms  will 
be  finished  in  tile.  Marh-'urrand  tile 
wainscot  will  be  used.  \J\.  Tlor  of  the 
dwelling  will  be  coyjfKe  r«vith  cement 
plaster  en  metal  1»<'nt  ^-^  contract  for 
the  excavating  an(I\')'OntTete  work  has 
been  awarded  to  P.  Hurley.  57S  Eliza- 
beth street.  Segregated  figures  are 
being  taken  for  the  balance  of  the 
work. 


.-^AX  FRAXCISCO — Apartment  house, 
story  and  base,  frame,  $13,000.  Ar- 
chitect. C.  O.  Clausen,  Hearst  Bldg.,  S. 
F.  Owner,  Thomas  F.  Lyons,  20  Stan- 
yan  street.  The  building  will  be 
erected  on  the  south  side  of  Sacramen- 
to street,  100  feet  west  of  Gough. 
There  will  be  a  total  of  six  apartments 
of  four  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  with  some  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Plans  provide  for  furnace  heat  and  hot 
water  system.  All  apartments  will 
have  wall  beds.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
-Marble  and  tile  wainscot  will  be  used 
in  the  entrance  and  vestibule.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor. 

OAKLAXD,  CAL. — Apartment  house 
trim,  electric  work,  etc.,  4  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Architects,       Richardson       & 

Burrell,  Albany  Bldg.,  Oakland.  Own- 
ejs.  Security  Realty  Co.  The  archi- 
lecls  are  now  taking  figures  on  the 
following  work  in  connection  with  the 
four-story  apartment  house  under  con- 
struction on  .Alice  street:  Hardwood 
interior  finish,  hardwood  floors,  foun- 
tain, electric  work,  elevator  work,  or- 
namental iron,  marble  and  Caen  stone 
mantels. 

OAKLAXD.  CAI>.— Apartment  house. 
4  story  and  base,  brick  and  frame, 
$T:),000.  .Architects,  Richardson  & 
Burrell,  Albany  Bldg.,  Oakland.  Own- 
ers. Sommarstrom  Bros.  The  building 
will  be  erected  at  the  corner  of  Alice 
and  14th  streets,  covering  an  area  of 
100  by  130  feet.  There  will  be  a  total 
of  36  apartments  of  three,  four  nnd 
five  rooms.  Interior  will  be  finished 
in  pine  and  hardwood  with  hardwood 
floors.  There  will  be  steam  heat,  an 
automatic  elevator  and  hot  water  sup- 
ply. All  suites  will  have  wall  beds 
and  private  bath  rooms.  Tile  wain- 
scot and  floors  will  be  used  in  the  bath 
rooms.  Marble  and  tile  will  be  used 
in  the  entrance.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  stone.  Plans  will  be 
out    lor   figures   in   about  a   week. 

SAX  FRAXCISCO — -Apartment  house. 
3  story  and  base,  brick  and  steel,  $18,- 
ooo.  -Architect.  C.  O.  Clausen,  Hearst 
Bldg..  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  O'Far- 
rell  street  near  Leavenworth,  and  has 
been  designed  to  contain  ten  apart- 
ments of  two  rooms  each.  Interior 
finish  will  be  of  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat  and  wall  beds.  All 
apartments  will  have  private  baths. 
Bath  rooms  will  be  finished  in  tile. 
.Marble  and  tile  wainscot  will  be  used 
in  the  entrance.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans   are   now   being  prepared. 


S-AX  FR-AXCISCO — Apartment  house, 
3  story  and  base,  frame,  $16,000.  Ar- 
chitect, C.  O.  Clausen,  Hearst  Bldg., 
S.  V.  Owner's  name  withheld.  The 
building  will  be  erected  on  Guerrero 
street  near  18th,  and  has  been  de- 
signed to  contain  12  modern  apart- 
ments of  three  and  four  rooms.  In- 
terior finish  will  be  of  pine  and  hard- 
wood veneer.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  wall  beds  and  private 
baths.  Plans  provide  for  steam  heat 
and  dumb  waiters.  .A  hot  water  cir- 
culating system  will  be  installed.  Bath 
rooms  will  be  finished  in  tile.  Ex- 
terior of  the  building  will  be  covered 
with  pressed  brick  veneer  and  ship- 
lap.       Plans    are    now    being    prepared. 

OAKL-AXD,  C-AL. — -Apartment  house 
alterations  and  additions,  framt.  $12,- 
OOO.  .Architect;?,  Richardson  &  Bur- 
rell, -Albany  Bldg.,  Oakland.  Owner's 
name  withheld.  The  present  two- 
story  frame  building  arranged  for 
flats  and  a  store  will  undergo  exten- 
sive alterations.  There  will  be  a  total 
of  12  apartments  of  two,  three  and 
four  rooms.  Included  in  the  work  will 
be  new  interior  finish,  plumbing,  plas- 
tering, electric  work  and  steam  heat. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

Contracts   .\warded. 

IX)S  -AXGELES,  CAL.  —  .Apartment 
house,  3  story  and  base,  brick,  $42,OiM). 
-Architect's  name  not  given.  Owner, 
Mrs.  I...  .1.  Hamer.  Contractors.  -A.  S. 
and  C.  O'Xeill,  Lankershim  Bldg.,  L. 
-A.      Contract    price.    $42,000. 


BAXKS 

RIO  VISTA,  SOLAXO  CO.,  CAL.— 
Bank,  2  story  and  base,  reinforced  con- 
crete, $20,000.  Architect.  W.  H.  Weeks. 
75  Post  street.  S.  F.  Owners,  First  Xa- 
tional  Bank  of  Rio  Vista.  The  build- 
ing has  been  designed  in  the  classic 
style  and  will  be  of  fireproof  construc- 
tion throughout  with  reinforced  con- 
crete walls  and  floors.  The  entire 
structure  will  be  occupied  for  banking 
purposes.  The  main  floor  will  contain 
the  public  room,  work  space  and  bank 
vault.  Interior  finish  will  be  of  pine 
and  hardwood  with  some  ornamental 
plaster,  ornamental  bronze  and  Iron. 
Special  bank  equipment  will  be  in- 
stalled. There  will  be  a  central  heat- 
ing system,  probably  steam  heat  with 
an  oil  burning  equipment.  The  upper 
floor  will  be  finished  for  offices.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and   figures  are  now  being  taken. 


BO  YDS. 

HOSKVILLK  SCIMOL  ni."5TRICT, 
PLACER  CO..  CAL.— The  Board  of  Su- 
pervisors of  Placer  County  will  re- 
ceive   sealed      bids    up    to    10      A.    M., 
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June  Sth,  for  the  purchase  of  bonds  in 
the  sum  of  $10,000.  When  sold  the 
proceeds  of  the  sale  will  be  used  in 
the  construction  of  a  school  building. 
Marshall  Z.  Lowell  is  Clerk  of  the  Su- 
pervisors, from  whom  further  informa- 
tion may  be  had. 

SUISUN,  SOLANO  CO.,  CAL.— The 
Trustees  of  the  Crystal  Grammar 
School  District,  which  includes  Suisun 
and  surrounding  territory,  have  de- 
rided to  .submit  to  the  voters  of  the 
district  the  proposition  to  issue  bonds 
of  $40,000  for  the  erection  of  a  new 
school  building-  and  the  purchase  of 
additional  lots  for  the  enlargement 
and  improvement  of  the  grounds.  New 
i(iuipment  and  furniture  will  also  be" 
purchased.  The  election  will  be  held 
(in   .lune   Sth. 

The  trustees  of  the  district  are  ,Iohn 
A.  Wilson,  B.  F.  Rush  and  W.  U.  Good- 
man. 

LIVE  OAK,  SUTTER  CO.,  CAL.— 
May  28th  has  been  selected  as  the 
date  for  the  bond  election  to  be  held' 
for  the  puipose  of  raising  the  sum  of 
$.'),000  with  which  to  erect  an  addition 
to  the  present  school  building.  The 
officials  calling  the  election  are  A. 
Perry,   H.   Luther   and   Walter   Johnson. 

YUBA  CITY,  SUTTER  CO.,  CAL— 
The  Board  of  Trustees  of  Yuba  City 
lias  gone  on  record  as  faVoring  the 
calling  of  a  bond  election  to  raise 
funds  for  the  paving  of  streets  in  this 
city.  The  Board  will  proceed  with  all 
pieliminary  work  in  regard  to  the 
election    at    tlieir    next   meeting. 

BELLINGHAM,  WASH.— An  election 
will  be  held  here  on  June  5th,  at  which 
time  the  question  pf  issuing  and  sell- 
ing bonds  in  the  sum  of  $95,000  will 
be  voted  upon.  The  proceeds  of  the 
.-^ale,  should  the  issue  carry,  will  be 
used  in  the  construction  of  an  addi- 
tion   to    the    present    school    building. 

POCATELLO,  IDA.— The  Interna- 
tional Trust  Company  of  Denver,  Colo., 
has  been  awarded  the  $70,000  bonds 
for  a  new  high  school  building  at  a 
premium    of    $1,132. 

The  selection  of  an  architect  to  de- 
sign the  new  structure  is  now  under 
consideration. 

MT.  VERNON,  WASH.— A  special 
t-lection  will  be  held  on  May  15th  to 
vote  on  the  proposition  of  issuing 
bonds  of  $60,000  to  provide  for  the 
erection  of  a  new  union  high  school. 
The  directors  are  Robert  Wiley,  G.  B. 
Grace,  Paul  Pearson  and  Alfred  John- 
son. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
The  $8,00i0  school  bond  issue  of  the 
Panama  School  District  has  been  sold, 
and  bids  for  the  construction  of  the 
building,  for  which  the  bonds  were 
voted,   are   now   being  taken. 

EL  CENTRO.  IMPERIAL  CO..  CAL. 
— A  bond  election  will  be  held  in  El 
Centro  on  May  24th  to  vote  bonds  of 
$2.")0,000,  the  proceeds  of  the  sale  of 
these  bonds  to  provide  for  the  con- 
struction of  a  joint  El  Centro-Impe- 
rial  sewer  system.  Frank  Olmstead 
has  been  retained  as  engineer  and  will 
have   full   charge   of   the   work. 

CRiKSCENTA  SCHOOL  DISTRICT, 
LOS  ANGELES  CO.,  CAL.— A  special 
election  has  been  called  for  May  28th 
in  the  Crescenta  School  District  to 
vote  bonds  of  $15,000  to  provide  the 
necessary  funds  for  the  construction 
of    a    new    school    building. 

TERRA  BELLA  IRRIGATION  DIS- 
TRICT,   CAL.— A    special    election    will 


be  held  in  the  Teri-a  Bella  Irrigation 
District  in  August  for  the  purpose  of 
voting  t>onds  in  the  sum  of  $1,000,000 
to  provide  for  the  construction  of  a 
reservoir  and  forty-mile  irrigation 
system.  Earle  R.  Clemens  is  the  sec- 
retary and  S.  E.  Keefer  of  San  Fran- 
cisco   is    engineer. 

ST.  JOHNS.  ARIZ.— The  Board  of 
Supervisors  of  Apache  County  has  sold 
the  $125,000  bond  issue  recently  voted 
to  provide  for  the  improvement  of  the 
county  highways. 

HANFORD.  KINGS  CO..  CAL— Bonds 
in  the  sum  of  $672,500  for  the  improve- 
ment of  108  miles  of  county  highway 
were  voted  at  the  special  election  held 
on   May    5  th. 

TEHAMA,  TEHAMA  CO..  CAL.— At 
a  special  election  held  here  bonds  in 
the  sum  of  $lfl.0i00  were  voted  for  the 
construction  and  maintenance  of  a 
municipal  water  works  plant. 

There  were  118  votes  cast.  Eighty- 
three  in  favor  of  the  proposition  and' 
thirty- five    against. 

SAUSALITO.  MARIN  CO..  CAL. — The 
proposition  to  bond  the  town  for  $25.- 
000  with  which  to  erect  a  city  hall 
building  is  now  under  consideration 
by   the   City  Trustees. 

SAN  MATEO.  SAN  MATEO  CO.,  CAL. 
— Bonds  in  the  sum  of  $25,000  have 
been  voted  here  to  provide  for  the 
erection    of   a    primary   school    building. 


BRIDGES   AND   DAMS 


EWING,  PLACER  CO.,  CAI.. — Bridges. 
2,  reinforced  concrete.  Cost  not  stat- 
ed. Engineers.  Givan  &  Pearce.  Au- 
burn. Owners.  Placer  County.  Plans 
have  been  completed  and  figures  are 
now  being  taken  for  the  construction 
of  two  reinforced  concrete  bridges 
which  are  to  be  erected  across  Coon 
Creek  on  the  route  of  the  Great  High- 
way. Bids  for  this  work  will  be  open- 
ed on  June  Sth.  Plans  and  specifica- 
tions can  be  secured  from  the  office  of 
the   County   Clerk   at   Auburn. 

SAN  FRANCISCO— Bridges  and  via- 
ducts, reinforced  concrete.  Cost  not 
stated.  Engineer,  City  Department  of 
Engineering,  Temporary  City  Hall,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  The  engineering  depart- 
ment is  now  engaged  in  the  prepara- 
tion of  plans  for  a  number  of  bridges 
and  viaducts  to  be  erected  on  the  line 
of  the  Municipal  Railroad  extension 
through  Golden  Gate  Park. 

SOUTH  SAN  FRANCJSCO — Harbor 
improvements.  Cost  not  stated.  En- 
gineers, Haviland  &  Tibbetts,  Alaska 
Commercial  Bldg.,  S.  F.  Owners,  South 
San  Francisco.  The  South  San  Fran- 
cisco Land  Co.,  with  offices  at  221  Mo- 
nadnock  Bldg.,  has  retained  Engineers 
Haviland  &  Tibbetts  to  prepare  plans 
for  extensive  improvements  to  the 
South  San  Francisco  water  front.  It 
is  stated  that  one  of  the  big  Chicago 
meat  packers  has  become  interested 
in  this  project  and  will  erect  another 
large  plant  there.  The  work  included 
is  widening  the  present  channel, 
dredging  to  a  depth  of  20  feet  at  low 
tide,  constructing  a  900-foot  turning 
basin  and  erecting  extensive  jettie. 
sea  wall  and  whai'ves.  Engineers  J. 
H.  Kane  and  B.  ^^'.  Seymore  of  Chi- 
cago are  representing  the  Chicago 
packers. 

NAPA,  NAPA  CO.,  CAL — Bridge,  re- 
inforced concrete  and  steel.  Cost  not 
stated.      Engineer,      County      Surveyor, 


Napa.  Owners.  Napa  County.  Plans 
and  specifications  for  the  Huichica 
bridge  have  been  completed  and  will 
be  forwarded  to  the  State  Highway 
Commission  immediately  for  their  ap- 
proval. On  approval  of  these  plans 
the  bids  on  the  proposed  structure  will 
be    called    for. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
Bridge,  reinforced  concrete.  $3,000.  En- 
gineer. County  Surveyor.  Bakersfield. 
Owners.  Kern  County.  An  agreement 
under  which  the  county  will  pay  for 
the  construction  of  a  reinforced  con- 
crete bridge  over  the  Cudda  Canyon, 
where  the  State  Highway  crosses,  has 
been  sanctioned  by  the  Board  of  Su- 
pervisors in  a  resolution  passed.  This 
action  is  in  accordance  with  a  rule 
that  the  counties  must  pay  for  all 
bridges  on  the  State  Highway  over 
twenty  feet  in  length.  The  Cudda 
Canyon  bridge  will  be  about  fifty  feet 
long. 

COLUSA.  COLUSA  CO..  CAL— Bridge, 
reinfoi'ced  concrete.  Cost  not  stated. 
Engineer,  County  Surveyor.  Colusa. 
Owners,  Colusa  County.  The  State 
Reclamation  Board  has  granted  the 
Colusa  County  Supervisors  permission 
to  erect  a  long  reinforced  concrete 
bridge  over  the  Colusa  trough  west  of 
the  Sacramento  River.  Plans  for  the 
construction  of  the  proposed  structure 
were  submitted  and  met  with  ap- 
pioval  of  the  Board,  except  in  the 
matter  of  height.  The  structure  was 
ordered  to  be  built  two  feet  higher 
than    originally    planned. 

Contracts  Awarded. 

COLUSA,  COLUSA  CO.,  CAL.  — 
Bridges,  12,  concrete  and  timber.  Cost 
as  follows.  Engineer.  County  Sur- 
veyor. Colusa.  Owners.  Colusa  Coun- 
ty. Contractor.  Peter  Graser.  Williams. 
Contract  for  bridges  No.  70.  69.  78.  68, 
82,  77,  60  and  61.  Contract  price,  $9,- 
(iOO.  Ward  B.  Esterly,  contract  for 
bridges  No.  79,  80,  SI,  and  83.  Con- 
tract   price,    $2,462. 

SAN  JOSE,  SANTA  CLARA  CO..  CAL. 
. — Bridge,  reinforced  concrete,  $5,280. 
Engineer,  County  Surveyor.  San  Jose. 
Owners,  Santa  Clara  County.  Eleven 
bids  were  opened  for  the  construction 
of  a  bridge  on  the  San  Jose  and  Los 
Gatos  road  over  the  Los  Gatos  Creek, 
.lohn  W.  Williams  of  San  Jose  was  low 
at  $5,280.  He  has  been  awarded  the 
contract. 


CHURCHES. 


SAN  FRANCISCO  —  Synagogue.  2 
story  and  base,  frame.  $25,000.  Archi- 
tect, E.  A.  Neumarkel,  Sharon  Bldg.,  S. 
F.  Owner,  Temple  Kenesith  Israel. 
The  building  will  be  erected  on  Web- 
ster street,  between  McAllister  and 
Golden  Gate,  and  will  have  a  frontage 
of  50  feet  ^nd  a  depth  of  125  feet. 
There  will  be  a  large  auditorium  seat- 
ing 450  people,  class  rooms  and  social 
hall.  Interior  finish  will  be  of  pine 
with  some  hardwood.  Art  glass  win- 
dows are  specified.  There  will  be  a 
central  heating  system,  probably  fur- 
nace heat.  Some  marble  work  will 
also  be  used.  The  main  auditorium 
will  have  ornamental  plaster  work. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Working  drawings  are  practi- 
cally complete  and  figures  will  be 
taken  in  the  course  of  the  next  week 
or  ten  days. 
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Contracts  Aivarded. 

OAKLANl>,  CAL.— Cliurch,  1  story 
and  base,  frame,  $15,000.  Architect, 
William  A.  Newman,  David  Hewes 
Bldg.,  S.  F.  Owners,  7th  Church  of 
Christ,  Scienti.st.  Contractor,  Anthony 
&  Heyer,  Dalziel  Bldg.,  Oakland,  gen- 
eral construction  only.  Contract  price, 
$8,000.  This  contract  does  not  include 
art  glass,  heating,  interior  decorating, 
or  plaster.  These  contracts  will  be 
awarded    later. 


FACTORIES    AND    WAREHOUSES. 


SAN  FRANCISCO  —  Distributing 
plant,  .3,  1  story,  steel  frame  and  con- 
crete, $25,000.  Engineer,  Engineering 
Department  Shell  Oil  Co.,  343  Sansome 
street,  S.  F.  Owners,  Shell  Oil  Co. 
Plans  and  specifications  are  rapidly 
being  completed  for  the  construction 
of  a  large  steel  frame  garage  building 
and  for  two  pumping  stations,  all  of 
which  will  be  erected  on  the  company's 
property  on  Army  street  in  this  city. 
Each  of  tlie  buildings  will  have  a  com- 
plete steel  frame  with  reinforced  con- 
crete walls.  Exteriors  will  be  faced 
with  cement  plaster.  No  interior  fin- 
ish is  specified.  Metal  window  sash 
and  frames  will  be  used.  Bids  will  be 
called  for  within  a  few  days. 

SAN  FRANCISCO— Factory,  2  story 
and  base,  frame,  $2,500.  Architect, 
.John  A.  Ettler,  60-4  Mission  street,  S.  F. 
Owners,  Hansen  &  Bain,  244  Townsend 
street,  S.  F.  The  building  will  be 
erected  on  the  north  side  of  Townsend 
street,  east  of  4th,  having  a  frontage 
of  30  feet  and  a  depth  of  60  feet.  No 
interior  finish  will  be  used.  There 
will  be  a  cement  floor.  A  large  amount 
of  special  machinery  will  be  required. 
The  exterior  of  the  building  will  be 
covered  with  rustic.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

SAN  FRANCISCO— Bakery  addition 
and  alteration,  $3,000.  Architect, 
Thomas  W.  Lenzen,  Humboldt  Bank 
Bldg.,  S.  F.  Owners,  Old  Homestead 
Bakery.  Extensive  alterations  and  ad- 
ditions will  be  made  to  the  office  build- 
ing of  the  Old  Homestead  Baking  Co., 
located  at  the  northwest  corner  of 
19th  and  Shotwell  streets.  The  work 
will  include  the  construction  of  a  one- 
story  addition  to  the  present  building, 
the  removal  of  the  present  interior 
partitions,  the  installation  of  new 
plumbing,  plumbing  fixtures,  interior 
finish,  painting  and  plaster.  Plans  for 
the  work  have  been  completed  and  fig- 
ures are  now   being  taken. 

JACKSON,  AMADOR  CO.,  CAL,. — 
Market  and  factory,  2  story  and  base. 
Class  A  construction,  $20,000.  Archi- 
tect, C.  O.  Clausen,  Hearst  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  of  the  Class  A  type  through- 
out with  a  conplete  steel  frame  and 
reinforced  concrete  walls.  The  main 
floor,  which  will  be  35  by  70  feet,  will 
be  arranged  for  a  meat  market.  Upper 
floor  will  be  used  for  a  packing  house. 
Floors  and  wainscot  will  be  of  tile. 
There  will  be  steam  heat  and  a  large 
amount  of  special  machinery.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 


F.  Owners,  City  and  County  of  San 
Francisco.  The  Roberts  Manufactur- 
ing Co.  presented  the  low  bid  at  $1,050 
for  furnishing  the  electric  lighting 
system  for  engine  house  No.  12.  Two 
other  bids  were  received.  A  complete 
list  of  the  figures  will  be  found  under 
the  heading  of  San  Francisco  in  this 
issue. 

B.AKERSFIELD,  KERN  CO..  CAL.— 
Jail  equipment.  Cost  not  stated.  Ar- 
chitect, O.  L..  Clark.  Brower  Bldg., 
Bakersfield.  Owners,  Kern  County. 
Architect  Clark  has  been  authorized  by 
the  Board  of  Supervisors  to  prepare 
the  necessary  plans  and  specifications 
for  the  laundry  and  kitchen  equip- 
ment for  the  new  county  jail.  Bids 
will  be  called  for  on  this  work  shortly. 


FLATS 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,50i0.  Architect,  none. 
Owner,  I>.  Leveroni,  174  Lisbon  street, 
S.  F.  The  building  will  be  erected  on 
the  west  line  of  Excelsior  south  of 
Lisbon,  covering  an  area  of  25  by  61 
feet.  There  will  be  a  store  on  the 
first  floor  and  two  modern  flats  on  the 
second  floor.  Interior  finish  will  be  of 
pine  throughout.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  with 
tile  or  brick  mantel.  Bath  rooms  will 
have  imitation  tile  wainscot.  An  auto- 
matic water  heater  will  be  installed. 
iOxterior  of  the  buildings  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Flats.  2  story  and  base,  frame,  $4,500. 
Architect,  F.  Holberg  Reimers,  2125 
Shattuck  avenue,  Berkeley.  Owner, 
Miss  Frances  O'Meara.  The  building 
will  be  erected  on  Rose  street  and  has 
been  designed  to  contain  two  modern 
flats  of  five  and  six  rooms.  Interiors 
will  be  finished  in  pine  and  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Automatic  water 
lieaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic. Plans  are  complete  and  figures 
are    being    taken. 


GOVERNMENT   WORK   &   SUPPLIES 


FIREHOUSES  ANl/  JAILS 


SAN  FRANCISCO— Fire  house  fix- 
tures, $1,050.  Architects,  Ward  & 
Blohmo,    Alaska   Commercial    Bldg.,    S. 


URht-IIoiiMf  Tender  Cedar. 

The  following-  bids  were  received  by 
the  light-house  inspector,  San  Fran- 
cisco. Cal..  for  constructing  the  steel 
light-house   tender  Cedar: 

Mare  Island  Navy  Yard.  Cal..  $249.- 
SiS'e;  for  omitting  evaporating  plant, 
etc..   $246.22'8. 

Puget  Sound  Navy  Yard.  Bremerton. 
Wash.,  $2418. 579;  for  omitting  evapor- 
iiting  plant,   etc.,   $245,216. 

Anderson  Steamboat  Co.,  Seattle, 
Wash.,  $258,3(10;  omitting  evaporating 
plant.    $251,760. 

l^nion  Iron  Works,  San  Francisco. 
Cal.,  $285,250;  omitting  evaporating 
plant,    $2Si2,070. 

Craig  Steamboat  Co.,  Long  Beach, 
Cal.,  $234,500;  omitting  evaporating 
plant.    $231,200. 

I'nited  Engineering  Works,  San 
Francisco,    Cal.,    $279,538. 

A  contract  has  been  officially  award- 
ed to  the  Craig  Steamboat  Co.  at  $234,- 
iOO. 


I'oarl    Harbor,    H.    T.,    Kitohen    E^qnlp- 
ment. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks. 
Navy  Department,  Washington,  D.  C, 
for  furnishing  kitchen  equipment  at 
the  naval  hospital.  Pearl  Harbor,  H.  T.: 

Item    ].  Net  price  for  worq  complete. 

Item  1.  Net  price  for  work,  complete. 
if  an  aluminum  stock  kettle  be  sub- 
stituted for  the  cast  iron  stock  kettle, 
etc. 

Item  3.  Amount  to  be  added  to  net 
price  under  item  1  or  item  2  if  range 
specified  in  paragraphs  17  to  21,  in- 
clusive, be  fitted  with  burners  for  use 
of  heavy  California  oil  instead  of  coal- 
burning    grates. 

Item  4.  Amount  to  be  deducted 
from  net  price  under  item  1  or  item  2 
if  all   labor  for  installation  be  omitted. 

McCray  Refrigerating  Co.,  Kendall- 
ville,   Ind.,   item   1.   $1,529   and   $1,379. 

Mangrum  &  Otter,  561  Mission  street, 
San  Francisco,  Cal.,  item  1,  $9,670;  2, 
$9,670;   3,   $100;   4,  $500. 


Excavation. 

The  Secretary  of  the  Interior  has 
awarded  contract  to  the  Green  Con- 
struction Co..  of  Tocele.  Utah,  for  divi- 
sion 7  of  the  Highline  Canal,  Straw- 
berry irrigation  project,  Utah.  The 
contract  involves  8,000  cubic  yards  of 
excavation  and  1,350  yards  of  concrete. 
The  work  is  located  near  Payson  City, 
on  the  San  Pedro,  Los  Angeles  &  Salt 
Lake  Railroad  and  the  Tintic  branch 
of  the  Denver  and  Rio  Grande  Rail- 
road. 


Robinson   Point,  >Va8h.,  Building. 

The  following  bids  were  received  by 
the  light  house  inspector.  Seventeenth 
district,  Portland,  Ore.,  for  construct- 
ing a  light  and  fog  signal  building  at 
Robinson    Point    Light    Station,    W^ash.: 

Item  1,  for  steel  stairway;  2.  for  con- 
crete stairway. 

Eckman  &  Mowatt.  Seattle.  Wash., 
item    1.    $6,550;    2,    $6,350. 

Martin  &  Dugan,  Seattle.  Wash.,  item 
1,    $6.4S4;    2.    $6,484. 

Cripe  &  Bussee.  Portland.  Ore.,  item 
1.    $6,659.50;    2.    $6,910. 

Warrack  Construction  Co.,  Seattle, 
Wash.,  item  1.  $5,800;  2,  $5,500. 

J.  L.  Murphy  &  Sons,  Seattle,  Wash., 
item    1,   $8,836.75;    2,    $.8,789. 

H.  E.  Doering,  Portland,  Ore.,  Item 
1,    $7,178;    2,    $7,078. 

Stebinger  Bros.,  Portland,  Ore.,  item 
1.   $5,344;   2.   $4,844.  accepted. 

A.  H.  Davis  Co..  Seattle,  Wash.,  item 
1.    $5,550;    2,    $'5,012. 

Shepard,  Cressman  &  Co..  Seattle, 
Wash.,   item   1.   $7,772:   2.   $7,322. 

Fleines  &  Dahl.  Seattle.  Wash.,  item 
1.    $5,984;    2.    $5.5S4. 

Booker.    Kiehl     &     Whipple.  Seattle. 
Wash.,   item   1.  $7,777;  2,  $8,363. 

J.  M.  Ciapp,  Seattle,  Wash.,  item  1. 
$6,600;    2,    $6,200. 


i'''4»rt   !•  uniehjiinelin,  'i\    11.,   UuildlnK. 

The  forty-eight  frame  buildings  ad- 
vertised to  be  opened  December  31  for 
Fort  Kamehameha.  T.  H..  are  being 
constructed  by  purchase  of  material 
and   hiri>  of   labor. 


San   Kranriaoo  Q.   M.  (,'ircular   lOit. 
The  following  bids  were  received  and 
award   made   by   the  depot  quartermas- 
ter.   San    Francisco,    Cal..    under    office 
circular  Ko.  198  tor  163  field  desks: 


AVednesday,      May       I 'J,       19i5. 

Newton  H.  Meyers,  Jeffersonville, 
Jnd.,    $iG.4S   each,   accepted. 

The  California  Door  Co.,  San  Fran- 
ci.sco,   Cal.,    |1,630   for   the   lot. 

Headley  &  Farmer  Co.,  Newark,  N.  J., 
$6.18.5    and    ?6.87    each. 

Topham's,  Washington,  I).,  $7.77 
each. 

G.  Flias  &  Bros.,  Buffalo,  N.  Y.,  $7.95 
each. 

Army  AV'ork  Authorized. 

The  quartermaster  g-eneral  has  di- 
rected the  following'  work  at  army 
po.sts:  Extension  of  bacteriological 
laboratory  at  the  Letterman  General 
Hospital,  San  Francisco,  bids  to  be 
opened  by  the  constructing  quarter- 
master, Fort   Mason,  Cal. 
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within  the  next  two  weeks  for  elec- 
tric wiring,  which  is  to  be  installed  in 
the  U.  S.  Mint  on  the  corner  of  Mis- 
sion and  5th  streets.  Plans  are  on  file 
at  the  architect's  office,  to  which  bid- 
ders  are    referred. 


I'ortlnnd,    Ore,    Repairs    and    Painting. 

The  contract  for  repairs  and  paint- 
ing at  the  old  U.  S.  post  office  at  Port- 
land, Ore.,  has  been  awarded  to  C.  C. 
Fitzhugh    at    $1,049. 


Pendleton,  Ore.,  Post  Oftiee. 

The  contract  for  the  construction 
complete,  of  the  U.  S.  post  office  and 
court  house  at  Pendleton,  Ore.,  has 
been  awarded  to  James  S.  Winters, 
Portland,  Ore.,  as  follows:  Using  Boise 
sandstone  for  all  stonework,  except 
where  granite  is  required  $84,387;  plus 
alternate  1  (using  sandstone  in  lieu  of 
brick  facing  below  first  floor  level  in 
lieu  of  ornamental  terra  cotta  and  in 
lieu  of  wood  for  the  cornice,  balus- 
trade, etc.),  $7,800;  plus  alternate  2 
(painting  sheeting,  etc.,  of  remaining 
plaster  surfaces  throughout  the  build- 
ing), $500;  plus  alternate  3  (construct- 
ing the  driveway  of  concrete  in  lieu  of 
macadam),  $150;  plus  alternate  4 
(using  marble  for  the  wainscot  in  pub- 
lic lobby  in  lieu  of  wood  and  for  the 
wainscot  in  toilet  rooms  in  lieu  of  ce- 
ment and  using  terrazzo  with  marble- 
lloor  borders  in  lieu  of  cement  finish 
for  the  floors  of  the  public  lobby  and 
toilet  rooms),  $3,000;  plus  alternate  5 
(constructing  elevator  inclosure  of 
cast  iron  and  wired  glass,  etc.,  and 
lobby  stairs  with  marble  base),  $1,900; 
plus  alternate  6  (furnishing  the  court 
room  with  furred  ornamental  ceiling, 
paneled  walls,  etc.),  $1,800;  total,  $99,- 
537;    time,    18   months. 


Xe^v   Reelaniation   Offices. 

Establishment  of  the  executive  of- 
fices of  the  reclamation  service  at 
Denver,  Colo.,  with  Sydney  B.  William- 
son, chief  of  construction,  in  charge, 
has  been  announced  by  Secretary  Lane. 
"Mr.  Williamson  will  be  the  executive 
arm  of  the  service  in  the  field,"  said 
Secretary  Lane.  "All  matters  will  go 
through  him  to  the  reclamation  serv- 
ice here  in  Washington.  Our  office 
here  will  be  retained  with  a  reduced 
force,  in  charge,  as  at -present,  of  the 
director  and  chief  engineer,  Mr.  Davis, 
Chief  Counsel  King,  and  Comptroller 
.Ryan,  by  whom  all  matters  of  policy 
will  be  determined.  I  have  felt  for  a 
long  time  that  we  were  too  far  re- 
moved from  the  projects  themselves  to 
have  the  work  carried  on  with  the 
greatest  efficiency,  the  least  friction, 
and   the   smallest  expense." 


HALLS    AND    SOCIETT   BUILDINGS 

OAKLAND,  CAL.  —  Lodge  hall,  3 
story  and  base,  frame,  $20,000.  Archi- 
tect, Frederick  H.  Soderberg,  Union 
Bank  of  Savings  Bldg.,  (Oakland.  Own- 
ers, Swedish  Hall  Association.  This 
building  has  been  mentioned  here  a 
number  of  times  before.  Working 
drawings  have  been  completed  and  fig- 
ures are  now  being  taken.  The  build- 
ing will  be  erected  on  the  west  side 
of  Telegraph  avenue,  south  of  23rd 
street.  There  will  be  a  library,  a 
number  of  lodge  rooms,  social  hall  and 
banquet  rooms.  Officers  of  the  associa- 
tion will  also  be  provided  for.  Interior 
finish  will  be  of  pine  with  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  ball  room,  library  and 
lodge  hall.  There  will  be  a  central 
heating  system  and  open  fire  place. 
ATantel  will  be  of  brick.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  con  be 
secured    from    the   architect. 

PORTLAND,  ORE.— Municipal  audi- 
torium, 3  story  and  base.  Class  A 
construction,        $500,000.  Architects, 

Freedlander  &  Seymore,  New  York. 
Owners,  City  of  Portland.  Architects 
Whitehouse  &  Fouilhoux,  Wilcox 
RIdg.,  Portland,  have  been  selected  to 
represent  the  New  York  architects  for 
the  actual  construction  of  the  new  Mu- 
nicipal Auditorium.  Preliminary 
sketches  for  the  building  have  been 
completed  and  the  New  York  architects 
are  now  at  work  on  the  finish  draw- 
ings. These  will  be  forwarded  to 
Portland  in  the  course  of  the  next  two 
or  three  weeks,  when  figures  will  be 
taken  and  the  first  of  the  contracts  for 
the  building  will  be  let.  The  city  of- 
ficials intend  to  have  the  building 
under  construction  within  the  course 
of  two  or  three  months.  All  work  will 
be  handled  through  the  offices  of  the 
Portland    architects    above      mentioned. 


HOSPITALS 


OAKLAND,  CAL. — Infirmary  group, 
1,  2  and  4  story.  Class  A  buildings, 
$1,000,000.  Architect,  Charles  Peter 
Weeks,  Mutual  Bank  Bldg.,  S.  F.  Own- 
ers, Alameda  County.  The  Alameda 
County  Supervisors  have  issued  a  call 
for  bids  for  the  excavating  and  foun- 
dation work  on  the  men's  and  women's 
dormitory  and  day  hall  buildings. 
This  is  the  first  unit  of  the  new  mill- 
ion-dollar infirmary  designed  by  Ar- 
chitect Charles  Peter  Weeks.  Plans 
can    be   secured   at   his   office. 

FRESNO',  FRESNO  CO.,  CAL.— Hos- 
pital repairs.  Cost  not  stated.  Ar- 
chitect, none.  Owners,  Ftesno  County. 
Bids  will  be  opened  on  May  26th  by 
the  Board  of  'Supervisors  for  painting, 
tinting  etc.,  at  the  Fresno  County 
Hospital.  Plans  can  be  secured  from 
the    County    Clerk. 
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Herrscher,  4  29  Front  street,  S.  F.  The 
building  will  be  designed  for  a  bache- 
lor hotel  and  will  be  erected  on  the 
south  side  of  Geary  street  west  of 
Powell.  The  lot  has  a  frontage  of  25 
feet  and  a  depth  of  105  feet.  The 
building  will  contain  in  the  neighbor- 
hood of  So  looms,  with  lO'O  per  cent 
baths.  Besides  the  office  the  ground 
floor  will  contain  a  grill  room,  restau- 
rant and  bar.  Interior  finish  will  be 
of  pine  and  hardwood.  The  bath  rooms 
will  be  finished  in  tile,  and  equipped 
with  high  grade  plumbing  fixtures. 
There  will  be  a  complete  steel  frame 
with  exterior  walls  of  brick  faced  with 
pressed  brick  and  terra  cotta.  Plans 
provide  for  elevator  service,  a  complete 
oil  burning  equipment,  vacuum  clean- 
ing and  hot  water  supply.  A  complete 
telephone  system  will  be  installed. 
Metal  window  sash  and  frames  are 
specified.  Plans  will  be  completed 
shortly  and  the  owner  will  let  all  con- 
tracts. Further  mention  will  be  made 
of   the   work. 

BIG  CREEK,  KINGS  CO.,  CAL.— 
Hotel,  2  story  and  base,  frame,  $25,000. 
Architect,  J.  Carl  Thayer,  Fresno. 
Owners,  'San  Joaquin  and  Eastern  Rail- 
road Co.,  Fresno.  The  building  will  be 
erected  in  Big  CreijBk  and  has  been  de- 
signed for  a  resort.  There  will  be  an 
oflice,  dining  room,  lobby  and  amuse- 
ment room  on  the  first  floor.  Upper 
floors  will  contain  25  guest  rooms  and 
several  baths.  The  building  has  been 
designed  in  the  rustic  style  and  will  be 
covered  with  shakes  and  shingles. 
There  will  be  a  central  heating  system, 
modern  plumbing,  and  electric  lights. 
Plans  are  now  being  prepared. 

SAN  FRA'NCISCO— Hotel,  5  story- 
and  base.  Class  C  construction,  $65,- 
000.  Architects,  Rousseau  &  Rousseau, 
Monadnock  Bldg.,  S.  F.  Owners,  Ge- 
rard Investment  Co.  The  building 
will  be  erected  on  the  east  side  of  4th 
street  north  of  Howard,  having  a 
frontage  of  44  feet  and  a  depth  of  100 
feet,  with  a  L  15  by  25  feet.  Plans 
provide  for  a  total  of  84  guest  rooms 
and  a  number  of  baths.  The  ground 
floor  has  been  arranged  for  the  lobby, 
office  and  two  stores.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  lobby,  office  and 
halls.  Plans  provide  for  steam  heat, 
an  automatic  elevator  and  hot  water 
system.  Patent  store  fronts  will  be 
installed.  Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  being  pre- 
paied. 


SAN  FRANCISCO  —  Electric  work 
and  fixtures.  Cost  not  stated.  Archi- 
tect, William  A.  Newman,  Post  Office 
Bldg.,  S.  F.  Owners,  United  States 
Government.      Bids    will      be      received 


HOTELS 

SAN  FRANCISCO — Hotel,  12  story 
and  base.  Class  A  construction,  $85,- 
000.  Architects,  Rousseau  &  Rousseau, 
110  Sutter  street,  S.  F.     Owner,  Joseph 


LIBRARIES. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Library,  2  story  and  base,  brick,  $10,- 
000.  Architect,  W.  H.  Ratcliff,  Jr., 
First  National  Bank  Bldg.,  Berkeley. 
Owners,  City  of  Berkeley.  Nineteen 
figures  were  submitted  to  the  Berkeley 
City  Council  on  May  11th  for  the  con- 
struction of  a  new  building  to  be  erect- 
ed on  San  Pablo  and  University  ave- 
nues. Alfred  Olson  submitted  the  low- 
est bid  at  $7,630.  All  bids  have  been 
taken  under  advisement.  Further 
mention  of  the  work  will  be  made 
when  an  award  is  made.  A  complete 
list  of  the  bids  submitted  will  be  found 
under  the  heading  of  Oakland  and  Ala- 
meda County   in   this   issue. 
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AESIDENCES. 


SAN  FRANCISCO  —  Uesideiue.  1 V4 
story  and  base,  frame,  $3,ono.  Archi- 
tect. O.  R.  Thayer,  L'n  -Montgomery 
.street,  S.  F.  Owner,  .M.  McCann.  The 
building  will  be  erected  on  the  south 
side  of  Judah  street  east  of  Uth  ave- 
nue, and  has  been  designed  to  contain 
six  rooms,  bath  and  sleopint?  porch. 
Interior  finish  will  be  of  pine  with 
some  hardwood  veneer.  White  enamel 
will  be  used  in  the  bed  rooms.  There 
will  be  an  open  fire  place  with  tile  or 
brick  mantel.  Bath  room  will  be  fin- 
ished in  tile.  An  automatic  water 
li  eater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  segregated  figures  are  being 
taken.  The  same  architect  also  has 
plans  out  for  figures  for  a  two-story 
dwelling,  which  is  to  be  erected  at  the 
southeast  corner  of  11th  avenue  and 
ludah   streets   for   the   same  owner. 

SAN  FRAXCISCO — Residence,  I  story 
and  base,  frame,  $2,000.  Architect,  J. 
A.  Porporato,  619  Washington  street, 
S.  F.  Owner's  name  withheld.  The 
dwelling  will  be  erected  on  the  east 
side  of  Eureka  street  near  18th  street, 
and  has  been  designed  to  contain  five 
rooms.  Interior  will  be  finished  in 
pine  and  redwood.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Bath  room  will  have  imitation  tile 
wainscot.  Exterior  of  the  house  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  figures  are 
now  being  taken. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  A.  T.  Morris,  501 
nth  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  11th 
avenue  south  of  Balboa  street,  and  has 
been  designed  to  contain  six  rooms. 
The  basement  will  be  arranged  for  a 
garage.  Interior  of  the  house  will  be 
finished  in  pSne  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  a  large  open  fire  place  in  the  living 
room  with  tile  or  brick  mantel.  Bath 
rooms  will  be  finished  in  tile.  An  au- 
tomatic water  heater  is  specified.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
I'lans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

FRESNO,  FRESNO  CO.,  CAL.— Cot- 
tage, 1  story  and  base,  frame,  $1,500. 
Architect,  none.  Owner,  Ole  Syno- 
ground.  The  dwelling  will  be  erected 
In  Fresno  Heights,  and  has  been  de- 
signed for  a  five  room  house  with  bath. 
Interior  finish  will  be  of  pine.  There 
will  be  an  open  fire  place  with  a  tile 
or  brick  mantel.  Imitation  tile  wain- 
scot will  be  used  in  the  bath  room. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  shingles.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  'Day 
Labor. 

SACRA.MENTO.  CAU— Itesidence.  2 
story  and  base,  frame,  $3,.')00.  Archi- 
tect, P.  J.  Ilerold,  Korum  Bldg.,  Sacra- 
mento. Owner,  George  L.  Baxter. 
The  house  h^s  been  designed  foi-  a 
seven-room  dwelling  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  with  some  hardwood  veneer. 
White  enamel  will  be  used  in  the  bed 
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rooms.  Hardwoor  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  figures  are  being  taken  by 
tlie   architect. 

SACRAMENTO,  CAU— Residence,  1 
story  and  base,  frame.  $2,500.  Archi- 
tect, none.  Owner.  Joseph  Edenhofer, 
3011  Cyprv.ris  avenue,  Sacramento.  The 
dwelling  will  be  erected  on  I  street, 
and  has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  furnace  heat  and 
open  fire  places.  Alantels  will  be  of  tile 
or  brick.  Imitation  tile  wainscot  will 
be  used  in  the  bath  room.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day   Labor. 

SAN  FRAiNCISOO  —  Residence.  2 
story  and  base,  frame.  $4,000.  Archi- 
tect, Arthur  J.  I.«ib,  Russ  Bldg..  S.  F. 
Owner,  .Mrs.  E.  F.  Henning,  TS9  10th 
avenue.  The  dwelling  will  be  erected 
on  the  west  line  of  11th  avenue  south 
of  Cabrillo.  and  has  been  designed  to 
contain  a  store  on  the  first  floor  be- 
side a  living  room.  Interior  finish  will 
be  of  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  liviing  room  and 
dining  room.  There  will  be  an  open 
fire  place  with  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures  will   bc:  called   for  at  once. 

BERKiELEY,  ALAMEDA  CO..  CAL.— 
Residences,  3.  2  story  and  base,  frame. 
$11,500.  Architect,  A.  W.  Cornelius, 
-National  Bank  Bldg.,  S.  F.  Owner,  S. 
W.  Waterhouse,  474  First  street. 
San  .lose.  Contractor.  L.  A.  Rose. 
.■)4i)  -Monadnock  Bldg.,  San  Francisco,  is 
A.  Rose,  549  Monadnock  Bldg.,  S.  F..  is 
superintending  the  construction  of 
three  modern  residences  at  the  corner 
of  Oakvale  and  Claremont  streets. 
lOacii  of  the  houses  has  been  designed 
to  contain  seven  rooms  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood.  Hardwood 
floors  are  specified.  There  will  be 
I'urnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot will  be  used  in  the  bath  rooms. 
.Automatic  water  heaters  are  specified. 
I'^xteriors  of  the  dwellings  will  be  cov- 
(Mct  with  cement  plaster  on  metal  lath. 
.Ml.  Rose  is  now  taking  subflgures  on 
all    parts   of   the   work. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame.  $15,000.  Architect,  Ed- 
ward T.  Foulkes,  Crocker  Bldg.,  S.  F. 
Owner,  Leiand  S.  Scott.  The  dwelling 
will  be  erected  in  Crocker  Highlands. 
an<l  has  bei-n  designed  for  a  ten-room 
house  Willi  several  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  oart'wood  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  he  a  cential  heating  system, 
either  furnace  heat  or  hot  water  sys- 
tem.     A  hot    water   circulating   system 
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will  also  be  installed.  There  will  be 
open  Are  places  with  tile  or  brick  man- 
tels. Bath  rooms  will  be  finished  in 
tile.  A  garage  will  be  erected  in  the: 
rear  of  the  property.  Exterior  of  both 
the  dwelling  and  garage  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 


SCHOOLS. 

PANAM-\  SCHOOL  DISTRICT,  KERN 
CO.,  CAL. — School,  1  story  and  base, 
frame.  Cost  not  stated.  Architect, 
Thomas  B.  Wiseman,  1933  Chester  ave- 
nue, Bakersfield.  Owners,  Panama 
School  District.  Plans  are  complete 
and  figures  are  now  being  taken  for 
the  construction  of  a  three-room  school 
building  to  be  erected  in  this  district. 
Interior  will  be  finished  in  pine.  Maple 
floors  will  be  used  in  the  class  rooms. 
No  heating  is  sp.ecifled.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  can  be  secured  from 
the  architect.  Bids  will  be  opened  on 
.May    25th    at    1.00    p.    m. 

I>ALY  CITY,  SAN  MATEO  CO..  CAL. 
— School,  2  story  and  base,  frame.  $25.- 
000.  Architects,  Thomas  Edwards  and 
Ernest  Norberg,  Bank  Bldg.,  Burl  in- 
game.  Owners,  Daly  City  School  Dis- 
troct.  Preliminary  plans  for  a  two- 
story,  eight  class  room  building  have 
been  submitted  to  the  Board  of  Educa- 
tion and  have  met  with  their  approval. 
Beside  the  class  rooms  the  building 
has  been  designed  to  contain  an  as- 
sembly hall,  library  and  principal's  of- 
fice. Interior  finish  will  be  of  pine 
throughout.  Maple  floors  will  be  used 
in  the  class  rooms.  A  central  heating 
system  is  specified,  probably  furnace 
heat,  with  oil  burning  system.  Mod- 
ern school  plumbing,  program  clocks 
and  vacuum  cleaning  will  be  installed. 
The  exterior  of  the  building  will  be 
faced  with  cement  plaster.  Further 
mention  will  be  made  of  the  work 
when  bids  are  called  for. 

KEEDLEY.  FREsSNO  CO.,  CAL.— 
School,  1  story  and  base,  frame.  $".- 
000.  Architect,  Ernest  J.  Kump, 
Itowell  Bldg.,  Fresno.  Owners,  Alta 
School  District.  The  building  has 
been  designed  to  contain  three  class 
rooms,  ofTice  and  assembly  hall.  In- 
terior will  be  finished  in  pine.  Maple 
(loois  will  be  used  in  the  class  rooms. 
There  will  be  furnace  heat  and  mod- 
ern school  plumbing.  Exterior  will 
be  covered  with  cement  plaster  on 
li.etal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

ORANGE  COVE.  FRESNO  CO..  CAL. 
— School,  1  story  and  base,  hollow  tile 
$Si,000.  Architects.  Bowen  &  Davis. 
McKenzie  Bldg.,  Fresno.  Owners, 
Orange  Cove  School  District.  The 
building  will  contain  four  class  rooms 
and  principal's  office.  Interior  finish 
will  be  of  pine  with  maple  floors. 
There  will  be  a  central  heating  sys- 
tem and  modern  school  plumbing.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being   prepared. 

liOS  ANGELES,  CAL— School,  2 
story  and  base,  brick,  $20,000.  Archi- 
tects, Frank  R.  Schaefer  and  E.  R. 
.leffery,  associated.  Wesley  Roberts 
Bldg.,  L.  -A.  Owners,  .\nnadalc  School 
District.  The  building  has  been  de- 
signed to  contain  el.?ht  class  rooms 
and  an  assembly  hall.  Interior  will 
be  finished  in  pine  throughout.     Maple 
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floors  will  be  useu  in  the  class  rooms. 
There  will  be  a  central  heating  sys- 
tem, oil  burning  furnace  and  modern 
school  plumbing'.  Kxterior  of  ':he 
building-  will  be  faced  with  piessed 
brick.     Plans   are   now   being   prepared. 

lAlS  ANG.ELES,  CAL,.— 'School,  2 
story  and  base,  brick,  $4'5,0'00.  Archi- 
tects, A.  R.  Walker  and  J.  T.  Vawter, 
Hibernian  Bldg.,  L.  A.  Owners,  City 
of  Los  Angeles.  The  building  will  be 
erected  on  property  at  the  corner  of 
South  Park  and  Manchester  streets, 
and  has  been  designed  to  contain  eight 
class  rooms,  assembly  hall  and  office. 
Interior  finish  will  be  of  pine.  Maple 
lloors  will  be  used.  There  will  be  a 
central  heating  system,  oil  burning 
furnace,  vacuum  cleaning  and  pro- 
gram clocks.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    now    being    prepared. 

I^OS  ANGEL.es,  CAL. — School,  2 
story  and  base,  brick,  $20,000.  Archi- 
tects, Montgomery  &  Montgomery, 
Trust  and  Savings  Bank  Bldg.,  L.  A. 
Owners,  City  of  Los  Angeles.  The 
building  will  be  erected  on  Buchanan 
street  near  50th  avenue,  and  will  cov- 
er an  area  of  120  by  50-  feet.  ■  There 
will  be  five  class  rooms  and  depart- 
ments for  domestic  science  and  man- 
ual training.  Interior  will  be  finished 
in  pine  throughout.  Maple  floors  will 
be  used  in  the  class  rooms.  Exterior 
of  the  building  will  be  faced  with 
pres.sed  brick.  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
be   opened   on   May   20th. 

LOS  ANGELES,  CAL. — School,  2 
story  .and  base,  brick  and  hollow  tile, 
$70,00fl.  Architects,  Dennis  &  Hewitt, 
Fay  Bldg.,  L.  A.  Owners,  City  of  Los 
Angeles.  The  building  will  be  erect- 
ed in  the  Owensmouth  District,  and 
will  cover  an  area  of  230  by  63  feet. 
There  will  be  twelve  standard  sized 
class  rooms,  library,  lecture  room  and 
departments  for  manual  training  and 
domestic  science.  Intei'ior  will  be  fin- 
ished in  pine  with  maple  floors.  Plans 
provide  for  a  central  heating  system, 
program  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  or  cement  pla.ster. 
Plans  are  complete  and  figures  are 
being  taken.  Separ'ate  bids  are  called 
foi-  on  the  general  construction, 
plumbing,  heating  and  ventilating  and 
the  piinting.  Plans  can  be  secured 
from    the   architects. 

Contracts  Awarded. 

SHAFTER,  KERN  CO.,  CAL.— School, 
1  story  and  base,  fiame,  $7,480.  Archi- 
tect, J.  M.  Saflfel,  Producer'  Bank 
Bldg.,  Bakersfield.  Owners,  Richland 
School  District.  Contractor,  F.  II.  De 
Quinn,  Shaffer.  Contract  price,  $7,- 
480. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Lighting  system,  $l,14.'5.7ij.  Architect, 
O.  L.  Clark,  Brower  Bldg.,  Bakersfield. 
Owners,  City  of  Baker-sfleld.  Contrac- 
tor, Kern  Valley  Electric  Co.,  Bakers- 
field.      Contract   price   $1,100. 

LQiS  ANGELES,  CAL. — School,  2 
story  and  base,  brick,  $35,483.  Archi- 
tects, Edelman  «&  Barnett,  Black 
Bldg.,  L.  A.  Owness,  City  of  Los  An- 
geles. Contractors,  Irving  &  Dow, 
American  Bank  Bldg.,  L.  A.  Contract 
price,    $35,483. 

LANCASTER.  LOS  ANGELES  CO., 
CAL. — School,  2  story  and  base,  rein- 
forced concrete,  $24,903.  Architect,  E. 
L.    Hopkins,   Bryne   Bldg.,   Iv,   A.     Own- 


er's, Antelope  Valley  Union  School  Dis- 
trict. Contractors,  Mann  &  Knox  Con- 
struction Co.,  Delta  Bldg.,  L.  A.  Con- 
tract   price,    $24,903. 

WHITTIIOR,  LOS  ANGELES  CO., 
CAL.^School,  1  stor'y  and  base,  hol- 
low tile,  $22,710.  Architects,  Tuttle  & 
Angel,  Delta  Bldg.,  L.  A.  Owners, 
Whittier  School  District.  Contractors, 
Lepper'  &  Laisy,  Builders'  Exchange, 
L.    A.       Contract    price,    $22,740. 

LOS  ANGELES,  CAL. — ^School,  2 
story  and  base,  frame  and  plaster, 
$22,000.  Architects,  George  F.  Coster- 
isan  and  J.  F.  Kavanaugh,  California 
Bldg.,  L.  A.  Owners,  Girls'  Collegiate 
School.  Contractor,  A.  S.  Barnes,  Cal- 
ifornia l-fldg.,  L.  A.  Contract  price, 
$22,000. 

DELANO,  KERN  CO.,  CAL.— School. 
]  story  and  base,  brick,  $20,695.  Ar- 
chitect, J.  M.  Saffell,  Fiske  Bldg.,  Bak- 
ersfield. Owners,  Delano  School  Dis- 
trict. Contractor,  C.  H.  Brown,  Bak- 
ersfield.     Contract    price,    $20,695. 


SEWERS,  STREET  WORK  &  WATER 

SYSTEMS. 


SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Sewer  repairs.  Cost  not  stated.  En- 
gineer, City  Engineer,  San  Jose.  OAvn- 
ers.  City  of  San  Jose.  At  the  last 
meeting-  of  the  City  Council  the  City 
Engineer  was  instructed  to  prepare 
plans  and  specifications  for  the  re- 
pairing of  the  city's  outfall  sewer. 
Bids  on  this  work  will  be  called  for  on 
the  completion  and  adoption  of  the 
plans. 

SAN  JOSE.  SANTA  CLARA  CO.,  CAL. 
— Road  construction  and  repairs,  $5,- 
000.  l^ngrneer.  County  Surveyor,  San 
Jose.  Owrrers,  Santa  Clara  County. 
The  County  Supervisors  have  adopted 
plans  and  specifications  prepared  by 
the  County  Surveyor  for  the  repair 
and  constr'uctioir  of  five  and  one-half 
miles  of  the  Sarj  Jose  and  Alviso  road, 
and'  the  County  Clerk  has  been  direct- 
ed to  advertise  for  bids  on  this  work 
to  be  received  up  to  11  a.  m.,  June  7th. 
Plans  and  specifications  for  the  work 
may  be  obtained  from  the  County  Sur- 
veyor at   San  Jose. 

SALINAS,  MONTEREY  CO.,  CAL.— 
Road  improvement.  Cost  not  stated. 
Engineer,  County  Surveyor,  Salinas. 
Owner;;,  Monterey  County.  Plans  have 
been  completed  and  figures  are  now 
being  taken  for  the  improvement  of 
the  Salinas-Monterey  road  from  the 
limits  of  the  town  of  Salinas  to  the 
north  end  of  the  Hilltown  bridge.  Bids 
for  this  work  will  be  opened  on  June 
8th.  Plans  and  specifications  can  be 
secured  from  the  County  Clerk  at  Sa- 
linas. 

SALINAS,  MONTEREY  CO.,  CAL. — 
Road  improvement.  Cost  not  stated. 
Engineer',  County  Surveyor',  Salinas. 
Owners.',  Monterey  County.  Plans  are 
complete  and  figures  are  now  being 
taken  for  the  ir-nprovement  of  the  Sa- 
linas-Watsonville  road  near  Watson- 
ville Junction.  Bids  will  be  opened  on 
June  8'.h.  Plans  and  specifications  can 
be  secured  from  the  County  Clerk  at 
Salinas. 

SACRAMENTO,  CAL.— Screen  sewer 
system.  Cost  not  stated.  Engineer, 
City  Engineer-,  Sacramento.  Owners, 
City  of  Sacramento.  Plans  for  the 
screen  sewer  system  to  be  constructed 
in  this  city  at  the  sewer  pumping  sta- 
tion on  the  Riverside  road  will  soon 
be    submitted    to    the    State    Board    of 


Health  for  formal  approval.  On  ap- 
proval of  the  plans  bids  on  the  work 
will  be  advertised  for.  A  screen  sewer 
will  also  be  constructed  at  the  old 
pumping  station  in  this  city,  accord- 
ing   to    reports   received. 

AUBURN.  PLACER  CO.,  CAL. — Road 
construction.  Cost  not  stated.  Engi- 
neer, State  Highway  Commission, 
I'oi'um  Bldg.,  Sacramento.  Owners, 
State  of  California.  Construction  of  a 
concrete  State  Highway  lateral  from 
Roseville  to  Auburn,  completion  of  the 
trunk  line  in  Placer  County,  and  im- 
mediate building  of  the  Bear  River 
bridge  at  the  expense  of  Placer  Coun- 
ty were  decided  upon  at  a  recent  meet- 
ing held  by  the  Supervisors  with  the 
State  Highway  Commission  in  Sacra- 
mento. Bids  for  this  work  will  be  ad- 
vertised  for   within   three   months. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAlj. — Highway  improvement.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, Stockton.  Owners.  San  Joaquin 
County.  Bids  will  be  received  until 
-May  27th  for  the  improvement  of 
i'herokee  Lane  for  a  total  distance  of 
.oIO  feet.  Plans  and  specifications 
can   be  secured  from  the  County  Clerk. 

SACRAMENTO,  CAL.  —  Sewer  con- 
struction. Cost  not  stated.  Engineer, 
City  Engineer,  Sacramento.  Owners. 
City  of  Sacramento.  Bids  will  be  re- 
ceived until  May  25th  for  construction 
of  Unit  No.  1  of  the  trunk  line  sewer. 
Included  in  the  work  is  the  following 
approximate  quantities:  2,864  linear 
feet  of  60-inch  reinforced  concrete 
sewer,  monolithic  or  jointed  pipe;  284 
linear  feet  of  57-inch,  same;  2,08'7  lin- 
ear feet  of  59-inch,  same;  1,373  linear 
feet  of  2i7-inch,  same;  863  linear  feet 
of  24-inch  vitrified  pipe  sewer;  3  re- 
inforced concrete  junction  chambers; 
11  concrete  manholes,  4-foot  inside  di- 
ameter: 8  concrete  manholes,  3-foot 
inside  diameter.  Plans  and  specifica- 
tions can  be  secured  from  the  engi- 
neer. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAL. — Wharf  paving.  Cost  not  stated. 
Engineer.  City  Engineer,  Stockton. 
Owner's.  City  of  Stockton.  Bids  will 
be  received  until  May  25th  for  paving 
certain  por'tions  of  the  wharf  space  on 
the  south  side  of  the  Stockton  Chan- 
nel. Plans  can  be  secured  from  the  of- 
fice  of  the  City  Engineer. 

SAUSALITO,  MARIN  CO.,  CAL.— 
Sewer'  construction.  Cost  not  stated. 
Engineer,  City  Engineer.  Sausalito. 
Owners,  Town  of  Sausalito.  A  resolu- 
tion of  intention  to  construct  a  sewer 
in  Water  street,  from  Richardson  to 
North  street;  and  in  North  street  from 
Water  street  to  Josephine  avenue,  and 
Richardson  from  Water  street  to  Sec- 
ond street,  has  been  passed  by  the 
City  Trustees.  Bids  on  this  work  will 
soon  be  called   for'. 

PASO  ROBLES,  SAN  LUIS  OBISPO 
CO.,  CAL. — ^Sewer  construction.  Cost 
not  stated.  Engineer,  City  Engineer', 
I'aso  Robles.  Owners,  City  of  Paso 
Robles.  Two  petitions,  asking  that  a 
seiwer  be  constructed  in  Pine  street, 
have  been  acted  upon  by  the  City 
Council.  The  City  Engineer  has  been 
instructed  to  make  preliminary  .sur- 
veys  for'   the   work. 

Contracts   Awarded. 

SACRAMENTO,  CAL. — Street  paving. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Sacramento.  Owners,  City  of 
Sacramento.  Contractors,  Clark  & 
Henry,      Ochsner      Bldg..      Sacramento, 
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contract  for  paving:  iTth  .street  from 
n  to  Y.  McGillvray  Construction  Co., 
Nlcolaus  Bldg.,  Sacramento,  contract 
for  paving  E  .street.  Contract  prices 
not   gfiven. 

STtX'KTOX,  "5AX  JOAQUIN  CO.. 
CAL. — Highway  construction,  165,000. 
Engineer,  County  Surveyor.  Stockton. 
Owners,  San  Joaquin  County.  Con- 
tractors, C.  Moreing  &  Sons.  Stockton. 
Contract    price,    $65,000. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — County  road  improvement.  Cost 
as  follow.  Engineer,  County  Survey- 
or, Redwood  City.  Owners,  San  Mateo 
County.  Contractor,  T.  C.  Rice.  Red- 
wood City.  Contract  price,  grading, 
50c  per  cubic  yard:  filling,  S5c  per 
cubic  yard;  sidewalks,  IS^^c  per  square 
foot,   and  curbs,   40c  per   lineal   foot. 

SAX  JOSE,  SAXTA  CLARA  CO.,  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  San  Jose.  Con- 
tractor, W.  J.  Jessup,  San  Jose.  Con- 
tract   price   not   stated. 

RICHMOXD,  CONTRA  COSTA  CO.. 
CAL. — Street  improvement,  ?1S,023.0S. 
Engineer,  City  Engineer,  JRichmond. 
Owners,  City  of  Richmond.  Contrac- 
tor, George  W.  Cushing,  Ricjimond. 
Contract    price,    $18,023.08. 

RIVERSIDE,  RIVERSIDE  CO.,  CAL. 
— Drainage  system,  $^8,381.10.  Engi- 
neer, City  Engineer,  Riverside.  Own- 
ers, City  of  Riverside.  Contractors, 
Mlagenovich  &  Gillespie,  Los  Angeles. 
Contract    price.     $28,381.10. 


STORES  AXD  OFFICES. 


SAN  FRANCISCO — Stores.  1  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect.  Phillip  Schwerdt, 
726  Clement  street,  S.  F.  Owner,  Clara 
Schmall,  represented  by  H.  W.  Swer- 
gert.  Redwood  City.  The  building  will 
be  erected  on  the  southeast  corner  of 
Sixth  and  Mission  streets,  .-ind  will 
have  a  frontage  of  75  feet  on  Mission 
street  by  SO  feet  on  6th.  Plans  provide 
for  a  number  of  small  stores.  Interior 
finish  will  be  of  pine.  There  will  be 
patent  store  fronts  with  large  plate 
glass  dL-^play  windows.  Modern  plumb- 
ing and  electric  work  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are  now   being  taken. 

THEATRES. 


OAKLAXD,  CAL. — Theatre,  1  story 
and  base,  brick  and  concrete,  $12,000. 
Architect's  name  not  given.  Owner,  D. 
Dwyer,  4086  Piedmont  avenue,  O.^k- 
land.  The  building  will  be  erected  at 
the  southwest  corner  of  Piedmont 
avenue  and  41st  street.  The  main 
body  of  the  theatre  will  seat  400  peo- 
ple. Interior  will  be  finished  in  pine 
.ond  ornamental  plaster.  Special  elec- 
tric work  will  be  installed.  There  will 
be  a  modern  system  of  ventiation.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who    will    do   the   work   by    Day    Labor. 


SEALED    PROPOSALS 


I'llOI'OSAI.S     FOR     rAX.4I,     Sl'l'I'ME.*!, 


PAX  AM  A  rnin'I^AR  92.1— Proposals 
for  Cement  Roofing  Tile. — Sealed  pro- 
posals will  be  received  at  the  olfire  of 
the  general  purch.ising  orfloer.  the 
Panama  Canal,  Washington.  D.  C, 
until  lOi.lO  a.  ni.  Mny  128.  lUin.  at  which 
time  they  will   be  opened   in   public   for 


furnishing  or  furnishing  and  erecting 
the  above  mentioned  material.  Blanks 
and  general  information  relating  to 
this  ciicular  (No.  925)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  10S6  North 
Point  street,  San  Francisco.  Cal.:  also 
from  the  V.  S.  Engineer  offices  in  the 
following  cities:  Seattle.  Wash.:  Los 
Angeles,  Cal.  F.  C.  BOGGS,  Major. 
Corps  Engineers,  U.  S.  A.,  general  pur- 
chasing officer.. 


l*ROPOSAt..S    FOR    CANAl,    SUPPLIES. 


PANA.MA  CIRCULAR  924 — Proposals 
for  Ice  and  Refrigerating  Plant.  Motor- 
I>riven  I.<athes.  Drill  Presses.  Shapers 
and  Sensitive  Drills,  Galvanized  Ridge 
Roll,  Wire  Lath,  Rivets,  Bolts,  Nuts, 
Washeis.  X'ails.  Sheet  Brass.  Valves, 
Compression  Grease  Cups,  Oil  Cups, 
Rubber  Bands,  Rulers,  Manila  Tags, 
Zinc  Sulphate,  I.,umber  and  Switch 
Ties. — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  general  pur- 
chasing officer,  the  Panama  Canal, 
Washington,  D.  C.  until  IO:30  a.  ni. 
May  27,  1915,  at  which  time  they  will 
be  opened  in  public  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  924)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  1086  North 
Point  street,  San  Francisco,  Cal.:  also 
from  the  U.  S.  Engineer  offices  In  the 
following  cities:  Seattle.  Wash.:  Los 
Angeles,  Cal.  F.  C.  BOGGS,  Major, 
Corps  Engineers,  U.  S.  A.,  general  pur- 
chasing  officer. 


PROPOSALS    FOR    CEMENT. 


CEMENT — Department  of  the  Inte- 
rior, U.  S.  Reclamation  Service,  Wash- 
ington. D.  C. — Sealed  proposals  will  be 
received  at  the  office  of  the  U.  S.  Rec- 
lamation Service,  408  Commonwealth 
Building,  Denver,  Colo.,  until  10  o'clock 
a.  ni.  May  25,  191.1,  for  furnishing  150,- 
ooc  barrels  of  Portland  cement,  f.  o.  b. 
cars  at  the  works  of  the  bidder.  For 
particlulars  address  the  U.  S.  Reclama- 
tion Service.  Washington,  D.  C,  or  408 
Commonwealth  Building,  Denver,  Colo. 
A.  P.  DAAaS,  chief  engineer. 


PROPOSALS    FOR    LIGHT    FIXTl'RES. 

LIGHT  FIXTURES— Sealed  propo- 
sals, endorsed  "Proposals  for  Electric 
Light  Fixtures,"  will  be  received  at 
the  bui-eau  of  yards  and  docks.  Navy 
Department.  Washington.  D.  C.,  until 
11  o'clock  a.  m.  June  5,  1915,  and  then 
and  there  publicly  opened,  for  electric 
light  fixtures  for  the  naval  hospital 
building,  Naval  Station.  Pearl  Harbor, 
Hawaii.  Plans  and  specifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  th€ 
N'aval  Station  Honolulu.  Hawaii.  H. 
R.  STANFORD  chief  of  bureau. 


STATE  OF  CALIFORNIA. 


DEPARTMENT       OF       ENGINEERING. 


CAI.II'OUM  V   HIGHAV.AY  COMMISSION 


\«»TH'E   TO   CONTRACTORS. 


SEALED  PR(tP(-S.\T.,S  will  he  r.ot  iv- 
ed  at  the  office  of  the  Californin  HIkIi- 
•wsty  ConiniiHKion.  .%!.%  Forum  lluildinK« 
Snrramonto.  Cal..  until  2  o'clock  P.  M. 
on  .lune  1.  191.%.  at  which  time  they 
will  be  publicly  opened  and  read  for 
construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
I'-feronoe  is  made,  portions  of  St.ite 
hierhway    as    follows: 

Humboldt  Countv  from  .Jordan  Creek 
to  Rio  Dell  (I-Hum-1-E),  about  6.9 
miles  in   length,   to   be  graded. 

Colusa  Countv  from  Colusa  Junction 
to  the  Xoi-therly  Boundary  (III-CVj1-7- 
(').  about  10.6  miles  in  length,  to  be 
p.aved   with    Portland   cement   concrete. 

-Monlerev  Countv  from  CHiualar  to 
Salinas  (V-Mon-2-B),  about  10.3  miles 
in  length,  4.7  miles  of  which  is  to  be 
paved    with    Portland    cement    concrete. 

Tulare  County  from  Westerly  Bound - 
arv  to  the  Southern  Pacific  Railroad 
I  VI  Till    111- \  I        .ibniit     n  !>       nviles    in 


length,    to      be    paved      with      Portland 
cement  concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office,  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  Los 
-Vngelr-s  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated. 
The  Division  Engineers  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

Xo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Xotice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,   etc. 

The    Department    of    Engineering   re- 
serves   the    right    to    reject    any    or    all 
bids   or    to   accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
CHARLES  D.    BL.\XEY, 
N'EWELL   D.    DARLIXGTON, 
CHARLES  F.   STERX, 
California  Highwav   Commission. 
AUSTIN'  B.   FLETCHER, 

Highway    Engineer. 
WILSON  R.   ELLIS, 

Secretary.  (*) 

Dated:   May  4,  1916. 


PROPOSALS  FOR  CANAL  SUPPLIES. 


PANAMA  C^IRCULAR  923 — Proposals 
for  Dynamite,  Safety  Fuse,  Blasting 
Caps,  Detonators,  Motor-Driven  Fire 
and  Sewer  Pumps,  Cast-iron  Pipe  and 
Fittings.  Steel  Cable,  Boat  Spikes, 
Track  Spikes,  Nails,  Screws,  Babbitt 
Metal.  Sheet  Brass,  Bronze  Bars,  Cop- 
per Bars,  Brass  Tubing,  Copper  Tub- 
ing, Sheet  Lead,  Lead  Pipe,  Solder, 
Valves,  Cocks,  Water  Gages,  Door 
Checks,  Door  Bolts,  Hinges,  Turn- 
Buckles,  Tackle  Blocks,  Coal  Shovels, 
Ammeters,  Voltmeters,  Doubletrees, 
Drain  Boards,  Manila  Rope,  Leather, 
Rubber  Bands,  and  Paper. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C, 
until  10:30  a.  m.  .May  20,  1915,  at  which 
time  they  will  be  opened  in  public  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  923)  may 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent, 
108€  North  Point  street,  San  Fran- 
cisco, Cal.;  also  from  the  U.  S.  engi- 
neer offices  in  the  following  cities:  Se- 
attle. Wash.:  Los  Angeles,  Cal.  F.  C. 
BOCKiS,  Major,  Corps  of  Engineers,  U. 
S.   A.,   general   purchasing  officer. 


PROPOSALS    FOR    BUILDING. 


BUILDING — Department  of  the  In- 
terior, Office  of  Indian  Affairs,  Wash- 
ington, D.  C. — Sealed  proposals,  plain- 
ly marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  Constructing 
Two  Brick  Cottage  Dormitories,  Pueb- 
lo Bonito  School,  New  Mexico,"  ad- 
dressed to  the  Commissioner  of  Indian 
Affairs,  Washington,  D.  C.,  will  be  re- 
ceived in  the  Indian  Office  until  2 
o'clock  p.  m.  May  23,  1915,  for  furnish- 
ing material  and  labor  for  the  erec- 
tion of  two  brick  cottage  dormitories 
at  the  Pueblo  Bonito  School,  New  Mex- 
ico, in  strict  accordance  with  the 
plans,  specifications,  and  instructions 
to  bidders,  which  may  be  examined  at 
this  office,  United  States  Indian  ware- 
houses at  Chicago.  111.,  and  St.  Louis. 
.Mo.;  the  Builders  and  Traders  Ex- 
change, St.  Paul,  Minn.,  and  at  the 
Pueblo  Bonito  School,  New  Mexico. 
For  further  information  apply  to  the 
superintendent  of  Pueblo  Bonito 
School.  Crownpoint,  N.  Mex.  CATO 
SKLI-S,    commissioner. 


PROPOSALS    FOR    BUIIiDING. 


BUILDING — Sealed  proposals.  en- 
dorsed "Proposals  for  Torpedo  Store- 
house," will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  a. 
ni.  May  29,  1915.  and  then  and  there 
publicly  opened,  for  a  fireproof  torpedo 
storehouse  at  the  nav.nl  torpedo  sta- 
tion, Keyport.  Puget  Sound,  Wash. 
Plans    and    specifications    may    be    ob- 
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tained  on  application  to  the  bureau  or 
to  the  commandant  of  the  navy  yard, 
Bremerton,  Wash.  H.  R.  STANFORD. 
Chief   of   Bureau. 


NOTICE  TO   CONTRACTORS. 


OFFICE  of  Constructing  Quarter- 
master. Fort  Mason,  Cal.,  April  19, 
1915. — Sealed  proposals,  in  triplicate, 
for  constructing:  a  Storehouse  for 
Combustibles  and  a  Garage  for  Motor 
Ambulances  at  Letterman  General 
Hospital,  Presidio  of  San  Francisco, 
Cal..  will  be  received  here  until  11  A. 
M.  May  19,  1915,  and  then  opened. 
Plans,  .specifications,  blanks  and  nec- 
essary information  obtained  here.  De^ 
posit  of  SIO.OO  each  required  to  insure 
return  of  plans,  etc.  Envelopes  con- 
taining proposals  to  be  enclosed  in 
sealed  envelopes  and  marked  Lt.  Col. 
Geo.   McK.   Williamson,   Q.   M.   C. 


PROPOSALS  FOR  CAXAt.  SUPFLJES. 


CANAL  CIRCirL.\R  924 — Office  Gen- 
t-ral  Purchasing  Officer,  Panama  Canal, 
Wa.shington.  D.  C. — Sealed  proposals 
will  be  received  here  until  May  22 
under  circular  924  for  furnishing  72 
brass  cuspidors.  450  manhole  asbestos 
caskets.  1S5  double-thick  window 
:rlass.  1,100  feet  rubber  suction  hose, 
■  omplete,  with  couplings:  1,000  feet 
rubber  water  hose,  complete.  with 
couplings:  100  cases  toilet  paper,  in 
rolls:  100  perforated  chair  seats,  150 
nounds  large  sponges,  400  feet  double 
-ather  belting:  72  calcimine  brushes, 
.?00  flat  paint  brushes,  400  hand  scrub 

■  rushes,  2SS  flat  bristle  varnish 
brushes,  10.000  pounds  calcium  car- 
bide, 50  gross  metalworkers'  crayons, 
'<>0  large  garbage  cans,  3,000  yards 
.Vo.  3  44  inches  wide  duck  canvas.  6,- 
I'OO  feet  wire-wound  rubber  steam 
hose.  6,00<:>  feet  rubber-lined  canvas 
fire  hose,  1.500  pieces  flat  magnesia 
boiler  lagging,  1,000  feet  wire-wound 
rubber  air  hose,  90  galvanized-iron 
water  coolers,  1,200  white  vitrified 
china  coffee  cups.  2,400  coffee  saucers, 
f,  steel  cake  gridles,  20  barrels  Stock- 
holm tar.  300  pounds  rubber  packing, 
pure  gum,  500  pounds  rubber  sheet 
packing,  wire  insertion,  450  pounds 
square  braided  flax  packing,  350 
nounds    square    spiral    steam    packing, 

"0  glass  iced-tea  pitchers.  250  rolls 
-'alvanized-wire  poultry  netting.  15.- 
"|>0  pounds  soap  polish.  2,000  pounds 
tarred  marline,  3,000  pounds  metal 
polish,  and  300  gallons  lard  oil,  in  5- 
irallon  tins.  For  further  information 
ddress  F.  C.  BOGGS.  Major.  Corps  of 
j^ngineers,  U.  S.  A.,  general  purchasing 

■  fficer. 


>KU       FEDFRAL      E>rPL,OYMENT 
OFFICES. 


The  Department  of  Labor,  through 
the  Division  of  Information  of  the 
Bureau  of  Immigration,  has  recently 
•  stablished         distribution         branches 

iiroughout  the  country  for  the  purpose 

i'  assisting  wage  earners  in  the  United 
-^tates    in    securing    profitable    employ- 

nent,  and  also  to  aid  employers  to 
-•^cure  the  help  needed  to  carry  on 
•heir  business.  Application  blanks 
■  ave  been  prepared  by  the  Department 

■i  Labor,  and  copies  may  be  obtained 
at  ihe  branch  offices  of  the  Bureau  of 
Foreign  and  Domestic  Commerce, 
which  are  located  in  eight  of  the  lead- 
ing cities  of  the  United  States.  San 
Francisco  Branch,  Customhouse. 


NEW    GOVERXMEXT    PUBLICATIONS. 

The  Superintendent  of  Documents, 
Washington,  D.  C,  announces  that  he 
has  for  sale,  at  the  nominal  prices 
affixed,  the  following  recent  publica- 
tions of  various  departments  of  the 
Fnited  States  Government  which  relate 
t'>  bu.sint-s.s  affairs: 
Farm  Baildinss;  modern  conveniences 


for  farm  home;  Department  of  .Agri- 
culture  Bulletin   270;   price,   5  cents. 

Frrtiiizerti;  commercial  fertilizers, 
composition  and  use:  Departments  of 
.\griculture  Bulletin  44:  price,  5  cents. 

Lumber:  Japanese  markets  for 
-American  lumber;  B.  of  F.  and  D.  C. 
.special  agents'  series  94;  price  5  cents. 

nieleetrics:  insulating  properties  of 
.solid  dielectrics:  Bureau  of  Standards' 
scientific  paper  234:  price   15  cents. 

Electric  tvire  and  cable  tenninologry; 
Huroau  of  .Standards'  circular  37:  price, 
5  cents. 

Vibration  Eleetromcter;  Bureau  of 
Standards'  scientific  paper  239;  price, 
10  cenrs. 

Meltins  points  of  chemical  elements, 
and  other  standard  temperatures; 
Bureau  of  Standards'  circular  36;  price, 
5  cents. 

Radiation;  emissivity  of  metals  and 
oxides;  (2)  measurements  with  mic- 
ropyrometcr;  Bureau  of  Standards* 
scientific  paper  242;  price  ,  5  cents. 
Same  (3);  total  emissivity  of  platinum 
and  relation  between  total  emissivity 
and  resistivity;  scientific  paper  243; 
price,  5  cents. 

Copper:  smelting  of  copper  ores  in 
eloclric  furnaces;  Bureau  of  Mines  Bul- 
letin SI;  price,  10  cents. 


DI.*>T.\XCES  SAAED  BV  PAXAMA 
CANAL. 


[Panama  Canal  Record  April   7.] 

From  Colon,  on  the  Atlantic  side  of 
the  Isthmus  of  Panama,  to  Balboa,  on 
the  Pacific  side,  the  distance  by  water 
around  South  America,  is  10,500  nauti- 
cal miles:  through  thj  canal  that  dis- 
tance is  less  than  44  miles.  The  differ- 
ence in  length  of  these  routes.  10,456 
miles,  represents  the  maximum  dis- 
tance that  can  be  saved  to  a  vessel  by 
use    of    the    canal. 

This  maximum  is  more  interesting 
geographically  than  commercially,  be- 
cause vessels  bound  for  the  PaciSc 
coast  by  way  of  the  .Straits  of  Megel- 
lan  would  not  skirt  the  entire  Atlantic 
coast  of  South  America,  but  would 
strike  across  the  Caril^bean.  if  from  the 
United  States,  or  the  central  Atlantic, 
if  from  Europe,  and  proceed  by  the 
most  direct  route  consistent  with  com- 
mercial advantage.  What  counts  in 
the  commercial  value  of  the  canal  is 
not  the  distance  that  could  be  saved, 
but  the  distances  that  are  saved  by 
vessels  substituting  the  canal  route 
for  the  earlier  around-the-continent 
route  in  regular  Iradt.  Following  are 
some  of  the  savings  on  great  trade 
routes  between  impoitant  ar?as: 
New  York  to  San  Franciseo^Coast- 
l.Vi«e   Tr.-»de. 

New  York,  for  instance,  is  nearer  to 
San  Francisco,  through  the  use  of  the 
canal,  by  7,873  nautical  miles.  The 
distance  of  13.135  miles  by  Magellan 
has  been  reduced  to  5,262  miles  by  the 
canal.  The  water  distance  between 
these  ports  is  two-fifths  what  it  used 
to  be.  Compared  in  terms  of  the  over- 
land route  between  these  cities,  it  is 
about  as  if  a  man  who  wished  to 
travel  from  Xew  York  to  San  Francisco 
were  magically  transported  in  an  in- 
stant to  Denver,  Colo.,  there  to  begin 
his  railroad  trip.  Three-fifths  of  the 
way  would  be  saved  before  he  started. 

So  far  in  the  use  of  the  canal  over 
40    per   cent   of   the   vessels   that   have 


passed  through  it  have  been  engaged 
in  the  coastwise  trade  of  the  United 
States,  each  of  them  saving  about  7,- 
SOO  miles  per  trip.  If  their  mean  speed 
be  taken  at  10  knots,  they  have  aver- 
aged a  saving  of  over  a  month  at  sea 
on  each  voyoge  from  coast  to  coast. 
Where  formerly  the  round  trip  of  a  10- 
knot  vessel  required  about  55  days' 
actual  steaming,  the  time  at  sea  for  the 
same  trip  for  the  same  vessel  is  now 
reduced    to    about    22    days. 

Benefits   the   Pacific   Coast. 

The  next  heaviest  traffic  through  the 
canal  is  between  the  Pacific  Coast  of 
the  United  States  and  Europe.  The 
canal  makes  San  Francisco  nearer  to 
Liverpool  by  .5.666  miles,  a  saving  of 
two- fifths  of  the  old  journey  by  Ma- 
gellan. The  distance  between  San 
Francisco  and  Gibraltar  has  been  re- 
duced from  12,571  miles  to  7,621  miles, 
a  saving  of  4,950  miles,  or  39  per  cent 
of    the    former   distance. 

From  San  Francisco  to  Buenos  .\ires, 
via  Valparaiso  and  Magellan,  is  ap- 
proximately 7.610  miles,  which  is  short- 
er than  the  route  through  the  canal,  by 
which  the  distance  is  8,941.  To  Rio 
Janeiro,  the  distance  via  Magellan  is 
S.609  miles:  by  the  canal,  7,885  miles. 
To  Pernambuco,  on  the  eastern  prom- 
ontory of  South  America,  the  distance 
via  Magellan  is  9,74S;  via  the  canal, 
6.746  miles.  To  Para,  the  distance  via 
Magellan  and  via  the  canal  are  10.852 
and   5.642  miles,  respectively. 

From  San  Francisco  to  Freetown,  on 
the  west  coast  of  middle  Africa,  the 
distance  by  the  most  practicable  for- 
mer route,  using  the  Strait  of  Magel- 
lan, is  11,380  miles.  Through  the  canal, 
and  by  way  of  the  Island  of  Barbados 
the  distance  is  7,277  miles. 
Atlantic  CoHt  Traffic — A  Competitor  of 
Suez. 

With  reference  to  the  trade  between 
the  Atlantic  coast  of  the  United  States 
and  the  west  coast  of  South  America, 
New  York  is  nearer  to  Valparaiso  by 
3,717  miles  by  virtue  of  the  canal;  to 
Iquique,  one  of  the  great  nitrate  ports 
by  4,139  miles:  and  to  Guayquil,  by  7,- 
405  miles.  From  New  York  to  Guay- 
quil the  present  distance  of  2,765  miles 
is  approximately  27  per  cent  of  the 
former   distance,    10,270   miles. 

-As  to  the  Far  East,  New  York  is 
nearer  to  Yokohama  by  3,76S  miles 
than  formerly  by  way  of  the  Suez 
Canal,  but  the  latter  route  is  18  miles 
shorter  that  the  Panama  route  for  ves- 
sels plying  between  New  York  and 
Hongkong.  New  York  is  41  miles 
nearer  Manila  by  Panama  than  by 
Suez  and  3,932  miles  nearer  Sydney  by 
Panama.  New  York  is  now,  by  virtue 
of  the  Panama  Canal,  nearer  than 
Liverpool  to  Yokohama  by  1,880  miles, 
and  nearer  than  Liverpool  to  Sydney  by 
2.424  miles. 


SURETY    BOXDS    FOR    CONTRACTORS 
TO    BE    RAISED. 


We  are  informed  by  J.  C.  Hayburn, 
the  Insurance  Man,  that  the  companies 
doing  a  surety  business  here  will  on 
and  after  May  15  raise  their  rates  on 
surety  bonds  from  hi  of  one  per  cent 
to  one  per  cent  of  the  contract  price. 

Mr.  Hayburn  believes  that  all  con- 
tractors should  be  informed  of  this 
coming  change  so  as  to  make  a  correct 
charge  for  their  bonds. 
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SAN     FRANCISCO- 


APARTMENT  HOUSK — 1  story  and 
base.  Class  C  construction.  $45,000. 
San  Francisco.  Architects.  O'Brien 
Bros.,  240  Montgomery  street,  S.  F. 
Owners,  O'Brien  Bros.  The  building 
will  be  erected  on  the  south  side  of 
Bush  street,  187-6  west  of  Mason.  The 
structure  will  have  a  frontage  of  42 
feet  and  a  depth  of  137 14  feot,  and  has 
been  designed  to  contain  2S  apartments 
of  two  rooms  and  bath.  Interior  will 
be  finished  in  pine  and  Philippine  ma- 
hogany. Hardwood  floors  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Bath  rooms  will  be  finished  In  tile. 
Besides  the  apartments,  plan  provides 
for  a  large  social  room,  lobby  and  of- 
fice on  the  first  floor.  There  will  be 
steam  heat  with  a  complete  oil  burn- 
ing equipment,  an  automatic  elevator, 
hot  water  supply  and  dumb  waiters. 
Marble  and  tile  wainscot  will  be  used 
in  the  entrance  vestibule  and  lobby. 
Kxterior  of  the  building  will  be  faced 
with  marble  up  to  the  water  table,  and 
with  cream  colored  pressed  brick  above 
that  point.  Plans  are  complete  and 
segregated  figures  are  now  being- 
taken. 

APAKTMlvNT     HOUSK — :?     story    and 
base,     frame,     $16,.i00.       San     Francisco. 
Architect,    Charles       .1.       Rousseau,       46 
Kearny    street.    S.    F.      Owner,    Mrs.    M. 
Kumpf.      The   building   will    be   erected 
at    the    corner    of    5th    avenue   and    Irv- 
ing   street,    and    has    been    designed    to 
contain    five    apartments    of    three    and 
four    rooms.      Interior    finish    will    be   of 
pine    and    blue    gum.      Haidwood    floors 
will    be    used    in    the    living    and    dining 
rooms.      All    apartments   will   have   wall 
beds      and      private      bathrooms.      Tile 
wainscot    and    composition    floors    will 
be  used  in  the  both  rooms.     There  will 
be    steam    heat,    hot    water    supply    and 
vacuum   cleaning.      Entrance   and   lobby 
have     been     designed     in     the     Empire 
style.       Exterior    of    the    building    will 
be   faced   with   cement  plaster  on   metal 
lath.      Plans    are    now    being    prepared. 
APARTMENT     HOUSE— 3     story    and 
base,    frame,    $35,000.      San      Francisco. 
Architect,    W.    G.      Hind,      46      Kearny 
street,   S.   F.      Owner,   Or.   R.   W.   Payne. 
14'6    Grant    avenue.      The    building    will 
be   erected   at   the   southwest  corner   of 
Sacramento    and    .Tones    streets,    cover- 
ing   an    area    of    .".O    by    90    feet.      There 
will    be    a    total    of    21     apartments    of 
thiee    and    four    rooms.      Interior    finish 
will    be    of    pine    and       southern     gum. 
There    will    be    hardwood    floors    In    the 
living     rooms,     dining     rooms     and     re- 
ception  halls.      Plans   provide   for  steam 
heat  with  an  oil   burning  system,  a  hot 
water     supply     and     vacuum     cleaning. 
All     apartments     will     have     wall     beds 
and    private    bath    rooms.       Bath    rooms 
will    be    finished    in    tile.      .Marble      and 
tile  wain.><cot  will  be  used.      Exterior  of 
the    building    will    he    covered    with    ce- 
ment  plaster  on   metal   lath.   A  contract 
for   the   excavating   and    concrete   work 
has     been      awarded   to   P.   Hurley,      r.7S 
Elizabeth    street.      Segregated      figures 


art-    IxiriK    t;ikin    Im     tin-    halaiuc   ul    Ihf 
work. 

APARTMKNT  HOUSE — 3  story  and 
ba.se,  frame,  $13,000.  San  Francisco. 
Architect,  C.  O.  Clausen,  Hearst  Bldg., 
S.  F.  Owner,  Thomas  F.  Lyons,  20  Stan- 
yan  street.  The  building  will  be  erect- 
ed on  the  south  side  of  Sacramento 
street  100  feet  west  of  Gough.  There 
will  be  a  total  of  six  apartments  of 
liiiir  looms  and  bath.  Interioi'  finish 
will  be  of  pine  with  some  hardwood 
veneer.  Hardwood  floois  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Plans  provide  for  furnace  heat  and 
hot  water  system.  All  apartments 
will  have  wall  beds.  Bath  rooms  will 
he  finished  in  tile  with  composition 
floors.  Marble  and  tile  wainscot  will 
be  used  in  the  entrance  and  vestibule. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day  I..abor. 

DISTRIBUTING  PLANT— 3,  1  story, 
•  steel  frame  and  concrete,  $25,00'0.  San 
I'"rancisco.  Engineer,  Engineering  De- 
partment Shell  Oil  Co.,  343  Sansome 
stieet,  S.  F.  Owners,  Shell  Oil  Co. 
Plans  and  specifications  are  rapidly  be- 
ing completed  for  the  constiuction  of 
a  large  steel  fiame  garage  building 
and  for  two  pumping  stations,  all  of 
which  will  be  erected  on  the  company's 
property  on  Army  street  in  this  city. 
Each  of  the  buildings  will  have  a  com- 
plete steel  frame  with  reinforced  con- 
ciete  walls.  Exterior  will  be  faced 
with  cement  plaster.  No  interior  finish 
is  specified.  Metal  window  sash  and 
frames  will  be  used.  Bids  will  be 
called    for  within  a   few  days. 

Fly.XT.S — 2  story  and  base,  frame, 
$:',,.")00.  San  Francisco.  Architect, 
none.  Owner,  L.  Leveroni,  174  Lisbon 
street,  S.  F.  The  building  will  be 
erected  on  the  west  line  of  Excelsior 
south  of  Lisbon,  covering  an  area  of 
1'.-.  by  (il  feet.  Th^ire  will  be  a  store  on 
the  first  floor  and  two  modern  flats  on 
the  second  floor.  Interior  finish  will 
he  of'  pine  throughout.  Hardwood 
floors  will  be  used  in  the  living  and 
(lining  100ms.  There  will  be  an  open 
lire  place  with  tile  or  brick  mantel. 
Hath  looni  will  have  imitation  tile 
wainscot.  .\n  automatic  water  heater 
will  be  installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
find  shiplap.  Plans  are  complete  and 
in  tilt  hands  of  the  owner  who  will  do 
the   work   by   Day   I^abor. 

ELECTRIC  WORK  AND  FIXTURES 
— Cost  not  stated.  San  Fiancisco.  Ar- 
chitect. William  A.  Newman,  Post  Of- 
fice Bldg.,  S.  F.  Owner.  U.  S.  Govern- 
ment. Bids  will  be  received  within  the 
next  two  weeks  for  electric  wiring  in 
the  U.  S.  Mint  on  the  corner  of  Mis- 
sion ;md  .">th  streets.  Plans  are  on 
file  at  the  architect's  olflce.  to  which 
bidders    are    referred. 

SYN.NC'GUE — 2  story  and  base, 
flame,  $2.">,IK)0.  San  Francisco.  Archi- 
tect, E.  A.  Neumarkel,  Sharon  Bldg.,  S. 


I'.  (nviu-i.  Temple  Kenesith  Israel. 
The  building  will  be  erected  on  Web- 
ster street,  between  McAllister  and 
Golden  Gate,  and  will  have  a  frontage 
50  feet  and  a  depth  of  125  feet.  There 
will  be  a  large  auditorium,  seating  450 
people,  class  rooms  and  social  hall.  In- 
terior finish  will  be  of  pine  with  some 
hardwood.  Art  glass  windows  are 
specified.  There  will  be  a  central  heat- 
ing system,  probably  furnace  heat. 
Some  marble  work  will  also  be  used. 
The  main  auditorium  will  have  orna- 
mental plaster  work.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Working  draw- 
ings are  piactically  complete  and  fig- 
ures will  be  taken  in  the  course  of  the 
next  week  or  ten  days. 

FIRE  HOUSE  FIXTURES  —  $1,050. 
San  Francisco.  Architects,  Ward  & 
Blohme,  Alaska  Commercial  Bldg.,  S. 
F.  Owners,  City  and  County  of  San 
l''rancisco.  The  Roberts  Manufactur- 
ing Co.  presented  the  low  bid  at  $1,050 
for  furnishing  the  electric  lighting 
system  for  engine  house  No.  12.  Two 
other  bids  were  received.  A  complete 
list  of  the  figures  will  be  found  under 
the  heading  of  San  Francisco  in  this 
issue. 

HOTEL — 12  story  and  base.  Class  A 
construction,  $85,000.  San  Francisco. 
Architects,  Rousseau  &  Rousseau,  110 
Sutter  street,  S.  F.  Owner,  Joseph 
Herrscher,  4  29  Front  street,  S.  F.  The 
building  will  be  designed  for  a  bach- 
elor hotel,  and  will  be  erected  on  the 
south  side  of  Geary  street  west  of 
Powell.  The  lot  has  a  frontage  of  25 
feet  and  a  depth  of  105  feet.  The  build- 
ing will  contain  in  the  neighborhood 
of  8'5  rooms  with  100  per  cent  baths. 
Besides  the  office,  the  ground  floor  will 
contain  a  grill  room,  restaurant  and 
bar.  Interior  finish  will  be  of  pine 
and  hardwood.  The  bath  rooms  will  he 
finished  in  tile  and  equipped  with  high 
grade  plumbing  fixtures.  There  will  be 
a  complete  steel  frame  with  exterior 
walls  of  terra  cotta.  Plans  provide  for 
elevator  service,  a  complete  oil  burn- 
ing equipment,  vacuum  cleaner  and  hot 
water  suppl.v.  A  complete  telephone 
system  will  he  installed.  Metal  win- 
dow sash  and  frames  are  specified. 
Plans  will  be  completed  shortly  and 
the  owner  will  let  all  contracts.  Fur- 
ther mention  will  he  made  of  the  work. 
RESIDENCE — 1%  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, O.  R.  Thayer,  20  Montgomery 
street,  S.  F.  Owner.  Mr.  McCann.  The 
building  will  be  erected  on  the  south 
side  of  .ludah  street  east  of  11th  ave- 
nue, and  has  been  designed  to  contain 
six  rooms,  bath  and  sleeping  porch. 
Interior  finish  will  he  of  pine  with 
some  hardwood  veneer.  White  enamel 
will  be  used  in  the  bed  rooms.  There 
will  be  an  open  fire  place  with  tile  or 
brick  mantel.  Bath  rooms  will  he  fin- 
ished in  tile.  .\n  automatic  water 
heater  is  specified.  Exterior  of  the 
<lwelling  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   segregated   flgure.s  are  being 
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taken.  The  same  architect  also  has 
plan.s  out  I'or  figures  for  a  two-story 
dwelling?  which  is  to  be  erected  at  the 
.southeast  corner  of  11th  avenue  and 
.Tudah  street  for  the  same  owner. 

RESIDEXCE  —  1  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, J.  A.  Porporato,  619  Washington 
street,  S.  F.  Owner's  name  withheld. 
The  dwelling  will  be  erected  on  the 
east  side  of  Eureka  street  near  ISth, 
and  has  been  designed  to  contain  five 
rooms.  Interior  will  be  finished  in 
pine  and  redwood.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Bath  room  will  have  imitation 
tile  wainscot.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  figures 
are    now    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  A.  T.  Morris,  501 
1 1th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  11th 
avenue  south  of  Balboa  street,  and 
has  been  designed  to  contain  six 
rooms.  The  basement  will  be  arranged 
lor  a  garage.  Interior  of  the  house 
will  be  finished  in  pine  find  r.-dwood, 
with  some  elm  panels.  Hardwood  floors 
will  be  used  in  tne  living  room,  dining 
room  and  recepti'.n  h.i'l.  There  will  be 
a  large  open  fire  pi'^-o  in  the  living 
room  with  tile  or  briok  mantel.  Tiath 
room  will  be  finls'ied  in  lile.  \n  .irto- 
matic  water  hea*3r  i-:  sp-jcified.  Ex- 
terior of  the  dwelling  will  t'O  covered 
with  cement  plas^u-  .>n  mitr;I  lain. 
Plan.s  are  compleio  and  in  the  hands 
of  ihe  owner  who  will  lo  the  v.-.;!-k 
bj  Day  Labor.  Mat"'iriS  are  now  imp- 
ing purchased. 

MACHINE  SHOP— 2  story  and  ba^e, 
frame,  $2,300.  San  Francisco.  Archi- 
tect, John  A.  Ettler,  604  Mission  street, 
-">.  F.  Owners,  Hansen  &  Bain,  2>44 
Townsend  street,  S.  F.  The  building 
will  be  erected  on  the  north  side  of 
Townsend  street  east  of  4th,  having  a 
frontage  of  30  feet  and  a  depth  of  60 
feet.  Xo  interior  finish  will  be  used. 
There  will  be  a  cement  floor.  A  large 
amount  of  special  machinery  will  be 
required.  The  exterior  of  the  building 
will  be  covered  with  ru.stic.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BAKERY  ADDITION  AND  ALTERA- 
TION—$3,000.  San  Francisco.  Archi- 
tect, Thomas  W.  Lenzen,  Humboldt 
Bank  BIdg.,  S.  F.  Owners,  Old  Home- 
stead Bakery.  Extensive  alterations 
and  additions  will  be  made  to  the  of- 
fice building  of  the  Old  Homestead 
Baking  Co.,  located  at  the  northwest 
corner  of  19th  and  Shotwell  street.  The 
work  will  include  the  construction  of 
a  one-story  addition  to  the  present 
building,  the  removal  of  the  present 
interior  partitions,  the  installation  of 
new  plumbing,  plumbing  fixtures.  In- 
terior finish,  painting  and  plastering. 
Plans  for  the  work  have  been  com- 
pleted and  figures  are  now  being 
taken. 

RESIDEXCE  —  2  story  and  base. 
frame,  $4,000.  San  Francisco.  Archi- 
tect, Arthur  .1.  Laib.  Russ  BIdg.,  S.  F. 
Owner,  Mrs.  E.  F.  Henning,  789  10th 
avenue.  The  dwelling  will  be  erected 
on  the  west  line  of  11  th  avenue  south 
of  Cabrillo,  and  has  been  designed  to 
contain  a  store  on  the  first  floor  be- 
sides living  rooms.  Interior  fini.-ih  will 
be    of    pine    and    redwood    with    some 


hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining  room.  There  will  be  an  open 
fire  place  with  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling- 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  will   be  called   for  at  once. 

BRIDGES  AND  VIADUCTS— Rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Engineer,  City  Department 
of  Engineering,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Fi'ancisco.  The  Engineei'ing  Depart- 
ment is  now  engaged  in  the  prepara- 
tion of  plans  for  a  number  of  bridges 
and  viaducts  to  be  erected  on  the  line 
of  the  Municipal  Railroad  extension 
through  Golden  Gate  Park. 

STORES— 1  story  and  base.  Class  C 
constrviction.  Cost  not  stated.  San 
Francisco.  Architect,  Phillip  Schwerdt, 
726  Clement  street,  S.  F.  Owner,  Clara 
Schmall,  represented  by  W.  H.  Swer- 
gert,  Redwood  City.  The  building  will 
be  erected  on  the  southeast  corner  of 
Sixth  and  Mission  streets,  and  will 
have  a  frontage  of  75  feet  on  Mission 
street  by  80  feet  on  Sixth.  Plans  pro- 
vide for  a  number  of  small  stores.  In- 
terior finish  will  be  of  pine.  There  will 
be  patent  store  fronts  ■with  large  plate 
glass  display  windows.  Modern  plumb- 
ing and  electric  work  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

HARBOR  IMPROVEMENTS  —  Cost 
not  stated.  South  San  Francisco.  En- 
gineers, Kaviland  &  Tibbetts,  Ala.s>ca 
Commercial  BIdg.,  S.  F.  Owners,  South 
San  Francisco.  The  South  .San  Fran- 
cisco T.,and  Co.,  with  offices  at  221  Mo- 
nadnock  BIdg.,  has  retained  Engineers 
Haviland  &  Tibbetts  to  prepare  plans 
for  extensive  improvements  to  the 
South  San  Francisco  water  front.  It  is 
stated  that  one  of  the  big  Chicago 
meat  packers  has  become  interested  in 
this  project  and  will  erect  another 
large  plant  there.  The  work  included 
is  widening  the  present  channel,  dredg- 
ing to  a  depth  of  20  feet  at  low  tide, 
constructing  a  90-foot  turning  basin 
and  erecting  extensive  jetties,  sea  wall 
and  wharves.  Engineers  .1.  H.  Kane 
and  B.  W.  Seymore  of  Chicago  are  rep- 
resenting the  Chicago  packers. 
•  HOTEL — 5  story  and  base.  Class  C 
construction,  $65,000.  San  Francisco. 
Architects.  Rousseau  &  Rousseau,  Mo- 
nadnock  BIdg.,  S.  F.  .  Owners,  Gerard 
Investment  Co.  The  building  will  be 
erected  on  the  east  side  of  4th  street 
north  of  Howard,  having  a  frontage 
of  44  feet  and  a  depth  of  100  feet  with 
an  L  15  by  23  feet.  Plans  provide  for 
a  total  of  84  guest  rooms  and  a  num- 
ber of  baths.  The  ground  floor  has 
been  arranged  for  the  lobby,  office  and 
two  stores.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  lobby,  office  and  halls.  Plans 
provide  for  steam  heat,  an  automatic 
elevator  and  hot  water  system.  Pat- 
ent store  fronts  will  be  installed.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  building  will  be  faced  with" 
pressed  brick  trimmed  with  terra 
cotta.      Plans   are   being  prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick  and  steel,  $18,000.  San 
Francisco.      Architect,      C.    O.    Clausen, 


Hearst  BIdg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  O'Farrell  street  near  Leaven- 
worth, and  has  been  designed  to  con- 
tain ten  apartments  of  two  rooms 
each.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  steam 
heat  and  wall  beds.  All  apartments 
will  have  private  baths.  Bath  rooms 
will  be  finished  in  tile.  Marble  and 
tile  wainscot  will  be  use.d  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are    now    being    prepared. 

APARTMENT  HOUSiE— 3  story  and 
base,  frame,  $16,000.  San  Francisco. 
Architect,  C.  O.  Clausen,  Hearst  BIdg., 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  on  Guerrero 
street  near  18th,  and  has  been  de- 
signed to  contain  twelve  apartments 
of  three  and  four  rooms.  Interior  fin- 
ish will  be  of  pine  and  hardwood  ve- 
neer. Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  wall  beds  and  private  baths. 
Flans  provide  for  steam  heat  and 
dumb  waiters.  A  hot  water  circulat- 
ing system  will  be  installed.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  building  will  be  covered 
with  pressed  brick  veneer  and  ship- 
lap.       Plans    are    now    being    prepared. 


ilniidin^  Contracts  At(  arced. 


San  Francisco 


No. 

14  02 

1403 

1404 

1  405 

1406 

1407 

1408 

1409 

1410 

1411 

1412 

14  li3 

1414 

1415 

1416 

1417 

1418 

1419 

1420 

1421 

1422 

1423 

1424 

14'25 

1426 

1427 

1428 

1429 

1430 

1431 

1432 

1433 

1434 

1435 

1436 

1437 

14  38 

1439 

1440 

1441 

1442 

1443 

1444 

1445 

1446 

1447 

1448 

1449 

1450 

1451 

1452 

1453 

14  54 

1455 

1456 

1457 

1458 

1459 

1460 

1461 

14'62 


Orvner.        Contractor 

McManus  Keenan 

Anderson  Anderson 

Aragni  De  Martini 

W'n  Sugar Lindgren 

.lohnstone  Schwarz 

.lohnson  Johnson 

Gatto  Gatto 

McCreery      Nielson 

Filippi     Sharman 

Phillips     Phillips 

Nelson      Nelson 

P    P    I    E Monk 

Lindauer     Lindauer 

Walter     Walter 

Scoble     Scoble 

Scoble     Scoble 

Scoble     Scoble 

Scoble     Scoble 

Scoble     Scoble 

Scoble     Scoble 

Scoble     Scoble 

Gradke     Graake 

Young    Ralston 

City    Impt    Meek 

Rosenblum     .  .  .  .|. .  .Moren 

Solomon     Solomon 

Poulsson     Poulsson 

Gorman     Gorman 

Marcus     Montrouil 

Imperial     Brumfield 

McElroy     Nelson 

Newman      McKay 

Nadal     Legrand 

Tocalino     Devencenzi 

McCrea     Burns 

Shockley     Sunset 

Phelan     MXisto 

Mer    Ice    Larsen 

Rossi     De    Martini 

Vanderveen     Houle 

City&Co  of  SF.Laroulandie 

Morris     Morris 

Lyons     Lyons 

Assoc    Oil    Assoc    Oil 

White     White 

Matojowsky    Rushton 

Assoc    Oil    Assoc    Oil 

Leveroni     Leveroni 

Sherman    Collman 

Welsh     Welsh 

Rosenblum     Moren 

Homestead    Rlty...    Grahn 

Same     Same 

Old    Hmstd    Bky     ..Owner 

Hansen     Hansen 

Pacific  G  &  E  Co.  .Sullivan 

Biberro     Hinson 

Meugeot    Craemer 

Park   Lodge   F&A  M.Vane 

Anderson     Nelson 

Metzger     Flaherty 


Amt. 

4750 

5000 

5360 

126000 

5317 

850 

400 

1000 

2000 

2000 

2000 

'8000 

700 

400 

2000 

2000 

2000 

2000 

2000 

2000 

2000 

400 

400 

400 

1500 

500 

400 

500 

500 

430 

3615 

3500 

1525 

89300 

3897 

2000 

2386 

11000 

4047 

22155 

5550 

2150 

13000 

750 

1500 

800 

750 

3000 

8068 

6000 

1133 

1325 

1325 

3000 

500 

400 

400 

2300 

1400 

1340 

4S0 
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1463  Arata     Arata  600 

1464  Labourd     Hanlon  450 

1465  Parente     Jossa  750 

1466  Pope   &   Talbot    Owner  400 

1467  Fisher     Brumfield  450 

1468  Harron   et   al    Owner  600 

1469  Tiscornia     Tiscornia  1500 

1470  Gazzaneo    Amoroso  6200 

1471  Slattery      Fraser  5500 

14712  Gyulik      Enes  600 

1'473  Collins     Collins  400 

1474  Prosek     Prosek  700 

1475  Baibato      Barbato  450 

1476  Karsten     Grant        3000 

FRAMB   FLATS 

(1402)  NW  TWENTY-FIRST  AVE  & 
California  45x65.  Carpenter,  concrete, 
plaster,  painting,  plumbing,  etc.,  for 
two-story  and  basement  frame  flats. 

Owner Jas.   P.  McManus. 

Architect  .  .  .None. 

Contractor.  .11.  C.  Keenan,  300  Webster, 
San  Francisco. 

Filed   May   10,   15.     Dated   May    8,   'I'S. 

Rafters  on    f  1187.50 

Hrown  coated    IIST-SO 

Completed     1187.50 

Usual    35    days 1187.50 

TOTAL  COST,  $4750.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.       Plans  and  specifications  filed. 
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2    weeks   after      5th    floor     rough 

concrete   done 10,000 

2    weeks    after    8th    floor    rough 
concrete   done 10,000 

1  weeks    after    rough    floor    con- 
crete  done    10,000 

2  weeks  after  tile  partitions  and 

water    prooflng    done 7,500 

2  weeks  after  finish  floor  done     7.500 

Completed    and    accepted 20,000 

Usual    35    days 31.500 

TOTAL  COST,  $126,000 
Bond,  $65,000.  Surety,  Royal  Indemnity 
Co.  Limit,  150  days.  Forfeit,  $30. 
Plan.s  and  specifications  filed. 


FRAME  FLATS 

(1403)  N  CLEMENT  25  E  Sixteenth 
Ave.,  All  work  for  two-story  frame 
flats. 

Owner Celestine  Anderson. 

Architect  .  .  .None. 

Contractor.  .Otto  E.  Anderson,   215   10th 
Ave.,  San  Francisco. 

Filed   May   10,  '15.     Dated  May    10,   '15. 

Roof   on $12'50 

1st  coat  plaster  on 1250 

Completed  and   accepted 1250 

Usual    35   days 1250 

TOTAL  COST,  $5000 

Bond,   none.      Limit,   Aug.    1'5.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME  FLATS 

(1404)  S  GREENWICH  87-6  E  Powell 
E  2i5xS  87-6.  All  work  except  paint- 
ing, lighting  fixtures,  shades  and 
mantels  for  three-story  and  base- 
ment frame  flats. 

Owner Giovanni  Aragni,  274  Chen- 

ery,    San   Francisco. 

Architect  ..  .Paul    F.    De    Martini,    2123 
Powell,    San   Francisco. 

Contractor.  .Paul    De   Martini,    2869   Oc- 
tavia,    San    Francisco. 

Filed  May  10.     '15.     Dated  Apr.  26,  '15. 
Frame  up  &  roof  sheathing  on.  .$1340 

Brown    coated    1340 

Completed   and   accepted 1340 

Usual    35   days 1340 

TOTAL  COST,  J5360 

Bond,   $1680.     Sureties,  S.   Arata  and  G. 

B.  Cordano.     Limit,  90  days  after  April 

28.      Forfeit,    none.      Plans    and    specifi- 
cations   filed. 


CLASS  "A"   REFINERY   BUILDING 

(1405)  NE  TWENTY-THIRD  AND 
Louisiana.  Erection  and  construc- 
tion of  ten-story  Class  "A"  refinery 
building. 

Owner Western  Sugar  Refining  Co 

60   California,   S.   F. 

Engineer  ..  .W.    E.    Murray. 

Contractor.  .Lindgren    Co.,     Monadnock 
Bldg.,   San    Francisco. 

Filed   May   10,  '15.     Dated   May   6,   '15. 
On  completion  of  excavation.  .$   7,000 

On  completion  of  sewers 3,000 

On   completion   of   retaining   wall 

concrete     7,000 

2   weeks   after      2nd    floor     rough 
concrete  done 12,500 


FRAME    FLATS 

(1406)  E  TWELFTH  AVE  100  S  Ca- 
brillo  S  25XE  120  O  L  391.  All  work 
for  two-story   frame   flats. 

Owner Marion     L.     Hall     and     Sue 

Johnstone. 

Architect  ..  .H.   E.   Harris. 

Contractor.  .Chas.   Schwarz,  333  Naples, 
San   FYancisco. 

Filed  May   10,  '15.     Dated   May   7,  '15. 

Rough   frame   up $  664.60 

Enclo.sed    and    window      frames 

set     664.60 

Hrown  coated  and  rough  plumb 

ing  in   664.60 

Plastered   &   outside   complete     664.65 
Interior     wood   finish     complet 

ed    664.65 

Completed    and    accepted 664. 6'5 

I^sual   35  days 1329.25 

TOTAL  COST,   $5317.00 

Bond,    $2660.      Sureties,    Sig    Grosslicht 

and    Richard    French.     Limit,      75   days. 

Forfeit,    $5.         Plans    and    specifications 

filed. 


FRAME   DWELLING 

(1407)      W    TWENTY-THIRD    AVE    125 

S    Anza.        One-story    and      basement 

frame  dwelling. 

Owner Emil      Johnson,      525      23rd 

Ave.,  San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,$850 


ALTERATIONS 

(1408)  NO.     2786     California.       Altera- 
tions. 

Owner Antonio  Gatto,   4325  Geary, 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $400 

.\LTE  RATIONS 

(1409)  NO.    332    PINE.      Alterations   on 
roof  pergola. 

Owner Andrew    B.    McOeery    Est., 

221  Sansome,  San  Francisco 

Architect  ..  .Chas.      P.    Weeks,      Mutual 
Bank   Bldg.,    S.   F. 

Contractor.  .M.    F.    Nielsen,    110    Jessie, 
San   Francisco. 

COST,    $1000 


FRAMIO     DWELLING 

(1410)      S    Palou    350    W    Lane.       Two- 
story  and  basement  frame  dwelling. 

Owner loseph     Filippi,       1813     La 

Salle    Ave.,    S.    F. 
.  . None 

.T.        L.       Sharman,        1440 
Shafter  Ave.,  S.  F. 

COST,  $2000 


.Vrchit.'ct  . 
Contractor 


IIKSIDEXOE 

(1411)  V.  TWENTY-SEVENTH 
200  S  Anza.  Two-story  and 
ment   frame   residence. 


AVedne.sday,       May       19,       1915. 

Owner J.      H.    Phillips,    228       23rd 

Ave.,   San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 

FRAME    DWELLING 

(1412)      N  IRVING  70  W  Twenty-eighth 

Ave.     One-story  and  basement  frame 

dwelling. 
Owner F.  Nelson,  30  Presidio  Ter- 
race, San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


ALTERATIONS 

(1413)  N  NORTH  POINT,  bet.  Van 
Ness  Ave  and  Polk.  Alter  present 
quarters  on  third  and  fourth  stories, 
remove  and  place  new  partitions, 
raise  floors,  electric  work,  painting, 
carpentry,  plumbing,  etc. 
Lessees Panama-Pacific  Interna- 
tional   Exposition    Co. 

Owner Southern  Pacific  Co.,  Flood 

Bldg.,    San   Francisco. 
Architect  ...Panama-Pacific        Interna- 
tional   Exposition   Co.,  Ser- 
vice Bldg.,  S.  F. 
Contractor .  .John      Monk,      316      Sharon 
Bldg.,    San    Francisco. 

COST,  $8000 


25      W 


ALTERATIONS 
(1414)      S      TWENTY-SECOND 
Bryant.     Alter  theatre. 

Owner Mrs.      A.      Lindauer,      2408 

Bryant,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Fred    W.    Lange,    780    Wis- 
consin,   San    Francisco. 

COST.    $700 


REPAIRS 

(141'5)      NO.       930    FLORIDA.         Repair 
dwelling. 

Owner H.  J.  Walter,  Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


FRAME    RESIDENCE 

(1416)  W  TWENTY-SEVENTH  AVE 
129-1  S  Balboa.  Two-story  and  base- 
ment frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San   Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San    Francisco. 
Day's  work.  COST,  $2000 


FRAME    RESIDENCE 

(1417)  W  TWENTY-SEVENTH  AVE 
104-1  S  Balboa.  Two-story  and  base- 
ment frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $2000 

FRAME    RESIDF:>TCE 

(1418)  W  TWENTY-SEVENTH  AVE 
79-1  S  Balboa.  Two-story  and  base- 
ment frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Aichitect  .  .  .  E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $2000 


AVE 
base- 


FRAME    REiSIDENCE 

(1419)  W  TWENTY-SEVENTH  AVD 
29-1  S  Balboa.  Two-story  and  base- 
ment frame  residence. 

Owner Thos,  Scoble,  363  14th  Ave., 

San  Francisco. 


Wednesday,       May       19.       1915. 
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TV.    R.    BRODE,    Pres.         LOUIS  R.  HOLM,  Sec.    R.    J.    BR»»E,   Vice-Pres. 

BRODE   IRON   WORKS 

Established  1886 — Incorporated  1913 
Tel.     Kearny     2464. 

Fabrioatirs  ind  Cintraitirs  if  Strustural  Stsil  Mi  Brnamtntal  Inn  Wirk 

OHJoa  &  W*rks:  SI -37  Hawtharna  St.,  bat.  Haward  A  Falsam  Sts.,    San  Franaisca,  Cal. 


Architect  ..  .E.    K.    Young-,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $2000 


FRAME    RESIDENCE 

(14  20)  W  TWENTY-iSEVENTH  AVE 
54-1  S  Balboa.  Two-story  and  base- 
ment frame  residence. 

Owner Thos,  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's   work,  COST,    |2000 


FRAME    RESIDENCE 

(1421)NW  BALBOA  AND  27TH  AVE 
Two-story  and  basement  frame  resi- 
dence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San   Francisco. 
.-Architect  .  .  .E.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's  work.  COST,  $2000 


FRAME    RESIDENCE 

(1422)  W  TWENTY-SEVENTH  AVE 
151-1  S  Balboa.  Two-story  and  base- 
ment frame  residence. 

Owner Thos,  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ...E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's  work.  COST,  $2000 


FRAME  DWELLING 

(1423)      SE    MORAGA    AND    47TH    AVE. 
One-story  and  basement  frame  dwlg. 

Owner Edw.  Gradke,  4108  Moraga, 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


FRAME   GARAGE 

(1424)      NO.  81  COMMONW^EALTH  AVE 
One-story   frame   garage. 

Owner John   P.   Young,   Premises. 

Architect  .  .  .None. 

Contractor.  .F.    F.    Ralston,     132    Com- 
monwealth   Ave.,   S.    F. 

COST,     $400 


ALTERATIONS 

(1425)      NO.       1069       MARKET.         Alter 
dwelling. 

Owner City    Improvement   Co.,    1st 

National  Bank  Bldg.,  S.  F. 
Architect  .  .  .None. 

Contractor.  .T.    H.   :Meek   Co.,    1157    Mis- 
sion,  San  Francisco. 

COST,    $400 


ALTERATIONS 

(1426)      NO.     138       ARGUELLO       BLVD. 
Alter   dwelling. 

Owner S.      Rosenblum,      Clay      at 

Presidio    Ave.,    S.    F. 
Architect  .  .  .None. 

Contractor.  .Geo.   G.   Moren,    125   Falcon 
Ave.,    San   Francisco. 

COST,    $1500 


INSTALL    FURNACE 

(1427)      NO.   175  HOOPER.     Install  fur- 
lit^ce. 

Owner C.  Solomon  Jr.,  409  Battery 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $500 


ADDITION 

(1428)      NO.        183        TWENTY-SECOND 
Ave.     Add   kitchen  and   porch. 

Owner P.    R.    Poulsson,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $400 


FRAME    DWELLING 

(1429)      NW    BURNSIDE    &    CHENERY. 
One-strry  and  basement  frame  dwlg. 

Owner B.     Gorman,     957     Chenery, 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $500 


FRAME    SHOP 

(1430)      NO.    139    HEARST    AVE.      One- 
story    frame    shop. 

Owner R.   F.  Marcus,   1014   Larkin, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .P.    W.    Montrouil,    270    An- 
dover,    San    Francisco. 

COST,    $'500 


ELECTRIC  SIGN 

(1431)      S      MARKET    200      E    Seventh. 
Electric    sign. 

Owner Imperial    Theatre,    Frem. 

Architect  .  .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18   S7th,  Sfin  F-ancisco. 

COST,   $450 


ADDITON  AND  ALTERATION" 

(1432)  SE  NATOMA  106  SW  First  SW 
41xSB  80.  All  work  for  one-story 
brick  addition  and  alteration  to 
present    building. 

Owner Jno.       J.       McElroy,       1637 

Golden   Gate   Ave.,   S.   F. 
Architect  . .  .None. 

Contractor .  .Nelson   &   Bauer,    625    Mar- 
ket,  San    Francisco. 
Filed  May  r,  "15.  ■  Dated  May  11,  "15. 

1st  story  walls  up $1205 

Completed   and   accepted 1505 

Usual  35  days 905 

TOTAL  COST,  $3615 
Bond,  $11810.  Sureties,  "5V.  H.  Nolan  and 
H.  E.  Drahn.  Limit,  forfeit,  none. 
Plans    and    specifications    filed. 

FRAME    FLATS 

(1433)  E  TW'EiNTY-POURTH  AVE  155 
N  Geary  N  25xE  120.  Grading,  con- 
crete, brick,  carpenter,  electric, 
plaster,  terrazzo  and  mosaic,  patent 
flues,  glass,  painting,  plumbing, 
hardware,  roofing,  etc.,  for  two-story 
and  basement  frame   flats. 

Owner Wm.      Newman,      620     SSth 

Ave.,    San    Francisco. 
Architect  .  .  .None. 

Contractor .  .Fred   O.   McKay   and   M.   G. 
Hantz.sche,    43S    24th    Ave., 
San   Francisco. 
Filed   May   11,   '15.      Dated   May   6,   '15. 

Frame    up    $437.50 

Brown   coated    437.50 

Accepted     1750.00 

Usual    35    days i 875.00 

TOTAL  COST,  $3500.00 
Bond,  $1750.  Sureties,  Henry  J.  Kes- 
sel  and  J.  H.  McKay.  Limit,  95  days 
after  May  3.  Forfeit,  none.  Plans  and 
specifications  filed. 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARRELL 

Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Man* 

European  Plan  Rates  $1 .50  up. 


Management, 


Chester  W.  Kelley 


FRAME    COTTAGE 

(1434)  N  OAKDALB  AVE  175  E  Phelps 
B  24-lOxN  100.  All  work  for  one- 
story  and  basement  frame  cottage. 

Owner F.    Nadal,    1734    Newcombe, 

San   Francisco. 

Architect  ..  .Fabre      &    Bearwald,       1st 

National   Bank   Bldg.,   S.   F. 

Contractor.  .Arthur    Legrand    &    Alfred 

Tournier,    51   Sumner,  S.   F. 

Filed    May    11,    '15.      Dated    May    6,    '15. 

Outside  enclosed  and  roof  on.... $381 

Brown    coated    381 

Completed    and    accepted 381 

Usual    3'5    days 382 

TOTAL  COST,  $1525 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


FRAME  FLATS 

(1435)  N  VALLEJO  215  E  Kearny. 
All  work  except  finish  hardware, 
shades,  fixtures,  cement  floors  and 
foundations  for  two  three-story  and 
basement  frame   flats. 

Owner Tocalino   Bros.,   442   Vallejo 

San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Devencenzi     Bros.     &     Co., 
1069   UTiion,  San   Francisco. 

Filed  May  11,  '15.     Dated  Apr.   25,  '15. 

Roof    on     $2075 

Brown     coated      2075 

Completed   and   accepted 20T5 

Usual    35   days 2075 

TOTAL  COST,   $8300 

Bond,    limit,    forfeit,    none.      Plans    and 

.specifications    filed. 

NOTEr — 1st  report  Apr.   9th.  No.   1060 


FRAME    FLATS 

(14'36)      E  NINTH  AVE  100  N  Kirkham 
B  120xN  25.     All  work  except  light- 
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ing  fixtures  and  shades  for  two-story 
and   basement   frame    flats. 

Owner Edward     D.     McCrea,     1480 

9th    Ave.,    S.    F. 
Architect  ..  .Henry        Shermund,         803 

Mills    BIdg.,   S.    F. 
Contractor.  .John      Burns,      2612       Mc- 
Allister, San  Francisco. 
Filed  May  11,  '15.     Dated  May  S,  '1'5. 
Rough  frame  up  and  roof  boards 

on     25% 

Rough    plaster    on 25% 

Completed  and  accepted 25% 

Usual    35    days ". 25% 

TOTAL.  COST,  $3897 
Bond.  $1948.  Surety.  Jos.  Burns.  Limit 
60  days.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 
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Filed  May   12,  '15.     Dated   May   8,   "15. 

Rough    frame    up $   "00 

Brown    coated 900 

Completed   and   accepted 1000 

Usual     35    days 1447 

TOTAL  COST,  $4047 
Bond,  $4047.  Sureties,  G.  B.  Cordano 
and  D.  Firenze.  Limit,  90  days.  For- 
feit,  $3.     Plans  and  specifications   filed. 


AN'ednesday. 


.May 


1'', 


191. 


GRADING 

(1437)  BLK  BDED  BY  TWENTY- 
flrst  and  22nd  Aves,  Kirkham  and 
Lawton.      All    work    for    grading. 

Owner Wm.    Hillman   Shockley. 

Architect  .  .  .Xone. 

Contractor.  .Sunst  Constr.   Co.,   02   Post, 
San  Francisco. 

Filed  May  11,  '15.     Dated  May  11,  '15. 

60    days    after    completion 50% 

60  days  after   1st  payment 50% 

TOTAL  COST,   $2000 

Bond,    $1855.        Surety,      Pacific      Coast 

Casualty      Co.      Limit,      June      21,    1916. 

Forfeit,  $10.     Bonus,  $10  per  day.   Plans 

and  specifications,  none. 


MARBLE  AND  STONE  WORK 
(1438)      N   WASHINGTON    137-6    W    Oc- 
tavia  W  137-6xN  255-4%.  Marble  and 
stone  work  for  floors,  .steps,  sills  and 
mantels,  etc.,  for  residence. 

Owner Mary    Louise    Phelan,    1840 

California,   San   Francisco. 
Architect  .  .  .Charles   Peter   Weeks,   Mu- 
tual  Bank  Bldg.,  S.   F. 
Contractor.  .Joseph  Musto  Sons-Keenan 
Co.,    565   North    Point,  S.   F. 
Filed  May  H2,  1<5.     Dated  Apr.   19,  '15. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2386 
Bond,  $1200.  Sureties,  Maria  Musto  and 
A.  E.  Sbarboro.  Limit,  40  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


CTLASS  "C"  COLD  STORAGE  BLDG. 
(1439)  S  LO.MBARD  216  W  Sansome 
51-8V4x&S-S%.  Brick  work,  terra 
cotta  work,  reinforced  concrete,  ex- 
cavation, etc.,  for  seven-story  Class 
"C"   cold   storage   building. 

Owner Merchants       Ice      &       Cold 

Storage    Co.,    Lombard    and 
Battery,   S.   F. 
Architect  ..  .Edmund      Kollofrath.      560 

Belvedere,   S.   F. 
Contractor.  .H.    71.    Larsen    &    Bro.,    62 

Post.  San  Francisco. 
Filed  May  12,  '15.     Dated  May   12,  '15. 

On    1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $11,000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


FRAME   FLATS 

(1440)  W  SCOTT  PLACE  87-6  S  Broad- 
way W  56xS  25.  All  work  except 
concrete  and  cement,  painting, 
plumbing,  .shades  and  chandeliers  for 
three-story  and  basement  frame  flats 

Owner F.    Rossi,   37    Wayne    Placei 

San  Francisco. 

Architect  ...J.  A.  Porporato,  619  Wash- 
ington,   San    Francisco. 

Contractor.  .Paul   De  Martini. 


COMPO   WORK.   ETC. 

(1442)      LOCATION  NOT  GIVEN. 

Compo    work    and    wood    carving    for 
San    Francisco    City    Hall. 

Owner City    and    County    of    S.    F. 

by  L  and  E.  Emanuel,  Inc.. 
144    12th,    San    Francisco. 
Architect  ..  .Bakewell      &      Brown,      251 

Kearny,    San    Francisco. 
Contractor.  .E.Laroulandie,    1745   Sacra- 
mento,  San   Francisco. 
Filed    May    12.    15.      Dated   May    8.    15. 

Monthly    payments   of 75% 

U.«ual    35    days 25% 

TOTAL  COST,  $5550 
Bond,  $5550.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Nov. 2,  1915.  For- 
feit, none.  Plans  and  specifications, 
none. 

(Corroctlon,  Cost  Omitted) 

FRAME    BUILDING 

(1441)  LOT  1  BLK  9  SUB  1,  Castro 
Street  Addition.  All  work  for  five- 
room   and    bath   frame   building. 

Owner Chris    W.    and       Henrietta 

Vanderveen,    756    Valencia, 
San   Francisco. 

Architect  .  .  .None. 

Contractor.  .D.  Houle,  660  Market.  S.  F. 

Filed  May   12,  '15.     Dated  May  7,  '15. 

Frame    up    $550 

1st  coat  plaster  on 550 

Completed     550 

Usual    35    days 605 

TOTAL   COST,    $2255 

Bond,    none.      Limit,    80    days.      Forfeit. 

none.      Plans   and   specifications   filed. 


FRAME   DWELLING 

(14  43)      W    ELEVENTH      AVE    250       N 

Balboa.        Two-story    and      basement 

frame  dwelling. 

Owner A.  T.  Morjis,  501   1  Ith  Ave., 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $2150 

FRAME  APARTMENTS 
(1444)      S  SACRAMENTO   100  W  Gough. 
Three-story      and      basement      frame 
apartments. 

Owner Thoms    F.    Lyons,    20    Stan- 

yan,  Kan  Francisco. 
Architect  .  .  .C.  O.  Clausen.  Hearst  Bldg 

San    Francisco. 
DaVs  work.  COST.   $13,000 


FRAME  GARAGE 

(1445)  SECOND    AND    BERRY.      One- 
siory    frame   garage. 

Owner Associated    Oil    Co..    Shar- 
on Bldg..  San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $750 

FRAME    DWEIJvING 

(1446)  N  TARAVAL  32-6   W   29th   Ave. 
One-story   frame  dwelling. 

Owner Patrick     White.     1247     16th 

Ave.,  San  Francisco. 
Architect  .  .  .None. 
Dav's    work.  COST,    $1500 


Owner Karl     Matojowsky,     Prem. 

Architect  . .  .None. 

Contractor.  .C.      A.    Rushton,    714       9th 
Ave.,    San    Francisco. 

COST.    $800 


ALTERATIONS 

(144  8)      SIXTEENTH      AND    ILLINOIS. 

Alter  shop. 
Owner Associated    Oil    Co.,    Shar- 
on Bldg.,  San  Francisco. 
Aixhitect  .  .  .None. 
Day's    work.  COST,    $750 


FRAME  STORE  AND  FLATS 

(1449)  W  EXCELSIOR  50  S  Lisbon. 
Two-story  and  basement  frame  store 
and    (2)    flats.  z 

Owner L.      Leveronl,    174      Lisbon. 

San   Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,   $3000 


ALTERATIONS  AND  ADDITIONS 
(1450)  S  JACKSON  127-6  E  Buchanan 
E  37-6  S  127-8%  W  27-6  N  7-814  W  10 
N  120.  All  work  except  finish  hard- 
ware, painting,  shades  and  electric 
fixtures  for  alterations  and  additions 
to  residence. 

Owner Lucia  H.   K.  Sherman. 

Architect  ..  .J.    R.    Miller.    Lick      Bldg.. 

San  Francisco. 
Contractor .  .Collman      &      Collman    Co.. 

Sharon  Bldg..  S.  F. 
Filed  May   13,   15.     Dated  May  12.  '15. 

On  1st  of  each  month 75% 

Usual     35     days 25% 

TOTAL  CX)ST.  $«086 
Bond,  $4034.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  80  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME    DWELLING 

(1451)  W  TENTH  AVE  50«-6  N  Balboa 
N  28-3xW  95.  All  work  for  two-story 
frame  dwelling. 

Owner Jas.    Welsh.    244    20th    Ave., 

San   Francisco. 

Architect  .  .  .None. 

Contractor.  .James   Welsh   Company. 

Filed   May   13,   '15.     Dated   May   1.  '16. 

Rafters    on    $1500 

Brown   coated    1500 

Accepted     1500 

Usual   35   days ISOO 

TOTAL   COST.    $6000 

Bond.    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and    specifications,   none. 


ALTERATIONS    AND    ADDITIONS 

(14'52)  NO.  138  ARGUELLO  BLVD. 
All  work  except  plumbing,  gas,  elec- 
tric fixtures,  shades  and  finish  hard- 
ware for  alterations  and  additions 
to  two-story  frame  residence. 

Owner Samuel   Ftosenblum,  Clay  & 

Presidio  Ave.,  S.  F. 

-Vrchitect  .  .  .None. 

(Contractor .  .Geo.   G.    Moren,    125   Falcon 
Ave.,   San  Francisco. 

Filed  May   13.  '15.     Dated  May   12,  '15. 
Heater    installed    in    dining  room 

and  halls  paneled    $377.75 

Completed    and    accepted 377.75 

Usual    35    days 377.75 

TOTAL  (X>ST,    $1133.20 

Bond,    none.      Limit,    40   days.      Forfeit, 

$1.     Plans  and  specifications   filed. 
NOTE: — 1st  report  May   12.  No.   1426. 


ALTERATIONS 

(1447)      W    STEINER      IOC    iV      Filbert. 
Alter  and  move  dwelliry. 


FRAME   DWELLING 

(14:>3)      S    GOETHE     200     W     San    Jose 

.\ve.     One-story  and  basement  frame 

dwelliuff. 


Wednesday,      -Uay       19,       1915. 
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Ownf>i-. ....  .Homestead       Realty       Co., 

Mutual    Bank   Bldg.,    S.    F. 

Architect  . .  .None. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant, San  Francisco. 

COST,   $1325 


1?-RAME    DWlELLiING 

(1454)  S  GOETHE  237-6  W  San  Jose 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner Homestead       Realty      Co., 

Mutual    Bank    Bldg.,    S.    F. 
Architect  . .  .None. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant, San  Francisco. 

COST,   $1325 


ALTERATIONS 

(1455)  W  SHOTWELL  62-6  N  19th. 
Alter  and  enlarge  offices,  add  one 
story,  tar  and  gravel  roof,  new 
plumbing  fixtures  and  minor  changes. 

Owner Old      Homestead       Bakery, 

Premises. 

Architect  .  .  .Theo.  W.  Lenzen,  Hum- 
boldt Bank  Bldg.,  S.  F. 

Day's    work.  COST.     $3000 


Enlarge 


ALTERATIONS 
(14'56)      NO.    1267    FILBERT, 
kitchen. 

owner Carsten   Hansen,   3948   ISth, 

San   Francisco. 
Architect  .  .  .None. 


Day's   work. 


COST,   $500 


UNDERPIN   WALL 

(1457)       S  SUTTER  137  E  Powell.     Un- 
derpin wall. 

Owner Pacific   Gas  &   Electric  Co., 

Premises. 
Architect  .  .  .Edgar    Matthews. 
Contractor.  .D.    J.    &    T.    Sullivan,    1942 
Folsom,  San  Francisco. 

COST,    $400 


ALTERATIONS 

(145'8)      NO.     744-A    HOWARD.         Alter 
front  of  store. 

Owner D.      Biberro,      47      Kearny, 

San    Francisco. 
Architect  . .  .None. 

Contractor .  .L.    A.    Hinson,    180    Jessie, 
San   Francisco. 

COST,    $400 


FRAME  DWELLING 

(1459)      S  JOHN  114-6   E   Mason.      One- 
story  and   basement  frame  dwlg. 

Owner Chas.     Meugeot,     21     John, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .O.    A.    Craemer,    110    Jessie, 
San   Francisco. 

COST,    $2300 


ALTERATIONS 

(1460)      NO.  1748  HAIGHT.     Alter  lodge 
room. 

Owner Park   Lodge,   No.   449,   F.   & 

A.   M.,  Premises. 
Architect  .  .  .None. 

Contractor .  .Le    Roy    Vane,      OGl      Cole, 
San   Francisco. 

COST,  $1400 


FRAME    DWELLING 

(1461)      N    WAYLAND      81    W      Berlin. 
One-story  and  basement  frame  dwlg. 

Owner J.    E.    Anderson    and    wife, 

444   Valley,   San  Franclsico. 
Aichitect  .  .  .None. 

Contractor.  .John    Nelson,     176     Capls- 
trano,  San  Francisco. 

COST,   $1340 


ALTERATIONS 

(14'62)      NW    SUTTER    AND      LARKIN. 

Remove  partition   in  lobby. 
Owner Louis    Metzger,    58    Second, 

San   Francisco. 
Architect  .  .  .S.   Schnaittacher,   233   Post, 

San   Francisco. 
Contractor.  .John    Flaherty,    110    Jessie, 

San   Francisco. 

COST,     $450 


Bond,  none.     Limit,  Aug.  12,  1915.     For- 
feit,   none.        Plans    and      specifications 

filed. 


ALTERATIONS 

(1'463)      NO.    2080    SUTTER.       Alter    in- 
terior of  stores. 

Owner L.    Arata,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $600 


ALTERATIONS 

(1464)   NO.  1320  PALOU.     Add  and  alter 
dwelling. 

Owner R.    Laboure,    Premises. 

Architect  .  .  .None. 

Contractor.  .Frank  I.  Hanlon,  1007  Men- 
dell,   San   Francisco. 

COST,    $450 


ERECT    MARQUISE 

(1465)      NE     KEARNY     AND     PACIFIC. 
Erect   marquise. 

Owner Parente    Bros.,    Premises. 

Architect  .  .  .Edw.   A.   Larsen,  i812  Hum- 
boldt Bank  Bldg.,  S.  F. 
Contractor    .J.  Jossa  Cornice  Wks,  1242 
.Mason,  San  Francisco. 

COST,    $750 


SHAVING    BIN 

(1466)      SE    KING    AND    THIRD.      Erect 
shaving  bin. 

Owner Pope  &  Talbot,   Foot  of  3d 

San  Pi'ancisco. 
Architect  . .  .None. 
Day's   work.  COST,    $400 


ELECTRIC    SIGN 

(1467)      NE  EDDY  AND  JONES.     Elec- 
tric  sign. 

Owner M.   Fisher,   Premises. 

Architect  .  .  .None. 

Contractor.  .Brumfleld    Elec.    Sign    Co., 
18   7th,  San  Francisco. 

COST,   $450 


ALTER  OFFICES 

(1468)      NO.    139    TOWN'SEND.      Re-ar- 
range offices. 

Owner Harron,  Rickard  &  McCone 

Premises. 
Architect  . .  .None. 
Day's   work.  COST,   $600 


FRAME    RESIDENOB 

(1469)  E  OTSEGO  100  N  Onondago. 
One-story  and  basement  frame  resi- 
dence. 

Owner D.    Tiscornia,     233    Delano, 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  $1500 


FRAME  FLATS 

(1471)  N  LAKE,  bet.  12th  and  13th 
Aves.  All  work  for  two-story  frame 
flats. 

Owner M.   A.    and   Selina  Slattery, 

1128  Lake,  S.  F. 

Architect  .  .  .None. 

Contractor.  .John   Eraser,    4008   Califor- 
nia, San  Francisco. 

Filed  May  14,  '15.     Dated  May  12,  '15. 

Roof   on    $1375 

White  coated    1375 

Completed   and  accepted 1375 

Usual    35   days 1375 

TOTAL  C?OST,   $5500 


FRAME    FLATS 

(1472)  E  KEARNY  34  S  Green  S  22-9 
xE  60.  All  work  except  gas  and 
electric  fixtures,  finish  hardware  and 
window  shades  for  three-story  and 
basement  frame  flats. 

Owner Biagio    Gazzaneo   and    Car- 

melo  De  Leone,   1252  Kear- 
ny,  San   Francisco. 

Architect  . .  .None. 

Contractor.  .P.   C.   Amoroso,   1246   Kear- 
ny, San  Francisco. 

Filed  May  14,  '15.     Dated  May  5,  '15. 

Frame    up    $]  550 

Brown     coated     1550 

Completed    and    accepted 1550 

Usual   35   days 1550 

■TOTAL  COST,  $6200 

Bond,  $3100.     Sureties,  F.  Cotaro  and  N. 

Capurro.     Limit,  90  days.     Forfeit,  none 

Plans    and    specifications    filed. 


ALTERATIONS 

(14  7'2)      NOS.         65-651/2         ARLINGTON. 
Raise,  alter  and  add  to  dwelling. 

Owner Frank   Gyulik,    Premises. 

Architect  .  .  .None. 

Contractor.  .John    Enes,     323     Chenery, 
San   Francisco. 

COST,    $600 


DWELLING 

(1473)      N    VALLEY      75    W      Diamond. 
One-story    frame    dwelling. 

Owner F.    Collins,    746      Ellsworth, 

San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 


-ALTERATIONS 

(1474)      NO.    247    CARL.      Minor    altera- 
tions   to    apartments. 

Owner Mrs.    F.    Prosek,    Premises. 

Architect  .  .  .None. 

Contractor.  .R.    Prosek,    Premises. 

COST,   $700 


FRAME    DWELLING 

(1475)  NO.  27  MARGARET  AVE. 
One-story  frame  dwelling. 

Owner L.   Barbato,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,     $450 

FRAME    FLATS 

(1476)  S  PIXLEY  112-6  W  Buchanan 
W  25xS  47.  All  work  for  two-story 
frame   flats. 

Owner C.    Karsten,    499    O'Farrell. 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .W.    E.    Grant,    1032    Irving, 

San  Francisco. 
Filed  May  15,  '15.     Dated  May  15,  '15. 

1st    floor   joists    in $250 

Roof   boards   ready    for    roofing.  .    500 

Ready    for    lathing 250 

Brown    coated    500 

White    coated     250 

Building   finished    500 

Usual     35     days 750 

TOTAL   COST,    $3000 
Bond,    none.      Limit,    75    days.      Forfeit, 
none.      Plans   and   specifications   filed. 
4 " 

INCORPORATIONS 

Salch-Fielding  Hotel  Company.  To 
act  as  hotel  and  innkeepers.  Capital 
Stock,  $75,000;  750  shares  at  $100  each; 
amount  subscribed,  $300.  Place  of 
business,    San    Francisco.      Directors — 
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Geo.  C.  tfalch,  L..  11.  Fie  Id  in?,',  L,.  A.  llil- 
born,  1  share  each. 

By-Products  .Manufacturing  Co.  To 
pi'oduce,  treat  and  prepare  for  market 
gold,  silver  and  similar  metals.  Capi- 
tal Stock,  $100,000;  1000  shares  at  $100 
each;  amount  subscribed,  $500.  Place 
of  business,  San  Francisco.  Directors — 
K.  C.  Holt,  H.  Weinberger,  C.  A.  Shuey, 
E.  Williams  and  W.  Done,  1  share  each. 

The  United  States  Sales  Corporation. 
To  deal  in  all  kinds  of  mechanical  and 
electrical  machinery.  Capital  Stock, 
$1,5000,000;  15,000  shares  at  $100  each; 
amount  subscribed,  $700.  Place  of 
business,  San  Fiancisco.  Directors — 
W.  B.  Williams,  Wm.  McElroy,  S  Nel- 
son, F.  L.  Woodburn,  J.  O.  McElroy,  J. 
V.  Copren  and  R.  de  Fontana,  1  share 
each. 

The  Colbert  Company.  To  do  a  gen- 
eral commission  and  selling  agent 
bu.'^ine.ss.  Capital  Stock,  $50,000;  500 
.'Shares  at  $100  each;  amount  sub- 
.'scribed,  $300.  Place  of  business,  San 
Francisco.  Directors — J.  H.  Colbert, 
VVm.  E.  Cashman,  J.  J.  Coghlan,  1 
share    each. 

Jewell  City  Information  Bureau.  To 
conduct  a  service  and  information 
business.  Capital  Stock,  $8000;  80 
shares  at  $100  each;  amount  subscribed 
$fil0O.  Place  of  business,  San  Fran- 
cisco. Directors — R.  A.  Wilson,  28 
shares;  A.  B.  Tebbetts,  1  share;  D.  A. 
llagens,  32  shares. 


W.  A.  Hammond  Co.  Capital  Stock, 
$25,000;  subscribed,  $300;  shares  $100 
each.  Director.s — S.  S.  Stevens,  H.  Nohl- 
ing,  K.  Schumm,  1  shares  each.  Place 
of   business   San    Fi-ancisco. 


LKASBS. 

-May  14,  1915— SE  WINFIELD  150  NE 
Eugenia  Ave  NE  25  SE  86.50  S  26.50 
N\V  95.50;  Lot  219,  Jacob  Heyman 
Sub-Cobb  Tract.  H  E  and  T  W  Mac- 
Arthur  to  Joseph  and  Mary  E  Ala- 
meda. 90  months.  $20  per  month 
with  option  to  purchase. 

May  13,  1915 — ^E  NOE  341-6  W  17th  N 
25xE  100.  E  B  Carr  to  Laurent  and 
Louis  Rey  and  Lazare  Rey  as  L  Rey 
&  Co.      10  j-cars.     $8700. 

May  10,  1915— NW  O'FARRELL  AND 
Stockton  N  l'5-6  m  or  1  by  W  47  m  or 
1.  Peter  Rossi  to  S  Kerman  as  Ber- 
man's  Inc.     5  years.     $700  per  month. 


NOTICE  OF  NON-LIABILITY. 


•May  12,  1915 — SB  ELLIS  &  FRANK- 
lin  E  55xS  60.  Carrie  L  Dick  and 
S  W  Dick  Co  as  to  improvements 
on    leased   property    


DON'T  BE   DECEIVED. 


We  ivill  poxitively  i.><Niie  a  vol- 
iiiiio  ciilliMl  'I'liF  AH.<40cinto<l  Cata- 
loK.s  ol'  ItiiiltliiiK'  >liil<>rliilN,  Itiiild- 
iiiK  ^lii«-liiiifr.>  ami  liuiliiin^ 

lOtiiiipiiK-iit  for  Art-liHcotH'  um(>,  to 
lit>  (iislriltiilrti  free  aiiioiiK'  tlir  ar- 
<-lii(<'«-t.s,    :iii<l    |tiir<-liaNiii|;    jiKontN    of 

<  iilii'oriiia,      Ort-K \>  a.sliiiiKt«»i. 

KritiNli  I'oliiiiihia  (I'avilic  Slope), 
Idaho,    Nevada    and   Arizona. 

COMPLETION    NOTICES. 


San  Francisco 


.May    1,    1915— W      POWELL      91-3      N 
Post,  N  46-lxW  80.     Joseph  Socko- 
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lov  to  A.  J.  Silva,  American  Elec. 
Eng.  Co.  to  Central  Iron  Works, 
Phoenix  Sidewalk  Light  Co.,  Peer- 
less Agencies  Co.,  C.  J.  Hillard  Co., 
Pacific  Iron  Works,  Peterson- 
James    Co April    30,    1915 

May  1,  1915 — N  POST  50  W  Larkin 
—  50  N  120  E  50  iS  120.  J  H  Keefe 
to  The  Turner  Co April   28,   1915 

May  3,  1915 — S  PAGE.  175  W  Shra- 
der,  W  25xS  137-6  C.  E.  Reinhart 
to   F   A.    Hansen    April    27,    1915 

May  3,  19.15— N  BROADWAY,  87-6  E 
Larkin,  26x87-6.  L.  M.  Callosso  to 
Montani    &    Steffanini . . .  .May    1,    1915 

May  3,  1915— NE  GEARY  &  WOOD, 
E  82-6xN  100.  S.  F.  Home  for  In- 
curables to  Clinton  Fireproofing 
Co April    23,    1915 

May   3,   1915— S  TURK,   110  W  Baker, 
26-6x137-6,  lot  31,  Blk.   1151.     W.  S.    " 
Gilbert   to  whom   it  may   concern.. 
May    1,    1915 

May  3,  1915 — NE  EDDY  &  JONES,  N 
137-6xE  137-6.  W.  E.  Dean  to  Bar- 
rett   &    Hilp    April    39,    1915 

May  4,  1915 — SW  EDDY  &  HYDE  W 
137-6xS  137-6.  W  E  Dean  to  R  J 
H   Forbes May   4,    1915 

May  4,  1915— W  TWENTIETH  AVE 
300  S  Geary  S  25xW  120.  Alfred 
Johnson  to  whom  it  may  concern 
May    1,    1915 

May  4,  1915— E  LA  PLAYA  (49th 
Ave)    275   S   Irving   25x120.      Joanna 

Huber    to    Peter    yi    Leonard 

May    3,    1915 

May  4.  1915- S  GEARY  82-6  W  17th 
Ave  W  25xS  100.  Geo  H  Cammet 
and  Carl  Mettler  to  Carl  Mettler 
April    29,    1915 

May  4,  1915— LOT  33  BLK  "O"  2nd 
Addition  to  Glen  Park  Terrace  be- 
ing Ptn  of  lands  of  Crocker  Estate 
Co  and  Sub  of  Lot  20  Blk  "O"  ad- 
dition to  Glen  Park  Terrace. 
Michael  and  Helen  Harasleb  to 
v/hom    it   may   concern .  .Apr.    20,    1915 

May  4,  1915 — N  CHESTNUT  68-9  E 
Hyde  E  68-9xN  137-6.  M  A  Hump- 
hreys to  H  H  Maundrell.Apr  30.  191i5 

May  4,  1915^SW  LAGUNA  AND 
Pacific  Ave  S  94-81/4  W  96  S  33  W 
41-6  N  127-8»4  E  137-6;  S  Pacific 
Ave  167-6  W  Laguna  W  60xS127- 
8»4.  Pacific  Realty  Co  to  Adler  & 
Lewis April    24,    1915 

May  5,  1915— SE  LONDON  50  SW 
Italy  Ave  SW  25xSE  100.  Bertin 
and  Guadaloupe  Boisset  to  J  Wit- 
zelberger April    29,    1915 

May  5,  1915 — LOT  21  BLK  23  Crocker 
Amazon  Tract.  Jos  P  Alexander  to 
whom   it   may   concern.  .Apr.    30,    1915 

May  5.  1915— SW  LAGUNA  AND 
Pacific  Ave  S  94-8 Vi  W  96  S  33  W 
41-6  N  127-8V4  E  137-6;  S  Pacific 
Ave  167-6  W  Laguna  W  60xS  127- 
SVi.  Pacific  Realty  Co  to  Jas  P 
Fletcher May    1,    1915 

May  5,  191'5 — S  MISSION,  bet  4th  and 
5th;  No.  880  Mission.  Judah  Boas 
to   MacDonald   &   Kahn..Apr.   29,   1915 

May  ri,  1915— (E  NOE  166-6  N  17th  N 
75xE  180.  Sarah  B  Tirrell,  trustee 
to   Carnahan   &   Mulford.  .  .April   

-May  5.  1915— SW  EUREKA  AND  22D 
S  23-4xW  76.  N  J  Nelson  to  whom 
it   may   concern April    22,    1915 

May  5,  1915— S  TWENTY-SECOND  76 
W  Eureka  —  24xS  93-7.  N  J  Nel- 
son  to   whom   it  may   concern 

April    22,    1915 

May  '5,  1.9115— EXPOamON  SlITE. 
Utah  Exposition  Commission, 
lessee  to  ISmma  L  Mulkey.May  5,  '15 


WVdiu'.sday.       -May       19, 


191.-. 


May  5,  1915 — N  HIGHLAND  AVE  113 
W  Holly  Park  Circle  W  30  N  75  SE 
to  pt  formed  by  intersection  of 
two  lines,  1  drawn  parallel  to 
Highland  Ave  and  distant  69  N 
therefrom  and  the  other  perpen- 
dicular to  Highland  Ave  from  a 
pt  on  N  Highland  distant  thereon 
113  W  Holly  Park  Circle  S  69  be- 
ing Lot  24  Blk  2,  Holly  Park  Tract. 
Gertrude  I  Pehrson  to  whom  it 
may    concern May    1,    1915 

May  5,  19115— LOT  41  BLK  4,  Lakeview 
Frank  B  McCarthy  to  Jos  C 
Stromswold May   3,    1915 

May  5,  19115— EXPOaiin  ON  SITE. 
Panama-Pacific  International  Ex- 
position   Co   to   John    R   Cahill 

May    3,    1915 

May.  6,  1915 — LOT  17  BLK  17  A  o« 
C  S  Allred  Sub  Blocks  17  and  18 
West  End  Map  No.  1.  C  S  Allred 
to  whom  it  may  concern. May  6,  1915 

May  6,  1915 — E  HYDE  57-6  N  Wash- 
ington N  25xE  87-6.  Eisenbach  Co 
to  Sjogren  Bros May  5,  1915 

May  6,  1915— W  ELEVENTH  AVE 
225  N  Balboa  N  25x120.  A  T  Morris 
to  whom  it  may  concern. May  3,  1915 

May   6,   1915— S   PINE   122-6   E  Larkin 

.  E  50xS  137-6.  Trustees  S  F  Jap- 
anese Methodist  Episcopal  Church 
to  Johnston  Co  (co-partnership  of 
James  T  Johnson,  John  Branagh 
and  Thos  A  Cuthbertson)  .May  6,  1915 

May  6,  1915— E  THRTY-SECOND  AV 
and  S  line  Lot  16  E  78-1%  N  30-8 
W  parallel  with  S  bdy  of  Lot  16, 
79-8%  S  30-8%  ptn  Lot  16,  Lyon  & 
Hoags  Sub  Bakers  Beach  LaD4  Co. 
Campbell  Bowie  to  S  A  Born  BIdg 
Co May    4,    1915 

May  6,  1915 — E  DIVISADERO  152-8% 
N  Clay  N  25xE  110.  Juliette  Block 
to  Steur  &  Bury Apr.   30,   1915 

May  7,  191'5— BLK  BDED  BY  THIRD, 
Fourth,  Townsend  and  King. 
Southern  Pacific  Co  to  American 
Marble  &  Mosaic  Co April  29,  1915 

May  7,  191'5— 'S  ELLS  137-6  W  Jones 
W  82-6xS  137-6.  Traders'  Realty 
Co  to  Marshall  &  Stearns.  .May  7,  '15 

.May  7,  1915— SW  EDDY  AND  HYDE 
W  l'37-6xS  137-6.  W  E  Dean  to 
MacGruer  &  Co May   7,   1915 

May  7,  1915 — 'NW  STTOCKTON  AND 
O'Farrell      W    137-6xN      137-6.         D 

Samuels  Co  to  Chas  B  Hadley 

May    4,    1915 

May  7.  1915— N  POST  108-9  E  Polk 
28-9x120.  J  G  Kincannon  and  Luis 
Blum  to  whom  it  may  concern.... 
May    7.    1915 

May  7,  1915 — LOT  6  BLK  6,  St.  Fran- 
cis Wood.  Annie  L  Cornahrens  to 
L  Dioguardi May  3,  ISIS 

May  6,  1915— E  MASON  62-6  S  Sutter 
S    35xE    75.      The    O'Brien-Kiernan 

Realty    Co    to    H   L   Petersen 

April    27,    1915 

May  6,  1915— E  MASON  62-6  S  Sutter 
S  35xE  75.  The  O'Brien-Kiernan 
Realty  Co  to  whom  it  may  concern 
May    1,    1915 

May  7.  1915— SW  SANSOME  AND 
California.  Fireman's  Fund  In- 
surance Co  to  A  J  Forbes  &  Son.  .  . 
May    5,    191'5 

-May  8,  1915— E  EIGHTEENTH  AVE 
20O  S  Geary  S  25xE  120.  Elmer 
Drees  to  Thos  Hamill.  .  .  .May  7,   1915 

.May  S,  1915^  JUDAH  82-6  W  13th 
-Vve  W  2'5xS  100.  Samuel  E  Kruger 
to  whom   it  may  concern. May  7,   1915 

May  13,  1915— E  THIRTY-SECOND 
Ave  250  N  California  N  25xE  120. 
Mrs   W  M   Donahue   to  CoIIman   & 


Wednesday.       .May       19, 
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Collman May     8,     1915 

May  8,  191i5 — NE  EDDY  AND  PILL- 
more  W  13i-6xN13;-6.  J  R  Hanify 
to  Butte  Eng  &  Elec  Co.  May  5; 
Kiernan  &  O'Brien,  May  5;  Stock- 
holm &  Allyn May  5,   1915 

May  8,  1915— S  JUDAH  107-6  W  13th 
Ave  W  25xS  100.  Samuel  E  Kruger 
to  whom  it  may  concern. May  7,  1915 
May  10,  1915 — W  LISBON  50  S  Ex- 
celsior Ave.  Ward  C  Brown  to 
whom  it  may  concern.  ..  .May  8,  1915 
May  10,  1915— EXPOSITION  SITE. 
The   .Tohn   Bollman   Co   to   Lange   & 

Bergstrom April    20,    1915 

May    10,       1915— XW      TWENTY-4TH 
Ave    and    Balboa    N    107-6xN    115-4. 
Pacific  Gas  &  Electric  Co  to  George  , 
S  MacGruer  and  Robt  Simpson   (as 

MacGruer  &   Co) May   4,   191'5 

May  10,  1915— N  CLEMENT  102-C  W 
14th  Ave  W  25  N  100  E  15  S  25  E  10 
S  75.  Conservative  Bldg  &  Invest- 
ment Co  to  whom  it  may  concern. 

May    10,    1915 

May  10,  1915— W  SIXTEENTH  AVE 
246-1       S    California      S    25xW    120. 

.lames  Welsh  to  James  Welsh 

.May    5,    1915 

May  10,  1915 — SW  NINETEENTH  & 
Capp  W  104-6xS  65.  Trustees  of 
the  Emanuel  Church  of  the  Evan- 
gelical Ass'n  to  Ludwig  B  G  Koenig 

May  1.  1915 

May  10,  1915 — E  PRENTISS  125  N 
Jarboe  Lot  827  Gifh  Map  No.  2. 
Anna  Maria  Czerny  or  Anna  Marria 
Czerney    to   New   Era   Bldg   Co,    Ins 

May  10,  1915 

May  11,  1915 — E  EIGHTEENTH  AVE 
175  S  Geary  S  25xE  120.     W  H  Sale 

to   Thos   Hamill May   7,    1915 

May  11,  1915 — N  LOMBARD  166-8  E 
Scott;    No.    2359    Lombard.      Henry 

Gunzelmann   to  Wm   Martin 

; May    11,    1915 

May  11.  1915 — W  ELEVENTH  AVE 
300  N  Balboa  N  25xW  120.  W  P 
Porter  to  whom  it  may  concern... 

May    6,    1915 

May  12,  1915— W  ELEVENTH  AVE 
325  S  Lincoln  Way.  Chas  P  Shep- 
herd to  J  A  Bodine  and  O  L  Nor- 
man  April    7,    1915 

May  12,  1915—6  FRANCISCO  59-6  E 
Hyde  E  38  S  97-6  W  35  N  42-6  W 
3  N  55.     George  A  Clough  to  Henry 

Conrad    May    11,    1915 

May  12,  1915 — W  LANGTON  225  S 
Howard;  Nos.  40  and  42  Langton. 
T  A  and  Agnes  Reardon  to  George 

D  Gilmour May   10,    1915 

May  12,  1915— E  BRYANT  11«  N  21st 
N    25xE    100.        S   M    McDonald      to 

Chas   Coburn May    11,    1915 

May  13,  1915 — SE  GREENTVICH  AND 
Hyde  S  68-9xE  100.  Greenwich 
Realty  Co  to  Scott  Co... May  10,  1915 
May  13,  1915 — NE  LANGTON  155  NW 
Harrison  NW  25xNE  75.  Bertha  J 
Clausen  to  whom  it  may  concern.. 

May   13,    1^15 

May  14,  1915 — N  BROADWAY  68-9  W 
Webster   W   l48-9xN  275.     James   L 

Flood  to  Butte  Eng  &  Elec  Co 

May    4,    1915 

May  14,  1915— N  VALLEJO  235  E 
Kearny  20x137-6.  L  Camicia  and  E 
Garity   or  E  Garrity  to   Devencenzi 

Bros   &  Co May   10,   1915 

May  14,  1915— N  CHESTNTJT  68-9  B 
Hyde  E  68-9xN  137-6.  M  A  Hump- 
hreys to  Hardwood  Interior  Co,  Inc 
May   7,   '15;    P  J  Lynch,   May   7,   '15; 

National    Elec    Co May    13,    1915 

May  14,  1915 — E  OAK  WOOD  338  S 
ISth  32x105.     D  Campl  to  Giuseppe 
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Capelli  &  Co May  10,  1915 

May  14,  1915 — NE  EDDY  AND  JONES 
X   l37-6xE    137-6.      W   E   Dean   to   A 

Haus    May    12,    1915 

May  14,  1915— NW  JERSEY  &  SAN- 
chez.     F   Wisemann  to  Mager   Bros 

May    14,    1915 

May  14,  1915 — E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W 
Wilson    and    Jos    Martin    to      W      D 

Henderson,   May   7;   A  Gradin 

May    7,    1915 

♦ 

LIENS   FILED 


SAN    FRANCISCO    COUNTY. 


Apr.  30,  1915 — S  JACKSON  100  W 
Baker  W  31  S  127-81/4  E  25  N 
27-8 J4    E    6    N    100.      S    Petersen    & 

Son   vs    Gwilyn   Jones ?130.2t 

May    1,    1915— E   COOK    238-11    N   Geary 
N  25xE   100.     Eureka  Sash,   Door  & 
Moulding  Mills  vs  Catherine  Dixon 

and    M   Hardy $76.18 

May  3,  1915 — N  CALIFORNIA,  125 
W  Scott,  W  37-6xN  137-6.  Luther 
Metke    vs.    Bessie    M.    Proll,    E.      T. 

Phillips     $26.50 

May  3,  1915- SW  CHESTNUT  and 
Van  Ness  Ave.,  W  120xS  56.  Hart- 
Wood  Lumber  Co.  vs.  B.  Frankel, 
Jacob   Kessler   and    Ella   C.    Rohlfs, 

J.     H.     Murphy $1,009.33 

May  3,  1915 — SE  CHESTNUT  and 
Fillmore,  B  87-6xS  62-6.  Hart- 
Wood  Lumber  Co.  vs.  Alpha  Realty 
and    Holding    Co.      and      Robson    & 

Sattler    $48.55 

May  3,  1915— XE  POWELL  and  Sut- 
ter. T  D  Gilmore  vs  D  Berger 
and    Alice    M.    Hagar   and   Ethel    B. 

Kellog    $54.31 

May  4.  1915— S  LOMBARD  110-6  W 
Baker  W  27-6xS  137-6.  Leonard 
Lumber  Co  vs  Giulio  Fassio  and  M 

Cox     $24.04 

May  4,  1915^W  NIAGARA  AVE 
89.58  NW  Mission  —  25xiSW  80. 
United  Lighting  Fixture  Co  vs 
Louis    J    Roberts,    Lavinla    Roberts 

and   John   B   Woolfrey $32 

May  4,  1915— NW  CHESTNUT  AND 
Van  X^ess  Ave  W  250  N  425  E  250 
S  425.  R  N  Nason  &  Co  vs  C  Card- 
ashian,  Northwest  Constr  Co  and 
Panama-Pacific  International  Ex- 
position  Co  and  American  Oriental 

Concessions    Co $506.82 

May  4,  1915— SE  FOLSOM  &  COURT - 
land  Ave  S  43  E  70  N  87  m  or  1 
S  83   m   or   1.     Carl   Frank  vs   John 

Bianchi    ". ' $375 

May  4,  1915— NW  VAN  NESS  AVE  & 
Chestnut  N  365  W  145  N  90  W  115 
S  455  —  260.  Ames  Harris  Neville 
Co  vs  Northwest  Constr  Co,  V 
Cardashian,  American  Oriental 
Concessions  Co,  Panama-Pacific 
International  Exposition  Co,  Julia 
Rossi,    Thos   N   and   Cathe    Furlong 

et    al     $468.95 

May  5,  1915— E  THIRTY-SECOND 
Ave  li52  S  California  E  120xS  26. 
The    H    G    Vaughan    Constr    Co    vs 

Thos    Shea    $174.20 

May  5,  1915 — E  COOK  238-11  N  Geary 
N  25xE  100.  John  Cassarecto  vs 
Catherine    Dixon,    M    Hardy    and    C 

Jacobsen     $27  85 

May  5,  1'9 15— EXPOSITION  'SITE. 
The  Hill  Bros  Co  vs  Pango-Pango 
Co,  Panama-Pacific  International 
Exposition  Co,  Kate  F  Austin,  The 
Pacific  Realty  Co  and  Geo  P  Mc- 
Near     |465.'55 
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-May  5,  1915 — SE  CHKSJTX  UT  AND 
Scott  S  25xE  110  W  A  415.  Frank 
Giarritta      vs    Frank      and      Cesira 

Micalizzi  and    W    E   Grant $172.50 

May  5,  1915— E  XIXTH  AVE  150  S 
Geary   S   25xE   120.     Niels  Jacobsen 

vs    Harry    Fcity $175 

:May  7,  1915 — SW  NIXETEENTH  & 
Texas  S  25xW  100.  George  Y  Mor- 
ton   vs    Patrick    and    Kate    Hannon 

and    B    W    Demarais $175 

May  7,  1915— SW  CHESTNUT  AND 
Van  Xess  Ave  W  120xS  56.  N 
Damonti  vs  J  H  Murphy,  B  Frankel, 
Jacob  Kessler  and   Ella  C  Rohlfs.. 

$556.64 

May  7,  1915— W  SANCHEZ  139  N  24th 
N  7oxW  101-9.  J  H  Kruse  vs  Le- 
land  Spencer  and  A  Wilfert ...  $55.60 
.May  7,  1915— SW  XIXETEEXTH  AXD 
Texas  S  25xW  100.  Empire  Planing 
Mill  vs  Patrick  Hannon,  Kate  Han- 
non and  B  W  Demarais $579.16 

-May  S,  1915— E  CLAREXDON  AVE 
106.60  SW  Villa  Terrace  SW  47  SE 
100  XE  16.20  X  38.09  XW  77.58,  Lot 
.">3  Ptn  32  Blk  "B"  Ashbury  Park 
Tract.  :Manuel  I  Pires  vs  Simons 
Fout   Brick   Co   and   Harry   Kothler 

$86.95 

May  S.  1915— EXPOSITOX  SITE. 
Julius  F  Hetty  (as  Hetty  Bras.)  vs 
Government  of  Honduras,  Dr.  An- 
tonio  Fortecha   &    Philip   Schwerdt 

$135 

-May  8,  1915-^SW  XIXETBEXH  AXD 
Texas  S  25xW  100.  Joost  Bros  vs 
Patrick  and  Kate  Hannon  and  B  W 

Demarais     $122.72 

May  10,  1915 — W  BRIGHTON  223-4 
S  Ocean  Ave  S  25xW  112-6;  Lot  7 
Blk  694i3.  Wilson  Bros  &  Co  vs 
J    C    Stromswold    and    Frank      and 

Genevieve    McCarthy $300.9  = 

May  10,  1915 — NE  LOMBARD  AND 
Fillmore  N  60xE  110.  Hart-Wood 
Lumber    Co    vs    S    P   Bldg    Co,    J    C 

Kane  and  C  R  Davis $479.45 

May  11,  1915 — NW  GOUGH  &  BAY 
X  500  W  200  S  700  E  200  N  200  m 
or  1.  Hauptman  Lumber  Co  vs 
Panama-Pacific  International  Ex- 
position, Nippon  Kyosan  Kaisha, 
Inc,  Exposition  Service  Co.. $1024.07 
May  11,  1915 — S  LOMBARD  138  W 
Baker  S  137-6xW   27-6.     E  Palmuth 

vs   A   Halstrom $46 

May  11,  1915 — ^S  BEACH  90  W  Steiner 
S  parallel  with  Steiner  612.75  W 
S3S.12  to  center  of  Scott  E  618.75 
K  838.12.  Hauptman  Lumber  Co 
vs  Exposition  Service  Co,  Taihaku 
Service  Co,  Inc  and     Virginia  Van- 

derbilt    $317.45 

May  11,  1915— .S  BEACH  o5  E  Brod- 
erick  E  88S.87  S  618.75  W  8b6.S7  N 
618.75.  Hauptman  Lumber  Co  vs 
Exposition  Service  Co,  Taihaku 
Service  Co,  Theresa  Oelrichs,  Am- 
brose S  Carman,  Jacob  Bergman, 
California  Pacific  Title  &  Trust  Co 
and    Panama-Pacific      International 

Exposition   Co    $420.41 

May  11,  1915— S  FRANCISCO  160-6 
E  Van  Xess  Ave  B  60xS  137-6.  John 
Cassaretto  and  L  D' Andrea  vs 
Lucius   L   Solomans      and   T    W      W 

Berrill     $200 

-May  12,  1915 — SE  CORTLAND  AVE  & 
Folsom;  No.  1018  Courtland  Ave., 
being  Lot  551  Gift  Hap  No.  2. 
Arthur  Morrow  vs  John  Bianchi.  $114 
-May  12.  1915— E  TWEXTY-SEVEXTH 
Ave  bet  West  Clay  Ave  and  Sea 
Cliff  Ave,  Lot  54,  Sea  Cliff.  Paul 
I  Karib   vs   Corrine  M  Carter,   and 
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CJiaome    MacUonald    &    Co $92.50 

.May  13,  1915— SW  NIXKTKENTM  & 
Texas  S  25xW  100.  J  W  Schouten 
&  Co  vs  Patrick  and  Kate  Hannon 
and    B   W    Demarais $456.96 

May  13,  1915— LOT  55  BLK  5  Holly 
Park  Tract.  H  H  Smith  vs  Jno 
Narbebury   and  P   McHugh ...  .$104.90 

May  13,  1915— NW  GOUGH  AND  BAY 
N  500  W  200  S  700  E  200  N  —  m  or 
1  to  beg.  Western  Lime  &  Cement 
Co  vs  Exposition  Service  Co,  Nip- 
pon Kyossan  Kaisha,  Inc  and 
Panama- Pacific  International  Ex- 
position  Co    $190.24 

.May  14,  1915— SE  CHESTNUT  AND 
Steiner  E  lOOxS  25.  Acme  Lum- 
ber Co  vs  R  W  and  R  C  Walbey, 
William  O  Crittenden,  Harry  P 
Merritt    and    Geo    L    Stre.'shley.  $389.44 

-May  14,  191 5— CORTLAND  AVE  NO. 
lOlS,  Lot  551  Gift  Map  No.  2.  Bell's 
Wall  Beds  vs  John   Bianchi $240 

.May  14,  1915- NW  BAY  AND  LYON 
W  300  S  to  N  Chestnut  E  300  N  to 
N  Bay.  Hauptman  Lumber  Co  vs 
Exposition  Service  Co,  Taihaku  Co, 
Inc,  Panama-Pacific  International 
Exposition  Co  and  Formosa  Tea 
House    $399.29 


RELilASE  OF  L:ENS 


SAN    FRANCISCO    COUNTY. 


::ay  13,  1915— N  CALIFORNIA  25  W 
Leavenworth  W  25xN  75.  Wm  A 
Hayes  to  Gerard  Investment  Co, 
Rousseau  &  Rousseau,  Arthur  and 
Oliver  Rousseau    

May  13,  1915 — S  PAGE  140  E  Fillmore 
E  25-4xS  130.  W  W  Montague  & 
Co,  M  Streeter,  Thos  McKee,  Arden 
Plaster  Co.  Theo  Binner,  G  W 
Glosser,  Nilson  &  Airas,  New  Era 
Marble  &  Concrete  Co,  Marshall  & 
Stearns  Co,  James  H  Hardy,  Holden 
Deuprey  Co,  Schwarz  &  Gottlieb, 
The  Parafllne  Paint  Co,  F  Portman, 
.lohn  Felix,  Wm  Harman,  The 
Columbia  Marble  Co,  Dresser,  Mc- 
Donnell &  Co,  J  W  Schouten  Co  and 
Empire  Planing  Mills  to  Wm 
Hencke,  W  T  Gloss,  Wm  Baldwin 
and  F  H  Born 

-May  13,  1915— N  MCALLISTER  50  E 
Octavia  E  50xN  100.  John  Fay  to 
Jacob  and  Sarah  Gordan 

.May  13.  1915- N  McALLISTER  50  E 
Octavia  E  50xN  100.  D  B  Macdon- 
ald  to  Jacob  and  Sarah  Gordan.... 


OAKLAM)   A>D  AL.V.HKD.V   COrXTY 


I..OIXJP:  HALT^-:;  .><tory  and  base, 
Irame,  $L'0,0(iO.  Oakland.  Cal.  Archi- 
tect, Piederick  H.  Sodorberg,  Union 
r>jink  of  ."Savings  Bldg.,  Oakland.  Own- 
ers, Swedish  Hall  Association.  This 
building  has  been  mentioned  here  a 
number  of  times  before.  Working 
diawings  have  been  completed  and  fig- 
ures are  now  being  taken.  The  build- 
ing will  be  elected  on  the  west  side  of 
Telegraph  avenue,  south  of  2.'{rd  street. 
There  will  be  a  librai-y,  a  number  of 
lodge  rooms,  social  hall  and  banquet 
room.i.  Offlcei-s  of  the  association  will 
also  be  provided  for.  Interior  finish 
will  be  of  pine  with  some  hardwood 
veneer.  Hardwood  lloors  will  be  used 
in  the  ball  room,  librar.v  and  lodge 
hall.  There  will  be  a  central  heating 
.system  and  open  fire  pace.  Mantel  will 
be  of  briek.  Kxterlor  of  the  building 
will    be    faced    with    cement    plaster    on 


metal    lath.     I'lans  can   be  secured  from 
the   architect. 

LIBRARY— 2  story  and  base,  brick. 
$Ii".0(i0.  Berkeley.  Alameda  Co.,  Cal. 
Architect.  W.  H.  Ratcliff.  Jr.,  First  Na- 
tional Bank  Bldg.,  Berkeley.  Owners, 
City  of  Berkele.v.  Ninteen  figures 
were  submitted  to  the  Berkeley  City 
Council  on  May  11th  for  the  construc- 
tion of  a  new  building  to  be  erected 
on  .<an  Pablo  and  University  avenues. 
-Alfred  Olson  submitted  the  lowest  bid 
at  $7,63(1.  All  bids  have  been  taken 
undei-  advisement.  Further  mention  of 
the  work  will  be  made  when  an"  award 
Is  made.  A  complete  list  of  the  bids 
submitted  will  be  found  undtr  the 
heading  of  Oakland  and  Alameda 
County   in    this   issue. 

CHURCH — 1  story  and  base,  frame, 
$15,000.  Oakland.  Cal.  Architect, 
William  A.  Newman,  David  Hewes 
Bldg.,  S.  F.  Owners,  7th  Church  of 
Christ,  Scientist.  Contractors,  Anthony 
&  Heyer,  Dalziel  Bldg.,  Oakland,  gen- 
eral construction  only.  Contract  price. 
$8,000.  This  contract  does  not  include 
art  glass,  heating,  interior  decorating 
or  plaster.  These  contracts  will  be 
awaided   later. 

RESIDENCES— 3.  2  story  and  base, 
frame.  $11,500.  Berkeley.  Alameda  Co.. 
Cal.  Architect,  A.  W.  Cornelius.  Mer- 
chants National  Bank  Bldg..  San  Fran- 
cisco. Owner.  S.  W.  Waterhouse.  474 
North  First,  San  Jose.  Contractor,  L.  A. 
Rose,  549  Monadnock  Bldg.,  S.  F.,  is 
superintendending  the  construction  of 
three  modern  residences  at  the  corner 
of  Oakvale  and  Claremont  streets.  Each 
of  the  houses  has  been  designed  to 
contain  seven  rooms  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood.  Hardwood 
Hoors  are  specified.  There  will  be  fur- 
naie  heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  wainscot 
will  be  used  in  the  bath  rooms.  Auto- 
matic water  heaters  are  specified.  Ex- 
tei'ior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath.  Mr. 
Hose  is  now  taking  subfigures  on  all 
parts  of  the  work. 

RESIDENCE  —  2  story  and  base, 
frame.  $15,000.  Oakland.  Cal.  Archi- 
tect. Edward  T.  Foulkes,  Crocker 
Bldg..  S.  F.  Owner,  Leiand  S.  Scott. 
The  dwelling  will  be  erected  in  Crock- 
ei-  Highlands,  and  has  been  designed 
loi-  a  ten- room  house  with  several 
baths  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  hardwood 
with  white  enamel  in  the  bed  rooms. 
Haj'dwood  Hoors  will  be  used  in  the 
principal  rooms.  There  will  be  a  cen- 
tral heating  system,  either  furnace 
heat  or  hot  water  system.  A  hot 
water  circulating  system  will  also  be 
installed.  There  will  be  open  fire 
places  with  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  A  ga- 
rage will  be  erected  In  the  rear  of  the 
property.  Klxterior  of  both  the  dwell- 
ing and  garage  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

APARTMENT  HOUSE  TRIM,  ELEC- 
TRIC WORK.  ETC.— 4  story  and  base. 
Class  C  construction.  Cost  not  stated. 
Oakland.  Cal.  .Architects.  Richardson 
K-  Buriell.  Albany  Bldg..  Oakland. 
Owners.  Security  Realt.v  Co.  The  ar- 
chitects are  now  taking  figures  on  the 
following  work  in  connection  with  the 
four-story  apartment  house  under  con- 
struction   on    .Alice    street:      Hardwood 


interior  finish,  hardwood  floors,  foun- 
tain, electric  work,  elevator  work,  or- 
namental iron,  marble  and  Caen  stone 
mantels. 

APARTM'ENT  HOUSE— 4  story  and 
base,  brick  and  frame,  $75,000.  Oak- 
land, Cal.  Architects,  Richardson  & 
Burrell,  Albany  Bldg.,  Oakland.  Own- 
ers, Sommarstrom  Bros.  The  building 
will  be  erected  at  the  corner  of  Alice 
and  14th  streets,  covering  an  area  of 
100  by  130  feet.  There  will  be  a  total 
of  36  apartments  of  three,  four  and 
five  rooms.  Interior  will  be  finished  in 
pine  and  hardwood  with  hardwood 
floors.  There  will  be  steam  heat,  an 
automatic  elevator  and  hot  water  sup- 
ply. All  suites  will  have  wall  beds 
and  private  bath  rooms.  Tile  wain- 
scot and  floors  will  be  used  in  the  bath 
rooms.  Marble  and  tile  will  be  used 
in  the  entrance.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  stone.  Plans  will  be  out 
for   figures   in  about  a  week. 

FLATS — 2  story  and  base,  frame, 
$4,500.  Berkeley,  Alameda  Co.,  Cal. 
Architect,  F.  Holberg  Reimers.  2125 
Shattuck  avenue.  Berkeley.  Owner. 
Miss  Frances  O'Meara.  The  building 
will  be  erected  on  Rose  street,  and  has 
been  designed  to  contain  two  modern 
Hats  of  five  and  six  rooms.  Interiors 
will  be  finished  in  pine  and  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic. Plans  are  complete  and  figures 
are    being   taken. 

INFIRMARY  GROUP— 1.  2  and  4 
story.  Class  A  buildings,  $1,000,000. 
Oakland,  Cal.  Architect,  Charles  Peter 
Weeks,  Mutual  Bank  Bldg.,  S.  F.  Own- 
ers, Alameda  County.  The  Alameda 
County  .Supervisors  have  issued  a  call 
for  bids  for  the  excavating  and  foun- 
dation work  on  the  men's  and  women's 
dormitories  and  day  hall  building. 
This  is  the  first  unit  of  the  new  mill- 
ion-dollar infirmary  designed  by 
Charles  Peter  Weeks.  Plans  can  be 
secured    at    his   office. 

APART.MENT  HOUSE  ALTERA- 
TIONS AND  ADDITIONS— Frame,  $12,- 
000.  Oakland.  Cal.  .Architects.  Rich- 
ardson &  Burrell.  Albany  Bldg..  Oak- 
land. Owner's  name  withheld.  The 
present  two-story  frame  building  ar- 
ranged for  flats  will  undergo  exten- 
sive alterations.  There  will  be  a  total 
of  12  apartments  of  two.  three  and 
four  rooms.  Included  in  the  work 
will  be  new  interior  finish,  plumbing, 
plastering,  electric  work  and  ste-im 
heat.  Batli  rooms  will  be  finished  in 
tile.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

THEATRE — 1  story  and  base,  brick 
and  concrete.  $12,000.  Oakland.  Cal. 
.Architect's  name  not  given.  Owner,  D. 
Dwyer,  40S6  Piedmont  avenue,  Oak- 
land. The  building  will  be  erected 
at  the  southeast  corner  of  Piedmont 
.ivenu,>  and  41st  street.  The  main 
body  of  the  theatre  will  seat  400  peo- 
ple. Interior  wiU  be  finished  in  pine 
and  ornamental  plaster.  Special  elec- 
tric work  will  be  installed.  Tliere  will 
l)e  a  inotlern  system  of  ventilation. 
ICxterlor  of  the  building  will  be  cov- 
ered   with    cement    plaster.      Plana    are 
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comprete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day 
l^abor. 


Berkeley  City  Council 
Opens  Library  Bids. 

Alfred   Ol.sen    Low   for  Two-stopy   Brick 

Structure    and      AVill    Probably      Be 

Awarded  The  Contract. 


Bids  were  opened  by  the  Berkeley 
City  Council  on  Tuesday  morning  for 
the  construction  of  a  two-story  brick 
library  building  to  be  erected  at  the 
corner  of  San  Pablo  and  University 
avenues.  The  building  was  designe'd 
by  Architect  W.  H.  Ratcliff  Jr.  Alfred 
Olsen  submitted  the  lowest  bid  at 
$7,630.  All  figures  were  referred  to  a 
committee  of  the  whole  and  the  ar- 
chitect. Following  is  a  complete  list 
of  the  bids  received: 

Berkeley    Library. 

Oscar    Sairanen     ...$9,840 

Alfred   Olson    7,630 

H.    A.    Klyce 8,140 

Carnahan   &  Mulford 8.78'5 

AVilliam    A.    Newsom 9,505 

D.  O.    Church    Co S,939 

J.    Wendering    7,990 

P.    A.    Palmer S.400 

W.    D.    Henderson 8,187 

W.  G.   McGinty  &  Son 8,280 

W.    Martin    9,857 

Donnavant-Oakley    Co S,494 

Porter    Bros 9,280 

E.  J.    Aalto 8,948 

Walter   Sorenson    8,497 

Phil   Sheridan    8,571 

H.     P.    Nelson 8, 635 

Koski    Bros 9,240 

Lester  H.  Stock 9,500 


Building  Contracts   Anarded. 
Oakland. 

553  Childs     George  400 

854  Montgomery    Owner  1950 

S'57  Sampson    Doane  .500 

858  Phillips     Wooley  2000 

860  Davies    Scott  2000 

■864  Wilkinson Hopper  330 

.S65  Hammarberg     Owner  2400 

866  Cook     Cook  600 

S67  Barnet     Jones  750 

874  Allen     Banning  4995 

S81  Robertson      Peterson  2200 

S83  Strang     Strang  1800 

554  Same     Same  1800 

SS.")  McKeelups     V.'oodard  3000 

SS6  Alta    Piedmont    .Burf'hapll  851 

<SS7  McDonnell     Ayton  400 

555  Spooner      Haskell  700 

,S92  Johnson      Griffln  1600 

S9:!  Smith     Luthge  400 

S'J,')  Fitch      Fitch  600 

S9H  Langtry     Langtry  500 

897  Kolen     Kolen  200n 

898  Neary     Xeary  400 


Oak- 


REPAIRS 

(853)      ISrO.    807      WASHINGTON, 
land.      Fire   repairs. 

Owner E.    Childs,       123       Bancroft, 

Berkeley. 

.None. 

.E.  O.  George,  1027  Madison, 

Oakland. 

COST.   $400 


Architect  . 
Contractoi 


DWELLING 

(S54)      S    RICH    561    W    Webster,    Oak- 
land.    One-story  5-room  dwelling. 

Owner W.      S.    Montgomery,      2321 

Ward,   Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST,   $1950 


ALTERATIONS 

(857)      NO.    1708      FILBERT,      Oakland. 
Alterations. 

Owner W.  S.  Sampson,  3502  Grove, 

Oakland. 
Architect  .  .  .None. 

Contiactor.  .Sampson     &     Doane,     3502 
Grove,   Oakland. 

COST,    $500 


10.       Forfeit,    none.       Plan.'^    and    speci- 
fications   filed. 


DWELLING 

(858)  S  FORTY-FOURTH  30  W 
Shatter  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner R.   B.      Phillips,    1062      55th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Wooley  &  Rich,  3868  Lusk, 
Oakland. 

COST,    $2000 


DWELLING 

(860)    S  WALNUT  124  E  Renwick,  Oak- 
land.     One-story    5-room    dwelling. 

Owner R.    Davies,    1540    Broadway, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Scott      &    Miller,      921    26th 
Ave.,    Oakland. 

COST,    $2000 


REPAIRS 

(864)      NO.   5320  THOMAS,  Oakland.  All 
work  for   fire  repairs  to  dwelling. 

Owner A.  E.  Wilkinson,  801  Lerida 

Ave.,    Oakland. 
Architect  .  .  .None. 
Contractor.  .M.    E.    Hopper    &    Sons,    90 

Glen  Ave.,  Oakland. 
Filed   May   10.   '15.      Dated  May   5,   '15. 

Completed     $330 

TOTAL  COST,  $330 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,    none. 


DWELLING 

(865)  W  SANTA  CLARA  AVE  337  S 
Chetwood,  Oakland.  One-story  tux- 
room    dwelling. 

Owner A.  Hammarberg,  3228  Ade- 
line,   Berkeley. 

Architect  . .  .None. 

Days  work.  COST,   $2400 


ADDITION 

(S66)     S  NORMANDIE  AVE  170  E  Mor- 
com,    Oakland.      Addition. 

Owner Jno.  J.   Cook, 

Aichitect  .  .  .None. 

Day's    work.  COST,    $600 


ALTERATIONS 

(867)      SE    EIGHTH    &    FALLON,    Oak- 
land.     Alterations. 

Owner Frank   Barnet.    I'remises. 

Architect  .  .  .None. 

Contractor.  . —  Jones,   Oakland. 

COST.    $750 


FRAME   STORE   AND   DWELLING 

(874)  W  COLLEGE  AVE  being  ptn 
Lot  18  Map  Hempill  Court,  Oakland. 
All  work  for  two-story  frame  store 
and   dwelling. 

Owner Alexander    Allen,    Oakland. 

.Architect  .  .  .None. 

Contractor.  .R.  H.  Banning  &  Jas.  E. 
Stewart,  107  Delano  Ave., 
San  Francisco. 

Filed   May   12,   '15.     Dated   May   8,   '15. 

2nd    floor  joists   in   place $  800.00 

Roof    completed     800.00 

Completed    and    accepted 1246.25 

Usual    35    days 1 248.75 

TOTAL  COST,   $4995.00 

Hond,  $2500.     Surety,  Aetna  Accident  & 

Liability  Co.     Limit,   75  days  after  May 


BRICK   OVEN 

(8181)      NOS.        461-463        Fl  FT  V-.\INTH, 
Oakland,      brick   oven. 

Owner Robertson   &   West,   Prem. 

Architect  .  .  .  None. 

Contractor ..  Peterson   Oven   Co. 

CO^T,    $2200 


DWELLING 

(883)  E    ARDLEY    35    S    E-38th,    Oak- 
land.     One-story    5-room    dwelling. 

Owner V.     N.       Strang,     1521       9th, 

Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,    $1800 

DWELLING 

(884)  E    ARDLEY    70    S    E-38th,    Oak- 
land.    One-story  5-room  dwelling. 

Owner V.    N.    Strang,    1521    9th    St.. 

Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,    $1800 

DWELLING 

(885)  E   EDGEWOOD  40  S  Hollywood, 
Oakland.      Two-story    8-room    dwlg. 

Owner D.   McKeelups,   Oakland. 

Architect  .  .  .None. 

Contractor.  .E.       W.       Woodard,       4031 
Brighton   Ave.,   Oakland. 

COST,    $3000 


FRAME    DWELLING 

(886)  LOT  71  AND  PTN  LOT  70  lying 
W  line  parallel  to  W  bou'ndry  line 
Lot  70  and  distant  at  L  25  E  there- 
from Map  Crocker  Highlands,  Oak- 
land. Plumbing  work  and  fixtures, 
water  piping  and  fixtures,  gas  piping, 
etc..   for  two-story  frame  dwelling. 

Owner Alta    Piedmont    Land      Co.. 

Oakland   Bk   of   Svgs.,   Okd. 
Architect  ..  .Henry    H.      Gutterson,      80 

Post,    San   Francisco. 
Contractor.  .G.     T.     Burtchaell     and    D. 
Crowley,      1621      Broadway, 
Oakland. 
Filed  May   13.  '15.     Dated  May  11,  '15. 

Roughed   in    $300.00 

Completed    and    accepted 300.00 

Usual    35    days 251.50 

TOTAL  COST,  $851.50 
i;ond.  $425.75.  Surety.  Southwestern 
Surety  Insurance  Co.  Limit,  93  days. 
Forfeit.  $5.  Plans  and  specifications 
filed. 

STORE 

(887)  S  CLARE  MONT  AVE  60  B  Tele- 
graph Ave.,  Oakland.  One-story  store 

Owner Mis.    P.      McDonnell,      5146 

Claremont  Ave.,  Oakland. 
.None. 

F.   G.   T.   Ayton,    5237    -Miles 
Ave..    Oakland. 

COST.     $10(1 


Architect  . 
Contractor 


ALTERATIONS 

(888)      NO.        nsi        THIRTY-FOURTH. 
Oakland.     Alterations. 

Owner Mary  K.  Spooner.  Premises 

Architect  .  .  .None. 

Contractor.  .Albert      A.     Haskell,       3122 
Magnolia,   Oakland. 

COST,    $700 


DWELLING 

(892)      N     E-SIXTEENTH     150     E     15th 

Ave.,    Oakland.  One-stoiy     5-room 

dwelling. 

Owner J.  L.  Johnson,  15th  Ave  and 

E-16th,  Oakland. 
-Architect  .  .  .  None. 
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Structural  Steel 
Contractors 

Works  at 

HA.RRISOIM  ST., 

bet.  Stri  &.  9tti 

San  F'ranclsco 

Xeleptione   IVlarket  337 


)iilr;i<l()i  .  .C.    M.    Ciliflili. 


COST.  $1600 


ADDITK'X 

(!-.t;!)      NO.    J02!l   TIIIIITV-NINTH,   Oak- 
land.     Addition. 

iv.nt,! H.   A.  Smith,   47;!    13tli,   Okd. 

."  fell  ill  ft  .  .  .  None. 

Contractor.  ..J.    II.    Luthge,    1019    Spring, 
Oakland. 

COST.    $400 


DWELLING 

(SU.J)      SW    EIGHTY-SIXTH    AVE    AND 
"E,"  Oakand.     One-story  4 -room  dwlg 

Owner Chas.    A.    Fitch.    99    Tunnel. 

Alameda. 
Architfct  .  .  .None. 
l>ay's    work.  COST,    $600 

ALTERATIONS 

iS96)      NO.     1059    TWELFTH.    Oakland. 

Alterations. 
Owner.  ..;.  .R.  Langtry,  177  8th,  Okd. 
Architect  .  .  .None, 
nay's    work.  COST,    $500 


DWELLING 

(S97)  S  DAMUTH  250  W  Lincoln,  Oak- 
land. One  and  one-half-story  five- 
loom   dwelling. 

Owner Ole  Kolen,  3127  Bruce,  Okd 

Architect  .  .  .None. 

Day's   work.  COST,   $2000 


ALTERATIONS 

(S!)S)      NO.    152S      ADELINE,      Oakland. 

Alterations. 
Owner Wni.    F.    Neary,    1723    Tele- 
graph  Ave.,  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 

. ^ . 

IJIILDING   (OXTRACTS 

Berkeley. 

\o.  Ofvnor                       Contrnrtor  Amt. 

s'12      CaMiMiu      Kidder  13S00 

»;.■••■.      I'oako      Peake  400 

S.'ifi      Young Simon  2000 

N.'.!)      Potter     Button  3500 

Sfil      Walerhouse     Rose  3794 

SU2      Walerhouse    Rose  3872 

S63      Waterhouse    Rose  3796 

873      Hodghead     Sorensen  1982 

SS2      Morris     Engler  2000 

SS!*      Peake     Peake  400 

890     Same     Same  400 

S91      Same      Same  400 

894      Hampton     Young  1800 

S99     Store     Store  1350 

900     Jackson     McGovern  3479 

FRAME   CLUB   HOUSE 
(8.i2)      N   HEARST  AVE   17:,   W   Le  Roy 
Ave    E    lOOxN    144.65.    Berkeley.      All 
work      for    three-story      frame      club 
hou.so. 

Owner California        Gamma        Phi 

Kapp.a    P.si    House    Associa- 
tion.  Berkeley. 
Architect  ...  H.irris    Allen.    Central    Bk. 

Bldg.,    Oakland. 
Contractor.  .Kidder  &  McCullouirh.  202.-. 
Addison,    Berkeley. 


Kikd    .May    S,   '13.      Dated   May   6,   '15. 

Frame    up    V* 

Brown    coated    % 

Completed   and   accepted \i 

Usual   35  days V* 

TOTAL  COST.  $13,800 
I-ond,  $6900.  Sureties,  F.  E.  Armstrong 
and  B.  E.  Underwood.  Limit,  Aug.  7. 
1915.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


ALTERATIONS 

(855)  SE    DERBY    AND    MABLE,    Ber- 
keley.    Alterations. 

Owner F.   R.   Peake  Co.,   2127  Uni- 
versity  Ave.,   Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST,  $400 

ALTERATIONS 

(856)  ALCATRAZ     AVE     AND     ELLIS. 
Berkeley.  Alter   flats   into  apartments 

Owner H.      Young,      727      Alcatraz 

Ave.,    Berkeley. 

Architect  .  .  .None. 

Contractor.  .Otto    H.    Simon,    1528    Alca- 
traz  Ave.,   Berkeley. 

COST,    $2000 


DWELLING 

(859)      E  MARIPOSA  340  S  Los  Angeles 
Berkeley.      Two-story    8-room    dwlg. 

Owner Alfred    I.    Potter,      Terrace 

Walk,   Berkeley. 
Architect  .  .  .None. 

Contractor .  .Frank    Button,    1069    Mari- 
posa   Ave.,    Berkeley. 

COST,   $3500 


FiiAME    DWELLING 

(861)  LOT  9  MAP  OAKVALE,  Clare- 
mont,  Cerkeley.  Excavating,  grad- 
ing concrtte  work,  brick  work,,  car- 
penter work,  electric,  plumbing, 
piastaring.  hardware,  glass,  and 
painting    for    two-story    frame    dwlg. 

vJwner S.    W.    Waterhouse,    474    N- 

First,  San  Jose. 

Architect  ...A.  W.  Cornelius,  Mfrohants 
National    Bank    Bldg.,   S.    F. 

Contractor.  .L.      A.      Rose,      Monadnock 
Bldg.,    San    Francisco. 

Filed   May    10,  '15.     Dated  May   8,  '15. 

Frame    up    >4 

Brown    coated    14 

Completed    V4 

Usual    35   days % 

TOTAL   COST,    $3794 

lond,       $;9?6.        Surety,      Southwestern 

.'Surety   Insurance   Co.     Limit,      60   days. 

Forfeit,  none.     Plans  and  speciflcations 

filed. 

ITvA.MK     DWELLING 

(S62)  LOT  2  MAP  OAKVALE,  Clare- 
mont,  Berkeley.  Excavating,  grad- 
ing concrete  work,  brick  work,,  car- 
penter work,  electric,  plumbing. 
|)lastering.  hardware,  glass,  and 
painting    for    two-story    frame    dwlg. 

•'wn.-r S.    W.    Waterhouse,    474    N- 

First,  San  Jose. 


.\rchiteci  ...A.  W.  Cornelius,  Merchants 

National    Bank   Bldg.,   S.   F. 

< 'ontractor .  .L.      A.      Rose,      Monadnock 

Bldg.,  San  Francisco, 
filed    May    10.     15.      Dated   May   8,   '15. 

Frame    up    V* 

Lrown    coated    V* 

Completed    M 

Usual    33   days M 

TOTAL  COST.  $3872 
i;ond,  $1930.  Surety,  Souihwestarn 
•■^urety  Insurance  Co.  Limit,  63  days. 
I-'orfeit.  none.  Plans  and  specifications 
tiled. 


FRAME    DWELLING 

(863)  LOT  3  MAP  OAKVALE  Clare- 
mont,  Berkeley.  Excavating,  grad- 
ing concrete  work,  brick  work,,  car- 
penter work,  electric,  plumbing, 
plastering,  hardware,  glass,  and 
painting    for    two-story    frame    dwlg. 

Owner S.    W.    Waterhouse,    474    N- 

First,  San  Jose. 

.Architect  ...A.  W.  Cornelii's,  Merchants 
National    Bank   Bldg..   S.   F. 

Contractor.  .L.     A.      Rose,      Monadnock 
Bldg.,  San  Francisco. 

Filed   May   10,  '15.     Dated  May   S,  '15. 

Frame    up    hi 

Brown    coated    H 

Completed    ^4 

Usu.^1    35   days Vi 

TOTAL  COST,  $3796 

Bond,      $1936.        Surety,      Southwestern 

Surety   Ii'Surance  Co.     Limit,      60  days. 

Forfeit,   none.     Plans  and  speciD.'<ations 

filed. 


ADDITION     ANL     REPAIRS 

(873)  NO.  1711  EUCLID  AVE,  being 
Lot  3  Blk  13  Daley's  Scenic  Park, 
Berkeley.  All  work  for  addition  and 
repairs. 

Owner Beverly   S.    Hodghead,    1715 

Euclid  Ave..   Berkeley. 

Architect  ...Knight    &    Holden. 

Contractor.  .Walter        Sorensen.        3219 
Ellis,    Berkeley. 

Filed  May  12,  '15.     Dated  May  12,  '15. 

Joists    in    place % 

Completed   and   accepted V* 

Usual    33   days >4 

TOTAL    COST,    $1982 

Bond.    none.      Limit.    35    days.      Forfeit. 

none.      Plans   and    specifications,    none. 


DWELLING 

(SS2)  E  CHAPEL  104  N  Bancroft. 
Berkeley.  One  and  one-half-story  6 
room  dwelling. 

Owner A.    M.    Morris. 

Architect  .  .  .None. 

(-Contractor.  .Louis    Engler,    2721    Haste, 
Berkeley. 

COST,    $2000 


REPAIRS 

(SS9)      W  GROVE  40  N  Channing.  Ber- 
keley.     Repairs. 
t)wner F.   R.   Peake  Co.,   2127  Uni- 
versity   Ave.,    Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 

REPAIRS 

(890)      W  GROVE  SO  N  Channing,   Ber- 
keley.     Repairs. 
Owner F.   R.   Peake  Co.,   2127  Uni- 
versity   Ave.,    Berkeley. 
Architect  .  .  .None. 
Day'.«    work.  COST,    $100 


REPAIRS 

(891)      W  GROVE  120  N  Channing.  Ber- 
keley.    Repairs. 


Wednesday,      May      19,      1915. 

Owner.. F.  R.   Peake  Co..   2127  Uni- 
versity   Ave.,    Berkeley. 
Arciiitect  .  .  .None. 
Day's    work.  COST,     $100 


DWELLING 

(S9'4)      E     TAMALPIAS     75     W     Tallac, 
Berkeley.     One-story   5-room   dwlg. 

Owner Chas.    L.    Hampton,    Yreka., 

California. 
Architect  ...None. 

Contractor .  .J.  C.  Young-,  Live  Oak,  Cal. 
COST,    $1800 


DWELLING 

(899)      S    HASKELL    240    E    San    Pablo 

Ave.,    Berkeley.        One-story      4-room 

dwelling-. 

Owner S.    W.    Store,    1212    Haskell, 

Berkeley. 
Architect  .  .  .None. 
Day's   work.  COST,    $13'5i0 


PATTERN   STORAGE   BUILDING 
(900)      N    CARLTON     1200    W    Seventh, 
Berkeley.        All      work      for     pattern 
storage    building. 

Owner Byron  Jackson  Iron  Works 

357   Market,   San  Francisco. 
Engineer  . .  .Robert  Schorr,  Postal  Tele- 
graph Bldg.,   S.  F. 
Contractor.  .McGovern    &    Jones,    Bkly. 
Filed  May  14,  '15.     Dated  May  14,  '15. 

Frame   up    50% 

Completed     25% 

Usual    35    days 25% 

TOTAL  COST,  $3479 
liond,  limit,  forfeit,  none.  Speclflca- 
tions  only   filed. 

♦ 

Alameda. 


No, 

MiS 
SG9 
S70 
STl 
(NT  2 
X7'3 
S7fi 
N77 
NTS 
S79 
NSO 
'J  0  1 


O^vner 


Contractor     Anit. 


St.    Joseph's    Ch Smith 

Gay     Andersen 

Strang     Strang 

West    End    Land.  ..  .Owner 

Domoto      Enomoto 

Brown     Laughlin 

Noble      Noble 

Noble     Noble 

Noble     Noble 

Underbill     ....Rockingham 

Delanoy     Randlett 

Brown     Laughland 


500 
1000 
2500 
1200 
2000 
1775 
1800 
2000 
2000 

5O0 
3900 
1774 


.\IJDIT10N 

(868)      CHESTNUT      &    SAN      ANTONIO 
Ave.,   Alameda.     Addition. 

iiwnei- St.    Joseph's    Church. 

.\rchitect  .  .  .None. 

Contractor.  .J.    W.    Smith,      2109      Santa 
Clara  Ave.,   Alameda. 

COST,   $500 


ALTERATIONS 

(869)      NO.     1834    SAIN    ANTONIO    AVE., 
Alameda.      Alterations. 

I  "vvner T.   E.   Gay,   Premises. 

Architect  .  .  .None. 

(Contractor.  .H.  C.  Andersen,  1229  Pearl, 
Alameda. 

COST,    $1000 


DWELLING 

<S70)      NO.   3241   FAIR  VIEW,  Alameda. 
Two-story   6-room  dwelling. 

i>\vner F.    N.      Strang,    805      Pacific 

Ave.,   Alameda. 
Architect  . .  .None. 
Day's  work.  COST,   $2500 


DWELLING 

fS71)      NO.    1203    BUENA    VISTA    AVE., 
Alameda.      One-story    4-room    dwlg. 

')wner West  End  Bldg  A.s.s'n.,  1600 

Weljster;    Alameda. 
Aichiltct  .  .  .L.    H.    Ford. 
])ay's    work,  COST,    $1200 


BUTLDTNG    AND   ENGINEERING    NEWS 

ADDITION 

0872)      NO.    5000    MELROSE   AVE.,    Ala- 
meda.     Four-room   addition    to   dwlg. 

Owner T.    Domoto,    Premises. 

Architect  .  .  .None. 

Contractor.  .Frank  Enomoto,   11   Pacific 
Ave.,   Alameda. 

COST,    $2000 


ALTERATIONS 

(875)      NO.    3223    CENTRAL   AVE.,    Ala- 
mela.     Alterations  and  repairs. 

Owner Maurice  Brown,   1346  Park, 

Alameda. 
Architect  .  .  .None. 

Contractor-.  .John     Laughlin,     575     Bell- 
vue    Ave.,    Oakland. 

COST,    $1775 


DWELLING 

(876)      NO.    2528    BUENA    VISTA    AVE., 
Alameda.       One-story     5-room     dwlg. 

Owner G.    H.    Noble,    2220    Central 

Ave.,   Alameda. 
Architect  .  .  .None. 


Day's    work. 


COST,    $1800 


DWELLING 

(877)  NO.    2535    BUENO    VISTA    AVE., 
Alameda.      One-story    5-room    dwlg. 

Owner G.    H.    Noble,    2220    Central 

Ave.,    Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 

DWELLING 

(878)  NO.    25i30    BUENA    VISTA    AVE., 
Alameda.      One-story    5-room    dwlg. 

Owner G.    H.    Noble,    2220    Central 

Ave.,    Alameda. 
Architect  . .  .None. 
Day's    work.  COST,    $20U0 


ADDITION 

(879)      NO.    1521    SCHILLER,    Alameda. 
Addition. 

Owner Delanoy    &    Randlett.    230."^ 

Central    Ave.,   Alameda. 

COST,   $i500 


DWELLING 

(SSO)  NO.  3866  CENTRAL  AVE.,  Ala- 
meda.     Two-story    7-room    dwelling. 

Owner W.   A.   Underbill,   Premises. 

Architect  .  .  .None. 

Contractor-.  .J.    H.       Rockingham,       2306 

San   Jose    Ave.,   Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,    $3900 

DWELLING 

(901)  NO.  3223  CENTRAL  AVE.,  Ala- 
meda. All  work  for  alterations  to 
two-story    dwelling. 

Owner Dr.      M.    W.      Brown,      1336 

Park,  AJameda. 
Architect  .  .  .None. 
Contractor.  . Jno.   Laughland,   575   Belle- 

vue  Ave.,  Oakland. 
Filed   May   14,   '15.      Dated   May   4,   '15. 
1st  and  15th  of  each  month....      75% 

Usual    35    days 25% 

TOTAL  COST,  $1774 
Bond,  $1000.  Sureties.  Wm.  Laughland 
and  E.  N.  Walter.  Limit,  40  days.  For- 
feit, $1.     Plans  and  specifications  filed. 


C03IPLETI0N   NOTICES. 


al.ame:da  county 


May    1.    1915— NO   LOCATION   GIVEN. 

Francis    T7    Harding    to    Walter    H 

Creighton May    1.    1915 

May    4,     1915— PTN    LOTS    9    AND    10 

Blk    1    Map   Rcsbdvn   of   Ptn    Blk    1. 

Map     Fitchburg     Homestead     Lots. 


27 

Okd.       Everett    Elrod    to    v/hora    it 
may  concern April   21,   1915 

May  4,  1915^S  COUNTY  ROAD 
leading  from  Irvington  to  Nlles 
and  formerly  known  as  the  Carter 
Tract.  Richard  Driscoll  to  F  C 
Griffin    &    Sons Dec.    5,    1914 

May  5,  li»1.5 — LOT  21  BLK  I'o' North 
Cragmont,  Oakland  Tp.  Ethel  M 
Essig  to  F  R  Peake  Co.  .  .May  1.  1915 

May  5,  1915 — LOT  8  Map  Craig  Ppty, 
Piedmont.  C  M  ard  Zada  L  Blabon 
to  C  M  Blabon    April   3,   1915 

May  5,  1915— iSE  PARKER  &  MABEL 
being  Lot  1  Blk  20  Mathews  Tract, 
Bkly.  Gustaf  Johanson  to  whom 
it   may   concern April    26,    1915 

May  6,  1915 — NW  NINETEENTH  AV 
40  NE  E-23  NE  40xNW  125,  Okd. 
Mary  E  Bemis  to  H  A  Lanpher  and 
R  Wallace  (Wallace  &  Lanpher).. 
May    2,    1915 

May  6,  191'5 — LOT  2  Map  Nova  Pied- 
mont, Piedr-nont.  F  H  Harding  to 
Walter  H  Creighton May  1,  1915 

May  7,  1915— LOT  1  BLK  J  Flint  Tct 
No.  4,  Okd.  Charles  L  Hogue  to 
Guy  Taylor May   5,    1915 

Hay  8,  1915 — LOT  53  and  N  71/2  Lot 
54  Blk  "H"  Broadway  Terrace, 
Okd.  H  Goranson  to  whom  it  may 
concern May   8,    1915 

.May  8,  1915 — N  EVERETT  10  E  El- 
bert, being  No.  1136  Everett,  Okd. 
G  W  Henderson  by  E  W  Woodard 
to   E   W   Woodard May   8,    1915 

May  8,  1915— PTN  LOTS  14  AND  15 
Blk  13  Map  McGee  Tract,  Bkly. 
E  F  Millien  to  Benjamin  Washauer 
May    7,    1913 

May  10,  1915— N  MARIN  60  E  Peralta 

Ave,    Northbrae    Tract,    .      J    S 

Killam    to    M    P   Brasch..May    i,    1915 

May  10,  1915— SW  15  LOT  14  and  NE 
221/2  Lot  15  Blk  1  Map  Key  Route 
Heights,    Okd.  Alameda   Investment 

Co  to  whom  it  Tiay  concern 

■ May    3,    1915 

May  10,  1915— (1)  NE  WALLA  VISTA 
Ave  100  W  Lake  Shore  Ave;  (2)  NE 
Walla  Vista  Ave  200  N  Lake  Shore 
Ave,  Okd.  R  S  Hewitt  to  W  M 
Greuner May    8,    1915 

May  11,  1915— LOT  8  BLK  8  Melr-ose 
Heights  Tract;  being  No.  5440  Foot 
Hill  Blvd.  Okd.  Wm  R  Barstow  to 
Edwin  C  Graff May   11.   1915 

May  12,  19'15— SE  E-SIXTEENTH  & 
22nd  Ave,  Okd.  M  J  Dowd  to  A  J 
Bellefontaine Apr.     17.     1915 

-May  15,  191.')- LOT  :!6  BLK  4  Map 
-Melrose  Heights,  Okd.  J  A  Smilie 
to  whom  it  may  concern.  .Apr.   10,  '15 

♦ 

LIENS   FILED. 

ALAMBDA     roUNTY. 


Apr.  21,  1915— LOTS  307,  309  &  311, 
Map  Terminal  Junction  Tct,  Okd. 
F  I   Peacock  vs  A  P  Buchanan .. $930 

May  3,  1915— S  40,  LOT  4,  BLK  H, 
Map  Weston  Tract,  Oakland.  J. 
W.  Swift  and  R.  C.  Wilcox  (Swift 
&  Wilcox)  vs.  Mary  Grace  Dwyer. 
Leo  L.  Nichols  and  J.  H.  Kirk.. 
$127.85 

May  4.  1915^8  40  LOT  4  BLK  "H" 
Map  Weston  Tract.  Okd.  Marshall 
&  Stearns  Co  vs  Mary  Grace 
Dwyer.  Leo  L  Nichols,  First  Doe, 
Second    Doe,    Third    Doe $50 

-May  4,  1915 — N  SIXTH  75  W  Grove 
W  75xE  100.  Okd.  Hogan  Lumber 
Co  vs  K  Rubensle'.n  and  Louis 
Rotiicnberg     $237.90 

May     4.     1915— ,SE     FORTY-FIRST     & 


Broadway  E  lOOxS  150,  Okd.  W  P 
Fuller  &  Co  vs  Mary  Grace  Dwyer 
and   J    E    Lanches $55.90 

May  5.  1915— LOT  33  BLK  531  nh  Ave 
Terrace.  Okd.  C  F  Lodge  and  A 
Mikkelsen  vs  Ceclia  SiniOiion  and 
Torrcnce    S    Petersen $190 

May  6,  1915— E  45  LOTS  16  AXD  17 
Blk  "B"  Map  Leviston  Tract,  Bkly. 
John  Heikkila  vs  Gustaf  Johan- 
son $369.40 

May  6,  191ib— NE  THlhTEENTH  AV 
112'/^  S\V  E-17th  N\V  lOOxSVV  37%. 
Okd.  Melrose  Lumber  &  Supply  Co 
v.s  Jke  M  Harold  and  R  E  Moore.. 
$322.69 

May  5,  1915— LOT  36  BLK  4  Map  Mel- 
rose Heights  Tract.  Okd.  Olof 
Tillman  vs  H  F  Tillmar,  T  S  Peter- 
son  and   John    Doe   Smiley $50 

May  7,  1915— E  EMERSON  65  fm  SW 
line  E-37th  SW  35  SK  100  N  49-51 
N'W  C5,  Okd.  G  L  Tyler  (Bay  City 
Uoonng  Co)  vs  G  H  Lewis  and  L  H 
.Mont  some  ry     $20 

.May  8.  1915- E  ""J-S  LOT  18  BLK  15 
.Map  Daley's  Scenic  Park,  Bkly. 
K  \V  Foss  Co  vs  Maud  Weisgerber 
$166.99 

May  10,  1915— LOT  36  BLK  4  Map 
Melrose  Heiehts,  Okd.  F  O.  W  A 
and  C  A  Wallace  (Wallace  Bros)  vs 
H  F  Tillman  and  T  S  Peterson.  .$16.75 

-May  10,  1915— LOT  20  and  W  25  Lot 
19  Blk  "Q"  Map  No.  2  Sbdvn  Ptn 
Central  Oakland  Tract  E  of  Tele- 
prraph  Ave.  Okd.  Pacific  Fuel  & 
Building  Material  Co  vs  Eugene  A 
Schmidt     $294.60 

-May  11,  1915— LOT  36  BLK  4  Map 
.Melrose  Heights.  Okd.  Carl  John- 
son vs  H  F  Tillman,  T  S  Peterson 
and    John    Doe    Smiley $50 

May  10,  1915— NW  JOSEPHINE  AND 
Rose,  Bkly.  Paul  T  Swedberg  vs 
Gustaf    and    Landra    Johanson. . . . $48 

May  11.  1915— SW  EIGHTH  AND 
Webster  S  75xW  75.  Okd.  Nils 
Anderson  vs  Gee  Sam  Kee  and 
iiertha   A   Sneathen $2825 

M:\y  14,  1915 — SE  PARKER  &  MABEL 
40x132-6.  Bkly.  Frank  and  Henry 
Jep.sen  (Jepsen  Bros)  vs  G  Johan- 
son      $114.20 


Ht-LEASE  OF  I   ENS 


.\.jAMeda  county 


May    8,    1915— LOTS    1    AND   2    B.^in:    2. 
Map    Cragmont,    Bkly.      F    W    Foss 

Co    to    H    H   Ga.stman $72.78 

O— 

S.V\  .lOSE  AM)  THE  SANT.V  TLARA 
VALLEY 


.Sf'H001.--2  .story  and  ba.se.  frame, 
$25,0('0.  Daly  City,  San  .Mateo  Co..  Cal. 
.\ichiteot.'<,  Thoma.s  lOdward.s  and  Krn- 
« .'^t  Norberfj,  Bank  Bldg..  Burlingame. 
Owner.  Daly  '  City  School  District. 
Preliminary  plans  for  a  two-story, 
eight  fila.ss  room  building  have  been 
.submitted  to  the  Board  of  Education 
and  have  met  with  their  appi-oval.  Be- 
side.s  the  class  room.s  the  building  has 
been  de.sijvned  to  contain  an  a.s.sembly 
hall,  library  and  principal'.s  office.  In- 
terior fini.sh  will  bo  of  pine  throughout. 
-Maple  lloor.s  will  be  used  in  the  class 
rooms.  A  central  heating  system  Is 
specitUd.  piobably  furnace  heat  with 
an  oil  burning  system.  Modern  school 
plnmhinu,  pi-o^ram  olock.s  and  vacuum 
cleaning  will  be  installed.  The  exte- 
lior  of  111.  hiiildiim  \\  i  1 1  he  faced  with 
(I'lnciil    plastiT.      I'miliir    mention    will 


BUILDING    AND    ENGINEERING    NEWS 

be  made  of  the  work  when  bids  are 
called    for. 

SEWER  REPAIRS — Cost  not  stated. 
San  Jose,  Santa  Clara  Co.,  Cal.  Engi- 
neer, City  Engineer,  San  Jose.  Own- 
ers, City  of  San  Jose.  At  the  last 
meeting  of  the  City  Council  the  City 
lOngineer  w.as  instructed  to  prepare 
plans  and  specifications  for  the  repair- 
ing of  the  city's  outfall  sewer.  Bids 
on  this  work  will  be  called  for  on  the 
completion    and    adoption    of    the    plans. 

ROAD  CO.NSTRUCTIOX  AND  RE- 
I'.AIRS — $5,000.  San  Jose.  Santa  Clara 
Co..  Cal.  Engineer.  County  Surveyor. 
San  .lose.  Owners.  Santa  Clara  County. 
The  County  Supervisors  have  adopted 
plans  and  specifications  prepared  by 
the  County  Surveyor  for  the  repair  and 
construction  of  five  and  one-half  miles 
of  the  San  Jose  and  Alviso  road,  and 
the  County  Clerk  has  been  instructed 
to  adverti.se  for  bids  on  this  work  to 
be  received  up  to  II  a.  m.  June  7th. 
I'lan.s  and  specifications  for  the  work 
may  be  obtained  from  the  County  Sur- 
veyoi-  at  San  Jose. 

ROAD  IMPROVEMENT  —  Cost  not 
stated.  Salinas.  Monterey  Co.,  Cal.  En- 
gineer, County  Surveyor,  Salinas.  Own- 
ers, Monterey  County.  Plans  have  been 
completed  and  figures  are  now  being 
taken  for  the  improvement  of  the  Sa- 
linas-Monterey road  from  the  limits  of 
the  town  of  Salinas  to  the  northern 
end  of  the  Hilltown  bridge.  Bids  for 
this  work  will  be  opened  on  June  8th. 
Plans  and  specifications  can  be  se- 
cured from  the  County  Clerk  at  Sa- 
linas. 

ROAD  IMPROVEMENT  —  Cost  not 
stated.  Salinas,  Monterey  Co.,  Cal.  En- 
gineer, County  Surveyor.  Salinas.  Own- 
ers, Monterey  County.  Plans  are  com- 
plete and  figures  are  now  being  taken 
for  the  improvement  of  the  Salinas- 
Watsonville  road  near  Watsonville 
. function.  Bids  will  be  opened  on  June 
Sth.  Plans  and  specifications  can  be 
secured  from  the  County  Clerk  at  Sa- 
linas. 

Contracts  Awarded. 

BRIDGI'] — Reinforced  concrete,  $5,- 
280.  San  Jo.se.  Santa  Clara  Co..  Cal. 
Kngineei-.  County  Surveyor.  San  Jose. 
Owners,  Santa  Clara  County.  Eleven 
bids  were  opened  for  the  construction 
of  a  bridge  on  the  San  Jose  and  Ix)s 
Gatos  road  over  the  Ix)s  Gatos  Creek, 
.lohn  W.  Williams  of  San  Jose  was  low 
at  $5,2S().  He  ha.s  been  awarded  the 
contract. 

C(JUNTY  ROAD  IMPROVEMENT  — 
Cost  as  follows.  Redwood  City,  San 
.Mateo  Co.,  Cal.  Engineer,  County  Sur- 
veyor. Redwood  City.  Owners.  .San 
.Mateo  County.  Contractor.  T.  C.  Rice. 
Redwood  City.  Contract  price,  grad- 
ing, 50c  per  cubic  yard:  filling,  S5c  per 
cubic  yard:  sidewalks,  13V6c  per 
square  foot,  and  curbs,  40c  per  lineal 
foot. 

STREET  PAVING— Cost  not  stated. 
San  .lose,  Santa  Clara  Co.,  Cal.  Engi- 
neer. City  Engineer.  San  Jose.  Own- 
ers, Cit.v  of  San  Jose.  Contractor.  W. 
.1.  .lessup,  ."^an  .lose.  Contract  price  not 
.stated. 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY. 


V.ednesday.       May       19.       1915. 

Owner E.    H.    Baker.    121    W-Santa 

Clara,   San  Jose. 

Architect  ..  .F.    D.    Wolfe.    1st    National 
Bank   Bldg..  San  Jose. 

Contractor.  .A.    C.    Church.    San    Jose. 

Filed  Apr.  29.  '15.     Dated  Apr.  26.  '15. 
2nd  floors  joists  in  place.  ..  $1040.62  V^ 

When    roofed     1040.62% 

Inside  wood  work  completed   1040.62% 

When   completed    1040.62% 

Usual    35    days 1387.50 

TOTAL  COST.   $5550.00 

Bond.    $2775.      Sureties.    A.    Williams.   J. 

H.  Pierce,  F.  D.  Wolfe.  C.  Brown  and  C. 

Fuhrman.      Limit.      90    days.        Forfeit, 

none.      Plans  and   specifications   filed. 


FRAME    DWELLING 

ON  L'LAGAS  AVE.  being  part  of  the 
northerly  of  Lot  102  Morgan  Hill 
Ranch  Map  No.  3  of  record  in  Santa 
Clara  County.  All  work  for  two-story 
frame  dwelling. 

Owner G.  W.  Lane,  San  Jose. 

.\rchitect  .  .  .G.   W.   Lane. 

Contractor.  .F.    E.    Allen.    468    34th    St.. 
Oakland. 

Filed  Apr.  27,  '15.     Dated  Apr.  21,  '15. 

Frame    up    $1000 

Brown    plaster    on 1000 

Building    completed     1000 

Usual    35   days 1000 

TOT.AL  COST,  $4000 

liond,    none.      Limit,    90    days.      Forfeit, 

$10    per    day.      Plans    and    specifications 

filed. 


FRA.ME    DWELLING 

W  SIXTEENTH  ST.,  near  Empire,  Blk 
17  Cook  &  Brankam  Add'n,  San  Jose. 
All  work  for  frame  dwelling. 

Ov.ner Pearl    Page,    San    Jose. 

Designer  ...L.  I.  Kelly. 

Contractor.  .L.      I.    Kelly,      6    Mayellen 
Ave.,   San    Jose. 

Filed    May    6,    '15.      Dated   May    3,   '15. 

Frame    up    $400 

When    plastered    400 

When   accepted    400 

Usual    35   days 400 

TOTAL  COST,   $1600 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


-MACHINE  SHOP 

NW  COR.  RIVER  AND  SANTA  CLARA, 
San  Jose.  All  work  except  corrugated 
galvanized  iron,  nails,  washers  for 
two-story  frame  and  brick  construc- 
tion machine  shop. 

Owner L.  P.  and  H.  C.  Artana,  289 

W-Santa    Clara,   San   Jose. 

Architect  ...L.  T.  Lenzen.  110  S-Second. 
.San   Jose. 

Contractor.  .J.   H.  Miller,   lOIl   S-Second 
St.,  San  Jose. 

Filed  Apr.  30,  'I'o.     Dated  Apr.  20,  '15. 
Brick    woik    in    wall    ,2nd    story 

frame   up  ready  for  trusses $5000 

Galvanized    roof    on    and    cement 

work    <ompleted     3000 

All    completed    3000 

Usual    "5   days 3003 

TOTAL  COST,  $12,000 

Bond.   $6000.     Sureties.   F.   B.   and   A.   L. 

Hubbard.       Limit.     100     days.       Forfeit, 

none.      I'ians   and    specifications    filed. 


BlILDINO   CONTRACTS 


SA.N    .MATEO   COUNTY. 


FRA.ME    APART.MENTS 

N  TENTH,  bet.  Santa  Clara  and  St. 
John  Sts..  San  Jose.  All  work  for 
two-.story   frame  apartment. 


FRAME    BUILDING 

LOT  4  4  BLK  4.  Crocker  Tract.  Daly 
City.  -Ml  work  except  gas  and  elec- 
Iris  fixtures  for  one-story  and  base- 
ment   frame   building. 


.Wednesday,       May       19,       lOlJ. 

r 

Owner Mike  Sampeie,  S.  F. 

Architect  .  .  .None. 
iContractor.  .Chas   Carlson,   404   Temple- 
j  ton,  St.,  Station  "L,"  S.  F. 

Filed  May  10,  '15.     Dated  April  13,  '15. 

Frame    up    ?350 

I     Brown    plastered    350 

When    completed    350 

isual    35    days 400 

TOTAL.  COST.  $1450 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

RESIDENCE 

NE  CYPRESS  &  BARROILHET  AVES.. 
being  Lots  14,  15,  16,  17.  Glenwood 
Park,  Burlingame.  All  work  for  two 
story  and  basement  frame  and  con- 
crete residence  with  brick  fireplaces, 
etc. 

Owner The    Ackerman    Estate    Co., 

San  Francisco. 

',  I.  liitect  .  .  .G.     Albert     Lansburgh,     M. 
A.   Gunst   Bldg.,   S.   F. 

1  .iiitractor.  .F.   L.    Hansen,   M.   A.   Gunst 
Bldg.,  Sa'n  Francisco. 

Filed  Mav   4,  '1(5.     Dated  Apr.   28,  '15. 

Frame  up    $1000.00 

When   completed    2847.50 

Usual    35    days 1282.50 

TOTAL  COST,    $5130.00 

Bond,    $ .      Limit,    60  days.      Forfeit, 

$10.     Plans  and  specifications  filed. 


BUILDING    AND    ENGINEERING   NEWS 

Herman    Dose,    H    Bleibler    and    W 
Berton     $75.58 


COMPLETION  NOTICES. 

SANTA   CIiAR.%.  COUNTY. 


RECORDED  ACCEPTED 

Apr.  29,  1915— LOT  5  BLK  17,  Han- 
chett  Park,  San.  Jose.  T  M  Helm  to 
S   G   Pelton Apr.    28.    1-915 

May  4,  1915-^SW  SECOND  AjND 
William,  San  Jose.  S  Brelle  to  J  E 
Perkins May    3,    1915 

May  7,  1915 — PTN  LOTS  52,  53,  '54,  55 
and  56  of  Vendome  Add'n  of  San 
.lose.  S  P  and  Mary  Jones  to  C  A 
Thomas May   5,   191i5 

May  7,  1015— A  PTN  OF  STANFORD 
Campus  on  the  S  side  of  Pine  Ave 
in  front  of  Encina  Hall,  Palo  Alto. 
Stanford  University  Trustees  to 
The   General  Electric   Constr  Co... 

May    3,    1915 


( OMPLETION  NOTICES 

SAX    MATEO   COUNTY. 


I 


RECORDED  ACCEPTED 

May  7,  1915— LOT  17  BLK  18,  Crock- 
er Estate  Tract  Sub  No.  1.  William 
F  Dreyer  to  whom  it  may  concern 
April    28,    1915 

May  10,  1915— LOTS  76.  76,  78  Occi- 
dental Land   &  Improvement  Co  nr 

i  Forest  View  Road.  Geo  A  Pope  to 
F    H    Boring May    3,    1915 

May  10.  191.5— S  BARRIOLHET  AVE 
and  El  Camino  Real,  San  Mateo 
Park,  San  Mateo.  Joseph  D  Cuth- 
bert   to   M  A  Cook    Mar.   30,   1915 


LIENS   FILED 

SANTA  CLARA  COUNTY. 


RECORDED  AMOUNT 

Apr.  24,  1915— LOT  12  Monte  Vista 
Tract  nr  Su'nnyvale.  L  H  Vishoot 
vs    Eliz    A   Green $55.97 

Apr.  2S.  1915 — LOT  12  Monte  Vista 
Tract,  nr  Sunnyvale.  M  J  Kopetm 
vs  Eliz  A  Green $65 

May  6,  1915— PTN  LOT  4  BLK  7. 
Palo  Alto.     Dudfield  Lumber  Co  vs 


M.VHIN,   CONTRA     COST.V   AND 
SONOMA   COUNTIES 


BRIDGE — Reinforced  concrete  and 
steel.  Cost  not  stated.  Napa,  Napa 
Co.,  Cal.  Engineer,  County  Surveyor, 
Xapa.  Owners,  Napa  County.  Plans 
and  specifications  for  the  Huichica 
bridge  have  been  completed  and  will 
be  forwarded  to  the  State  Highway 
Commission  immediately  for  their  ap- 
proval. On  approval  of  these  plans 
the  bids  for  the  proposed  structure  will 
be   called    for. 

-  SEWER  CONSTRUCTION  —  Cost  not 
stated.  Sausalito,  Marin  Co.,  Cal.  En- 
gineer, City  Engineer,  Sausalito.  Own- 
ers, Town  of  Sausalito.  A  resolution 
of  intention  to  construct  a  sewer  in 
Water  street  from  Richardson  to 
North  sfreet,  and  in  North  street  from 
Water  street  to  Josephine  avenue,  and 
Richardson  from  Water  street  to  Sec- 
ond street,  has  been  passed  by  the  City 
Trustees.  Bids  on  this  work  will  soon 
be  called   for. 

BANK — 2  story  and  base,  reinforced 
concrete,  $20,000.  Rio  Vista,  Solano 
Co.,  Cal.  Architect,  W.  H.  Weeks,  75 
Post  street,  S.  F.  Owners,  First  Na- 
tional Bank  of  Rio  Vista.  The  build- 
ing has  been  designed  in  the  classic 
style  and  will  be  of  fireproof  construc- 
tion throughout,  with  reinforced  con- 
crete walls  and  floors.  The  entire 
structure  will  be  occupied  for  banking 
purposes.  The  main  floor  will  contain 
the  public  room,  work  space  and  bank 
vault.  Interior  finish  will  be  of  pine 
and  hardwood  with  some  ornamental 
plaster,  ornamental  bronze  and  iron. 
Special  bank  equipment  will  be  in- 
stalled. There  will  be  a  central  heat- 
ing system,  probably  steam  heat  with 
an  oil  burning  equipment.  The  upper 
floor  will  be  finished  for  offices.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

Contracts  Awarded. 

STREET  IMPROVEMENT  —  $18,- 
023.08.  Richmond,  Contra  Costa  Co., 
Cal.  Engineer,  City  Engineer,  Rich- 
mond. Owners,  City  of  Richmond.  Con- 
tractor, George  W.  Gushing,  Richmond. 
Contract    price.    $18,023.08. 


BUILDING  CONTRACTS 

MARIN    COUNTY. 


•9 

work,  etc.,   for  two-story  frame   resi- 
dence. 

Owner Margaret  A.  Pettee,  S.  F. 

Architect  ..  .Fred       A.       Roemer,       Mill 
Valley. 

Contractor.  .Fred       A.       Roemer,        Mill 
Valley. 

Filed    May    7.    '15.      Dated    May    4.    '15. 

Frame    up    $o7'5 

When    plastered    575 

When    completed    575 

Usual    35   days 575 

TOTAL  COST.  $2300 

Bond.    $1150.      Sureties.    Oscar    Roemer 

and    Emma   C.    Dowd.      Limit.      60   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


COTTAGE 

MILL   VALLEY.        All    work    for      one- 
story  board  and  batten  cottage. 

Owner Miss    Katherine    Ball.    Mill 

Valley. 
Architect  ..  .Elizabeth     M.    Austin    and 
Florence    H.    Sanford.    2728 
Union  St..  San  Francisco. 
Contractor.  .E.  C.  Bletch.  120»4   Burnett 

St.,  San  Francisco. 
Filed  May   8,  '15.     Dated   Apr.   28,   '15. 

Roof  on    $501.00 

When    completed    501.00 

Usual    £5    days 336.50 

TOTAL  COST,  $1338.50 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


COMPLETION   NOTICES 


MARIN    COUNTY. 

May    8,    1915^SAN    ANSELMO.      K    C 

Laylandcr  to  R  Leonhart 

April    7,    1915 

RECORDED  ACCEPTED 

May     10,     1915— LARKSPUR.         Hazel 
de    Wit    to   Humphrey   lyawrence... 


LIENS   FILED 

MARIN    COUNTY. 


RECORDED  AMOUNT 

May  10,  1915 — SAUSALITO.  Duncan 
-Mills  &  Land  Co  (corp)  vs  L  D 
.\llen  and  Estate  Chas  Forrest  and 
John    Doe    (supposed    owners) ..  $33.35 


FRE\S>NO,     MODESTO     ST.OISLAUS 
AND  CENTRAL  CALIFORNIA 


FRAME    RESIDEINOE 
MILL   VALLEY.         All    work    including 
all    carpenter      work    and      electrical 


JAIL  EQUIPME'NT— Cost  not  stated. 
Bakersfield,  Kern  Co..  Cal.  Architect. 
O.  L.  Clark,  Brower  Bldg.,  Bakersfield. 
Owners,  Kern  County.  Architect  Clark 
has  been  authorized  by  the  Board  of 
Supervisors  to  prepare  the  necessary 
plans  and  specifications  for  the  laun- 
dry and  kitchen  equipment  for  the 
new  county  jail.  Bids  will  be  called 
for  on  this  work  shortly. 

HOTEL — 2  story,  frame,  $25,000.  Big 
Creek,  Kings  Co.,  Cal.  Architect,  J. 
Carl  Thayer,  Fresno.  Owners,  San 
.loaquin  and  lEastern  Railroad  Co., 
Fresno.  The  building  will  be  erected 
in  Big  Creek  and  has  been  designed 
for  a  resort.  There  will  be  office, 
dining  room,  lobby  and  amusement 
room  on  the  first  floor.  Upper  floors 
will  contain  25  guest  rooms  and  sev- 
eral baths.  The  building  has  been  de- 
signed in  the  rustic  style  and  will  be 
covered  with  shakes  and  shingles. 
There  will  be  a  central  heating  sys- 
tem, modern  plumbing,  electric  lights. 
Plans   are   now   being  prepared. 

COTTAGE — 1  story  and  base,  frame, 
$1,500.  Fresno,  Fresno  Co.,  Cal.  Ar- 
chitect, none.  Owner,  Ole  Synoground. 
The  dwelling  will  be  erected  in  Fresno 
Heights,  and  has  been  designed  for  a 
five-room  house  with  bath.  Interior 
finish  will  be  of  pine.  There  will  be  an 
open  fire  place  with  a  tile  or  brick 
mantel.  Imitation  tile  wainscot  will 
be  used  in'  the  bath  room.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  shingles.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SCHOOL — 1  story  and  base,  frame. 
Cost  not  stated.  Panama  School  Dis- 
trict, Kern  Co.,  Cal.  Architect,  Thomas 
B.  Wiseman.  1933  Chester  avenue,  Bak- 
ersfield.     Owners,    Panama   School    DIs- 


30 

trict.  I'lans  art-  complete  and  ligures 
are  now  beinp  taken  lor  the  construc- 
tion of  a  three- room  school  building 
to  be  erected  in  this  district.  Interior 
will  be  finished  in  pine.  Maple  floors 
will  be  used  in  the  clas.s  rooms.  No 
heating  is  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  can  be  secured  from 
the  architect.  Bids  will  be  opened  on 
-May   2.")th   at   1:00  p.  m. 

HKIDG-E — Reinforced  concrete,  $3,- 
000.  Bakersfleld,  Kern  Co.,  Cal.  Engi- 
neer, County  Surveyor,  Bakersfleld. 
Owners,  Kern  Coupnty.  An  agreement 
under  which  the  county  will  pay  for 
the  construction  of  a  reinforced  con- 
crete bridge  over  the  Cudda  Canyon, 
where  the  State  Highway  crosses,  has 
been  sanctioned  by  the  Board  of  Su- 
pervisors in  a  resolution  passed.  This 
action  is  in  accordance  with  a  rule 
that  the  counties  must  pay  for  all 
bridges  on  the  State  Highway  over 
twenty  feet  in  length.  The  Cudda 
Canyon  bridge  will  be  about  fifty  feet 
long. 

HOSPITAL.  REPAIRS — Cost  not  stat- 
ed. Fresno,  Fresno  Co.,  Cal.  Architect, 
none.  Owners,  Fi-esno  County.  Bids 
will  be  opened  on  May  26th  by  the 
Hoard  of  Supervisors  for  painting, 
tinting,  etc.,  at  the  Fresno  County 
Hospital.  Plans  can  be  secured  from 
the  County  Clerk. 

.  SCHOOI.^ — 1  story  and  base,  frame. 
$7,000.  Reedley,  Fresno  Co.,  Cal.  Ar- 
chitect, Ernest  .1.  Kump,  Rowell  Bldg., 
Fresno.  Owners.  Alta  School  District. 
The  building  has  been  designed  to  con- 
tain thi-ee  class  rooms,  office  and  as- 
sembly hall.  Interior  will  be  flnished 
In  pine.  .Maple  floors  will  be  used  in 
the  class  rooms.  There  will  be  fur- 
nace heat  and  modern  school  plumb- 
ing. Exterior  will  be  covered  with 
justic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being   taken. 

.SCHOOI., —  1  story,  and  base,  hollow 
tile,  $S,000.  Orange  Cove,  Fresno  Co., 
Cal.  Architects,  Bowen  &  Davis,  Mc- 
Kenzie  Bldg.,  Fresno.  Owners,  Orange 
Cove  School  District.  The  building 
will  contain  four  class  rooms  and 
principal's  office.  Interior  finish  will 
be  of  pine  with  maple  floors.  There 
will  be  a  central  heating  system  and 
modern  school  plumbing.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  ri;ms  me  now  beirg  pre- 
pared. 

Contracts   Awarded. 

SCHOOI> — 1  story  and  base,  frame, 
$7,480.  Shaffer.  Kern  Co.,  Cal.  Archi- 
tect. .T.  M.  Saffel.  Producers'  Bank 
HIdg..  Bakersfield.  Owners.  Richland 
School  District.  Contractor.  F.  H.  De 
<iuinn.    Shaffer.      Contract   price.    $7,480. 

M<;HT1N(i  system — $1,145.7.5.  Bak- 
ersfleld. Kern  Co..  Cal.  Architect.  O.  L. 
Clark.  I-;rower  Bldg..  Bakersfleld.  Own- 
ers, City  of  Bakersfleld.  Contractor, 
Kern  Valley  Electric  Co.,  Bakersfield. 
Contriiet    price,    $1,100. 


lU  IM)T>fi   (ONTKACTS. 

FKKSNO   COLNTY. 


BUILDING    AND    ENGINEERING    NEWS 

Owner Roman        Catholic        Arch- 
bishop   of    the    Diocese    of 
Monterey  and  Los  Angeles. 
Architect  .  .  .None. 
Contractor.  .A.    Moretti    &    Co. 

Filed   May   10.  '14.     Dated  . 

Half   done    Vs. 

Completed     % 

:»;    days    after Balance 

TOTAL.  COST,  $3715 
Bond,  $1!>5S.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Aug.  15, 
1915.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


Wednesday, 


.May 


TJ 1 5. 


DWELLING 

LOTS    1    AMD    2    BLK    346,    Fresno.      All 

work   for   dwelling. 

Owner Wm.      Dean,      1763    G      St., 

Fresno. 
Architect  . .  .None. 
Contractor.  .Bingham    &    Wallace. 

COST,   $2500 
DWELLING 
liOT     5    PTN    LOT    6    BLK    9,    Fresno 

Heights   No.   2,  Fresno.     Dwelling. 

Owner Ole   Synoground. 

Architect  .  .  .None. 

Day's  work.  COST,   $1000 


SAri?A3rE\T0,    STOCKTON    AXD 
MUnilEHX    CALIFORNIA 


INTERIOR    DECORATING,    ETC. 

TvOTS  28  TO  32  BLK  163,  Fresno.  In- 
terior decorating,  painting  and 
frescoing    of    church. 


RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Sacramento,  Cal.  Ar- 
chitect, P.  .1.  Herold,  Forum  Bldg.,  Sac- 
ramento. Owner,  George  L.  Baxter. 
The  house  has  been  designed  for  a 
seven-room  dwelling  with  bath  and 
sleeping  porch.  Interior  flnish  will  be 
of  pine  with  some  hardwood  veneer. 
White  enamel  will  be  used  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the    architect. 

RESIDENCE  —  1  story  and  base, 
frame.  $2,500.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  Joseph  Eden- 
hofer,  301 1  Oppress  avenue,  Sacramen- 
to. The  dwelling  will  be  erected  on  I 
street,  and  has  been  designed  for  a 
six- room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood.  Some  hardwood  floors 
will  be  used.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  wilt 
be  of  tile  or  brick.  Imitation  tile  wain- 
scot will  be  used  in  the  bath  room.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the   work   by    Day  Labor. 

BRIDGES — 2,  reinforced  concrete. 
Cost  not  state.  Ewing,  Placer  Co..  Cal. 
Engineers.  Givan  &  Pearce.  Auburn. 
Owners.  Placer  County.  Plans  have 
been  completed  and  figures  are  now- 
being  taken  for  the  construction  of 
two  reinforced  concrete  bridge&  which 
are  to  be  erected  across  Coon  Creek 
on  the  route  of  the  Great  Highway. 
Bids  for  this  work  will  be  opened  on 
.lune  Sth.  Plans  and  specifications  can 
be  secured  from  the  ofllce  of  the  Coun- 
ty  Clerk  at  Auburn. 

BRIIXIE — Reinforced  concrete.  Cost 
not  stated.  Colusa,  Colusa  Co..  Cal. 
l-higineer.     County     Surveyor,     Colusa. 


Owners,  Colusa  County.  Tlie  State! 
Reclamation  Board  has  granted  the  I 
Colusa  County  Supervisors  permission' 
to  erect  a  long  reinforced  concrete  1 
bridge  over  the  Colusa  trough  west  of 
the  Sacramento  River.  Plans  for  the 
construction  of  the  proposed  structure 
were  submitted  and  met  with  approval 
of  the  Board,  except  in  the  matter  ol^ 
height.  The  structure  was  ordered  toin 
be  built  two  feet  higher  than  orig- 
inally   planned. 

SCREEN    SEWER   SYSTEM — Cost  not 
stated.      Sacramento,      Cal.      Engineer, 
City     Engineer,    Sacramento.       Owners, 
City    of    Sacramento.      Plans    for      the 
screen  sewer  system  to  be  constructed 
In  this  city  at  the  sewer  pumping  sta-   \ 
tion    on    the    Riverside    road    will    soon   ' 
be    submitted    to    the    State    Board    of 
Health    for    formal    approval.      On    ap- 
proval   of   the   plans    bids   on   the   woik    ■ 
will  be  advertised  for.     A  screen  sewer 
will    also    be    constructed    at    the    old 
pumping    station    in    this    city,    accord- 
ing to  reports  received. 

ROAD  CONSTRUCTION  —  Cost  not 
stated.  Auburn,  Placer  Co.,  Cal.  En- 
gineer, State  Highway  Commission, 
Forum  Bldg.,  Sacramento.  Owners, 
.^tate  of  California.  Construction  of  a 
concrete  .State  Highway  lateral  from 
Roseville  to  Auburn,  completion  of  the 
trunk  line  in  Placer  County,  and  im- 
mediate building  of  the  Bear  River 
bridge  at  the  expense  of  Placer  County 
were  decided  upon  at  a  recent  meeting 
held  by  the  Supervisors  with  the  State 
Highway  Commission  in  Sacramento. 
Bids  for  this  work  will  be  advertised 
for  within   three  months. 

HIIGHWAY  IMPROVEMENT  —  Cost 
not  stated.  Stockton,  San  Joaquin  Co., 
Cal.  Engineer,  County  Surveyor,  Stock- 
ton. Owners,  San  Joaquin  County. 
Bids  will  be  received  until  May  27th  for 
the  improvement  of  Cherokee  Lane  for 
a  total  distance  of  2,640  feet.  Plans 
and  speciflcations  can  be  secured  from 
the  County  Clerk. 

SEWER  CONSTRUCTION  —  Cost  not 
not  stated.  Sacramento,  Cal.  Engi- 
neer, City  Engineer,  Sacramento.  Own- 
ers, City  of  Sacramento.  Bids  will  be 
received  until  May  25th  for  the  con- 
struction of  Unit  No.  1  of  the  trunk 
line  sewer.  Included  in  the  work  is 
the  following  approximate  quantities: 
I'.SGl  linear  feet  of  60-inch  reinforced 
concrete  sewer,  monolithic  or  jointed 
pipe:  287  linear  feet  of  57-inch,  same; 
2.0187  linear  feet  of  59-inch,  same;  1,- 
373  linear  feet  of  27-inch,  same;  8«3 
linear  feet  of  24-inch  vitrifled  pipe 
sewer:  3  reinforced  concrete  junction 
chambers;  11  concrete  manholes,  H- 
feet  inside  diameter;  8  concrete  man- 
holes. 3  feet  Miside  diameter.  Plans 
and  specifications  can  be  secured  from 
the  engineer. 

WHARF  PAVING — Cost  not  stated. 
■Stockton.  San  Joaquin  Co..  Cal.  Engi- 
neer, City  Engineer.  Stockton.  Own- 
ers. City  of  Stockton.  Bids  will  be  re- 
ceived until  .M.ay  25th  for  paving  cer- 
tain portions  of  the  wharf  space  on 
the  south  side  of  the  Stockton  Chan- 
nel. Plans  can  be  secured  from  the 
ofllce  of  the  City   Engineer. 

MARKET  AND  FACTORY"— 2  story 
and  base.  Class  A  construction.  $20,- 
000.  Jackson.  Amador  Co..  Cal.  Ar- 
chitect. C.  O.  Clausen.  Hearst  Bldg..  S. 
F.  Owner's  name  withheld.  The 
building  will  be  of  the  Class  A  type 
throughout,  with  a  complete  steel 
steel     frame    and    reinforced    concrete 
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walls.  The  main  floor,  which  will  be 
35  by  70  feet,  will  be  arranged  for  a 
meat  market.  Upper  floor  will  be 
u.sed  for  a  packing  house.  Floors  and 
wainscot  will  be  of  tile.  There  will 
be  steam  heat  and  a  large  amount  of 
special  machinery.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.     Plans   are   now  being  prepared. 

Contracts  Awarded. 

BRIDGES — 1 1;  concrete  and  timber. 
Cost  as  follows.  Colusa,  Colusa  Co., 
Cal.  Engineer,  County  Surveyor,  Co- 
lusa. Owners,  Colusa  County.  Con- 
tractor, Peter  Groser,  Williams,  con- 
tract for  bridges  Nos.  70,  69,  78,  68, 
82,  77,  60  and  61.  Contract  price,  ?9,- 
600.  Ward  B.  Esterly,  contract  for 
bridges  Nos.  79,  80,  81  and  83.  Con- 
tiact    price,    $:2,4'62. 

STREET  PAVING— Cost  not  stated. 
•■Sacramento,  Cal.  Engineer,  City  En- 
gineer, Sacramento.  Owners,  City  of 
Sacramento.  Contractors,  Clark  & 
Henry,  Ochsner  Bldg.,  Sacramento, 
contract  for  paving  17th  street  from 
R  to  Y.  McGillvray  Construction  Co., 
Nicolaus  Bldg.,  Sacramento,  contract 
for  paving  lE  street.  Contract  prices 
not   given. 

HIGHWAY  CONiSTRUCTION  —  f65,- 
000.  Stockton,  San  Joaquin  Co.,  Cal. 
Engineer,  County  Surveyor,  Stockton. 
Owners.  San  Joaquin  County.  Con- 
tractors, O.  Moreing  &  Sons,  Stockton. 
Contract  price,   $65,000. 


BUILDING  CONTRACTS 


SACRAMENTO  COUNTY. 


ALTERATIONS 

NO.  607  K  'ST.,  on  E  50  feet  Lot  6  and 
all  Lot  5,  J,  K,  6th  and  7th  Sts.,  Sac- 
ramento. Alter  first  floor  and  base- 
ment of  three-story  brick  hotel  and 
stores. 

Owner Claus   &   Kraus,   1770   I   St., 

Sacramento. 
Architect  ..  .IE.    C.      Hemmings,      1203    J 

St.,  Sacramento. 
Contractor.  .Siller   Bros.,    1614    13th    St., 
Sacramento. 

COST,    $3000 


ALTERATIONS 

NO.  1501  E  ST.,  on  W  %  of  S  i^  Lot  8, 
D.  E.  15th  and  16th  Sts.,  Sacramento. 
Convert  basement   into  grocery  store 

Owner Wm.     Dreher,     708     H    St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .D.    Tatti,    2116    O   St.,    Sac- 
ramento. COST,    $600 


STABLE,    ETC. 

RLK  X,  Y,  34TH  AND  35.  Gerber  Bros. 
Tract,  Sacramento.  Build  temporary 
stable,  blacksmith  shop  and  ware- 
house. 

Owner lames  Kennedy,  Care  O.  J. 

Burns,  Sacramento  Hotel, 
Sacramento. 

Architect  . .  .'None. 

Day's    work.  COST,    $500 


REMODEL  BARN 

ON  E  1^  LOT  2,  F,  G,  20th  and  21st  Sts., 
Sacramento.  Remodel  barn  in  rear 
and  make  private  garage.  No.  2012 
G  Street. 

Owner J.    L.    Russell,    2012    F    St., 

Sacramento. 

Architect  . .  .None. 


Contractor.  .F.     A.     Holdener,     522»^     M 
St.,   Sacramento. 

COST,    $500 


FRAME     COTTAGE 

N    Vi    OF   LOT    5,   V,    W,    24th    and    25th 

Sts.,    Sacramento.       One-story    frame 

cottage. 

Owner D.    R.    Bailey. 

Architect  .  .  .None. 

Contractor .  .E.   Thomas. 

Filed  May  10,  '15.     Dated  May  10,  '15. 

COST,  $2300 


FRAME    RESIDENCE 

NO.   2927   I  ST.,  on   W    Vz   of  S    Va   Lot   5, 

H,   I,    29th   and   30th   Sts.,   Sacramtnto. 

One-story   6-room   frame   residence. 

Owner Joseph       Edenhofer,       3011 

Cypress,    Sacramento. 
Architect  .  .  .None. 
Day's   work.  COST,    $200'0 


REPAIRS 

N  1/2  OF  LOTS  7  AND  8,  T,  U,  21st  and 
22nd  Sts.,  Sacramento.  General  re- 
pairs to  residence. 

Owner Philip    S.    Driver,    2019    2.st 

St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .Gus   A.   Wendt,   2130   M  St., 
Sacramento. 

COST,   $500 


FIRE    REPAIRS 

N  »^  OF  S  1/2  LOT  1,  O,  P,  29th  and 
30th  Sts.,  Sacramento.  Repair  fire 
damage   to  residence. 

Owner George    Butter,     1511     29th 

St.,    Sacramento. 
Architect.  ..None. 

Contractor.  .G.    H.    Harvie,    2212    T    St., 
Sacramento. 

COST,    $4'50 


GARAGE 

NO.  1523  NINETEENTH  ST.,  on  S  i^  of 
N  »^  Lot  8,  O,  P,  19th  and  20th  Sts., 
Sacramento.  One-story  private  gar- 
age. 

Owner M.   M.    Stuart,    315^    K  St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .C.  L.  Chapin,  L  St.,  bet  8th 
and   9th,  Sacramento. 

COST,    $400 


REMODEL  STORE 

NO.  1114  FOURTH  ST.,  on  S  20  feet  of 
W  64  feet  Lot  4,  K,  L,  3rd  and  4th 
Sts.,  Sacramento.  Remodel  store 
building. 

Owner M.   Maloyerne. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


FRAME     RE'SIDE-NOE 

NO.  2216  TWENTY- FIFTH  ST.,  on  N  M 
Lot  5,  V,  W,  24th  and  25th  Sts.,  Sac- 
ramento. One-story  5-room  frame 
residence. 

Owner D.    R.    Bailey,    1901    G    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .E.    Thomas,    2021    24th    St., 
Sacramento. 

COST,    $2300 


RESIDENCE 

NO.  3505  ORANGE  AVE.,  Lot  15  Blk  8 
South  Sacramento.  One-story  four- 
room   residence. 

OOwner Bessie    C     Abrams,     3126 

East  Ave.,  Sacramento. 

Architect  . .  .None. 


Contractor.  .F.     II.     Bell,     3607     Cypress 
Ave.,    Sacramento. 

COS,  $1200 


COMPLETION   NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 
May  6,  1915 — NE  FIFTH  AND  J  STS, 
Lot  8,  I,  J,  5th  and  6th  Sts.,  Sac- 
ramento. Young  Men's  Christian 
Association  of  Sacramento  to  Paci- 
fic Cement  Gun  Co April   28,   191P 

May  12,  1915— S  V2  LOT  8,  Q,  R,  14th 
and  15th  Sts.,  Sacramento.  Mrs 
Elizabeth  Ott  to  F  E  Provost,  P  J 
O'Brien,  Davis  Hill,  H  R  Vonder 
Horst,  Johns-Manville  Co,  Nevada 
Elec  Co  and  Latourette  &  Fical .  .  . 
May     3,     1915 


LIENS  FILED. 


SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 

May  11,  1915— 'FERRIS  ADD'N  TO 
Town  of  Gait  bded  on  1  by  Poplar 
S  by  Simon  and  W  by  land  of 
Pierce,  and  W  by  land  of  J  C 
Moore.     J  W  Burtch  vs  John  Currie 

and   William   Danielson $30 

RECORDED  AMOUNT 
May  12,  1915 — W  %  LOT  7,  N,  O,  13th 
and  l'4th  Sts.,  Sacramento.  A  R 
Mac  Swain  and  E  W  Mac  Swain 
and  Sacramento  Bldrs  Supply  Co  vs 
Mrs  M  Flahive  and  Arthur  Hollen- 
beck     $763.38 


NOTICE  OF  NON-LIABILITY. 


SACRAMENTO    COUNTY. 


May  12,  1915^S  14  of  E  V2  LOT  2,  O, 
P,  13th  and  14th  Sts.,  Sacramento. 
G  D,  D  C  and  E.  J  Jurgens  (John 
Inderkum,  Lessee)  as  to  improve- 
ments  on   leased   property 


BUILDING  CONTRACTS. 

SAN  JOAQUIN  COUNTY. 


FRAME  FLATS 

BLK  8  LOT  100  E,  Stockton.     All  work 
for  two-story  3-flat  frame  building. 

Owner J.    Greenberg,    E-    Fremont 

St.,    Stockton. 
Architect  ..  .Ralph    P.    Morrell,    12-15    I. 

O.    O.    F.    Bldg.,    Stockton. 
Contractor.  .L.    S.    Peletz,   Stockton. 
Filed   May  4,   '15.      Dated   Apr.   28,   '15. 
Foundations    completed    and     1st 

story  joists   in  place $   700 

Frame  up  and  1  coat  paint  on  ex- 
terior         1300 

Windows   hung    900 

Interior  and  exterior  wood   finish 

is    completed 1000 

Building    accepted    750 

.tfi    days    after 1550 

TOTAL  COST,  $6200 
Bond,  $3100.  Sureties,  S.  Todresic  and 
M.  Davidson.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

♦ 

LIENS  FILED. 

SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 

May  11,   1915 — NE  PTN  BLK  7,  origi- 
nal Plot  of  said  town  of  Gait  and 
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Uejj.    I'.   S.   Pat.   Ollicc 

Veneered  Panels  of 
unexcelled  quality- 
Sold  only  at  ' 


Wybro  Panels  are 

"complaint-proof" 

Wybio  Panels  have  no  enemies. — 
Their  quality  is  so  superior,  and  their 
smooth  and  even  finish  so  lasting,  that 
they    readily    make    friends. 

"Wybro  Panels  are  truly  "complaint- 
proof" — they  are  good  panels  through 
and  through — the  kind  you  should 
always  use. 

L'(;ii    vaii'^fi-'s — list    n  •■<■. 


Wtiite  Bpotheps 


5th  and  Brannan  Streets 


San  Francisco 


known  a.s  .Midway.  .1  W  Hurch  v.s 
\'  S  Quiggle  and  Wm  Danielson.. 
$14.25 


LOS    .v\g;eles    a>d    soithehn 

CALIFORMV 


SlOWKli  CONSTRUCTION— Cost  not 
stated.  Paso  Robles,  San  I^uis  Obispo 
Co.,  CaI.  Engineer,  City  Engineer. 
Paso  Robles.  Owners,  City  of  Paso 
Itobles.  Two  petitions  asking  that  a 
sewer  be  constructed  in  Pine  street 
have  been  acted  upon  by  the  City 
Council.  The  City  Engineer  has  been 
instructed  to  make  preliminary  sur- 
veys for  the  work. 

.SCHOOIj — 2  .-^tory  and  base,  brick, 
$2n,000.  Los  Angeles.  Cal.  Architects, 
Kiank  R.  Schaefer  and  E.  R.  Jeffery, 
as.-^ociated.  Wesley  Roberts  Bldg.,  L, 
A.  Owners,  Annadale  School  District. 
The  building  has  been  designed  to 
contain  eight  class  rooms  and  an  as- 
sembly hall.  Intei'ior  will  be  finished 
in  pine  throughout.  .Maple  floors  will 
be  used  in  the  class  rooms.  There  will 
be  a  central  heating  s.vstem,  oil  burn- 
ing furnace  and  modern  school  plumb- 
ing. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now    being    prepared. 

SCHCOI- — 2  story  r.nd  base,  brick, 
$45,000.  Los  Angeles,  Cal.  Architects, 
A.  R.  \\alker  and  .7.  T.  Vawter,  Hi- 
bernian Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  The  building  will  be 
erected  on  property  at  the  corner  of 
South  Pai-k  and  ^Manchester  streets, 
and  has  been  designed  to  contain 
•  ■ietit    r-lass    i(>oni.«.    assembly    hall    and 


dttirt'.  IiUcrioi-  tini.sh  will  he  of  pine. 
Maple  floors  will  be  used.  There  will 
be  a  central  heating  system,  oil  burn- 
ing furnace,  vacuum  cleaning  and 
program  clocks.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans    are   now    being    prepared. 

SCHOOI., — 2  story  and  base,  brick, 
$20,000.  Ix)s  Angeles,  Cal.  Architects, 
Montgomery  &  Montgomery,  Trust  and 
Savings  Bank  Bldg.,  L.  A.  Owners, 
City  of  Los  Angeles.  The  building 
will  be  erected  on  Buchanan  street 
near  hO  th  avenue,  and  will  cover  an 
area  of  120  by  50  feet.  There  will  be 
five  class  rooms  and  departments  for 
domestic  science  and  manual  train- 
ing. Interior  will  be  finished  in  pine 
throughout.  Maple  floors  will  be  used 
in  the  class  rooms.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  fig- 
ures are  being  taken.  Bids  will  be 
opened  on  May  20th. 

SCHOOI.. — 2  story  and  base,  brick 
and  hollow  tile,  $70,000.  Los  Angeles, 
Cal.  Architects,  Dennis  &  Hewitt,  Fay 
Hldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected 
in  the  Owensmouth  District  and  will 
cover  an  area  of  230  by  63  feet.  There 
will  be  twelve  standard  size  class 
rooms,  library,  lecture  room  and  de- 
partments for  manual  training  and 
domestic  science.  Interior  will  be  fin- 
ished in  pine  with  maple  floors.  Plans 
provide  for  a  central  heating  system, 
program  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  or  cement  plaster. 
rians   are  complete   and    figure.^   are   be- 


E.  H.  WiUiams  Cbalmer  Muoday 

Munday  &  Williams 

lAttorneys-at-Law 

Special  Attention  Given  to  Buildins 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

616  Phelan  luilding,        San  Francito 


ing  taken.  Separate  bids  arc  called 
for  on  the  general  construction 
plumbing,  heating  and  ventilating 
and  the  painting.  Plans  can  be  se- 
cured   from    the    architeets. 

Contracts    Awarded. 

DRAIXAGB  SYSTE.M  —  $28,381.10. 
Riverside,  Riverside  Co.,  Cal.  Engi- 
neer, City  Engineer,  Riverside.  Own- 
er.s.  City  of  Riverside.  Contractors, 
Mlagenovich  &  Gillespie,  Los  Angeles. 
Contract    price,    $28,381.10. 

APARTMENT  HOUSE— 3  story  and 
base,  brick,  $42,000.  Los  Angeles,  Cal. 
.\rchitect's  name  not  given.  Owner, 
.Mrs.  L.  .1.  Hamer.  Contractors,  A.  S. 
and  C.  O'Neill,  Lankershim  Bldg.,  L. 
A      Contract    price,    $42,000. 

SCHOOL — 2  story  and  base,  brick. 
$35,483.  Los  Angeles,  Cal.  Architects, 
Edelman  &  Barnett,  Black  Bldg.,  L.  A. 
Owners,  City  of  Los  Angeles.  Con- 
tractors, Irvine  &  Dow,  American 
Bank  Bldg.,  L.  .\.  Contract  price, 
$3. -.,4  83. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $24,903.  I^ancasler, 
Ivos  Angeles  Co.,  Cal.  Architect,  E.  L. 
Hopkins,  Byrne  Bldg.,  L.  A.  Owners, 
.\ntelope  Valley  Union  School  Dis- 
trict. Contractors,  Mann-Knox  Con- 
-struction  Co.,  Delta  Bldg.,  L.  A.  Con- 
tract   price,    $24,903. 

SCHOOL — 1  story  and  base,  hollow 
tile,  $22,740.  Whittier,  Los  Angeles 
Co.,  Cal.  Architects,  Tuttle  &  Angel, 
Delta  Bldg.,  L.  A.  Owners,  Whittier 
School  District.  Contractors,  Lepper 
&  Laisy,  Builders'  Exchange,  L.  A. 
Contract    price,    $22,740. 

SCHOOI., — 2  story  and  base,  frame 
and  plaster,  $22,000.  IX)S  Angeles,  Cal. 
.\rrhitoct.s,     Coorgp     F.     Co.<:tori.<:nn     and 


Williamson's  Continuous  Clothes  Line  Outfit 

Clothes  Line  Problem  Solved  At  Last 

DOUBLE  your  line  space,  use  all  the  line.  No  empty 
top  line,  keeps  the  clothes  free  from  the  soiled  line, 
making  it  Sanitary.  Take  clothes  off  any  part  of  line 
without   removing   the   wet  clothes. 

CONSTRUCTION:  The  pulleys  are  made  of  cast 
iron  galvanized;  so  constructed  as  to  allow  the  patent 
clothes  pine  to  pass  through  carrying  the  clothes 
around   the  pulleys,   thereby   using  both    lines. 

BY  using  three  pulleys,  the  lines  are  spread  apart 
as  shown  in  the  picture  and  allows  you  to  put  clothes 
on  or  take  them  off  the  line  without  hanging  out  of 
the  window  side-ways.  The  clothes  pin  is  made  of 
heavy  galvanized  wire  formed  in  such  a  manner  is 
to  allow  it  to  be  fastened  to  the  clothes  line  very 
easily;  nothing  complicated  to  get  out  of  order. 
Molds  the  clothes  free  from  the  line  so  the  lines  need 
not  he  covered  with  cloth-strips  in  order  to  keep  the 
clothes  from  being  soiled  from  the  line.  The  strong- 
e.si  wind  cannot  blow  the  clothes  out  of  the  pins  as 
they  are  held  in  a  spring  slot.  When  the  wind  blows 
it  pulls  the  clothes  deeper  into  the  slot  holding  them 
tighter. 


NO    SPRINGS    TO    PRESS     OR    SQIBBZE 

to  get  the  clothef  in  or  out.  .lust  slip  clothes  in  slot 
and  pull  down.  vVlLL  hold  the  daintiest  fabrics  or 
the  heaviest  blanket.     i:t40  .MIhsIou    St.    Phone  Mkt.  400S. 


THIS    OUTFIT    CONSISTS    OF    3    DOZEN 

Sanitary,     Stronghold.     Clothes      Pins.      3      Continuous 
Clothes  Line   Pulleys  and   1    Pair  Line  Splicers. 
Ppire,  »1.4<>  por   Set. 


Wednesday,       May       19,       1915. 

J.  F.  Kavanaugh,  California  Bldg.,  L. 
A.  Owners,  Gii'ls  Collegiate  School. 
Contractor,  A.  S.  Barnes,  California 
Bldg.,   L.  A.     Contract  price,   $22,000. 

SCHOOL — 1  story  and  base,  brick, 
$20,695.  .  Delano,  Kern  Co.,  Cal.  Ar- 
chitect. J.  M.  Saffell,  Fiske  Bldg.,  Bak- 
ersfield.  Owners,  Delano  School  Dis- 
trict. Contractor,  C.  H.  Brown,  Bak- 
<»r.«field.       Contract    price,    $20,69,'). 


FOKTLAXD  AND  OREGON 


MUNICPAL,  AUDITORIUil— .3  story 
and  base.  Class  A  construction,  $500,- 
000.  Portland,  Ore.  Architects,  Freed- 
lander  &  Seymour,  New  York.  Own- 
ers, City  of  Portland.  Architects 
W'hitehouse  &  Fouilhoux,  Wilcox  Bldg., 
Portland,  have  been  selected  to  leprt- 
sent  the  New  York  architects  for  the 
actual  construction  of  the  new  Munici- 
pal Auditorium.  Preliminary  sketches 
for  the  building  have  been  completed 
and  the  New  York  architect.s  are  now 
at  work  on  the  finish  drawings.  These 
will  be  forwarded  to  Poitland  in  the 
course  of  the  next  two  or  three  weeks, 
when  figures  will  be  taken  and  the 
lir.st  of  the  contracts  for  the  building 
will  be  let.  The  city  officials  intend 
to  have  the  building  under  construc- 
tion within  the  course  of  two  or  three 
months.  All  work  will  be  handled 
through  the  offices  of  the  Portland 
architects    above    mentioned. 


I 


OUTLOOK    FOR    PLASTER    BOARD    IN 
NEW    ZEALAND. 


[Consul  General  J.  I.  Brittain,  Auck- 
land, Jan.  19.] 
It  is  doubtful  whether  a  profitable 
tiade  in  plaster  board  could  be  estab- 
lished in  New  Zealand.  Such  boards 
could  not  well  be  used  in  business 
buildings,  as  the  walls  are  generally 
finished  with  a  hard  finish  or  rock 
plaster,  and  it  would  be  difficult  to  nail 
them  over  studding,  for  the  reason  that 
practically  all  residences  here  are  built 
with  siding  outside  and  sheathing  over 
the  studding  inside  the  houses.  A  sort 
of  burlap,  known  to  the  trade  as 
"scrim."  is  smoothly  tacked  over  the 
sheathing,  then  the  wall  paper  is  pasted 
over  the  covering  of  scrim.  Some  walls 
are  wainscoted  with  thin  composition 
boards  stained  to  harmonize  with  the 
finishings,  joints  being  covere'd  with 
ornamental  strips  of  wood.  VN'hen  such 
hoards  are  used  they  ar-e  nailed  over 
the   shoathing. 

The  lathing  material  employed  is 
generally  Oregon  pine.  The  plaster 
most  used  is  known  as  Keene  cement, 
and  comes  from  Great  Britain:  plaster 
of  Paris  comes  from  the  United  States 
and  Great  Britain.  Plasterers  are  paid 
■in  cents  an  hour,  and  work  S  hours  a 
week.  The  trades  are  unionized.  New 
Zealand's"  climate  is  mild,  but  during 
the  winter  months  of  ,Iune,  July,  Aug- 
ust, and  September  the  weather  is  cool 
and  damp.  Business  buildings  in  the 
center  of  the  city  have  to  be  con- 
structed according  to  municipal  regu- 
lations. Such  structures  are  seldom 
used  as  residences,  the  people  Irving  in 
frame  houses  in  the  suburbs  of  the 
city. 

[The  names  of  five  Auckland  dealers 
in  building  materials  may  be  obtained 
from  the  Bureau  of  Foreign  and  Do- 
nrestic  Commerce  or  its  branch  offices. 
San    Francisco    Branch.   Customhouse.] 
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DEVKI,OI*MEN'l"  OK  IMIILIIM'INE 

ASPHALT    HEDS. 

[Consul    General    George    E.    Anderson, 
Hongkong,    China,       Feb.    9,      supple- 
menting an  article  in   Daily  Consular 
and   Trade   Reports   for   Dec.    9,    1914.] 
The    commercial    development    of    the 
nsphalt  of  Leyte  Province,  in  the  Phil- 
ippine  Islands,   is  being  undertaken  by 
a    Philippine   corporation    upon   a   prac- 
tical  scale.      The  company   is  known  as 
the    Leyte    Ashalt    and    Mineral    Oil    Co. 
Its    seat    is    at    Tacloban,    Leyte,    Prov- 
ince, near  which  place  the  asphalt  beds 
lie.      The    capital      of    the      concern      is 
$150,000,    about    one-third    of    which    is 
represented     by     the     lands    comprising 
the  asphalt-bed   claims. 

The  deposit  of  asphalt  which  the 
company  will  develop  was  described  in 
a  general  way  in  a  previous  report 
from  this  consulate  general.  The  sup- 
ply is  all  but  inexhaustible,  and  the 
bed  lies  near  the  shore  line  at  Taclo- 
ban, at  which  port  ships  can  anchor 
and  take  on  cargoes  of  the  asphalt 
from  lighters  loaded  at  the  mines, 
with  practically  no  overland  transpor- 
tation. The  property  of  the  company 
commencing  the  development  consists 
of  656  hectares  ranging  close  to  the 
sea,  but  there  are  other  extensive  de- 
posits, the  vein  ranging  for  about  15 
miles  along  the  seacoast.  The  deposits 
also  contain  oil  of  a  high  grade,  and 
further  development  of  the  property 
along  that  line  is  planned.  The  asphalt 
taken  from  it  has  been  put  through 
practical  tests,  both  in  the  Philippines 
and  in  the  United  States,  and  it  has 
already  been  purchased  by  the  Philip- 
pine Government  for  extensive  use  on 
roadways  in  the  Philippines.  It  is  al- 
most pure  near  the  surface,  and  is  ex- 
ceptionally   pure    at   greater   depths. 

The  oil  depoists — evidenced  by  oil 
(lowing  with  water  from  a  spring — con- 
tains oil  pure  enough  to  be  used  by  the 
natives  for  illuminating  purposes.  The 
deposits  were  discovered  by  represen- 
tatives of  the  Bureau  of  Public  Works 
at  Manila  about  two  years  ago.  and  the 
proserrt  development  is  being  under- 
taken under-  the  direction  of  the  dis- 
coverer-. 

The  company  now  developing  the  de- 
posits not  only  expects  to  supply  the 
Philippines,  which  in  itself  has  a  large 
and  growing  trade,  but  to  export  the 
asphalt  extensively.  There  is  a  grow- 
ing denrand  for  this  product  in  all  the 
cities  of  the  Far  East,  and  with  a 
supply  at  hand  at  a  comparativelj' 
reasonable  price  the  trade  will  doubt- 
less soon  assuirre  still  larger  propor- 
tions. 


THE    DISCOVERY    OF    RADIUM    IN 
COAL. 

A  str-ies  of  remarkably  interesting 
exper-inrents  have  beer  recently  car- 
r-ied  out  in  the  w^est  of  England  by  cer- 
tain scientists  to  demonstrate  the  ex- 
traordinary effect  orr  vegetable  growth 
produced  by  the  addition  to  the  soil  of 
r-adium-bear-ing  and  radio-active  ma- 
terials. 

A  full  and  instructive  account  of  some 
of  these  experinrents  was  given,  some 
little  time  ago.  in  a  lecture  before  the 
Uoyal  Society  of  Arts  by  Mr.  T.  Thome 
Baker-. 

It  appears  mat  radishes  and  other 
root    crops    are      obtained    nearly      five 
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times   as    large   as   those   grown    in    un- 
treated soil  at  the  same  time. 

If  this  process  could  be  generally 
adopted  by  our  agriculturists  in  this 
countr-y.  the  increase  in  the  prosperity 
of  the  nation  would  be  very   large. 

The  initial  cost  of  such  a  system  has 
hitherto  stood  in  the  way  of  its  gen- 
eral   adoption. 

But  the  recent  discovery  by  M.  :M. 
Detaille  and  Lafayaise.  the  two  dis- 
tinguished French  chemists  of  Paris, 
and  Prof.  Scammell,  M.S.C.I.,  of  Had- 
leigh.  Essex,  that  coal  contains  radium, 
which,  in  the  form  of  "lignaite,"  can  be 
used  for  the  radiumization  of  the  soil, 
places  the  process  within  the  reach  of 
every    agriculturist    in    the    country. 

Fruits,  flowers  and  vegetables  can  be 
grown  in  a  much  shorter  time,  in  much 
larger  quantities,  and  of  finer  quality 
by  the  use  of  "lignaite."  the  cost  o^  the 
treatment  of  an  ordinary  sized  :iarden 
being  very  trifling;  the  process  is 
available  for  use  by  the  humblest  wor- 
shiper at  the  shrine  of  Flora. 

Once  more  in  'che  history  of  human 
progress  the  world  is  indebted  to  the 
brilliancy  and  orginality  of  French 
scientific  thought  and  research,  and 
with  a  view  to  enable  the  country  at 
large  to  benefit  by  their  discoveries, 
the  eminent  chemists  mentioned  are 
sending  to  all  applicants  full  details  of 
the  best  methods  of  applying  the 
"lignaite"  to  the  soil. 

The  importance  of  this  discovery  to 
the  small  land  owner  or  cultivator  is 
obvioirs;  it  is  now  possible  for  the  man 
with  two  or  three  acres  of  groirnd  to 
rrrake  a  substantial  profit  each  year, 
sufficient  to  keep  his  family  and  him- 
self in  corrrfort. 

And  this  discovery,  viz.,  medicatrix 
natural,  the  latest  and  most  beneficient 
of  the  achievements  of  science,  goes 
far-  to  solve  the  land  problem  and  pave 
the  way  for  the  reappearance  of  the 
sturdy  peasant  proprietor,  the  back- 
bone of  the  country. — ^Scientific  Ameri- 
can. 


I\DI  STRIAL        \CCIDE!VTS     IN       M  \S- 
S.VCHUSETTS. 

Data  gathered  by  the  Massachusett.^ 
Industrial  Accident  Board  show  that  in 
the  year-  ending  June  30th,  1914.  there 
wer-e  9^5. 963  non-fatal  and  608  fatal 
accidents  reported  to  the  commission: 
that  the  larger  number  of  accidents 
occurred  between  10  and  11  A.  M.  and 
o  and  4  P.  M.;  and  that  all  days  except 
Saturdays  and  Sundays  shared  about 
equally  in  mishaps.  No  evidence  ap- 
pears that  Monday  morning  offers  a 
greater  hazard  to  industrial  worker-s 
than  any  other  period  of  equal  length. 
The  wages  of  the  largest  gr(5up  of 
workers  suffering  non-fatal  accidents 
ranged  from  $8  to  $15  per  week,  and 
the  average  wages  of  victims  of  fatal 
accidents  showed  the  same  group 
range.  The  maximum  number  of  ac- 
cidents occurred  to  workers  earning 
frorrr  $11  to  $12  per  week;  the  wage- 
earners  from  21  to  29  years  of  age  met 
the  largest  number  of  non-fatal  acci- 
dents, while  the  greatest  number  of 
fatalities  were  suffered  by  workers 
from  40  to  49  years  of  age.  Of  the 
whole  number  of  non-fatal  accidents, 
disability  lasted  less  than  one  day  in 
40.661  cases.  In  79  per  cent  of  the 
cases  the  average  duration  of  disabil- 
ity was  two  weeks  or  less.  The 
average    duration      of    disability      was 
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12. IS  days,  approximately  the  same  as 
in  1913.  Taking  the  days  lost  as  a 
basis.  3,992  persons  were  constantly 
disabled  for  a  full  year.  The  wages 
loss  for  the  year  was  $3,172,440.  Ex- 
clusive of  insurance  administration,  the 
average  cost  of  workmen's  compensa- 
tion   per    case    was    $23.93. 

MIHROK!^   TO  PROTECT  VAULT.       ' 

In  constructing  a  vault  in  the  base- 
ment of  one  of  the  Los  Angeles  banks 
a  plan  was  followed  which  makes  the 
.■^ix  sides  of  the  chamber  vi.sible  to  a 
watchman  and  eliminates  all  chances 
of  its  being  entered  by  tunneling  be- 
neath it.  It  is  set  on  concrete  columns 
ill  the  middle  of  a  white  tiled  pit  which 
i.s  brightly  illuminated.  To  make  it 
possible  to  command  a  view  of  the 
snace  beneath  the  vault  from  the  level 
above  mirrors  have  been  arranged  on 
ihe  fl'ior  iit  such  an  angle  that  every 
part  of  the  .space  is  reflected  in  them. 
T^ight  is  reflected  by  the  white  walls 
so  tl  at  the  top  of  the  vault  is  ilUiiiiiii- 
ated    and   easily    inspected. 
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necessary  to  fulfill  the  pledges  of  the 
last  campaign  and  to  carry  out  those 
developments  in  the  political  life  of 
California  that  were  imperative.  The 
great  transformation  in  the  politics  of 
the  .state  of  the  last  four  years  car- 
ried with  it  much  responsibility  for 
detail  of  law  making.  Some  of  this 
was  still  unfulfilled  when  the  present 
legislature  met,  and  had  to  be  attended 
to.  Otherwise,  the  session  was  con- 
fined to  the  consideration  of  routine 
business  matters  of  state  finance,  and 
to  the  personal  interests  and  bills  of 
members.  Kven  these  last  were  at  a 
remarkable  minimum.  The  legislature 
of  California  can  claim  credit  for  hav- 
ing set  a  limit  to  itself,  such  as  would 
have  been  thought,  ten  years  ago  im- 
possible in  the  very  nature  of  a  state 
legislat>ire. 


Wednesday,      May 


1915. 


Mnv    GOVERX.MEXT    PL BLICATIOKS. 


The  Superintendent  of  Documents, 
Washington,  D.  C,  announces  that  he 
received  in  stock  during  the  week 
ended  April  17,  1915,  the  following  new 
I'nited  States  Government  publications, 
which  he  will  sell  at  the  nominal  prices 
affixed: 

Tests  of  AVooil  Preservatives:  De- 
partment of  Agriculture  Bulletin  No. 
Ha.  A  survey  of  the  properties  of 
various  preservatives,  including  tests 
for  strength,  penetration,  volatility.  In- 
flammability, toxicity,  and  corrision; 
illu.>^trat';d.      Price,    10   cents. 

Ilai»'!  FlriiiK  Soft  Coal  under  Power 
PIsmt  Hollers;  Mines  Bureau  Technical 
I'apcr  80,  a  general  dissertation  on  the 
subject,  covering  general  directions  for 
tiring  soft  coal,  placing  coal  on  fuel 
bed,  regulation  of  draft,  thickness  of 
fuel  bed,  cleaning  fires,  clinkering, 
lokses  in  power  generation,  steaming 
value  of  boilers  and  care  of  boilers, 
witii  glossary  and  iillustrations.  Price, 
10   cents. 

Tiihie  and  I'^orniulas  for  Vse  of  United 
States  Surveyors  and  Engineers  on 
l*ulilio  Land  Surveys,  a  Supplement  to 
.Manujii  of  Surveying  Instructions,  and 
commonly  known  as  "Standard  Field 
Tables."  A  valuable  set  of  working 
tables,  including  traverse  table,  sines 
and  cosines,  tangents  and  cotangents, 
logarithms  of  numbeis,  sidereal  con- 
version, tri.gonometric  formulas,  etc. 
Price,   flexible   leather,   60   cents. 

Tests    of    Metals,    1914.  Report    on 

te.stinif  of  materials  at  the  Watertown 
.\rsenal.  including  iron,  steel,  and  other 
structural  material.  Price,  cloth.  75 
cents. 

Potasli  from  iielp:  Department  of 
-Ngriculturc  lleport  No.  liio;  an  exten- 
sive work,  covering  kelp  beds  of  the 
Pacific  I^wer  California,  Puget  Sound, 
and  Alaska,  with  numerous  illustra- 
tions.     Price,   text   and    maps,    $2. 


LEGISLATURE. 


The  members  of  the  legislature, 
which  has  just  adjourned,  have  at- 
tempted to  keep  the  business  of  law- 
making .strictl.N'  within  the  limit  re- 
quired by  the  people  themselves.  The 
"program"  of  the  administration  was 
brief.  ;ind   contnitied   no  more   than   was 


IINKUSIIVE.SSLIKE  METHODS  OF 

AMERICAN      FIRMS. 


LVice  Consul  J.  W.  White,  Jr.,  St. 
Michael's.   Azores.] 

Business  men  in  the  United  States 
have  recently  rendered  fruitless  a 
year's  earnest  effort  on  the  part  of  this 
consulate  to  introduce  American  goods. 
Recently  a  report  was  sent  asking  that 
samples  of  American  tobacco  be  sub- 
mitted to  a  local  firm  and  after  a  care- 
ful investigation  of  local  laws  govern- 
ing the  importation  of  tobacco,  special 
mention  was  made  of  the  fact  that  the 
law  prohibited  the  importation  even  of 
samples  unless  packed  in  boxes,  weigh- 
ing at  least  10  kilos  (22  pounds)).  In 
spite  of  this,  one  American  f^rm  sent  a 
small  package  of  samples  by  mail  ajid 
it  was  only  with  difficulty  that  the 
agent  who  was  trying  to  sell  American 
goods  escaped  a  heavy  fine  for  at- 
tempting to  import  tobacco  through 
the  mails. 

Another  report  from  this  consulate 
called  for  bids  on  an  electric  light 
plant,  and  the  official  in  charge  of  the 
project  furnished  a  complete  copy  of 
specifications  describing  in  detail 
what  was  needed  for  the  plant.  These 
specifications  were  forwarded  to  the 
United  States  and  it  was  stated  speci- 
fically that  the  authorities  wished  for 
single  bids  on  the  entire  equipment, 
as  they  desired  to  let  only  one  contract. 

In  spite  of  this  report  and  these 
specifications,  this  consulate  received 
letters  for  several  months  asking  for 
information  as  to  what  was  wanted  in 
the  way  of  wire,  cable,  lamps,  engines, 
etc.,  as  the  writers  desired  to  bid  on 
small  lots.  It  has  been  very  difficult 
for  this  consulate  to  introduce  Ameri- 
can goods  on  the  local  market  and 
methods  of  this  kind  on  the  part  of 
American  business  houses  render  the 
work  almost  useless. 

XOTK: — This  state  of  affairs  seems  to 
predominate  in  every  field  of  com- 
merce in  which  Americans  compete.  (♦) 


IX    THE    MUDS    OF    COLUM- 
BUS  MARSH,  NEV. 


In  searching  for  a  domestic  source 
of  potash  in  the  United  States,  the 
ideological  Survey  has  explored  more 
or  less  thoroughly  a  number  of  the 
desert  basins  in  the  West.  Among  the 
regions  investigated  is  the  mud  flat 
known  as  Columbus  March,  which  lies 
midway  between  Reno  and  Tonopah. 
Nev..  and  has  an  area  of  about  35 
s(iuare  miles.     Nine  shallow  wells  have 


been  sunk  in  this  marsh  and  tie  bor- 
ings and  waters  have  been  examined 
for  potash.  Though  commercial  quan- 
tities of  potash  were  not  found  and  no 
saline  beds  were  encountered,  the  data 
obtained  in  the  exploration,  like  much 
of  the  Survey  work,  have  a  scientific 
value.  A  more  extensive  chemical 
study  has  been  made  of  the  muds  from 
one  of  the  wells  by  W.  B.  Hicks,  and 
the  results  are  given  in  a  recent  Sur- 
vey publication — "Composition  of  Muds 
from  Columbus  Marsh.  Nev.." — issued 
as  Professional  Paper  95-A.  This  re- 
port shows  the  muds  contain  a  high 
percentage  of  potasium.  only  a  small 
part  of  which,  however,  is  soluable  in 
water.  The  results  of  the  chemical 
study  indicate  further  that  a  large 
part  of  the  potasium  in  the  muds  has 
been  absorbed  from  solution  and  is 
held  in  a  loosely  combined  form.  This 
condition  may  account  for  the  appar- 
ent disappearance  of  the  potassium 
from  the  salines  of  the  desert-basin 
legion,  and  should  have  a  bearing  on 
future  exploration  for  potash. 

A  copy  of  the  publication,  which  is 
technical  in  character,  may  be  ob- 
tained free  on  application  to  the  Di- 
rector of  the  Geological  Survey,  Wash- 
ington,  D.  C. 


A    CHANGELESS    METAL. 


Science    AVants    It    for    Standard    Meas- 
ures,   Dut    Cannot   Find   It. 


The  use  of  melted  quartz  for  the 
manufacture  of  standard  measures  of 
length  has  been  a  great  disappoint- 
ment, since  even  this  material  is  sub- 
ject to  very  marked  fluctuations  in 
length. 

The  search  for  a  suitable  material  is, 
however,  being  continued.  because 
platinum-iridium,  which  has  been  used 
up  to  the  present,  is  out  of  the  ques- 
tion for  practical  purposes  on  account 
of  its  gieat  cost,  says  the  Scientific 
.\merican. 

Dr.  Guillaunie  discovered  the  alloy, 
v.hich  has  become  known  under  the 
name  of  "invar,"  an  abbreviation  for 
■invariable." 

The  nickel-steel  alloy  would  make  an 
ideal  material  for  standards  of  length 
on  account  of  its  great  resistance  to 
( hanges  in  temperature,  but  unfortu- 
nately it  is  not  proof  against  chemical 
action.  For  this  reason  it  is  suitable 
only  for  standards  of  the  second  grade, 
in  which  accuracy  within  a  millionth 
part  is  sufficient. 

The  ideal  materia!,  possessing  the  ad- 
vantages of  platinum-iridium  but  less 
expensive  than  the  latter,  is  therefore 
still  to  be  found.  Similarly  good  raate- 
I'ials  for  standard  weights  have  been 
.sought  extensively  and  various  non- 
magnetic nickel  alloys  have  been  test- 
ed. 

A  review  of  the  progress  in  the  use 
of  the  metric  system  shows  that  dur- 
ing re?ent  years  Denmark.  Siam.  Bel- 
gian Corgo  and  some  of  the  Central 
American  .states  have  adopted  this 
decimal    .'■ystem. 

The  most  important  success  still  to 
he  gained  by  the  metric  system,  the 
conquest  of  England  and  of  the  United 
st.vte.^,  .-^eems  still,  however,  far  re- 
•uDved, 
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[Special  Agent  Garrand  Harris,  San 
Salvador,  Salvador.] 
There  is  a  fine  market  awaiting 
small  and  reasonably  priced  ice-mak- 
ing machines,  and  also  first-class  re- 
frigerators, not  only  in  Salvador  but  in 
other  countries  of  Central  America  as 
well.  There  are  many  well-to-do  "fin- 
queros,"  or  ranch  owners,  who  would 
he  more  than  glad  to  install  such  a  de- 
\  ice  at  their  haciendas,  as  ice  is  scarce 
and  exceedingly  high  in  price.  The 
price  is  not  so  much  a  consideration  as 
the  fact  that  the  supply  cannot  be  re- 
lied upon,  and  the  country  estates  are 
iil'ten  too  remote  to  admit  of  transport- 
ing ice  to  them. 

The  mo.st  prominent  planters,  sugar 
siowei-.s,  and  coffee  finqueros  of  Sal- 
vador are  banded  together  in  a  co- 
operative purchasing  and  mutual  ben- 
ciit  society  called  the  '^Sociedad  Na- 
cional  de  Agricultura,  Ganaderia,  e 
Inclustrias  Co-operativa"    (National  Co- 

'iperative  Society  of  Agriculture,  Cat- 
tle liaising,  and  Industry).  Headquar- 
ters aie  maintained  in  the  city  of  San 
Salvador,  and  the  secretary  speaks 
and  writes  English  perfectly.  The  so- 
ciety has  members  in  all  parts  of  the 
Republic,  and  the  late  President  of 
Salvador,  Senor  IJoctor  Manual  E. 
Araujo,  one  of  the  most  extensive 
sugar    planters    and    manufacturers    of 


the  country,  was  for  a  long  time  pres- 
ident. At  the  headquarters  of  the  so- 
ciety there  are  on  exhibition  many  ma- 
chines of  all  sorts  adapted  to  progres- 
sive farming,  planting,  and  sugar  and 
coffee  producing.  Most  of  the  goods  in 
this  line  are  from  the  United  States, 
and  nearly  all  of  the  smaller  tools  and 
hand  implements  are  bought  from 
there.  A  creditable  magazine  dealing 
with  agriculture,  stock  raising,  and 
sugar  and  coffee  production  is  pub- 
lished monthly,  and  carries  advertise- 
ments and  announcements  from  num- 
erous manufacturers  in  the  United 
States.  The  membership  of  the  so- 
ciety is  over  200  and  embraces  most 
of  the  large  operators,  while  many 
smaller  one  who  have  not  allied  them- 
selves with   it  are  influenced  by  it. 

European  Machine  Now  in  Use— -Chance 
tor    American    Invention. 

The  suggestion  about  the  ice  ma- 
chine was  made  by  Secretary  Harrison 
as  he  showed  the  writer  about  the  es- 
tablishment, which  had  a  display  of 
machinery,  including  many  articles  al- 
ready bought  and  stored,  ready  to  be 
issued  to  the  members  at  cost  price  as 
they  required.  A  weird  looking  ice 
machine  of  European  make  was  on  dis- 
play. It  resembled  a  combination  of  a 
small  chemical  laboratory,  stalk  cut- 
ter, air  pump,  and  fancy  sausage  ma- 
chine. It  had  glass  pipes,  rubber  stop- 
pers,   flasks,    a    container    with    chemi- 
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cats  in  it,  a  cylinder  and  piston  worked 
by  a  large  fly  wheel  with  a  handle. 
From  the  description  of  the  method  of 
operation  as  given  by  Mr.  Harrison  it 
will  deposit  ice  only  after  the  wheel 
has  been  turned  strenuously  and  with 
•nerve-racking  noise  for  some  20  min- 
utes as  a  minimum;  then  a  partial  vac- 
uum is  made  in  one  of  the  glass  flasks, 
which  will  probably  hold  half  a  gal- 
lon. A  deposit  of  ice  then  forms  on 
the  bottom  of  the  flask,  which  is  filled 
with   water  to  be  cooled. 

The  secretary  declares  mat  a  ma- 
chine which  will  make  enough  ice  for 
a  large  famiily  in  a  hot  country,  and 
do  its  work  silently  and  without  the 
necessity  of  manual  exertion,  and 
\vhich  can  be  kept  constantly  at  work 
producing  ice,  will  undoubtedly  meet 
with  a  quick  and  enthusiastic  recep- 
tion. This  would  be  true  not  only  of 
Salvador  but  of  neighboring  countries 
where  there  are  many  men  of  wealth 
who  would  be  more  than  glad  to  install 
such  a  machine.  A  demand  for  flrst- 
class  refrigerators  in  which  to  deposit 
the  reserve  supply  of  ice  would  neces- 
.sarily    follow. 

If  American  manufacturers  can  pro- 
duce a  miniature  ice  plant,  safe,  simple 
of  operation,  dependable,  and  not  too 
expensive,  there  appears  to  be  a  chance 
for  excellent  sales.  It  would  have  to 
be  demonstrated  and  severely  tesr.ed 
before   it  would   be   accepted   generally. 


M.4.RKETI1VG   GOODS    ABROAD. 


[Consul  General  J.  I.  Brittain,  Auck- 
land, New  Zealand,  March  25.] 
Complaints  have  come  to  the  Auck- 
land consulate  concerning  the  methods 
adopted  by  some  manufact>:rers  in  the 
United  States  when  selling  their  mer- 
chandise abroad.  There  is  a  disposi- 
tion on  the  part  of  certain  local  mer- 
chants to  compare  American  methods 
with    those   of    British    exporters. 

It  appeals  that  the  British  manufac- 
turer sells  direct  to  the  New  Zealand 
dealer,  but  the  American  manufacturer 
is  prone  to  place  his  products  for  for- 
eign markets  in  the  hands  of  jobbers 
or  agents.  Large  dealers  here  are  of 
the  opinion  that  only  the  manufactur- 
er himself  can  make  the  lowest  prices 
and  best  terms.  In  some  instances 
wheie  merchandise  is  disposed  of 
through  brokers  or  other  selling 
agent.s  it  lias  been  held  by  the  cus- 
toms oflicials  here  that  no  actual 
wholesale  price  exists,  and  dutil^s  have 
window  glass  in  the  United  States. 
Xumeroi'S  letters  were  received  by  this 
been  collected  on  the  basis  of  retail 
prices,  thus  seriously  iiandicapping  the 
sale  of  the  product. 

In  this  connection  I  might  observe 
that  several  Auckland  merchants  re- 
cently desired  to  purchase  plate  and 
oflice  in  response  to  trade  inquiries, 
and  these  were  duplicated  at  the  con- 
sulate and  copies  handed  to  the  deal- 
ers. Later  several  of  the  American 
firms  that  had  written  to  the  consulate 
seeking  export  trade  again  wrote,  say- 
ing they  were  only  brokers  and  not  in 
a  position  to  seek  foreign  markets. 
When  those  who  are  not  in  a  position 
to  seek  foreign  markets  send  letters 
abroad  and  are  not  able  to  quote 
bottom  prices,  because  they  are  not 
manufacturers,  they  only  complicate 
matters. 


3C 


IT'S 


s: 


afe 

jWift 

ure 

To  Travel  On  The 

Oakland,  Antioch  & 
Eastern  Railway 

Electric  Service  to  and  From  Water 

Gates  of 

EXPOSITION  GROUNDS 

and 

SACRAMENTO 

Chico,Orov.i:e,  VIar>sville,  Wood'and 

D  xon  and  oth^r  Siicramento 

Va'ley  Points. 

Redu  el  Round  Tr  p  Rates  Every  Day  Of 

The  Fair. 

Transvontinentai  Scrip  Books  Honored. 

Fast  Freight  Service. 

TICKET    OFFICES 

Key  Route  Ferry  in  S.  F.,  Sutter  2bo». 
40th  &  Shafter  Ave.  in  Oal<..  Pied.  870. 
3rd  &  I  Ptrectis  in  Sacrament"  Main  261. 


OVER   65  YEARS' 
EXPERIENCE 


BUII  DINO    AND   ENrTlNEERING    NEWS 

reciprocal  character,  as  practically  the 
same  thing  can  be  said  of  the  accom- 
modation of  the  steamers  between 
Sydney  and  American  points  for  many 
months    to   come. 

The  Ventura  leaves  this  port  on  April 
10,  and,  in  addition  to  being  well 
patronized  by  passengers  to  Ameri- 
can, Canadian,  and  English  ports,  will 
he  absolutely  a  full  ship  in  respect  of 
cargo. 
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AITIVK.    TRADE    WITH     AISTKAI.IA. 


I.Sydney  Herald,  Apr.  6.] 
The  American  mail  steamer  Ventura, 
which  arrived  from  San  Francisco  yes- 
terday, disenibarlied  a  large  number  of 
.-jaloon  passengers  and  is  now  discharg- 
ing a  full  complement  of  cargo. 

It  would  appear  that  already  Aus- 
tralian orders  are  locating  themselves 
in  new  markets.  Mr.  V.  A.  Sproul, 
managing  agent  of  the  company,  is  in 
receipt  of  advices  from  San  Francisco 
principals  that  practically  all  the 
cargo  space  available  on  Oceanic 
steamers  up  to  January,  1916,  is  al- 
ready fully  engaged,  and  will  be  oc- 
cupied by  exports  for  Australia.  This 
is  the  tir.st  year  in  the  company's  his- 
tory that  the  steamers  have  been  run- 
ning full  from  San  Francisco  between 
the  months  of  March  and  September, 
and  this  fact  indicates  beyond  a  doubt 
that  the  process  of  wool  markets  being 
."upeiseded  by  new  ones  has  commenced 
in    real   earnest. 

TliH     iiinov.'il  ion    is    one    ninrk(Ml    by    n 


\   \\<  orVF.II-SA\    FHANCISCO   TEI.E- 
I'H<)\E     COMMUMCATIOX. 

IConsul  General  R.  E.  Mansfield,  Van- 
couver,   B.   C,   Canada,   April    16.] 

Telephone  communication  has  been 
established  between  Vancouver  and 
San  Francisco.  A  satisfactory  conver- 
.sation  was  also  carried  on  recently  by 
telephone  between  this  city  and  Den- 
ver,   Colo. 

Improvements  made  to  the  telephone 
system  in  the  last  few  years  have  made 
conversation  possible  over  very  long 
distances.  The  device  used  is  called  a 
"loading  coil,"  which  is  placed  on  the 
line  every  8  miles.  It  collects  the  stray 
currents  from  adjacent  power  lines 
and  other  telephone  lines  which  before 
the  loading  coil's  in\entiori  interfered 
with    ;onversation. 

Telephone  communication  was  re- 
cently established  between  New  York 
and  San  Francisco,  and  with  more  im- 
provements on  the  lines  this  feat  may 
be  accomplished  between  Vancouver 
and  the  Atlantic  coast.  The  circuit 
will  be  extended  in  the  near  future 
down  the  Pacific  coast  from  Vancouver 
as    far   ti.-.   San    Diego. 


Index  to  Advertisers. 


ALPHABETICAL     INDBX. 


Page 
Bank  of  Italy,  Market  and  Mason..  2 
Bacon  &  Co.,  E.  R.,  38-40  Natoma..26 
Boggs,  Fred  H.,  Insurance,  68  Post.  .  3 
Brode   Iron    Works,    31-37    Hawthorne 

Street 18 

Builders'    Exchange,    180   Jessie    St...  39 
Cahlll     &    Co.,    James,     372     12th     St., 

Oakland     2 

Clover    Leaf     Pharmacy,     Cloverdale, 

Cal 3 

Contractors'     and     Dealers'     Associa- 
tion,   185    Stevenson    St 36 

Dellamore   Turntable  Co.,   335    Eighth 

St.,    Oakland Inside    front    cover 

Filippls,    v..    Contractor    and    Builder 

866  Union  St.,  S.  F.  .Inside  front  cover 
Foote    Mixers     (E.    R.    Bacon),    38-40 

Natoma     38 

General    Contractors'    Association,  110 

Jessie    St 37 

Gas   Appliance   Sales   Co.,    218    Pacific 

Bldg Inside  front  cover 

Golden,    Dow    C,    1515    14th    St.,    Oak- 
land      41 

Imperial    Co.,    183    Stevenson   St 1 

lis  &  Co.,  John  G.,   839   Mission   St...    2 
Johnson   Co.,   S.   T.,   Oil   Burners,    1329 

Mission  St.,  S.  F.. Inside  back  cover 
Kelly  Co.,  J.  F.,  723  7th  St.,  Oakland.  2 
Klimm,   Frank  J.,    221    Oak 

Inside    front   cover 

Morrell,   Frank   D.,   278   Natoma 3 

Munday&Willlams,    615    Phelan    Bldg.  33 
Plans    and    Specifications,    Telephones 

S.  F.  Franklin  2907:  Oakland  5941.41 
Pittsburgh     Water     Heater     Co.,     237 

Powell    St 3 

RischmuIIer,    G.,    852    37th    St.,   Okd...    2 
Simplex   Window  Co.,   525  Market.... 

Back  cover 

Specialty        Contractor's        Protective 

Association,    185    Stevenson    St 40 

Utilities      Gas      Generator      Co.,      340 

Sansome    St.,    S.    F 2 

A.SSOCIATIONS        AND        KTCHAXGES. 
Contractors'  and     Dealers'  Association 
\^'hitp   Bros.,    5th   and   Brannan   Sts...33 

Page     SS 


26  \ 


Wedne.=day,  May  19,  191i' 

General  Contractors'  Association,  110 

Jessie    St.,    San    Francisco.  .  .Page    S 
Builders'    Exchange,     180     Jessie     St., 

San    Francisco    Page  S 

Specialty   Contractors'   Protective   As- 
sociation.   185   Stevenson   St.  ..Page  4i 
AUTOMOBILE    TURNTABLES. 
Dellamore  Turntable   Co.,   335   Eighth 

St.,    Oakland Inside    front    covei 

ATTORNEYS. 
-Munday      &      Williams,      615      Phelan 

Bldg.,    San    Francisco Page    St    I 

BANKS. 
Bank    of   Italy,    Market    and    Mason       I 

Sts.,    San    Francisco Page    }    ' 

BOILERS — KITCHEN. 
Gas    Appliance    Sales    Co.,    218    Pacific        I 

Bldg Inside  front  covet    i 

CONTRACTORS  AND  BUILDERS. 
Filippls,  v.,   S66   Union  St.,   San  Fran-        | 

Cisco    Inside   front  cover  ; 

CABINET  MAKERS. 
Hunter,  R.  J.,  expert  cabinet  maker,  I 
2156  Telegraph  AN'e. :  dealer  In  ma-  j 
hogany,  antique  and  all  kinds  of  I 
furniture;  repairs  and  polishing:  ;j 
Telephone    Oakland    3735 ' 

CONCRETE    MIXERS.  < 

Bacon    &    Co.,    E.    R.,    38-40    Natoma. 

Page 

CONTRACTORS'   MACHINERY. 
Bacon    &    Co.,    E.    R.,    38-40    Natoma.. 

Page   26  1 

DOOR    CHECK    AND    SPRING.  , 

Morrell,  F.  D.,  278  Natoma,  San  Fran-       j 

Cisco    Page    I  I 

RischmuIIer.    G.,    852    37th    St.,    Oak-       ) 

land,    Cal Page   2  I 

DRUGS.  ' 

Clover    Leaf    Pharmacy,      Cloverdale,       • 

Cal Page    S  1 

FIRE  INSURANCE. 

Boggs,   Fred   H.,   68   Post Page  I! 

FLOORING. 
White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    Si 

GAS   MACHINES. 
Utilities      Gas      Generator      Co.,      840 

Sansome  St.,  S    F Page  t\ 

GENERAL     CONTRACTORS. 
Filippis,  v.,  866  Union  St..  San  Fran- 
cisco     Inside   front   cover' 

GRATES,  MANTELS  AND  TILES.         " 
Kelly    C,    J.    T..    723    7th    St.,    Oakland,       j 

Cal Page    6 

HARDWOOD     LUMBER,  j 

White    Bros.,    5th    and    Brannan,    San      i 

Francisco    Page    38 

IRON    WORKS. 
Brode   Iron   Works,    31-37   Hawthorne 

Page    18 

Schrader    Iron    Works,    Harrison    be- 
tween   8th    and    9th Page    28, 

KITCHEN   OUTFITS.  ' 

lis  Co.,   John  G.,   839   Mission   St.,   San 

Francisco    Page    3  ] 

LUMBER.  I 

Taylor  &  Co.,   2006  Grand,   Alameda..       ' 

OIL  BURNERS. 
Johnston   Co.,   S.   T.,    1329    Mission   St., 

San    Francisco Inside   back   cover' 

PAINTERS    AND    DECORATORS.    Nl 
Cahill     &    Co..    James,     372     12th     St., 

Oakland,    Cal Page    2  I 

PAINTERS,     PAPER     HANGERS,     ETC.  I 
Schafer,    Fred      (House      and      Fresco 
Painter)     1458    Green.     Phone  Park      I 
1197.      Shop,       111       Franklin.      San      1 

Francisco     1 

PANELS.  I 

White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    38 1 

P.ATENT   WINDOWS.  1 

Simplex   Window   Co..    525   Market  St..      ' 

San    Francisco    Back    cover 

PHOTOGRAPHER. 
Scott,   Walter   A.,   558   Market   St.,   San 

Francisco     

PLUMBERS. 
Kllmm,    Frank    J.,    221    Oak    St.,    San      \ 

Francisco    Inside    front    cover) 

REVERSIBLE    WINDOWS. 
Simplex   Window   Co.,    525   Market   St.,      | 
San    Francisco    Back    cover 

■WALL    PAPER    A    WINDOW    SHADBS. 

Cahlll    &    Co.,    James,    372-74    12th    St.,      ] 

Oakland     Page    Ij 

WATER    HEATERS.  j 

Gas    .Appliance    Sales    Co.,    218    Pacific      ; 

Bldg Inside  front  coverj 

Pittsburgh     Water     Heater     Co.,     237      I 

Powell     Page    8 

A'ENEERED    PANELS. 
White    Bros.,    5th    and    Brannan,    San 

Francisco     Page    33 

WINDOWS — PATENT. 
Simplex   Window   Co.,   525    Market  St. 

San    Francisco    Back    cover; 

WINDOW  SHADES. 
Cnhill    &    Co.,    James.    372-74    12th    St.. 
Oakland,    Cal Pare    X 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


OFFICERS    AND    DIRECTORS,    1915-16 

President,  A.  H.   Bergstrom.  Treasurer,   Chas.    Wright. 

Vice-Pres.,   Grant   Fee.  Secretary,  Wm.  E.  Hague. 

DIRECTORS,  1915-1916 
Harvey   A.   Klyce       C.  M.  Moore 
A.  F.  Liindgren  Thurston,  E.  T. 

William  Linden  Chas.  Wright 

Ralph  McLeran 
Bookkeeper  Clerk 

C.    S.    I>«rr«l.  E.   A.   McCallum 

MEMBEBS. 
Moore     &     Huilin- 

Kam~e 
McLaughlin,       Jas 


A.  H.  Bergstrom 

Grant  Fee 

Thos.  B.   Goodwin 

Chas.  J.  U.  Koenig 
Floor  Manager 
Geo.    A.    Ma^s 

General      Contrac- 
tor* 


tStockholflers> 

Ackerman    &    Son, 
O.  B. 

Amweg,   Fred   J^ 

Anderson     &     Co., 
W.   W.      ^^  ^ 

Beach     &     Heffer- 
nan. 

Beck,  John   B. 

Beetham,    A.    H. 

Bergren      &      Son, 
Louis   G. 

Biller,   John 

Bluxome   &   Co. 

Bosworth,    P.      H. 

Boyd,  Kerr  &  Mc- 
Lean 

Brandt    &    Stevens 

Braunton   Bros. 

Brutcher  &   Serna 

Caine.   Thos.    W. 

Caldwell   &   Son 

Carlson,    Elmer 

Casty.   Johr. 

Cobby,    J.    \V. 

Cole,    P.    J.       ^  ,, 

Collman     &     Coil- 
man    Co. 

Commary   -   Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.    A. 

Day's  Sons.  T.   H 

Farquharson,    D.B. 

Fee,   Grant 

FerroUte   Co. 

Finlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher.   James  P. 

Foster-Vogt    Co. 

Garden    Co..  Frank 
M. 

Ginley,   Ed. 

Glaze,    Robert 

Gleeson,   James 

Gompertz,  C.   W. 

Gutleben    Bros. 

Hailing,  B.   R. 

Hamerton    &    oon, 
Wm.    C. 

Hamllto:.,    Peter 

Hansen,  C.   W. 

Healing.   George 

H  e  a  1  y   -  Tibb'tta 
Constr.   Co. 

Heaphy.  J.  J- 

Fleckenroth  A 

Sohell 

ITonnlngP.    Adolf 

Hemminga,    W.    L. 

Henning,    W.    H. 

Hill,   J.   A. 

Holt,   O.   C. 

Johanson.    J.    Erie 

.Tohnsnn.    .loel 

Tones.  Fred   C. 

Klenck,    F.    J. 

Klvce.    Hnrvey     A. 

r-Trvpnig.  C.  J.  U. 

Kohn,    Alfred 

Koenig.    I-.     B.    G. 

Kress.   S.    H. 

Kiivkendall.    J.    O 

Lange       .Sr       Horg 
Strom 

Lansing.  Frank  P. 

Larsen      &   Larsen 

Linden.   William 

Lindgren    Po. 

Lindsay,   Chas.    M. 

Lynch.    P.    J. 

MacMillen,     R.S.K 

MacDonald     tc 
Kahn 

Mager    Brn'hers 
Martin.    William 
Masow     &     Morri- 
son 

McClenahan  ti 

Co.,   T.    Tf. 
llcLean,    Nail 

MltroTlch,    J.    L 

Hoar*    Bid*     Co. 

a  p. 


McLeran   «&  Peter- 
son 
McMullin    -     Von 

Voorhies    Co. 
Monk.    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neldick.    Prank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
OBrlen,   J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson   &   Pers- 

son 
♦Pratt,   J.   J. 
Quinn,   P.   P. 
Ransome  Concrete 

Co. 
Rednall.  W.    W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandi.    F. 
Rushton,    C.    A. 
Saner,    Adam 
Savwell.    Svlvester 
Sciiulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
"5tockholm     &     Al- 

lyn 
Strehlow.      Freese 

&    Peterson. 
Taylor  &  Goerlcke 
Terrill,     W.     A.     »c 

C.    C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

Trost,    Robert 
Van     Sant-Hough-- 

ton    Company 
Vezlna,  L.   N. 
Walker,     G    H.     & 

Seth 
Ward  &  Goodwin 
Wendefl-ing,    J. 
Witzelberger,    J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright,    G.    A." 
Wright,  Chas 
•Honorary   Mem. 
Arclilteetural    Tr«>n 

"Works. 
Rrode  "Iron   Works 
Eureka      Wire      & 

Tron  W'orks 
Hillard    &    Co  .  ,C. 

J. 
Keil    Iron    Works 
Leutholdt    &Co.,  M 
Monarch  Iron 

Works 
Michel    K-    Pfoffpr 
Palatina    Irn    Wks 
St.      Francis     Orn. 

Iron     Works 
.''artorius   Co. 
Palatina     Iron 

Works 
St.     Francis     Orn. 

Tron    Works 
Ralston  Iron 

■U^ork^ 
Vulcan    Iron    Wks. 
Western  Iron  Wks 
West     Coast     WMre 

gz   Tron    T\''ork'! 
Arch.    Sheet    Metal 

S.  F.  Metal  Stamp- 
ing  <^    Corr     Cn 

U.  S.  Metal  Prod- 
ucts   Co. 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 

Carnegrle  Brick  & 
Pottery    Co. 

CUrk   *  Sou.   M. 


Diamond    Brick  Co 
Uladdlng      -       Mc- 
K«an    Co 

-   MlcNear       B  r  1  c,k' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 

Art  Ceilings. 

Berger  Mfg.   Co. 
Art  Gla«8. 

Grosslicht  &  Dln- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic       Plaater 
Decorations. 

Benkman,    Ed.     G. 

Bdnner    Tlioodore 

l^arson.  O.  F. 

Lipp  &  Co..  I.  P. 
Co. 

AobcMtoa  Material* 

Johns  -  Manvllle 
Co.,  H.   W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

.Asphalt  &  Bitum- 
inous   Pavlns. 

Coyle,   Jos.  A. 

Nugent,    Robinson 

Attorneys. 

Altken   &    Aitken 
Perkins,    Geo.   R. 

.Auto  Delivery. 

Federal  Transfer 
&   Dray  Co. 

Peerless  Motor 
Dray    Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,   T.   C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -     Manvllle 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magner.ia    Co. 

louds  &  Iniiuraiiee 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass,    Samuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois  Surety    Co. 
Hughes,   Chas.  T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengier 
MacMeans.    H.    V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster  Co.,   Per- 
cy V. 

Brick    Contractors 
Andarson    it    lUtl- 

nay 
▲lazaadar,    IU%t 


BeaKla.  S.  A. 
Buckley.  Jos. 
Collin,   Jean 
Drake.   H.   L^ 
Finnila,  M.  A. 
Gilbertsen,    L. 
Hogberg    &    Lud- 

wlg 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey  &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davles 

Driek  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&-Pottery  Wks 
United       Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journals 

Building  and  In- 
dustrial    News. 

Dally  Pacific 
Builder 


Buildine  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.    Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and    Company. 

Cow'H  Lime  and 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean    Co. 

Gross    Co..    Felix 

Ouerln  &  Co..  J.  S. 

Hollcw^ay  Exp. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manvllle  ' 
Co.,    H.    W. 

Jorgensen   &  Co..C 

Klnnear    Mfg.    Co. 

Tjennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Mever.    Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment  Co. 

Parafflne  Paint  Co 

Parrott    &   Co. 

Roman    Co.,    C. 

Ryan.    George 

S     F.       Lime    Co. 

.'=?hannon.   M.   T. 

Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta 8z  Pot'rv  Wks 

Stoner,    O.    W. 

Waterhoujie  & 

Western  Asbe.sto.«i 
Maernesia    Cr\. 

Western  T!iillders' 
Snpplv    Co. 

Western  Develop- 
ment   Syndicate. 

Wtestern  Lime  & 
Cement  Co. 

Whlttler  -  Coburn 
Co. 

Woods      *      Hud- 


Cara  Kile  C*. 

Arohltects'    Card 
File   Co. 


Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City   Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  S. 
Lennon   Co.,   J.    E. 
Lilley  8r  Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement    Co. 
Waierhouse  & 

Price    Co. 
Western    Lime    & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Hughes,    H.    J. 

Clay   Products. 

Cal  Brick  Cs. 

Cald   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

nancrete    Contrac- 
rors. 

American       C  o  n- 

crete    Co. 
Amorsen    Co.  A&T 
Barrett   &   Hilp 
Bluxome  &  Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,   Jos.   A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
Gneccoi,    M.    H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  &. 

Co.,  T.  W. 
Miller,  Louis 
Mission     Concrete 

&    Mosaic    Wks. 
Moroncelli,    John 
Nllson  Sc  Arras 
New     Bra     Marble 

&  Concrete  Co. 
Nugent,    Robinson 
Ra&mussen.    A. 
Rlbonl.   Henry 
Schlosser,    Max 
Schmidt   &   Son.   J. 
sundberg,  A. 
Spargo,     John 
Thomas    &    Sands 
vvesterlund,    J.    V. 
Zimmerman.  L.   M. 
Concrete       Maoliy. 
Bacon    &   Co.,    E.  R 

Road   Machy.   Co 
Lansing   Co. 
lyvermore        Co., 

Norman    B. 

Contractors' 

Equipmienv. 

Bacon   &  Co.    E.  R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.  Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orensteln  -  Ar- 
thur  Koppel    Co. 

Cornice     Works. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

works. 
Atlas    Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln   *  Roberta. 
Crown     Cornlca 

Worki 


S7 

aiUa   Sheat   MaUl 

Works 
Gullfoy  Cor.  Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
H;ibernla    Sheet 

Metal    Works 
Hughes.   H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modem  Sheet 

Metal    Works 
Morrison    &    Co. 
U.  S.   Metal  Prod- 
ucts Co. 
Western     Furnaca 

&  Cornice  Co. 
S.  F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil  Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 


Crushed    Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teirlaJ    Co. 

Cassarretto,    John 

City    Supply   Co. 

McMulIln,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Develop- 
ment   Syndicate 


Damp     Prooflnar. 

Brickley,    P.    J. 
Coyle,   Jos.   A. 
Fox,   John   L. 
Keene  Co.,R.  B.  Q. 
Redgle    &    Jamel- 

son 
Taylor.  L.   A- 
Whlttler  -  Coburn 

Company. 

Door    Opener    and 
Closer. 

Rlschmuller.    Geo. 
Baedrio    Fixtures. 

City    Electric    Co. 
Gas   &   Blac,   App. 

Co. 
Pac.    Gas    &    Elec 

Company. 

Electric  Wirins  A 
Eauipment. 

American    Elec. 
fing.   Co. 

Central   Elec.    Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General       Electric 
Constr.   Co. 

Globe       Electric 
Works 

Hicks   &   Folt© 

Klrsten,   W.   H. 

Lauder,  H.  I. 

Manhattan      Elec- 
tric  Co. 

National      Electric 
Co. 

Newberry   .   Bend- 
helm    Elect    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction Co. 

Ridley.    A.    E.    B. 

Rochdale     Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

Vltt   Elec.    Co. 

Weldenthal  -  Gos- 
llner    Elec.    Cft. 

We1cl    Electric  Co. 

Elevator   Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van  Bmon  Eleva- 
tor Co. 


IMUmi. 


mtOauk^ 


it«*. 
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Morser,    B.    J. 
PeteraoD,  P.  O. 
Prlddle,    Arthur 
Walker,     J.     M. 
Church 

Floora,      Conipoitl- 
tloa. 

Artollth     Mfgr.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwftn    Co.,    J.    E. 
Plbrestone     & 

Roofing:    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Jlalott    &  Peterson 

PI**ra,    Hardwasd 

Ha-rdwood   Iut.'"co 
Inlaid   Floor   Co. 
Pac.     Floor    Sand- 
ing' Co. 

GalT«BlE«d        Iroa. 
Baker     &     Hamil- 
ton 
Berger    Mfg:.    Co. 

Gaa  Plxtnre. 
Day    Co.,     Thomas 

Gaa    Heatlns    Sya- 
tema. 

(R«  a  t  o  r  System 
Gas     Heating  Co 

G«AOlta*   Tanka    A 
Pampa. 

Brown,  F.   R 
Blaladell   Mchy.Co. 

Glaaa     A     GlazloB. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

Grosallcht  &  Dln- 
nlene 

Habenlcht  & 

Hewlett 

MlMlon  Plate  A. 
Window  Glass 
Co. 

Pioneer  Plate  & 
"Window  Glaas 
Co. 

Achwara  A  Qott- 
lUb 

OMMdas. 

■  ranlok.    J.    P. 

garlln   Braa. 
•saaretto,     John 
Derlncenzl    A    Co., 

L. 
Dillon        Teajnlng 

Co. 
Federal      Transfer 

Co. 
Glorrl    Co.,    O. 
Hartnett    J.    T). 
Harbor     View 

Contract    Co. 
«Iule   Co.,    E.    M. 
Leanon   Ca.,    J.    E. 
Leffler,    Fred 
McOUncihey  A 

Mo  n  oh  an 
Montague   Co..    P. 
Q'Day    Co.,    Dan'l 
O'Donnell.     Phlltp 
Poweri.    ChBS.    J 
•Ibley    Grading:    & 

Teaming    Co. 
Btar  Con.  Co. 
Wrl^rht    rr       T.    H. 

Urtivlta      Cnrblnar. 

Graham        Granltp 

Go. 
Leed    Granite    Co., 

W. 
Paclflr  Granite  Co 
rronoff,  John 
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Wood  Lumber  Co., 

E.  K. 

Hd'ware,    DcaJera^ 

Baker     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 
Palace  Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Heatlns    A    Ventl'- 
latlns^. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,     Herman 
Looney  Co.,   J. 
Mangrum    &   Otter 
Snook       &      Co., 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

Honae     MoTera     A 
Ralaera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.AT. 

Hoisting      Kngi. 
neer. 

Le   Clair,   S.   D. 

Inlaid     Floora. 

Hardwood        Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.     Floor    Sand- 
ing   Co. 

Interlocking      Tile 
Blocka. 

California        Denl- 
son   Block   Co. 
Iroa   Foundry. 

Stelger      A      Kerr, 
Stove    A     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker    A    Hamil- 
ton 

Dawaon   A   Noyea 

Judaon    Mfg.    Co. 

Pacinc  Coast  Steel 
Company. 

Trussed    Concrefte 
Steel    Company* 

Wooda  A  Huddart 

Iran   W^orka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     "Wire       A 

Iron    Wks. 
Golden    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell     Iron     Works 
Michel    A    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wka. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.   Iron  Worka 
Sartorlus   Co. 
f^iihraeder's       Iron 

Worka 
Stelger      A      Kerr 
Stove     A     Foun- 
dry Co. 
Vulc«n    Iron    Wks. 
West    Coast    Wire 

A   Iron   Works 
W  e  sit  e  r  n      Iron 
Works 


Orarel. 

Bar    Devel.    Co. 
Cal.    Building   Ma- 

terlaJ    Co. 
Casaaretto.       John 
City  Supply  Co. 
Itandard     Crushed 

Rock  Co. 
Star       Contracting 

Company, 
■tone  Co..  E    B.   * 

A.    L. 
■ardwaa4       neai- 

»ra. 
Inlaid    noor    Co. 
Hardwood        Inte- 

riar  Ca. 
CBlon  Fleer  Co. 


Jolart     Hanc«ira     A 
Pout     Capa. 

Falls   Mfg.   Co. 
?ac.     Bldg.     Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhouse  A 

Price    Co. 

i^'estern         'Bldira 
Supply    Co. 

I.athera,     Wood     A 
Metal. 

Ralzke.    Robt. 

Ellwands.    C.    H. 

Havden,    Fred 

Kalier,    Joa. 

McABae.    E.   T. 

Raymond.   Wm.   H. 

Snail,  Ralph  U 


Lighting  Flztoraa 

Day  Co.,  Thomas 
Mohlllte  Co. 

Lime      A      Plaster 
Dealera. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  IJme  & 
Cement  Co. 

Guerln  A  Co.,  J.  S. 

Lennon  Co.,  J.   E. 

S^acific  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealera. 

Acme   Lumber   Co. 
Christenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Excelsior  Red- 

wood    Co. 
Hardy  Lumber  Co. 
Hart-Wood     Luna- 

ber  Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgjns     Lum'ber 

Co.,  J.  B. 
Loop  Lumber  Ca. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley,   — 
Olson      -      MahOBy 

Lumber    Co. 
Peterson,   B.  T 
Pope  A  Talbet 
Relnhart    Mill       A 

Lumber  Co. 
Ryan,    Georre 
Santa    Clara    Val- 
ley Mill  A  Lum- 
ber Co. 
Santa    Fe    Lumber 

Oo. 
a   F.  Lumber  Co. 
Schouten  A  Co.,  J. 

W. 
Sunset  Lumbar  Co. 
TIerm«nA  Beronle 
Van    Arsdale-Har- 

rla  Lumber  Co. 
Wilson    Broa.A  Ca. 
Wood  Lumbar  Oe., 

E    K 
Wright,     Jr.,    Wm. 

MacMealte    Flaar.. 

IMC. 

Artollth     Mfa:.    Co. 

Sender    R.AP.    Co. 

Dwan    A   Co..   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Goodmanaon.    A.  K 

MaHott  A  Peter- 
son 

Watsonlte    Co. 

Mantela,     Tllea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   A   Otter 
Peerless    Agencies 

Co. 


Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gnecco,    M.    H. 
Grass  I    A   Co.,    P. 
Mission       ;"oiicrete 

A   Mosaic   Wks. 
-Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
N'ew     Era     Marble 

AConorete    Co 
Teltz.    Francis    B. 
Tomagnlnl    A    Co., 

O. 
Vermont       Marble 

Co 

Metal    Lath. 

Atlantic        F  1  r  a  - 

proofing  Co. 
Bergar   Mfg.    Co. 
HolTowar       M)etal 

XAtta    Company. 


Waterhouse  A 

Price 
Western    Builders 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   A    Corr.    Co. 

U.  S.  Metal  Prod- 
uct*   Co. 

N*tary  Public. 

Duncan,    A,    M. 

Olla    and    Greases. 

Standard  Oil  Co 
Union    Oil    Co. 

Ornamental     Plas- 
tering. 

Benkman,     Ed.     G 

BInner.    Theodore 
Larson,   O.    F. 
lilpp  A  Co..  J.   F 

Painters   and   De«> 
orators. 

Baker   Co.,    W.   T. 
Bell.  Wm.  J. 
Bernstein,    Wm. 
Blum,    Louis 
Brown.  J.  L. 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Conlln,  J.  J. 
Copnlck,   T.   W. 
Da  111.   T.   H. 
Donovan,   V.    .r. 
Hansen,     Elblng  A 
Johnson,   C. 
Kissel,    Isldor 
Miller,    L. 
Miller,   J.    A. 
McCubbIn,    James 
Manning,    John 
Nea.1,   L.   J. 
Progressive 

Painting  Co. 
Quandt  A  Son 
Rudarman.   I. 
Simon   Nellson    Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,  Fred 
Wacner   Broa. 
Zellnaky,   R. 

Palnta,  Oils   Vara- 

lahaa,  ■*«. 
Clkj-k   A   Dickson 
Cohn   A  Co.,    Mar- 
lon  D. 
Fuller   Co.,   W.    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt   A   Lambert 
Wlhlttler  -   Coburn 
Co. 

Patent     ChlmneTa. 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hughes,   H.    J. 

Pile      Driving. 

Lamburth,    C.    E. 

Paving    Brick. 

Cal   Brick   Co. 

PInnlnir    Mllln. 

Acme    Plgn.    Mill 
Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    MIU. 
Emanuel.    L     AE 

(Inc.) 
Empire         Planing 

Mill 
Hart    A     Burmels- 

ter 
Hermanri,    A. 
Herring's   Mill 
Holden    -   Deuprev 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 

A  FOa-nlng  Mill 
Rr^n,   Oeers* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plasterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennari,    James 
Campbell,    Chas 
Campbell   A   Will- 
iams 
Connel   Co.,   J.    E. 
Daly,   J.   H. 
Duthie,    Chas.' 
'jllmour.   W.  G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MacGruer    &    Co. 
Mellon,    Thos. 
Modlca,  S. 
Mowat    Donald 
Phllbin,    J.    J. 
Sexton,    T.    D. 
Terranova    Bros. 
Wagner.   Jan.es   A. 
Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard.  Geo.   F. 
Dunn,   Nell   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,   F.   E. 
Klernan  &  O'Brien 
Lacey,  E.  V. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook      A      Co. 

Fred    W. 
Turner  Co.,   The 
Wetiel,    Theo. 
Wilson   A  Oo.,W. 

Plamkers   Supplies 

Kinney  Co.,  R.  W. 
Mark-Lally    Co. 
Mueller    Mfg.    Co., 

Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 


Radiators. 

American  Radia- 
tor Co. 

RailwaT   xHaterials 

Orensteln  -  Ar- 
thur Koppel   Co 

Lamburth,    C.    E. 

RooSng,  Gravel  A 
Composition.) 

Bender  Roofing  & 
Paving    Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Rooting 
Co 

Lewis,   w.   s. 

Malott     APeterson 

RMxheld       Roofing 

Samuel   Co..   H.    D. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Koollng     (Slnip     A 
Tlle.> 

Graham.  R    a. 
Klatt,    R,   J. 
^^niita.     IM      A 
Flbrastona    A 
Rooflnv  Ce. 


RoofluB    Materials. 

Johns     -    AlanviUe 

Co.,  H.  W. 
Parartine  Paint  Co 
NVaterhouse  A 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

iiand.   Gravel,   Etc. 

duy    Develop.    Co. 

Cal.  Building  Ma- 
Alaterlal    Co. 

McMullIn   Bros 

Stone  Co.,  E.  B  A 
A.   L. 

Western  Develop- 
ment    Syndicate. 

Saultary     Garbasa 
Chutea. 

Bill   &   Jacobsen 
iiand  BlaatluK. 

McDerniott,    W. 

iSheet    Metal    Wka. 

Amsler    Sheet 

Metal   Worka 
Appman       Cornice 

\\  orks 
Atlas     Heating     & 

Ventilating  Wks 
^Vitol       Sheet 

Metal   Works 
Comyns  &  Nyyren 
Cronan.  Wm. 

^  •;,?  "'■,°  Cornice 
v\  orks 

Elite    Sheet    Metal 

vVorks 
Forderer      Cornice 

\\  orks 
G-,&     M.     Sheet 

Metal    Works. 
^Vi^foy        Cornice 
HIbernIa     Sheet 

Metal    Works 
Hughes.   H.   J. 
Ideal  Cornice  Wka 
Korell  A  Co.,  J.  a. 
Modern  Sheet  Met- 
al Works. 
Morrison  A  Co. 
a   F.   Metal  Stam- 

ri  ^^  .^   ^°^-    Co. 

U.  a.  Metal  Prod- 
ucts  Co. 

Waatern  Furnao* 
*  Cornice  Co. 

Sidewalk       Ll«kta. 

Jackson   Co.,    P.  H 
Dwan  A  Co..  J.  B. 
Phoenix    Sidewalk 
Light    Co. 

Stair  Builders. 

Bishop   A    Peralno 
Boiler,  John 
Jacobaen,   J. 
Porter,  W.  F 
Stewart.   J.   k 

Stationery. 

Foster  A  Short 

Wright.   J.    H. 
Mcel    Bara. 

Baker     &     Hamil- 
ton 

Dawson   A   Noyea 

Woods  A  Hud- 
dan. 

Pacific        Coast 

Steel    Co. 
isoule    Co. 

Steel    Brector. 
Schuuer,    Fred    C 
Pioneer     Con.    Co 
Williams        Con- 
struction   Co. 
■••tor*   ^'^oula 
Kawneer   Mfs:.   Cn 
V.   S.   Metal   Prod- 
ucts   Co. 
Structural         Steel 

Contrnrtora. 
Central    Iron    Wks 
Dyer   Bros. 
Juilson    Mfg.    Co. 
Pacific    Structural 

Iron    Works 
Pac.    Rolling  Mills 
Schraeder's        Iron 

Works, 
S.    F.    Iron    Works 
Western   Iron  Sup- 
ply Co. 

MangruM    A  Ottar 
•tolrar   A   Ken 
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StrwctwnU       St«>«i 
Coatmctora. 

Erode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Surreyvra. 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Chas  E 

Teamlns    A    Grad- 

Branlck,  J.  P. 
Blanchinl.   G. 


Federal      Transfer 
&   Draylng:  Co. 

Carlln     iBros. 
Devencenzi    &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Drayingr  Co. 
Harbor         View 

Contract  Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.  E. 
Lftffler,   Fred 
MoGllnchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers,  Chas.  J. 


Sibley  Teaming:  & 
Grading    Co. 

Star      Contracting 

Co. 
WrUrht  Co.,  J.  H. 

TlllnB* 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttP» 
Peerless  Agencl*- 
Co. 

VaciMiiii     ri   < 
Bill    &    Jamb--  • 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens    Co., Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water        Company. 
Spring  Valley 

Water  y»''0Tks. 

^IVbltewaahlnK 
Brlckley,    P.    J. 
Relgle  &  Jamelson 
Taylor,    L.    A. 

Waterprooflne 

Coyle,    Jos.   A. 

Window    CleanluK. 

American   Window 

Cleaning    Co. 
Wlndonrs.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 
1S0-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND   DIRECTORS. 

President,    H.    Maundrell.  T'"*»"o*'   ^.^'^'■•^^'■/' T^-r,'*-^^-    Schenck. 

Vice-President.   B.   J.   Brandon.  Asa  t  Secretary.  W.  J    Carberry. 

Treasurer,   C.   W.   Wlthlngton.  Doorkeeper.   B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 
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H.    Maundrell 
E.   J.   Brandon 
C.    W.    Wlthlngton 
R.  J.  H.  Forbes 


DIRECTOR? 

H.  Jacks.  Chas. 

E.   S.   Rainey.  Fred 

Alexander    Mennl*  J.    D. 

W.  W.  Hayes. 


MEMBERS. 


Architectural    Iron 
W^orks 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Erode  Iron   Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kell   Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wo'.  l:.'^. 
Hlllard,   C.   J.   Co. 
Judson  Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'=*hoenlx    Iron  Wks 
'lalston  Iron  Wks 
Liorenz  Schaffer  & 

Co. 
icnrader  Tr'"* 

Works. 
St.      Francis      Orn. 

Iron    Works 
itelger      &       Kerr 

Stove     *      /'■'oun- 

dry   Co. 
.'■ulcan   Iron   Wka. 
Western   Iron  Wks 
Wlthlngton.  C.  W. 


Art  Olaaa. 

Ingerson  &  Glaser 
Co. 


Blackamitk. 

Paul   Klelber 

Bonda. 

Costello.  J.  T. 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 
(iaie,  M.   A. 
Guyett&Co.,    R.    G. 
HUlman    A  Son.J.R 
Jones,    Edward   M. 
lAwton,   A.   F. 
Lloyd    &    Spengler 
MecMeans,    H.    V. 
Pacinc   Coast    Sas- 

ualty    Co. 
Perley,    A.   E. 
Smith,    Leo   J. 
UnUited       States 

Metal    Broducts 

Co. 
United      States 

Fidelity         and 

Ouaranty    Co. 


Brick  ana  Fottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    <fe 

Pottery   Co 
Carqulnez  Brick  ft 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -   Karts- 

choke  Brick  Co. 
RemiUard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BulldluK    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,    J.    P. 

Howard  Co. 

J.   E.  Lennon. 

Johns-Manvllle  Co 

Pacific    Bldg.    Ma- 
terial  Co. 

Pacific   Refining   & 
Roofing    Co. 

Parrott    &    Co. 

Parafline  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterlalCo 

Waterhouse  Sz. 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement     Dealera 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.    J.    P. 

Maynard,  Jr.,  J.  L. 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

t^tandard  Portland 
Cempnt   Co. 

Clay  Prodncta. 

Cal  Brick  Co. 
Stanqulat.  Bdward 


Concrete. 

Chase,   Silas   A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Forbes,    R.   J.    H. 

Foster  &   Vogt. 

Goocman        Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualettl.   J. 

Petersen,   H.  L. 

Sartorio.    Charles 

Stanquist,    Victor 

Zimmerman,   L.   M. 
Concrete      Rein- 
forcement. 

Paci:lc     Building 
Material  Co. 
Contractora   A 
Bulldera. 

Allen,    Alex.    M. 

Anderson,    W.    W. 

Arthur,   L. 

Boring.    F.    H. 

Born  &  Son,  S.  A. 

Brady,   C.    A. 

Braunton  Bros. 

Buller,    Thos. 

BuTdlck,    Wm.    A. 

Caldwell   &  Co. 

Cameron    &    Dlss- 
ton. 

Cavanaugh,     Thos. 
A. 

Chisholm,     R.     A. 

Cobby,   J.   W. 

Coburn,  I.  W.,  Inc. 

Concannoii,    W.    N. 

Conrad,    H. 

Creghino     &     Son, 
Lewis 

Davis  &  Son,  T.  F. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,    R. 

Fischer,    Fred. 

Franz,  Val. 

Gillespie,    G.    Q. 

GalUgher,    Frank. 

Gardlser,    Florent. 

Orel)?,   Robt. 

Hansbrough    Bros. 

Healey     -     Tibblts 
Con   Co. 

Hlnson.  L.   A. 

Holm   &   Son. 

Howkins,   A. 

Inge -son,   C.    A. 

Jacks,  H. 

Jones,   Paul 

Jones,    W.    G. 

Kent.   S.   H. 

Kno-<vlea  &  Reich- 
ley. 

Lelter,     E.     T,      & 
Sons. 

Lynch.  M.  C 


McDonnell 
P.  Fischer 
McGUvray 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBaln,  J. 

McKllllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.  B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    Joha. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  .Al- 
lyn. 

Terrlll,   Q.    C. 

Ve«lna.  L.  N. 

Warwick.  H.  C 

White  Bros,  (car- 
penters). 

Wilhelm,    A.    H. 

Corulce  Worka. 

Amsler,    C.    S. 
Berger   Mfg.    Co. 
Capitol   Sheet   Mtl. 

"^''orks. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,    Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
.Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 

ConfractlnK 
liather. 

Dennis,    J.    B. 
Hayden,    Fred 
Lynch.  Richard 

Cnrblngr,      Granite. 

McLenegan,    S.    B. 

Damp   Proofera. 

Brlckley,    P.    J. 
Relgle    &    Ji^mlson 

Door   Openera. 

Rischmuller    Geo. 

Eleetrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Work*. 


Central  Clectrlc 
Co. 

City    Electric    Co. 

De  Lew,   M.   A. 

Decker   ElectrlcCo 

Globe  Elec.   Co. 

Levy    Elec.    Co. 
Elevatora. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doora. 

Norrls.    L.    A. 

U.   S.   Metal   Prod- 
ucts   Co. 
Flo*r  Sandlns 

Hardwood      In- 
terior   Co. 
Inlaid   Floor   Co. 
Pacflflc    Floor 

Sandlnsr   Co. 
GrlU    W^ork. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius   Co. 
Wlthlngton,  C.  W. 
Gen.      Contractora. 
Andrus,    R.    C 
Brlgham,    H.    B. 
Brockhage.  Foley 

&  Green 
Caldwell   &  Co. 
Cereghlno    &    Son, 

Louis 
Currle  &  Currle 
Dempnlak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasler   &   Frasler 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
■Mannah    &    Co.  J.S. 
Hayes,    W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Malley,    Edward. 
Matthies,     Henry 
Mulcahy,    James 
Peacock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

grift 
Glasb  and  Glazing 
Cal.   Plate  &  Win- 
dow   Gass    Co. 
Cohen,    I. 
Cobbledick-Klbby 

Glass  Co. 
Friedman     Bros. 
Fuller  &  Goepp 
Fuller.     W.     P.     & 

Co. 
Habenlcht    & 

Hewlett 
Holland,   J.   P. 
Schwarz     &     Gott- 

leib    (Inc.) 
Grading    A    Team- 
ing. 
Dillon,    D. 
Eureka      Teaming 

Oo. 
Fay,   S.   J. 
McClure,    H.    N. 
Wilhelm,   A.   H. 
Wllkle  Co.,    A. 
Williams,   F.  A. 
Wright.    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.     S.     B. 

Granite. 
Bradbury,    Thos. 
Cal.    Granite   Co. 
De   Dano  &   Sons. 

I.    L. 
Hunt,  A.  T. 
Raymond     Granite 

Co. 

Hard^rare. 

DBaker  &  Hamilton 
Joost  Bros. 
Kruse,   J.   H. 
Ltorenz,       SdhfTaeif 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     LlKbt. 
Pacific       Gas     and 

Electric    Co. 

Heating    A    Tenti 
latlng. 

Burnham  Plumb- 
ing tc  Heatinc, 
Inc. 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
4   Co. 

Honae     MoTins    A 
Ralalng. 

Blume  ConrW  Oo. 
Pearson,    E.    K. 
Sullivan,    D.    J.AT 
lalald   Floor*. 

Hardwood       Inta- 

rior   Co 
Inlaid    Floor    Ce. 
Pacific     Floor 

Sanding  Co. 

Iron   W*rka. 

Lorenz,      Sc(h«ra*r 

&  Co. 
Michaels    ft    Pfef- 

fer 
Monarch     Iron 

Works. 
Pacific  Rollln» 

Mill    Co. 
Pacific    Struc.  Iroa 

Works. 
Jolat     Hangera     « 

Poat  Capa. 
Kortlck  -  Falla 

Mfg  Co. 
Lllley   &  Thurston 

Co. 
Lorenz  Schaflfer  ft 

Co. 
A^estern    Bulldar»» 

Supply   CTo. 
KaTvneer    Syatcm 

Store    Fronta. 
Falls    Mfg.    Co. 
Lllley  &  Thurston 

Co. 
Light    and    Pcvre* 

City    Electric    Co. 
Pac.    Gas    ft    Elec- 
tric  Co. 
L,lme,    Cement,  Kt* 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  ft 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  te 
Cement  Co. 

Lennon.    Jas.    E. 

Nephi    Plaster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  ft  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Buildint 
Material    Co. 

Western  Lima  ft 
Cement    Co. 

liomber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Heuptman  Lum- 
ber   Co. 

Hooper  1  umber 
Co. 

Kruse,  J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  ft 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tlernan  ft  Bero- 
nlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.ft  Co. 

Doe    Co..    F.    P. 

Lumber  (Har<- 

■»TOOd.) 

Dieckmann    &    Co. 
Howard,    E.     A.    ft 

Niehaus,   Ed.    F.    ft 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rlckard 

ft   MeCone. 


4« 

Masoaa    AMiilIdeiw 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral- 

ney. 
Ar'ett,    A. 
Beck.    A. 
Brady,   M.   V. 
Brady,    O.    E.&Son 
Brandon,    K   J 
Brennan,    J.    B. 
Brigrham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  ASon 
Campbell    Bros. 
Carr.    J.    W. 
Drake,    Harry    B. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale,   M.    F.   &  Son 
Gllton,    J.    E. 
Harrison,    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hogrberg     &     Lud 

wig 
Larsen,   H.    H. 
LawBon,    A.   W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow  • 

bray. 
Mulcahy    Bros. 
Nagel,   W.   L. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    A   White 
Rin!?rose,     R.&Son 
Scott,   W.    S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson.    James    A. 
Wypant,    J.    H. 

Mnrble. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

.^rassl.     Peter.    Co. 

Runt,  Andrew  T. 


BUILDINO   AND   ENGINEERING   NEWS 


Malno,  F.  Li.  A  Co. 

Musto  &  Sons,  Jos 

Keenan  Co. 

Vermont  Mtrble 
Co. 

Mantela,    Tiles 
Gmtea. 

Glnsberg'&Co.,  S. 

Holloway  E  x- 

panded    Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mangrrum   &   Otter 

Montague    &Co.,W 

Peerless  Agencies 
Merchant    Bars 

Pacific  Coast  Steel 
Co. 

Metal     Farrlns     A 
LAthlns. 

H  o  1 1  o  w  ay  Ex- 
panded   Mtl    Co. 

Lvnch,    H.    T. 

Lynch,    Richard 

National  Lathing 
8nd    Furring 

Northwesifern  Ex- 
panded Metal 
Co. 

Metal  AVlndow 
Works* 

Dwan.  J.  E. 

U.   S.   Metal  Prod- 
ucts  Co. 
Mortar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic   Co. 

Malno,  F.  L.  &  Co. 
Office  Fixtures. 

Bateman,    Wm. 

Forbes   &   Son, A. J. 

Fink  &  Schlndler 
Co. 

Slmmen.    John 

Open   Hearth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Plasterers 

Binnor,    Theo. 

Larson,   O.  F. 

Woods,  J.  P. 
Painters. 

Daniels.    Gus   V. 

Donovan,   V    -T. 


Eraser,   J.   P. 

Kuss,    P.    N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark.    J.    H.    , 

Neal.  L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 

PalBts,     Oils.     Rtc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Refining  & 
Roofing 

Paraflflne    Paint  Co 

Whlttier  -  Coburn 
Co 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 
Pa-HoK  Brick. 

Cal  Brick  Co. 
Planlne   Mills. 

Anderson  Bros. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door    Co. 

Cal.   Mllline   Co. 

Elklng'ton  & 
Hucke 

Herring    Mlll(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  4b 
Lumber    Co. 

Pacific  Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly.  P.  F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing  Mill. 

Searle    &    Hayman 


Plasterers. 

Blnner,    Theo. 

Bradley  &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.   Ross. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,   J.    E. 

Fay,    Johp 

Felt,   R.   D. 

Floodberg  &  Mc- 
Caffery. 

Eraser,   Simon 

Oregg   &   Clute 

Qllmour,    Wm.   G. 

Jacobsen,    N. 

Kaiser,    Jo* 

Knowles    A. 

Leaf,   A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

MeCleod,  J.   C. 

Morehouse,   C.   C. 

O'Kane    &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,    James   F. 

Plaster     o'     Paris. 

Nephl    Plaster   Co. 

PIumbloK     A     Gas 
FittlBK. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  Oo.-   The 
Real  Estate. 

Williamson    Co.,H. 

Wittman    -    Lyman 

Cross   &   Co. 

Urban  Realty 
Impt.    Co- 

Relnforclng'    Bars. 

Pacific  Coast  Steel 
Co. 


Rissers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crashed  tkoc-*.. 

HeaJy-Tlbbitts 

Constr.   Co. 
Holland.   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflnfr     Composi- 
tion. 

Artolith     .Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magrne.sia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  ManviUe 
Co.,   H.   W. 

Meuer   Bros.    Co. 

Pacific  Refining  i. 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Btc. 

Cassaretto.     Jonn 

Healy-Tibbitts 
Constr.   Co. 

Holland,   J.    P. 

Sanltnry   Floorlna. 

Artolith    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sldevralk       LlKhts. 

Jackson.    P.  H.&Co 

McGuigan.    John 
Stair  Bulldern. 

Bishop,    Wm.    T. 

Stewart,   J.   K. 

Roof    Repairing   & 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel        RoIIIbbI 

Doors.  I 

Pacific     Building    ' 

Material  Co.  I 

U.   S.   Metal  Prod-I 

ucts   Co. 
Stoae   <.;«Btractora,| 
De    Lano    &    Sonu 

I.    L.  I 

Blan^jhard,  W.  W, 
Hunt,  Andrew  T. 
McGilvray       Stor.( 

Co. 
Raymond     Granlt* 

Co. 
Stone     Quarries. 
Keystone    Sand  C« 
Raymond     Graniti 

Co. 
Structural    Steel 
Pacific   Coast  Stee 

Co. 

Teaming. 
Dillon,    D. 
Eureka      Teaminj 

Co. 
Holland.   J.    P. 
McClure,    H.    N. 
Monarch    Teamin 

Co. 

McLenegan,   S    I    J 

Terra  Cotta.        , 

Clark   &   Sons,   N.    ] 

G'adding.    McBeanj 

&   Co.  * 

Steiger        Terra, 

Cotta  Co.  ( 

TlllBK- 

Artolith     Mfg.     Co. 
Vpntllotora. 

U.   S.   Metal   Prod-i 

ucts    Co. 
Walerhouse    tc 

Price    Co.' 

'Whitewashers.     | 

Relgle    &    Jamison  ) 

Brickley,    P.   J.        j 

Wire  Works.         ] 

Acme  Iron  and] 
Wire  Works.        \ 

Eureka      Wire      &  j 

Iron    Works.  i 

Water  Co.  " 

Sp  ring  Valley  { 
Water    Co.  j 


BOTH  THE  OWNER  and  the  Architect  arc  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  Cf  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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1                     To  the  Building  and  Engineering  News 

^                                               560  Mission  Street,  San  Francisco 

^           u  sorip  on     a  •»                    ^^^^  ^^  ^^^  Building  and  Engineering  News  for 
^             «ya  e  in  a  vance           ^.jj  ^^^  ^^^  ^^  ^^^  ^  ^^^^  below  when  you  Send  your  bill. 

—  years  and  I 

CA 

3 

1   vear    -    $3  00                             Signed 

Street  and  No. 

Z  y.ars   -    XW 

5  yrars  -    1 0.00                           Stale 

^^ 

'1 

15   Centn  Per  Copy 
»S.OO   Per   Year 


Published    efery    Wednesday 
Fifteenth   Year   No.   21 


Pablication   Office 
560  Mission    St. 


San  Francisco  Cal.,  May  2(i,  19  lo 


Telephones     Doaiirlas  2371 
Douglas  2372 


Simplex  Windo\vs 


SiF 


are  reversible 

made  in  \¥Ood  and  metal 

have    no  weights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

x  Win       ^  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Protileni. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 

Suooaasor*  U  JOHN  WOOD  MFC.  CO. 
21S-21  P«olllo  BIdg.    447-49  E.  3rd  St.    331 -33»  Cyprcas  St. 
SAN  FRANCISCO  LOS  ANGCLCS  OAKLAND 


T»l*phone  Market  1985 


Fins  and  Sanitary^] 
PLUMBING         ^ 


221  OAK  STREET 


Bat.  Cough  and  Ociavia 


SAN  FRANCISCO,  CAL. 


IL 


Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  ^i^.  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St.,  Oakland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF     HOTEL.     Geary     nr    Taylor. 
Righetti   &   Headman,    Architects. 

Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Piements. 


TEMPORARY   CITT    HALL.    San    Franclic* 

Wright.    Rushford    A    CahiU,    Architect! 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
piements. 


■o 


)r 


^ 


^\   SJ 


KAHN    BROS.    DEPARTMENT    STORE. OAKLAND 
C.     W.     Dickey,     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


(iKH.Vl.AN     HOUSE.     S..n     Fraii.s.o 
Frederick   H    Meyer,  Architect 

Stone  and   terra  cotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Franci^c® 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 


IVtMnufacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&9-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrama  me  by  phone  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


F*tione    Oakland    1788 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES== 

Fire    Sets,    A.n<llrons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mui««er 
Raiid«ac*  Phona.  OKkland  4MI 


=711 


expen- 
the  fire 
or    not. 


■■^■■'■■■■■■is»«»»g»«a»««BWfa4Mr 

■■^•■■m»a»ao»a«»SSWS»s»M5*BL< 
■■I  ^ 

YOUR    BRE.4KFAST 

how  was   It  cooked   this   mornlinT 

And    your    dinner    last    night? 

And   all   the   meals   at  your  home? 
Don't     be     satisfied    with     the    old     fashioned 
slve  coal   range,   which   necessitates   keeping 
going    all     day    whether    you     are    using    It 

COOK    WITH    GAS! 
Highest    heat    efficiency.       No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OT\'N     GAS 
just   as    thousands   of   others   are   already   doing.      For 
economy    In    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSXEIVI 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  In  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive  booklet,    "The   Aero-Gas   Plant." 

Utility'  Gas   Generator  Co. 

Tel.    Dougrlaa    2400    or    Garfield    2057. 
340  Sansome  St.,  San  F'ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 


Phones:  Market  3950, 

3442  19th  Street 


Piedmont  2633 

San  Francisco 
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Catarrh  ^mM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  g'o  right  or  not 
and  you  wonder  when  you'll  ever  g'et  over  it.  And  you  will  not  get 
over  it  until  you  g'et  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 


CLOVER-LEAF  PHARMACY,  Inc. 


CLOVERDALE 


CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearay   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An  Air  Cuahion  Check,  worlcing    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  site  ol  Door;  also  projedion  of  Cuing  (if  any) 
ever  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 
Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford  a  bath-room 
can  afford 

THE 

BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 
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Editorial  Comment 


The  advance  reports  of  the  American 
Contractor  on  the  building  situation 
for  the  month  of  April  have  the  fol- 
lowing comment: 

"The  best  monthly  showing  of  the 
calendar  year  to  date  in  building  oper- 
ations is  that  for  April,  the  summaries 
of  which  are  just  being  completed. 
The  loss  as  compared  with  the  activi- 
ties of  a  year  previous  is  negligible, 
being  less  than  2  per  cent.  Gains  and 
losses  in  the  various  cities  are  fairly 
well  balanced.  One  interesting  de- 
velopment IS  that  several  cities  show 
very  decided  increases,  indicating  that 
some  big  work  has  started.  Another 
good  sympom  is  that  in  the  larger 
cities  the  comparison  is  generally 
favorable.  New  York  and  Philadelphia 
show       sub;;tantial       gains.  Chicago 

might  have  done  likewise  but  for  the 
stupid  labor  strike  in  that  city,  which 
temporarily  paralyzed  construction 
work." 

Official     reports    from    some    seventy 
odd   cities   show   the   following  record: 
April,  April, 

1915.  1914. 

Akron      $       381,035      $       569,030 

Albany     285,745  1,156,595 

Atlanta     446,337  565,879 

Baltimore     388,213  635,215 

Berkciey     129,000  303,950 

Birmingham      .  .  .  169,701  318,144 

Bridgeport     1,493,413  210,905 

Buffalo     1,190,000  1,280,000 

Chattanooga     .  .  .  44,295  219,490 

Chicago     6,820,700  9,465,800 

Cincinnati      1,317,485  964,423 

Cleveland      3,076,385  2,594,115 

Columbus     406,555  683,555 

iJallas      492,175  565,335 

Dayton      210,260  421,300 

Des     Moines 225,223  181,178 

Detroit     4,268,460  3,013,725 

Duluth      340,178  440,491 

East     Oi-ange....  132,501  541,272 

Fort     Wayne 238,520  388,550 

Grand     Kapids...         298,394  132,134 

Harrisburg     95,375  292,175 

Hartford      582,602  453,843 

Indianapolis      ...  776,511  1,037,466 

Kansas     City....      1,125,170  736,665 

Lincoln     195,999  172,540 

l-o.s     AnKc-lcs.  .  .  .       1,591,399  1,898,304 

Louisville      2S2,400  447,870 

Manchester     ....         909,520  113,421 

.Memphis     438,355  420,085 

Milwaukee     1,173,693  1,343,502 

:\linneapolis     ....       1,951,035  1,912,290 

Nashville      70,078  258,505 

Newark      549,846  754,142 

New     Haven 465,320  249,485 

New    Orleans....  339,571  204,587 

New    York    City.    18,064,958        15,267,809 

'Manhattan     .  .  .      6,920,467  5,446,463 

Pronx      3,057,143  1,938,742 

Brooklyn     5,284,656  5,230,120 

Queens     2,412,905  2,422,248 

Richmond      ....  389,787  230,236 

0:ikliind     530,302  405,540 

Okl.ihonia     46,865  35,825 

Omaha      389,420  593,035 

Pasudena      96,923  156,455 


Paterson     124,426  293,458 

Peoria     317,305  202,650 

Philadelphia     ...  3,449,900  3,075,905 

Pittsburgh      974,283  1.158,2125 

Portland     559,415  769,500 

Richmond      370,114  557,131 

Rochester     1,159,257  1,156,109 

.*ian     Francisco.  .  1,993,396  2,795,350 

Sacramento     58,591  207,345 

San     Dies© 95,350  240.805 

San     Jose 103.077  83,094 

Salt    I.alie    City..  2.32,852  321,200 

San     Antonio 95,600  204,540 

Stocliton     38,503  58,742 

St.     Joseph 130,320  74,820 

St.     Louis 986,719  1,734,412 

^t.     Paul 829,914  1,204,759 

Schenectady     ....  101,748  184,453 

Scranton     118,952  157.383 

■**<'»t*'«^     837,105  1.227,930 

Shreveport     63.817  160.668 

Sioux     City 201,670  317.837 

Spokane      127.775  214.610 

Springfield,     111...  115,115  79.015 

Syracuse     271,474  483,780 

Taconia     47,889  105,303 

Toledo     9i59,042  772, 14.4 

Topeka     108,875  69,875 

Tioy     60,745  37,330 

Utica,    N.    Y 573,365  277,005 

Washington     1,029,020  851,309 

Wilkes-Barre     ..  119,746  86.194 

Total      $68,305,137      $70,657,511 

♦ 

IlKIi\FORCI3D    CONCRETE    WORK    IN 
EGYPT. 

A  remarkable  piece  of  reinforced 
concrete  work  is  the  jetty  at  the  port 
of  Alexandria,  Egypt.  The  entire  con- 
struction has  a  total  length  of  330  feet, 
and  is  made  up  of  a  series  of  caissons  in 
reinforced  concrete  which  are  floated 
into  place  in  the  sea.  Such  caissons 
are  5  in  number  and  measure  66  feet 
long  by  26  feet  wide  and  20  to  22  feet 
high,  and  are  built  on  the  Hennebique 
system.  Caissons  are  let  down  a  slip- 
way into  the  water,  and  one  or  more 
steam  tugs  serve  to  tow  them  into 
place,  where  they  are  let  down  on  the 
prepared  bed  of  the  sea.  Concerning 
recent  work  in  Egypt  we  may  also 
mention  an  embankment  wall  on  the 
Nile  at  Ghesireh  which  was  very  sac- 
cessfully  carried  out. 

^ * 

IJMON  IRON  WORIvS  SECURES  TANK 
STEAMER  CONTRACT. 

LOS  ANGELES,  CAL.— According  to 
word  received  from  this  city  the  Union 
Iron  Works,  San  Francisco,  has  been 
awarded  a  contract  by  the  Union  Oil 
Company  for  building  a  $1,000,000  tank 
steamer.  The  vessel,  which  is  to  be 
completed  in  eleven  months,  is  to  have 
a  cargo  of  80,000  barrels  of  oil.  Its 
length  will  be  435  feet,  beam  56  feet 
and  raft  33.6  feet.  Turbines  will  pro- 
pel the  steamer  while  all  machinery 
will  be  electrically  driven. 


BUILDING    AND   ENGINEERING   NEWS 


Wednesday,      May      26,      1915. 


Zones  and  District  Regulations  of  Building  Heights. 


From    the      Itrport     of     tli«-      IIeiK>>tfi    of 

lliiililiiiKS   ('oiiiiiiiNsion,  Xr^v   York 

City,    1»14. 


Nc<-OK.sit>      tor     Di.slriftiiig;. 

The  welfare  of  the  people  of  a  city 
is  very  largely  dependent  on  the  skill 
and  foresight  with  which  the  city  has 
been  built.  Upon  this  depends  their 
opportunity  for  agreeable  and  remun- 
erative occupation,  for  the  enjoyment 
of  leisure  and  the  creation  of  a  home. 
If  factories  and  offlces  are  dark  and 
poorly  ventilated,  the  worker  suffers 
in  health  and  comfort.  If  dwellings 
are  huddled  together  without  adequate 
provision  for  open  spaces  and  if  dwell- 
ings, stores  and  factories  are  thrown 
together  indiscriminately,  the  health 
and  comfort  of  home  life  are  de- 
stroyed. •*!{] 

It  will  pay  a  city  to  attempt  by 
every  available  means  to  serve  the 
health  and  general  well-being  of  its 
inhabitants.  This  means  increased 
productivity,  and  increased  productiv- 
ity means  higher  wages  for  the  labor- 
er, higher  profits  for  the  employer  and 
higher  rents  for  the  real  estate  owner. 

The  need  for  the  creation  of  special 
restrictions  for  special  districts  is 
most  clearly  exemplified  in  the  case  of 
suburban  residence  districts.  Here 
real  estate  developers  have  often 
found  it  profitable  to  secure  control  of 
large  areas  in  order  by  restrictive  cov- 
enants to  insure  to  intending  purchas- 
ers of  homes  the  creation  and  mainte- 
nance of  a  residence  section  of  a  cer- 
tain desired  type.  The  surroundings 
and  neighborhood  are  all  important  in 
securing  desirable  home  conditions. 
Unless  the  general  character  of  the 
section  is  fixed  for  a  considerable 
period  of  years  no  one  can  afford  to 
build  a  home.  If  he  does  build,  a 
change  in  the  supposed  character  of 
the  neighborhood  through  the  building 
of  apartments,  stores  or  fac^tories,  may 
render  the  location  undesirable  for  a 
home  of  the  character  he  has  built  and 
thus  greatly  depreciate  his  investment. 

Itt'siilfiitiiil    and    IndiiNtriiil    lliNtri<'t.«<    in 
American     Citirn. 

The  legislation  of  the  past  few  years 
shows  a  distinct  trend  toward  the 
creation  of  specially  restricted  dis- 
tricts. Legislation  has  been  enacted 
by  New  York,  Massachusetts,  Minne- 
sota, Wisconsin,  Maryland  and  Vir- 
ginia. Ordinances  have  been  passed  in 
liichmond,  Milwaukee,  .Minneapolis,  Se- 
attle  and   Los   Angeles. 

INrw    York    fitlon    of    the    Second    ClnNN. 

The  new  housing  law  for  cities  of 
the  second  class,  passed  by  the  New 
York  legislature  In  1913  (ch.  774)  au- 
thorized the  common  council  on  peti- 
tion of  two- thirds  of  the  owner.3  af- 
fected to  establish  i-esldence  districts 
within  which  no  building  other  than  a 
single  family  or  two-family  dwelling 
may  be  constructed.  A  residence  dis- 
tric't  once  cieated  shall  continue  as 
such  until  a  like  petition  shall  be  pre- 
sented to  and  approved  by  the  common 
council.  The  unit  of  area  for  the  resi- 
dence di.'-trict  consists  of  the  lots 
fronting  on  one  side  of  a  street  be- 
tween two  intersecting  streets. 


^la.HKacliUKett.s. 

In  11)12  the  legislature  of  ^lassachu- 
setts  passed  an  amendment  to  the  gen* 
eral  municipal  act  (ch.  334,  laws  1912) 
that  permits  every  city  and  town  in 
the  State,  except  Boston,  to  regulate 
the  height,  area,  location,  and  use  of 
buildings  and  other  structures  within 
the  whole  or  any  defined  part  of  its 
limits  for  the  prevention  of  fire  and 
the  preservation  of  life,  health  and 
morals.  The  power  extends  to  all 
buildings  and  other  structures  except 
bridges,  quays  and  wharves  and  struc- 
tures owner  or  occupied  by  the  Na- 
tional or  State  Koveinment. 
SlinncMota. 

The  legislature  of  Minnesota  at  its 
session  of  1913,  passed  an  act  empow- 
ering the  cities  of  Duluth,  Minneapolis 
and  St.  Paul  to  establish  residenital 
and  industrial  districts.  The  city 
council,  when  petitioned  by  50  per 
cent  of  the  property  owners  in  a  dis- 
trict, may  by  a  two-thirds  vote  desig- 
nate it  as  being  a  residential  or  an  in- 
dustrial district.  The  erection  and 
maintenance  of  any  industrial  or  busi- 
ness establishment,  no  matter  what 
its  character,  may  be  excluded  from  a 
residential  district.  Even  tenements, 
apartment  houses  and  hotels  may  be 
excluded  from  such  a  district.  In  the 
designation  of  industrial  districts,  the 
city  council  is  authorized  to  classify 
the  various  industries  and  in  its  dis- 
cretion to  restrict  each  class  to  a  defi- 
nite and  limited  area.  Upon  a  petition 
of  .jO  per  cent  of  the  property  owners 
in  a  district,  the  council  may  set  aside 
its  original  i-estrictions,  and  establish 
an  industrial  district  out  of  a  residen- 
tial  district,   or  vice  versa. 

Minneapolis  has  alread.v  taken  ad- 
vantage of  this  act  on  several  different 
occasions.  The  city  council  has  passed 
ordinances  classifying  and  designating 
certain  buildings,  business  occupa- 
tions, industries  and  enterprises  as 
business  industries  and  enterprises  as 
business  industries  and  defining  and 
designating  certain  districts  in  the 
city  as  industrial  and  residential  dis- 
tricts, within  which  such  buildings, 
occupations  or  enterprises  may  or  may 
not  be  maintained  or  carried  on.  The 
question  of  the  constitutionality  of 
these  oi-dinances  has  nf>t  as  yet  come 
before  the  courts. 

AVlMconMin. 

The  legislature  of  Wisconsin  at  its 
last  session  passed  an  act  (laws  1913, 
ch.  743)  authorizing  cities  of  25,000  in- 
habitants or  moie  to  set  aside  exclu- 
sive residential  districts.  There  are 
at  present  eight  cities  in  the  State  of 
this  .-iize — Milwaukee,  Green  Hay,  La 
Crosse,  .Madison,  Oshkosh,  Racine,  She- 
boygan  and  Superior. 

The  common  council  may  set  apart 
portions  of  the  city  to  be  used  exclu- 
sively foi-  residential  purposes  and 
may  prohibit  the  erection  and  main- 
tt'naiiee  of  factories,  docks  or  other 
siniilai'  concerns  within  such  districts. 
The  council  nuvy  also  restrain  the  en- 
croachment of  business  houses  upon 
purely    residence    districts,    and    require 


the  con.sent  of  the  majority  of  the 
landowners  and  residents  of  such  dis- 
tricts, before  such  business  is  per- 
mitted. The  power  granted  may  be  ex- 
ercised upon  the  initiative  of  the  com- 
mon council,  or  upon  the  petition  of 
ten  or  more  residents  in  the  district 
or  block  to  be  affected.  The  enact- 
ment of  ordinances  excluding  factories, 
docks  or  other  similar  concerns  from 
residential  districts  shall  be  a  final 
and  conclusive  finding  that  factories 
operated  in  such  districts  are  detri- 
mental to  the  health,  comfort  and 
welfare  of  the  residents  of  the  city. 
Milwaukee  is  at  present  mapping  out 
residential  districts  in  accordance  with 
this  act. 

I,o.s   AnKcIes. 

The  first  districting  ordinance  in  Los 
-Angeles  was  passed  in  1909.  The  en- 
tire city,  with  the  exception  of  two 
suburbs  is  divided  into  industrial  and 
residential  districts.  There  are  twenty- 
five  industrial  districts  and  one  resi- 
dential district.  The  residential  dis- 
trict comprises  the  whole  districted 
territory  exclusive  of  the  areas  withiii 
the  several  industrial  districts.  It 
therefore  encircles  and  surrounds 
many   of   the   industrial   districts. 

The  so-called  industrial  districts  do 
not  fairly  indicate  the  extent  of  the 
industrial  area  of  the  city.  In  addi- 
tion to  the  industrial  districts  there 
are  fifty-eight  districts,  known  as 
•'residential  exceptions,"  in  the  resi- 
dential district  that  are  exempt  from 
the  regulations  applicable  to  the  resi- 
dential district  and  in  which  business 
is  permitted  subject  to  certain  condi- 
tions. 

The  industrial  districts  vary  consid- 
erably in  shape  and  size.  The  largest 
district  has  an  area  of  several  square 
nnles.  .At  its  greatest  dimensions,  it 
measures  five  miles  in  length  and  two 
miles  in  width.  The  smallest  district 
comprises  one  solitary  lot.  The  com- 
bined area  of  the  several  industrial 
districts  aggregates  not  more  than 
one-tenth  that  of  the  residential  dis- 
trict. The  industrial  districts  are,  on 
the  whole,  pretty  well  grouped  in  one 
part   of   the   city. 

The  "residence  exceptions"  are  all 
small.  The  largest  is  about  a  half 
mile  square.  With  this  exception  no 
•'residence  exception"  covers  a  greater 
area  than  two  city  blocks.  In  most 
instances  these  districts  do  not  occupy 
more  than  one  or  two  lots.  The  com- 
oined  area  of  the  fifty-eight  "residence 
exceptions"  is  probably  not  more  than 
one  per  cent  of  the  residential  district. 
The  "residence  exceptions"  are,  how- 
ever, scattered  more  widely  through- 
out the  residential  district  than  are 
the    industrial    districts. 

hi  general  the  distinction  between 
the  industrial  district  and  the  residen- 
tial district  is  this:  .Ml  kinds  of  busi- 
ness and  manufacturing  establish- 
ments are  unrestrained  in  most  of  the 
industrial  districts.  while  specified 
businesses  are  exeluded  from  the  resi- 
dential district.  Those  businesses  not 
especially     exeluded     are     permitted     in 
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the  residential  district.  All  but  the 
very  lightest  manufacturing'  is  pro- 
hibited in  the  residential  district.  The 
less  offensive  business  and  manufac- 
turing' may  be  cariied  on  in  the  "resi- 
dence exceptions."  The  owners  of 
sixty  per  cent  of  the  neighboring  prop- 
erty frontage  must  give  their  consent 
to  the  creation  of  any  "residence  ex- 
ception." 

The  constitutionalit.v  of  tlie  indus- 
trial ind  residential  districts  in  Los 
Angeles  was  sustained  by  the  Supreme 
Court  of  California,  in  October,  1911, 
in  the  case  of  Ex  Parte  Quong  Wo,  161 
Calif.,   220,   118  Pac.   714. 

In  Ex  Parte  Montgomery,  1'63  Cal. 
457,  125  Pac.  1070,  the  Supreme  Court 
again  snstained  the  constitutionality 
of  the  industrial  and  residential  dis- 
tricts. In  this  case,  the  petitioner 
owned  a  brick  yard  in  the  residential 
district.  He  had  acquired  the  land  for 
this  brick  yard  in  1902,  before  the  ter- 
ritory to  which  the  ordinance  was  di- 
rected had  been  annexed  to  Los  Ange- 
les. The  land  contained  valuable  de- 
posits of  clay  suitable  for  the  manu- 
facture of  brick,  and  was  more  valu- 
able for  brick  making  than  for  any 
other  purpose.  The  petitioner  had 
during  the  entire  period  of  his  owner- 
ship used  the  land  for  brickmaking 
and  had  erected  on  it  the  kilns,  ma- 
chinery and  buildings  necessary  for 
such   manufacture. 

In  upholding  the  constitutionality 
and  ejecting  the  brickyard  from  the 
residential  district,  the  court  held  that 
the  police  power  is  not  restricted  to 
the  suppression  of  nuisances,  but  ex- 
tends to  the  i-egulation  of  the  conduct 
of  business  and  to  the  use  of  property 
to  the  end  that  public  health  or  morals 
may   not   be   impaired  or  endangered. 

The  court  also  held  that  the  right  of 
the  legislature,  in  exercising  the  police 
power  to  regulate  or  in  proper  cases 
to  prohibit  the  conduct  of  a  given 
business,  is  not  limited  by  the  fact 
that  the  value  of  investments  made  in 
the  business  prior  to  any  legislative 
action  will  be  greatly  diminished.  A 
business  which,  when  established,  is 
entirely  unobjectionable,  may  by  the 
growth  of  population  in  the  vicinity 
become  a  source  of  danger  to  tne 
health  and  comfort  of  those  who  have 
come  to  be  occupants  of  the  surround- 
ing territory.  If  the  legislature  should 
then  prohibit  its  further  conduct,  the 
pi  oprietor  can  have  no  complaint  upon 
the  mere  fact  that  he  has  been  carry- 
ing on  the  trade  in  that  locality  for  a 
long  time.  The  power  to  regulate  the 
use  of  the  property  or  the  conduct  of 
a  business  is,  of  course,  not  arbitrary. 
The  restriction  must  bear  a  reasonable 
relation  to  some  legitimate  purpose 
within  the  purview  of  the  police 
power. 

Where  a  region  surrounded  by  a 
brick  yaid  has  become  primarily  a 
residential  section,  and  the  occupants 
of  neighboring  dwellings  are  seriously 
discommoded  by  the  operations  of  the 
yard,  the  court  held  that  a  prohibition 
of  the  business  in  the  district  is  not 
objectionable,  as  being  an  arbitrary 
invasion  of  private  right,  but  is  a 
valid  rightc  e'bldfeablc 
valid  exercise  of  police  power  to  pre- 
vent injury  to  others. 

Where  there  are  reasons  justifying 
the  prohibition  of  a  business  within  an 
area  described  in  an  ordinance  adopt- 
ed   by   a  city,    the   court   states    that   In 


determining  the  validity  of  the  prohi- 
bition it  will  not  consider  whether  con- 
ditions in  other  parts  of  the  city  re- 
quiie  a  like  prohibition,  as  that  pre- 
sents   a    legi.-'lative    question. 

Distriotitig-    in    Gcrinan    Cities. 

Districting  is  most  fully  developed  in 
German  cities.  There  it  is  known  as 
the  zone  system.  The  term  zone  was 
particularly  appropriate  in  Germany 
where  special  regulations  were  applied 
to  the  successive  belts  of  building  de- 
velopment surrounding  the  central 
walled  city.  At  present,  however,  in 
many  German  cities  the  districts  are 
not  concentric  zones,  and  the  system 
might  more  appropriately  be  called 
"district   system." 

The  district  system  is  a  method  of 
regulating  buildings  as  a  part  of  a 
general  city  plan.  It  has  two  charac- 
teristics: it  groups  buildings  of  dif- 
ferent classes  and  it  limits  the  den- 
sity of  buildings  progressively,  allow- 
ing buildings  to  be  higher  and  to  cover 
more  of  the  lot,  in  the  centers  where 
land  values  are  greater  and  business 
needs  require  more  concentration,  and 
making  the  requirements  more  and 
more  severe  as  the  distance  from  these 
centers   increases. 

Under  the  German  rules  the  height 
of  buildings  is  invariably  regulated 
with  relation  to  the  width  of  the 
street  upon  which  the  building  is  sit- 
uated: and  also,  usually,  by  a  maxi- 
mum which,  irrespective  of  the  width 
of  the  sti'eet,  it  must  not  exceed.  In 
many  cities,  it  must  not  exceed.  In 
many  cities,  in  the  zone  or  zones  of 
greatest  concentration,  a  height  a  little 
in  excess  of  the  street  width  is  al- 
lowed: in  the  other  zones,  it  must  not 
exceed  that  width,  and  in  the  outer 
zone  or  zones  the  maximum  limits  it 
to  less.  Usually,  too,  there  are  mini- 
mum courts,  and  all  rooms  constructed 
for  the  residence  or  long  continued 
business  use  of  mankind  must  have  a 
window  upon  a  coui't  of  at  least  a 
specified  size.  The  proportion  of  the 
lot  that  may  be  covered  by  buildings, 
also,  is  almost  invariably  limited  pro- 
gressively, buildings  on  corner  lots  in 
each  zone  being  allowed  to  cover  more 
than  those  on  inside  lots.  The  ordi- 
nances in  the  different  cities  differ  in 
detail,  but  in  geneial  the  system  is  the 
same.  The  piovi.'i^ions  of  the  Prank- 
fort  ordinance  illustrate  it  as  well  £is 
any   other: 

The  older  or  inner  city  is  the  first 
zone  or  district.  Here  the  highest 
buildings  are  allowed.  They  must  not 
exceed  the  width  of  the  street,  plus  10 
feet.  Or  in  any  case,  however  wide  the 
street,  about  66  feet.  This  is  to  the 
cornice:  the  roof  above  this  is  re- 
stricted by  an  angle,  and  in  no  case 
may  exceed  about  80  feet.  The  roof  is 
more  than  mere  roof;  it  is  a  roof  story, 
in  which  there  are  rooms,  which,  how- 
ever, may  not  always  be  used  for  resi- 
dence. The  number  of  stories  is  also 
restricted:  in  this  zone  it  must  not 
exceed    five,   and    the   roof   story. 

Heie  in  the  inner  city,  also,  the 
greatest  pioportion  of  the  lot  may  be 
covered  with  buildings,  three-quarters, 
for  corner  lots  five-sixths.  Factories 
are  allov/ed  but  are  not  numerous. 
.Solid  blocks  are  permitted.  Tlie  city 
here  present.s  the  appearance  of  being 
fully  built  up  to  a  fairly  uniform 
height.  '  ♦.  j 

The  outer  city  is  divided  into  an 
outer,  an  inner,  and  a  country  zone,  in 


which  the  height  of  buildings  is3  al- 
lov.ed  progressively  decreases,  and  the 
amount  of  the  lot  that  must  be  left 
free  of  buildings  increases.  In  each 
of  these  zones  are  residence,  factory 
and  mixed  sections.  In  the  residence 
sections,  factories  are  so  discouraged 
as  to  be  practically  forbidden.  In  the 
factory  sections,  situated  along  the 
railroads,  the  harbor,  and  out  of  the 
city  in  the  direction  so  that  the  pre- 
vailings  winds  will  blow  tVie  smoke 
away  from  the  city,  residences  are  for- 
bidden. In  the  factory  sections,  the 
restrictions  on  height  and  ai'nount  of 
lot  covered  do  not  become  progressive- 
ly greater.  The  mixed  sections  are 
near  the  factory  sections,  and  there, 
too,  under  certain  mild  restrictions, 
many  sorts  of  manufacturing  are  per- 
mitted. 

In  the  residence  sections  a  space  be- 
tween neig'hboi'ing  houses  of  about  10 
feet  in  the  inner  zone  and  a  third  more 
in  the  outer  zone  is  reqnired.  Groups 
of  buildings  are,  however,  allowed 
with  a  somewhat  less  proportionate 
amount  of  free  space  for  the  group  as 
a   whole. 

Certain  parts  of  the  newly  added 
territory  of  the  city,  beyond  all  the 
other  zones,  and  forming  a  zone  by 
itself,  have  been  reserved  for  a  villa 
section,  in  which  only  country  homes 
are   allowed. 

In  all  these  zones  the  amount  of  the 
lots  that  must  be  left  free  progresses, 
until  in  the  villa  section,  it  is  seven- 
tenths  of  the  entire  lot.  Thus,  also,  the 
pei-missible  height  decreases  to  about 
'iZ  feet  and  the  number  of  stories  to 
two.  This  does  not  include  the  roof 
story  and  the  actual  roof,  which  to- 
gether', in  this  zone,  must  not  exceed 
about  six  feet  in  height.  In  no  case, 
however',  may  the  house  exceed  in 
height,  except  for  the  roof  story  and 
roof,  the  width  of  the  street  upon 
which    it   stands. 

HouMln^'   in   German   Cities. 

fn  IIIIO  the  .German  Imperial  Statis- 
tical Office  issued,  in  its  series  of 
Workmens  Statistics,  a  volume  of 
Housing  in  German  Cities.  It  contains 
probably  the  only  collection  of  Ger- 
man building  laws,  oi-ders  and  ordi- 
nances in  existence.  The  collection 
covers  106  cities,  including  all  cities  and 
city  states  (like  Bremen  and  Ham- 
burg) that  according  to  the  census  of 
December  1,  1905,  had  more  than  50,000 
inhabitants;  and  also  a  number  of 
cities  that,  in  relation  to  housing,  were 
of    special    interest. 

The  following  indicates  the  basis 
which,  in  the  opinion  of  the  imperial 
government,  underlies  the  main  pro- 
visions of  the  GeriTian  building  ordi- 
nances: 

From  the  building  police  regula- 
tions substantially  the  following  pro- 
visions were  chosen:  Height  of  build- 
ings (front  and  rear  buildings),  num- 
ber of  stories,  permissible  are  to  be 
built  over  and  size  of  court,  space  be- 
tween buildings  of  adjoining  proprie- 
tors, uwcMing  rooms  in  general,  roof 
and  cellar  rooms,  water  closets,  also 
such  provisions  as  contain  modifica- 
tions lessening  the  requirements  with 
regard  to  the  construction  of  small 
houses,  one-family  liouses,  etc.  These 
are  essentially  health   measures." 

From    Pacific    Municipalities. 
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APARTMENT  HOI SES 


SAX  FRANCISCO — Apartment  house, 
4  story  and  base,  reinforced  concrete, 
$30,000.  Architect,  Charles  J.  Rousseau, 
46  Kearny  street,  S.  F.  Owner,  John 
Kincannon.  The  building  will  be 
erected  on  the  south  side  of  Post 
street  east  of  Van  Xess  avenue,  and 
will  have  a  frontage  of  27%  feet  by 
120  feet.  The  building  has  been  de- 
signed to  contain  twenty  apartments 
arranged  in  suites  of  two  and  three 
rooms.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Interior 
finish  will  be  of  pine  with  some  blue 
gum.  Hardwood  floors  will  be  used  in 
the  principal  rooms.  Plans  provide  for 
steam  heat  and  automatic  elevators,  a 
hot  water  circulating  system  and  vac- 
uum cleaning.  Bath  rooms  will  be 
finished  in  tile.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance  lobby. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken 
by   the   architect. 

SAN  FRANCISCO — Apartment  house. 
4  story  and  base.  Class  C  construction, 
$40,000.  Architect,  Joseph  Cahen,  45 
Kearny  street,  S.  F.  Owners,  I.  Rosen- 
burg  and  Joseph  Cahen.  The  building 
will  be  erected  on  the  north  side  of 
Bush  street,  77- 6  west  of  Powell,  and 
will  have  a  frontage  of  60  feet.  The 
lower  floor  has  been  designed  to  con- 
tain a  number  of  stores  besides  the  en- 
trances and  lobby.  Upper  floors  will 
be  arranged  for  a  number  of  two  'and 
three  room  suites,  all  of  which  will 
have  private  baths  and  wall  beds.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
Bath  room.s  will  be  finished  in  tile. 
Plans  provide  for  furnace  heat,  an 
automatic  elevator,  hot  water  circulat- 
ing system  and  vacuum  cleaning.  Mar- 
ble and  tile  wainscot  will  be  used  in 
the  entrance  vestibules.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  figures  are  now  being 
taken. 

OAKIvANl).  CAL. — Apartment  house, 
2  story  and  base,  frame,  $10,000.  Ar- 
chitects, Hutchinson  &  McLean,  470 
13th  street,  Oakland.  Owner,  John 
Garretson.  The  building  will  be  erect- 
ed at  the  corner  of  41st  and  Manila 
streets,  and  has  been  designed  to  con- 
tain eight  apartments  of  three  rooms 
each.  Interior  fini.sh  will  be  of  pine 
with  some  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fui'- 
nace  heat  and  a  hot  water  system.  All 
apartments  will  have  wall  beds  and 
private  baths.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  build- 
ing will  be  «.-overed  with  cement  plas- 
ter on  metal  lath.  Plans  are  com- 
plete afid  in  the  hands  of  the  owner 
who  is  taking  figures  on  the  general 
contract. 


SAN  F^RANCIisCO — Apartment  house 
alteration,  3  story  and  base,  frame. 
Cost  not  stated.  Architect,  Carl  Geil- 
fuss,  46  Kearney  street,  S.  F.  Owner, 
Carl  Geilfuss.  The  present  residential 
Flat  building  located  on  Fulton  street 
near  Steiner  will  undergo  extensive  al- 
terations. There  will  be  six  modern 
apartments  of  four  and  five  rooms.  In- 
terior will  be  finished  in  pine  and  white 
enamel.  Hardwood  floors  will  be  used 
in  all  living  and  dining  rooms.  Plans 
show  a  steam  heating  system  and  hot 
water  supply.  Bath  rooms  will  be 
finished  in  tile.  No  exterior  work  is 
included.  Plans  are  complete  and  the 
owner   will    let   segregated   contracts. 

SA:^  FRANCISCO— Apartment  house, 
3  story  and  base,  brick  and  steel,  $18,- 
000.  Architect,  C.  O.  Clausen,  Hearst 
HIdg.,  .S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  O'Far- 
rell  street  near  Leavenworth,  and  has 
been  designed  to  contain  a  number  of 
two  and  three  room  apartments  Inte- 
rior will  be  finished  in  pine  and  elm. 
Some  oak  floors  will  be  used.  There 
will  be  steam  heat  and  a  hot  water 
system.  All  suites  will  have  wall  beds 
a.nd  private  bath  rooms.  Marble  and 
tile  wainscot  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  « ith  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  comprtrfe 
and   figures   will   be  called   for  at  once. 


-♦- 


BA\KS 

I'OUTLANI).  ORE. — Bank,  3  story 
and  base.  Class  A  construction,  $400,- 
'1'|0.  Architects,  Shoppley  &  Coolidge, 
Boston.  Owners.  First  National  Bank 
of  Portland.  The  building  will  be 
erected  on  the  southwest  corner  of  5th 
and  Stark  streets,  and  will  cover  a  con- 
siderable ground  area.  The  design  is 
in  the  <  lassie  style.  Construction  will 
be  of  the  class  A  type,  with  a  com- 
plete steel  frame  and  exterior  of  mar- 
ble, granite  and  terra  cotta.  Al- 
though complete  plans  have  not  yet 
been  leceived  in  Portland  construc- 
tion has  already  been  started.  Founda- 
tion work  and  excavating  is  nearly 
complete.  Further  information  on 
Ihi.s  work  will  be  given  on  the  receipt 
of  plans  and  specifications  in  Portland. 

-MARTINEZ,  CONTRA  COSTA  CO., 
CAL. —  Bank,  2  story  and  base,  con- 
crete and  stone,  $12,000.  Architect,  A. 
.\.  Cantin,  Foxcroft  BIdg.,  S.  F.  Own- 
tTs,  Bank  of  Martinez.  Sixteen  sets  of 
bids  were  leceived  for  the  cojistruc- 
tlon  of  this  building.  The  low  figure 
<!inn'  from  H.uvoy  A.  Klyce  at  $11,- 
•■'64.  Mr.  Klyce  was  awarded  the  con- 
tract. A  complete  list  of  the  bids  as 
received  will  be  found  under  the  head- 
ing of  Marin,  Contra  Costa  and  So- 
noma Counties   in   this   issue. 


BONDS. 

REDDING.  SIIA.^TA  CO..  CAU— Cit- 
izens of  the  .\nderson-Cottonwood  Ir- 
rigation   District    will    vote    June    18th 


on  the  proposition  of  issuing  and  sell- 
ing $4S0,000  in  bonds  for  building  the 
.•system.  The  system,  it  is  calculated, 
will  irrigate  32,500  acres  in  the  neigh- 
borhood of  Redding,  Anderson  and 
Cottonwood.  This  will  be  the  greatest 
project  in  the  extreme  upper  portion 
of   the   Sacramento   Valley. 

SANTA  ROSA,  SONOMA  CO.,  CAL. — 
■June  oth  has  been  set  by  County  Su- 
perintendent Florence  M.  Barnes  as 
the  date  of  the  special  election  that  is 
to  determine  whether  a  union  high 
school  district  is  to  be  formed  at  Gey- 
serville,  Pena,  Independence,  Canyon, 
Hamilton    and    Oriental. 

MARYSVILLE,  YUBA  CO.,  CAL.— 
The  City  Council,  by  a  unanimous  vote, 
has  directed  City  Engineer  W.  M. 
-Meek  to  prepare  plans  and  specifica- 
tions for  the  extension  of  the  sewjer- 
age   system    in   this   city. 

A  bond  election  will  be  called  to 
vote  bonds  for  the  construction  of  the 
extensions  to  be  made. 

FRESNO,  FRESNO  CO.,  CAL.— The 
movement  for  a  bond  issue  to  provide 
for  civic  improvements  is  now  being 
discussed  by  the  City  Council  of  Fres- 
no. It  is  now  the  intention  of  the  of- 
ficials to  include  in  the  proposed  elec- 
tion the  building  of  a  central  fire 
house  and  completely  motorize  the 
fire   department. 

R.  E.  Cronkhite,  the  City  Engineer, 
has  recommended  that  bonds  be  voted 
lo  enlarge  the  present  sewer  system 
and  construct  a  separate  storm  sewer 
system.  Cronkhite's  recommendation 
has  met  with  much  favor  by  the  Coun- 
cil, and  it  is  probable  that  the  date  of 
the  election  will  be  set  in  the  near 
future. 

TAF'T.  KERN  CO.,  CAL.— Taffs 
newly  elected  high  school  board  is 
considering  the  matter  of  calling  an 
election  to  vote  bonds  of  $60,000  with 
which  to  erect  a  new  high  school 
building.  A  date  for  the  election  will 
be  made  at   the  next  meeting. 

WASHINGTON,  YOI>0  CO.,  CAL.— 
The  electors  of  the  Washington  Levee 
District  defeated  a  bond  issue  of  $10,- 
000  for  the  improvement  of  the  levee 
at  an  election  called  by  the  Levee  Dis- 
trict Trustees.  Fifty-nine  votes  were 
cast.     In   favor  of  the  issue  23,  against 

CRYSTAL  SCHOOL  DISTRICT,  SO- 
LANO CO..  CAI... — A  bond  election  will 
he  held  on  June  8th  in  the  Crystal 
Sihool  District  to  vote  bonds  in  the 
sum  of  $40,000  with  which  to  erect  a 
new   school    building   for   the  district. 

VISALIA.  TULARE  CO..  CAI..— The 
joint  committee  of  the  Board  of  Trus- 
tees and  Board  of  Trade  will  at  once 
take  steps  to  secure  plans  and  specifi- 
cations for  the  proposed  municipal 
auditorium  to  be  erected  here,  pre- 
paratory to  calling  a  bond  election  to 
vote  bonds  in  the  sum  of  $40,000  for 
the    or»'ction    of    the    structure. 

AXAHEI.M,  ORANGE  CO.,  CAL.— A 
movement  has  been  started  to  have 
the  Board  of  Trustees  call  a  special 
election    to    vote    bonds    In    the    sum    of 
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$65,000  for  the  purchase  of  a  park  and 
city  hall  site  and  $35,000  for  the  erec- 
tion  of  a   new   city   hall   building. 

EL.  PASO,  TEXAS.  —  The  County 
Commissioners  have  disposed  of  the 
|i360,000  bond  issue  for  the  erection  of 
a  new  court  house.  Architects  Trost 
&  Trost  of  El  Paso  are  preparing  the 
plans   for   the   new   structure. 

S'AXTA  AXA,  ORANGE  CO.,  CAL.— 
The  Board  of  Education  is  considering 
the  erection  of  a  machine  shop  build- 
ing at  the  polytechnic  high  school. 
The  cost  will  be  about  $14,000. 

VISAL.IA,  TULARE  CO.,  CAL..— The 
Board  of  Trustees  will  pi'obably  call  a 
special  election  shortly  to  vote  on  the 
question  of  issuing  bonds  for  the  con- 
struction of  a  municipal  sewer  system. 

CALIFORNIA— The  voters  of  Cali-" 
fornia  will  have  an  opportunity  in 
November,  19*16,  of  approving  the  prop- 
osition to  issue  $15,000,000  in  bonds  for 
the  completion  of  the  State  Highway 
system.  Governor  Johnson  has  signed 
Assembly  Bill  1596,  which  provides  foi' 
the  completion  of  the  system  and  the 
construction  of  seven  new  laterals 
connecting  the  coast  and  interior 
trunk    lines    in   various   counties.- 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL.. — Out  of  150  votes  cast  only  5 
were  against  the  proposition  of  issu- 
ing bonds  of  $.3,000,  the  proceeds  to  be 
u.>-;ed  in  the  purchase  of  four  lots.  If 
tile  election  carries  temporary  build- 
ings will  be  erected  on  these  lots  and 
after  the  indebtedness  has  been  paid 
off  additional  bonds  will  be  issued  for 
the  construction  of  a  modern  school 
building. 

HIILSBORO,  SAN  MATEO  CO.,  CAL. 
— The  town  of  Hillsboro  will  soon 
call  an  election  at  which  time  the 
voters  will  decide  the  question  of  issu- 
ing bonds  of  $40,000  for  street  im- 
provements and  $25,000  to  provide  for 
the  erection  of  a  new  school  bu^^ing. 
It  is  undecided  as  to  whether  the  City 
Trustees  or  School  Trustees  will  hold 
the    election    for   the    school    bonds. 

WILLIAMS,  COLUSA  CO.,  CAL. — 
The  town  has  voted  to  establish  a 
lighting  district,  the  vote  being  137  to 
5  against.  The  district  will  cover  the 
entire  town  of  Williams  and  lights 
will  be  provided  at  every  street  inter- 
section. 

The  plant  probably  will  be  installed 
during    September. 


BRIDGES  AND  DAMS 


VACAVILLE,  SOLANO  CO.,  CAL.— 
Retaining  wall,  reinforced  concrete. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Vacaville.  Owners,  City  of  Vaca- 
viile.  Plans  have  been  completed  for 
the  construction  of  a  reinforced  con- 
crete retaining  wall  which  is  to  be 
erected  along  the  lot  line  of  the  Vaca- 
\'ille  High  School.  Plans  are  now  out 
for  figures.  Bids  will  be  opened  on 
•lune  1st.  Plans  and  specifications  can 
be  secured  from  the  City  Engineer  at 
Vacaville. 

SONOMA,  SONOMA  CO.,  CAL  — 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Santa  Rosa.  Owners,  Sonoma  County. 
Plans  have  been  completed  and  are 
now  out  for  figures  for  the  consti-uc- 
tion  of  a  reinforced  concrete  and  steel 
bridge  which  is  to  be  erected  across 
Dry  Creek  at  I.Ambert  Crossing.  Bids 
tor  this  work  will  be  opened  on  June 
7th  at  12  o'clock.     Plans  and  specifica- 


tions can  be  secured  from  the  office  of 
the  County  Surveyor  or  the  County 
Clerk.  W.  W.  Felt,  Jr.,  is  the  County 
Clerk. 

SALINAS,  MONTEREY  CO.,  CAL.— 
Bridge,  reinforced  concrete.  Cost  not 
stated.  F^ngineer,  County  Surveyor, 
Salinas.  Owners,  Monterey  County. 
Plans  have  been  completed  and  have 
received  the  approval  of  the  Board  of 
■Supervisors  for  the  construction  of  two 
bridges  over  the  Salinas  River.  One 
of  these  bridges  will  be  erected  at 
Neponset  and  the  other  at  Macimiento. 
Bids  will  be  opened  on  June  8th.  Plans 
are  now  out  for  figures  and  can  be  se- 
cured  from  the  County  Clerk. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL.  —  Bridge,  reinforced 
concrete,  $75,000.  Engineer,  County 
Surveyor  James  Sourwine.  Owners, 
San  Bernardiino  County.  The  State 
has  approved  the  plans  for  the  con- 
struction of  the  Colorado  bridge,  and 
County  Engineer  James  Sourwine  is 
now  on  his  way  to  Washington  with 
the  plans.  It  is  expected  to  have  the 
bridge  under  construction  by  July  1st. 
The  Government  will  appropriate  $25,- 
000  of  the  total  amount  of  cost  of  con- 
struction. 

Contracts  Awarded. 

AUBURN,  PLACER  CO.,  CAL.  — 
Bridge,  reinforced  concrete  and  steel. 
Cost  not  stated.  Engineer,  County  Sur- 
veyor, Auburn.  Owners,  Placer  Coun- 
ty. Contractors.  Jenkins  &  Wells, 
Sacramento.  Contract  price  is  not 
stated.  This  contract  covers  the  con- 
struction of  the  Bear  River  bridge.  At 
the  same  meeting  of  the  Board  of  Su- 
pervisors a  contract  for  furnishing  the 
county  'A  ith  cement  was  awarded  to 
the  Pacific  Portland  Cement  Co.  of 
San  Francisco.  The  contract  price  is 
not    stated. 

SANTA  ROSA,  SONOMA  CO.,  CAL.— 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Santa  Rosa.  Owners,  Sonoma  County. 
Contractors,  The  Call  Construction  Co. 
Contract  price  not  stated.  The  con- 
tract covers  the  construction  of  a 
bridge  over  Melitta  Creek. 


CHURCHES. 


PORTLAND,  ORE. — Mausoleum,  1 
story,  reinforced  concrete  and  granite, 
$75,000.  Architects,  Lawrence  &  Hol- 
ford.  Chamber  of  Commerce  Bldg., 
Portland.  Owners,  Portland  CMauso- 
leum  Co.,  Spaulding  Bldg.,  Portland. 
The  building  will  be  ei-ected  on  East 
14th  street,  between  Bybee  and  Duke 
avenue,  and  will  cover  an  area  of  58 
by  250  feet.  Construction  will  be  fire- 
proof throughout.  The  interior  has 
been  arranged  for  1,000  crypts.  Of  this 
number  there  will  be  ten  family  apart- 
ments, while  the  remaining  900  will 
be  individual  crypts.  Interior  finish 
will  be  of  mai'ble  and  tile  with  art 
glass  windows,  doors  and  modern 
plumbing.  The  exterior  of  the  build- 
ing will  be  faced  with  marble  and 
granite.  Plans  are  now  being  pre- 
pared, and  will  be  ready  for  figures 
within    the   next    two   months. 

LOS  .VNGELES,  CAL— Masonic  Tem- 
ple, 2  story  and  base,  brick.  Cost  not 
stated.  Architects,  Tuttle  &  Angel, 
Delta  Bldg.,  L.  A.  Owners,  Mispah  Ma- 
sonic Temple  Association.  The  build- 
ing will  be  erected  at  the  corner  of 
Pico    and    Hoover    streets,    covering    an 


area  of  42  by  116  feet.  The  main  floor 
will  be  arranged  for  a  banquet  hall, 
ball  room,  ladies'  and  gentlemen's  par- 
lors, kitchen  and  service  rooms.  Upper 
floor  will  contain  a  large  lodge  room, 
ante  rooms  and  card  rooms.  Interior 
will  be  finished  in  pine  and  hardwood 
with  special  decorations.  Hardwood 
floors  will  be  used.  There  will  be  a  cen- 
tral heating  system  and  hot  water  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now    being   prepared. 


COURT  HOUSES. 


SAN  FRANCISCO— City  Hall  paint- 
ing. Cost  not  stated.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
S.  P.  Owners,  City  and  County  of  San 
Francisco.  Plans  have  been  completed 
and  figures,  are  now  being  called  for 
for  the  painting  and  decorating  of  the 
new  City  Hall.  Bids  will  be  opened  by 
the  Board  of  Public  Works  on  June 
9th.  Plans  and  specifications  can  be 
secured  fiom  the  City  Department  of 
Architecture,  Temporary  City  Hall 
Building. 

SAN  FRANCISCO— City  Hall  vault 
work.  Cost  not  stated.  Architects, 
Hakewell  &  Brown,  251  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans  and  specifications  for 
the  special  vault  work  which  is  to  be 
installed  in  the  new  City  Hall  have 
been  completed  and  approved.  Bids  are 
now  being  taken  by  the  Board  of  Pub- 
lic Works  and  will  be  opened  on  June 
16th.  Plans  and  specifications  can  be 
secured  from  the  Department  of  Ar- 
chitecture in  the  Temporary  City  Hall 
Building. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAL. — Court  house  painting.  Cost  not 
stated.  Architect,  none.  Owners,  San 
Joaquin  County.  Bids  will  be  opened 
on  June  8th  at  10  a.  m  for  painting  the 
County  Court  House  at  Stockton.  Fur- 
ther information  can  be  secured  from 
the  County  Clerk. 

GRANTS  PASS,  ORE.— Court  house, 
3  story  and  base,  reinforced  concrete, 
$150,000.  Architect,  E.  E.  McClaran, 
Portland.  Owners,  Josephine  County. 
San  Fiancisco  contractors  figuring  the 
construction  of  the  new  county  court 
house  to  be  erected  at  Grants  Pass 
have  been  notified  that  all  bids  for  the 
work  have  been  rejected  and  that  tho 
work  will  not  be  reflgured  until  next 
year.  Further  mention  will  be  made 
of  thi.s  work  when  new  bids  are  called. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
Court  House  interior  mill  work.  Cost 
not  stated.  Architect,  none.  Owners, 
Kern  County.  Plans  are  complete  and 
have  been  turned  over  to  the  County 
Clerk  at  Bakersfield  for  the  construc- 
tion of  new  counters  and  office  fixtures 
in  the  office  of  the  County  Tax  Collec- 
tor. Bids  on  the  work  are  now  being 
taken  and  figures  will  be  opened  on 
.lune    9th. 

COUNTY    EXHIBIT    BUILDIiVG. 

FRESNO,  FRESNO  CO.,  CAL.  — 
County  exhibit  building,  1  story,  brick. 
Cost  not  stated.  Architect,  County 
Surveyor  Scott  McKay,  Fresno.  Own- 
ers, Fresno  County.  Plans  have  been 
completed  for  a  one-story  exhibit 
building  to  be  erected  on  the  County 
Fair  Grounds.  The  building  will  be 
known  as  exhibit  building  No.  2.  Bids 
are  now  being  taken  for  this  work 
and  will  be  opened  by  the  Board  of 
Supervisors    on    June    8th.      Plans    and 
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specifications   can    be   t^fcmed   from   the 
office  of  the  County  Surveyor. 


tonlract  covers  the  furnishing  and  in- 
stallation of  lighting  fixtures  in  En- 
gine   Hou.se    No.    12. 


FACTORIES    AND    WAREHOUSES. 


L.OS  ANGELES.  CAL. — Warehouse,  6 
.story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  Homer 
Hamlin,  City  Harbor  Engineer,  L.  A. 
Owners.  City  of  Los  Angeles.  The 
building  will  be  erected  on  the  city 
water  front  and  will  be  under  the  di- 
rection of  the  Harbor  Commission.  The 
structure  will  cover  a  ground  area  of 
152  by  180  feet  and  will  be  fireproof. 
There  will  be  reinforced  concrete  walls, 
floors  and  roof  slabs.  Interior  parti- 
tions will  be  of  hollow  tile.  Six  ele- 
vators, automatic  sprinklers  and  auto- 
matic fire  door.s  will  be  installed. 
Plans  provide  for  metal  window  sash 
and  frames.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  now  being  prepared. 

SAN  FERNANDO.  LOS  ANCELES 
CO..  CAL. — Warehouse.  2  story  and 
base,  hollow  tile  construction.  $25,000. 
Architect.  Herbert  A.  Hamm.  100  North 
Daisy  street.  Lamanda  Park.  L.  A. 
Owners,  San  Fernando  Lemon  .Associa- 
tion. The  building  will  cover  an  area 
of  200  by  200  feet.  There  will  be  pine 
trim,  hollow  tile  partitions,  modern 
plumbing  and  electric  work.  Specially 
constructed  sash  and  frames  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  are  now  being 
taken. 


FIREHOUSES  AN^  JAILS 


SAN  Fa.\NCKSCO— Detention  home.  9 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architect.  Louis  C. 
Mullgardt.  Chronicle  Bldg..  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Plans  and  specifications  for  the  new 
Detention  Home,  which  is  to  be  erect- 
ed on  Otis  street  between  McCoppin 
and  Duboce  avenue,  have  been  com- 
pleted and  approved  by  the  Board  of 
Public  Works.  Bids  for  the  first  por- 
tion of  this  are  now  being  called  for. 
This  work  includes  the  excavating, 
foundation  and  structural  steel.  Bids 
will  be  opened  on  .lune  2nd.  Plans  and 
specifications  can  be  secured  from  the 
City  Department  of  Architecture.  Tem- 
porary City  Hall.  Further  information 
can  be  secured  from  the  Board  of  Pub- 
lic Works. 

SAN  FRANCISCO  —  Refrigerating 
room  and  disinfector.  City  Jail.  Cost 
as  follows.  Architect.  City  Department 
of  Architecture.  Temporary  City  Hall 
Bldg..  S.  F.  Owners.  City  and  County 
of  San  Francisco.  Bids  were  opened  at 
last  Wednesday  afternoon  meeting  of 
the  Board  of  Public  Works  for  con- 
structing a  refrigerating  room  in  the 
City  and  County  Jail.  Also  for  the  in- 
stallation of  a  disinfector.  Wittman- 
Lyman  Co.  submitted  the  lowest  bid 
for  the  refrigerating  room  at  J2,344. 
while  the  Burnham  Plumbing  Co.  were 
low  for  the  disinfector  at  $1,397.  A 
complete  list  of  the  bids  will  be  found 
under  the  heading  of  Pan  Francisco  in 
this   issue. 

Contracts  Anarded. 

SAN  FRANCISCO — Fire  house  light- 
ing system.  $1.1. ")0.  Arcltects.  Ward  & 
Blohme.  Alaska  Commercial  Bldg..  S. 
F.  Owners.  City  and  County  of  San 
Francisco.  Contractors.  Thomas  Day 
Co.,  S.  P.     Contract  price,  $1,160.     The 


FLATS 

•SAN  FRANCISCO— Flats.  2  story  and 
base,  frame.  $8,500.  Architects.  Fabre 
&  Bearwald.  Merchants  National  Bank 
Bldg..  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  at  the 
corner  of  19th  and  Shotwell  streets, 
and  has  been  designed  to  contain  four 
modern  flats  of  three  rooms  each.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used. 
There  will  be  automatic  water  heat- 
ers. Bath  rooms  will  be  finished  in 
tile.  Exterior  of  the  building  will  be 
covered  with  shiplap.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
OAKLAND.  CAL. — Apartment  flats.  2 
story  and  base,  frame,  $5,000.  Archi- 
tect, Charles  W.  McCall.  Central  Bank 
Bldg..  Oakland.  Owner's  name  with- 
held. The  building  will  be  erected  on 
Broadway  near  the  Manual  Training 
School,  and  has  been  designed  to  con- 
tain four  modern  apartment  flats  of 
three  rooms  each.  Interior  finish  will 
be  of  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  b-a  a 
central  heating  system  and  hot  water 
supply.  Wall  beds  are  speciflet.  Bath 
rooms  will  be  finished  in  tile.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now  being  prepared. 
OAKLAND,  CAL — Flats,  3  story  and 
base,  frame,  $3,500.  Architect,  none. 
Owner,  Michaels  Cirimele,  Park  street. 
Alameda.  The  building  iias  been  de- 
signed to  contain  two  modern  flats  and 
a  store  and  will  be  erected  on  the  south 
side  of  Seventh  street  east  of  Henry. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  oak  floors  will  be  used. 
There  will  be  an  open  fire  plaie  in 
each  of  the  living  rooms.  Tile  wain- 
scot will  be  used  in  the  bath  rooms 
and  kitchen.  Automatic  water  heaters 
are  specified.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  ill  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

STOCKTON.  SAN  JOAQUIN  CO.. 
CAL. — Flats.  2  story  and  base,  frame, 
$6,000.  Architect.  Franklin  E.  Werner. 
San  Joaquin  Bldg..  Stockton.  Owner, 
C.  A.  Eldridge.  The  building  will  be 
erected  on  West  Poplar  avenue  near 
Harrison,  and  has  been  designed  to 
contain  eight  modern  flats.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Bath  rooms  will  be  finished  in  tile. 
Wall  beds  are  specified.  Bath  rooms 
will  have  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  rustic.  Plans  are  now  being  pre- 
pared. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame.  $6,000.  Architect,  none. 
Owners.  Conservative  Building  and  In- 
vestment Co..  Phelan  Bldg..  S.  F.  The 
building  will  be  erected  on  the  north 
side  of  Clement  street  west  of  14th 
avenue,  and  has  been  designed  to  con- 
tain two  flats  of  six  rooms  each.  Base- 
ment will  be  arranged  for  a  private 
garage.     Interiors   will   be   finished    in 


pine  with  some  elm  panels  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms  and  re- 
ception halls.  There  will  be  open  flre 
places  and  tile  or  brick  mantels.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  Automatic  water  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  I^abor.  Ma- 
terials are  now   ht-ing  purchased. 

Contracts  Awarded. 

SAN  FRANCISCO— Boilers  and  boil- 
er house  extension,  frame  and  con- 
crete construction.  Cost  not  stated. 
Archit'^ct.  William  A.  Newsom,  Post 
Ofllce  Bldg..  S.  F.  Owners.  United 
States  Government.  Plans  have  been 
completed  and  are  now  in  the  hands  of 
the  supervising  superintednent  of  con- 
struction, room  403.  Post  Office  Build- 
ing, for  the  installation  of  a  new  boil- 
er and  the  construction  of  an  addition 
to  the  boiler  house  at  the  United  States 
Marine  Hospital  in  this  city.  Bids  for 
this  work  will  be  opened  on  June  22nd. 
Plan.^  and  specifications  can  be  secured 
from  room  403.  Post  Office  Building. 
.\n  official  proposal  appears  in  another 
column  of  this  issue. 


GOVERNMENT  >VOKJi   &  ST7PFLIES 


Gray'tt    Harbor,    Stone. 

The  contract  for  furnishing  ston.e  for 
jetty  construction  at  Lone  Tree.  Gray's 
Haibor.  Wash.,  has  been  awarded  to 
the  Hercules  Sandstone  Co.,  of  Tenino, 
Wash.,  at  $281,600  and  J.  M.  Clapp  of 
.-Seattle,    Wash.,    at    $68,400. 


Snn   Francisco   Q,.   M.   Depot   Moves. 

The  oflice  of  the  depot  quartermas- 
ter. San  Francisco.  Cal..  has  been 
move^  f lom  1086  North  Point  street, 
."^an  Francisco,  to  the  storehouses  near 
transport  dock.  Fort  Mason.  San  Fran- 
cisco, and  in  connection  therewith  the 
depot  quartermaster  has  issued  the  fol- 
lowing: 

Notice  is  hereby  given  that  the  lo- 
cation of  this  depot  after  May  7,  1915. 
will  be  at  storehouses  near  transport 
dock.  Fort  Mason.  San  FYancisco.  Cal. 
Supplies  on  outstanding  orders  which 
call  for  delivery  at  1086  North  Point 
street  or  3208  Van  Ness  avenue  should, 
therefore,  be  delivered  at  the  new  ad- 
dress. All  mail,  including  proposals, 
submitted  should  be  addressed  Depot 
Quartermaster.  Fort  Mason.  San  Fran- 
cisco.   Cal. 


The  time  of  opening  of  proposals  for 
.sewer  and  water  systems  under  speci- 
fication No.  2151  at  the  naval  radio  sta- 
tion. San  Diego.  Cal..  is  hereby  extend- 
ed to  11  a.  m.  ^ray  29.  1915.  WM.  M. 
.S.MITH,  acting  chief  of  bureau  of  yards 
and   docks. 


Trouble  With   Naval   Contractors. 

The  naval  authorities  who  have  to  do 
with  bids  and  contracts  have  been 
more  or  less  annoyed  with  cases  which 
call  for  a  debarment  of  firms  from 
bidding  on  account  of  irregularities  or 
unsatisfactory  service.  The  Bureau  of 
Standards  has  issued  the  following  cir- 
cular on  the  subject:  "It  has  been  the 
history  of  nearly  all  these  debarment 
cases  that  as  soon  as  one  company  is 
debarred  another  supply  company 
.springs  up,  often  at  the  same  street 
address.      It    frequently    happens    that 
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the  dominant  character  in  the  original 
concern  is  directly  associated  with  che 
new  concern  in  some  way,  though  fre- 
quently not  of  record.  When  men 
have  become  thoroughly  familiar  with 
the  needs  of  the  government  and  have 
established  an  acquaintance  with  ships 
and  yards,  such  individuals  dislike 
very  much  to  go  into  other  lines  of 
business.  It  is  therefore  deemed  ad- 
visable that,  before  making  awards  to 
new  concerns  not  known  to  purchasing 
pay  officers,  careful  inquiry  be  made 
into  the  status  of  all  such  firms  for 
the  particular  purpose  of  finding  out 
whether  they  have  associated  with 
them  any  persons  who  have  been  pre- 
viously debarred  from  bidding  on 
naval  supplies.  Reports  may  be  ob- 
tain from  Dun  and  Bradstreet,  and  fur- 
ther investigation  will  be  made  by  in- 
quiries of  civil  authorities  and  courts 
and  by  securing  the  opinions  of  relia- 
ble firms.  Whenever  the  result  of  the 
investigations  leaves  the  purchasing 
pay  oIRcer  in  doubt  as  to  whether  the 
concern  desiring  to  bid  is  a  regular 
dealer  or  whether  it  has  any  connec- 
tion with  any  person  or  concern  pre- 
viously debarred,  an  affidavit  will  be 
secured  in  duplicate  (one  copy  to  be 
retained  in  the  files  of  the  pay  office 
and  one  copy  to  be  forwarded  to  the 
bureau  of  supplies  and  accounts) 
showing  the  names  of  all  officers  of  the 
concern,  its  place  of  business,  its  lines, 
and  the  extent  of  its  trade.  The  affi- 
davit will  also  contain  the  following 
paragraph:  'No  person  in  any  way 
connected  with  the  concern,  either  as 
a  principal  or  as  an  employee,  so  far 
as  is  known,  has  at  any  time  been  de- 
barred as  a  bidder,  or  has  been  con- 
nected as  a  principal  with  any  con- 
cern that  has  been  debarred  as  a  bid- 
der on  naval  supplies;  nor  will  any 
such  persons  be  employed  or  allowed  to 
have  any  connection  with  the  concern, 
its  principals,  or  employees  as  long  as 
the  concern  bids  upon  naval  supplies. 
The  word  'concern'  may  be  changed  to 
'company,'  'firm,'  or  'corporation,'  as 
may  be  necessary.  It  is  not  expected 
that  this  affidavit  will  be  secured  from 
firrps  of  known  standing.  Its  purpose 
is  to  keep  out  men  who  have  been  de- 
barred and  prevent  them  from  doing 
business  with  the  Navy  under  another 
firm   name." 


SAN  FRANCISCO— Store  house  and 
auto  garage,  2,  1  story,  reinforced  con- 
crete. Cost  not  stated.  Architect, 
Constructing  Quartermaster's  Office, 
Fort  Mason.  Owners,  United  States 
Government.  It  is  stated  that  Harvey 
A.  Klyce  is  low  on  the  store  house  for 
combustibles  and  that  MacDonald  & 
Kahn  are  low  on  the  auto  garage  to 
be  erected  at  the  Letterman  General 
Hospital.  No  awards  have  been  made. 
Bids  for  this  work  were  opened  last 
week. 

FORT  BAKER.  MARIN  CO.,  CAL. — 
Gymnasium  addition,  1  story,  brick, 
$4,040.  Architect,  Constructing  Quar- 
termaster, Fort  Mason.  Owners,  United 
States  Government.  Under  bids  opened 
for  this  woi'k  last  week,  Harvey  A. 
Klyce  of  San  Francisco  submitted  the 
lowest  figure.  He  will  probably  be 
awarded  the  work. 


Fredeiick  Soderberg,  Union  Bank  of 
Savings  Bldg.,  Oakland.  Owners,  Oak- 
land, Swedish  Hall  Association.  Four 
sets  of  figures  were  received  for  the 
construction  of  this  building,  the  low- 
est being  presented  by  Alfred  Olson 
at  $16,086.  He  will  probably  be  award- 
ed   the    work. 

EAST  AUBURN,  PLACER  CO.,  CAL. 
— I^odge  hall,  2  story  and  base,  brick 
and  terra  cotta,  $20,000.  Architect, 
Allen  D.  Fellows,  East  Auburn.  Own- 
ers, Auburn  Masonic  Hall  Association. 
Plans  are  complete  and  figures  are  now- 
being  taken  for  the  construction  of  a 
two-story  lodge  hall  for  the  Alasonic 
Older  at  East  Auburn.  Considerable 
work  has  already  been  done  on  the 
first  story  of  this  building.  Contrac- 
tors desiring  to  figure  the  work  should 
visit  the  site  and  fully  acquaint  them- 
selves with  the  requirements.  It  is 
the  intention  of  the  organization  to 
let  a  general  contract  for  the  balance 
of  the  building.  Included  in  the  work 
will  be  steam  heat  and  elevator,  and 
hardwood  interior  finish.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Com- 
plete plans  and  specifications  can  be 
secured  from  the  architect.  Subcon- 
tractors wishing  to  submit  figures  will 
con.^ult   Architect   Fellows. 


HALLS   AND    SOCIETY    BUILDINGS 

OAKLAND,   CAL.— Lodge  hall,   3  story 
and   base,     frame,     $20,000.     Architect, 


HOSPITALS 

SAN  FRANCISCO— Nurses'  home,  2 
story  and  base,  concrete  and  frame. 
Cost  not  stated.  Architect,  City  De- 
partment of  Architecture,  Temporary 
City  Hall  Bldg.,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Plans  and 
specifications  have  been  completed  for 
the  two-story  nurses'  home  which  is 
to  be  erected  on  the  Isolation  Hospital 
site  in  San  Francisco.  The  building 
will  contain  a  number  of  rooms,  baths 
and  ward  rooms.  Interior  finish  will 
be  of  pine.  There  will  be  a  central 
heating  system.  Exterior  will  be  cov- 
ered with  cement  plaster.  Bids  will 
be  opened  on  June  2nd.  Plans  and 
specifications  can  be  secured  from  the 
Board  of  Works,  Temporary  City  Hall 
Bldg.,    S.    F. 

OAKLAND,  CAL. — County  Infirmary, 
1,  2  and  4  story.  Class  A  buildings, 
$1,000,000.  Architect,  Charles  Peter 
Weeks,  'Mutual  Bank  Bldg.,  S.  F.  Own- 
ers, Alameda  County.  June  14  has  been 
set  as  the  date  on  which  bids  will  be 
opened  for  the  excavating  and  foun- 
dation work  on  the  first  unit  of  the 
group  of  buildings.  Plans  can  now  be 
secured  from  the  office  of  the  architect 
in    San    Francisco. 

Contracts   Awarded. 

SAN  FRANCISCO  —  Hospital  exca- 
vating, steel  and  foundation  work. 
Cost  not  stated.  Architect,  Lewis  P. 
Hobait,  Chronicle  Bldg.,  S.  F.  Own- 
er.*;,  University  of  California.  The 
Clinton  Fireproofing  Co.,  Mutual  Bank 
Bldg.,  S.  F.,  contract  for  the  founda- 
tion work  at  $4,250,  and  for  the  fire- 
proofing,  $63,62.5.  The  contract  for  the 
election  of  the  structural  steel  has 
boen  awarded  to  the  Pioneer  Con- 
struction Co.,  and  a  contract  for  the 
excavating  has  been  awarded  to  the 
Foster-Vogt  Co.  Contract  prices  for 
the  last  named  contracts  are  not  given. 

HOTELS 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Hotel    alteration,      5      story    and    base, 


brick,  $1'4.000.  Architect,  Eugene  K. 
Martin,  2192  Shattuck  avenue,  Berke- 
ley. Owners,  San  Francisco  Banking 
Syndicate.  The  present  five-story  of- 
fice building  located  on  the  east  side 
of  Siiattuck  avenue  north  of  Center 
street  will  be  altered  into  a  modern 
hotel.  Included  ?n  the  work  will  be 
new  intei-ior  partitions,  heating, 
plumbing  and  electric  work.  An  au- 
tomatic elevator,  ornamental  iron, 
marble  work,  painting  and  sheet  metal 
electric  work  and  plumbing.  The  bal- 
ance of  the  work  is  now  out  for  flg- 
work.  Contract  has  been  let  for  the 
ures. 

'SANTA  ANA,  ORANGE  CO.,  CAL.— 
Hotel  and  stores,  3  story  and  base, 
biick  and  steel,  $150,000.  Architect, 
John  .1.  Frauenfelder,  Story  Bldg.,  L.  A. 
Owners.  .1.  S.  Jackman  and  .T.  P.  Baum- 
gartner.  The  building  will  be  erected 
on  North  Main  street  and  will  cover  a 
large  ground  area.  Besides  the  hotel 
office  and  lobby  the  first  floor  will  be 
arranged  for  six  modern  stores.  Upper 
two  floors  will  contain  a  total  of  120 
guest  rooms,  a  large  percentage  of 
which  will  have  private  baths.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat,  a  hot 
water  system  and  metal  window  sash 
and  frames.  Patent  store  fronts  will 
be  used.  Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
now    being    prepared. 


LIBRARIES. 


LOS  ANGELES,  CAL. — Library,  1 
story  and  base,  hollow  tile  construc- 
tion, $35,000.  Architect,  W.  J.  Dodge, 
Marsh -Strong  Bldg.,  L.  A.  Owners, 
City  of  Los  Angeles.  The  building 
will  be  erected  at  the  corner  of  First 
and  Channel  streets,  and  will  cover  an 
area  of  100  by  80  feet.  There  will  be 
general  reading  rooms,  stack  rooms 
and  offices.  Interior  will  be  finished 
in  pine  and  hardwood  with  maple 
floors.  A  central  heating  system,  vac- 
uum cleaning  and  metal  window 
frames  and  sash  will  be  installed. 
Metal  book  stacks  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Working  draw- 
ings are  nearly  complete  and  figures 
will   be  called  for  shortly. 


PANAMA— PACIFIC    EXPOSITION 
WORK. 


SAN  FRANCISCO— Fine  Arts  build- 
ing addition,  2  story.  Class  A  con- 
struction. Cost  not  stated.  Architect, 
Bernard  R.  Alaybeck,  Lick  Bldg.,  S.  F. 
Owners,  Panama-Pacific  International 
Exposition  Co.  An  addition  to  the 
Fine  Arts  Building  on  the  Exposition 
Grounds  has  now  been  determined 
upon.  The  addition  will  be  designed 
along  the  lines  similar  to  the  prestnt 
I'ine  Arts  Building,  and  will  be  erect- 
ed in  the  rear  of  that  structure,  cov- 
ering an  area  of  approximately  one 
acre.  The  addition  has  been  made 
nect-.-i.sary  by  the  unexpected  number  of 
European  exhibits  of  fine  arts  which 
arrived  on  the  U.  S.  steamer  Jason. 
Bids  will  be  called  for  on  this  work 
as  soon  as  plans  can  be  completed. 
Further  official  announcements  will  be 
made  in  the  columns  of  this  issue. 
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RALLROAl)    CONSTRUCTION    ANP 
EQUIPMENT. 

TURT.OCK.  STANISLAX'S  CO.,  CAL. — 
Railroad  .station.  1  .«tory,  frame  and 
brick,  $10,000.  Architect.  Kngineering 
Department  Southern  Pacific  Co.,  Flood 
Bldg.,  S.  F.  Owners,  Southern  Pacific 
Co.  Plans  for  this  building,  which  has 
been  mentioned  here  a  number  of 
times  before,  have  been  completed  and 
approved  by  the  State  Railroad  Com- 
mission. The  building  will  contain 
two  waiting  rooms,  baggage  and  ex- 
press office  and  agent's  office.  Inte- 
rior will  be  finished  in  pine  with  ce- 
ment floors.  A  central  heating  system 
will  be  installed.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
veneer.     Bids  will  be  called  for  at  once. 


RESIDENCES. 


SAN  FRAXCISCU— Residences,  2,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner,  F.  Nelson,  30 
Presidio  Terrace,  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  line 
of  28th  avenue  south  of  Lincoln  Way, 
and  each  has  been  designed  to  contain 
five  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  rooms  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  wain- 
scot will  be  used  in  the  bath  rooms. 
Plans  provide  for  automatic  water 
heaters.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are   now  being  purchased. 

SAN  FRANCISCO  —  Residence,  3 
story  and  base.  Class  A  construction, 
$150,000.  Architect.  Willis  Polk,  Ho- 
bart  Bldg.,  S.  F.  Owner,  D.  C.  Jack- 
ling,  Mr.  Jackling,  a  well  known 
mining  man  has  recently  purchased  a 
large  lot  on  the  northeast  corner  of 
Washington  and  Octavia  streets  on 
which  he  will  build  a  hand.?ome  city 
home.  Particulars  of  the  dwelling 
have  not  been  decided  upon,  and  only 
the  fact  that  Mr.  Polk  has  been  com- 
missioned as  the  architect  has  been 
announced.  A  report  is  current  that 
Architect  Julia  Morgan  will  be  asso- 
ciated with  Mr.  Polk  in  this  work.  Fur- 
ther mention  will  be  made  as  plans 
progress. 

SAN  FRANCISCO — Residences,  2,  2 
story  and  base,  frame,  $3,000  each.  \r- 
chitect.  none.  Owner,  A.  Harrington, 
10  Judah  street,  S.  F.  These  two  dwell- 
ings will  be  erected  on  the  west  side 
of  I2th  avenue  south  of  Cabrillo,  and 
each  has  been  designed  to  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood  with  some 
hardwood  floor.«.  There  will  be  open 
lire  places  in  the  living  rooms.  Man- 
tels will  be  of  tile  or  brick.  Imita- 
tion tile  wainscot  will  be  used  in  the 
bath  rooms.  Automatic  water  heat- 
ers are  specified.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by   Day  I^abor. 

OAKLAND,  CAL. — Residences,  3,  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Charles  W.  McCall.  Cen- 
tral Hank  Bldg..  Oakland.  Owner's 
name  withheld.     These  dwsllinKS  have 


been  designed  to  contain  from  seven 
to  eight  rooms  with  baths  and  sleep- 
ing porches.  Interior  finish  will  be  of 
pine  with  hardwood  veneer  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  rooms,  dining  rooms  and 
reception  halls.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Bath  rooms 
will  be  finished  in  tile.  Automatic 
water  heaters  are  specified.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

OAKLAND.  CAL.  —  Residence,  2 
story  and  base,  frame.  $5,500.  Archi- 
tect. Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  dwelling  will  be  erected  on 
A'rdmore  avenue  in  the  Crocker  High- 
lands, and  has  been  designed  to  con- 
tain eight  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
ar.d  hardwood  with  some  hardwood 
floors.  White  enamel  will  be  used  in 
the  bed  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  or  brick.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
A  hot  water  circulating  system  will  be 
installed.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

:mill  vallet.  mari>:  co..  cal.— 

Bungalow.  1 14  story  and  base,  frame, 
$3,500.  Architects.  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owner,  Mrs.  Qued- 
ness.  The  dwelling  has  been  designed 
to  contain  six  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood.  White  enamel  will  be 
used  in  the  bed  rooms.  Some  oak 
floors  are  specified.  There  will  be  an 
open  fire  place  with  a  brick  mantel. 
Bath  room  will  be  finished  in  tile.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  shingles.  Plans 
are  complete  and  figures  are  now  be- 
ing   taken    by   the   architects. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  concrete  and  frame,  $50,000. 
Aichitect,  Julia  Morgan.  Holbrook 
Bldg.,  S.  F.  Owner,  James  L.  Lombard. 
The  dwelling  has  been  designed  for  a 
handsome  suburban  home  and  will  be 
erected  in  the  Crocker  Highlands 
Tract.  There  will  be  in  the  neighbor- 
hood of  twenty  rooms,  several  baths, 
sleeping  porches  and  a  conservatory. 
A  garage  will  be  erected  in  the  rear  of 
the  property.  Interior  of  the  dwelling 
will  be  finished  in  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There  will 
hf  a  central  heating  system,  probably 
steam  heat  or  hot  water  with  an  oil 
burning  furnace.  Open  fire  places  and 
vacuum  cleaning  are  also  specified. 
-Mantels  will  be  of  tile.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  high  grade  plumbing  fixtures.  A 
hot  water  civculatiYig  system  is  also 
specified.  The  exteiior  of  both  the  res- 
idence and  garaf;e  will  be  faced  with 
cement  plaster  on  metal  lath.  Plans 
are  now   being  prepared. 

OAKLAND.  CAL. — Res^^ence,  2  story 
and  base,  frame,  $10,000.  Architects, 
.•^(■hirmer.  Bugbee  &  Co.,  Dalziel  Bldg,. 
Oakland.  Owner,  Mr.  Forest.  The 
dwelling  has  been  de.signed  for  a  ten- 
room  house  with  two  baths  and  sleep- 
ing porch  and  will  be  erected  In  the 
Crocker  Highlands  Tract.     Interior  fin- 


ish will  be  of  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
furnace  heat  and  open  fire  places  and 
a  vacuum  cleaning  system.  Mantels 
will  be  of  tile  or  brick.  A  hot  water 
circulating  system  will  also  be  in- 
."talled.  Bath  rooms  will  be  finished 
in  tile  and  equipped  with  high  grade 
plumbing  fixtures.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  have  been 
levised  and  figures  are  now  being 
taken. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence. 1  story  and  base,  frame,  $2,000. 
Architect,  none.  Owner,  E.  N.  Kaufield, 
Fresno.  The  dwelling  will  contain  five 
rooms  and  bath.  Interior  will  be  fin- 
i.-^hed  in  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will  be 
an  open  fire  place  and  tile  mantel.  Ex- 
terior will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
Residence,  2  story  and  base,  frame, 
$4,000.  Architect.  F.  R.  Peake  Co.; 
:il27  University  avenue,  Berkeley.  Own- 
er's name  withheld.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch,  and  will 
be  erected  on  Claremont  avenue  near 
.Mcatraz.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hardwood 
veneer  and  white  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
There  will  be  furnace  heat  and  an  open 
fire  place.  Mantel  will  be  of  tile  or 
brick.  Bath  room  will  be  finished  in 
tile.  Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  segre- 
gated figures  are  now  being  taken  for 
the   work. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
—Residences,  1  and  2  story  and  base, 
frame.  Cost  as  follows.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
San  Jose:  W.  ^I.  Lewis,  14th  and  San 
Salvador,  seven-room  frame  dwelling. 
$3,000;  A.  De  Sinet.  226  Terraine  street. 
1  .story,  six-room  frame  cottage,  $2,- 
000;  E.  D.  Wells,  17th  and  Empire 
streets,  1  story  six-room  frame  cottage, 
$2,000;  G.  Salaman.  Duane  and  Market 
streets,  1  story  five-room  dwelling,  $1,- 
600.  Materials  foi-  this  work  are  now 
being   purchased. 

HIIJ^'BORO.  SAN  MATEO  CO.,  CAL. 
— Residence,  1  story  and  base,  frame, 
$5,0i»0.  Architect,  Ernest  E.  Norberg. 
Bank  Bldg.,  Burlingame.  Owner's  name 
withheld.  The  dwelling  will  be  erect- 
ed in  Hillsboro,  and  has  been  designed 
to  contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hardwood 
veneer.  Bed  rooms  will  be  finished  in 
white  enamel.  Hardwood  floors  will 
be  used  in  the  living  room.  dining 
room  and  i-eception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
room  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

SACRAMENTO,  CAL — Residence.  1 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner,  Burton  H.  Bill,  3215 
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4th  avenue,  Sacramento.  The  dwelling 
will  be  erected  in  Marshall  Court,  and 
has  been  designed  to  contain  five  rooms 
;ind  bath.  Interior  finish  will  be  of 
pine  throughout.  Some  oak  fioors  will 
be  used.  Theie  will  be  an  open  fire 
place  with  tile  mantels.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor. 

SAN  LEANDRO,  ALAMEDA  CO.,  CAL. 
— Residence,  2  story  and  base,  frame, 
$3,500.  Architects,  Universal  Drafting 
Bureau,  1844  5th  avenue,  Oakland. 
Owner,  .Judge  Toffelmier.  The  dwell- 
ing has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  some  white  enamel. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared  and 
when  complete  the  work  will  be  done 
by   Day   Labor. 

OAKLAND.  CAL.— Residence,  2  story 
and  base,  frame,  $5,000.  Architect, 
Carl  Geilfuss,  46  Kearny  street,  S.  F. 
Owner,  Miss  Olsen.  The  dwelling  will 
be  erected  in  Piedmont  Heights,  and 
has  been  designed  to  contain  seven 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  white  enamel.  Hard- 
wood floors  will  be  used  throughout. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
marble.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  be 
finished  in  tile.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  com- 
plete and    figures   are   being   taken. 

SANTA  BARBARA,  SANTA  BARBA- 
RA CO.,  CAL. — Residence,  2  story  and 
base,  brick  and  tile,  $30,000.  Archi- 
tect, A.  H.  Stibolt,  1243  Valley  View 
Road,  L.  A.  Owner,  J.  Brittingsam 
Brison,  Pittsburgh,  Pa.  The  dwelling 
has  been  designed  for  a  large  country 
home,  and  will  contain  eighteen  rooms, 
several  baths,  a  conservatory  and 
sleeping  porches.  Extensive  improve- 
ments will  be  made  to  the  grounds,  in- 
cluding garage  and  .stables.  Interior 
of  the  dwelling  will  be  finished  in  pine, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  A  central  heating  system, 
either  steam  or  hot  water  will  be  in- 
stalled. Bath  rooms  will  be  finished  in 
tile.  Vacuum  cleaning  and  a  hot  water 
circulating  system  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ei'ed  with  cement  plaster.  Plans  are 
now    being    prepared. 

OAK  KNOLL,  LOS  ANGELES  CO., 
CAL. — Residence,  2  story  and  base, 
hollow  tile.  Cost  not  stated.  Archi- 
tects, Marston  &  Van  Pelt,  Chamber  of 
Commerce  Bldg.,  Pasadena.  Owner,  W. 
K.  .lewett.  The  dwelling  will  be  erect- 
ed on  a  large  lot  on  the  Arden  Road, 
and  will  contain  fourteen  rooms  and 
five  baths.  Interior  finish  will  be  of 
pine,  hardwoods  and  w^hite  enamel. 
Hardwood  floors  will  be  used  iin  the 
principal  rooms.  There  will  be  a  cen- 
tral heating  system  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Vacuum  cleaning  and  a  hot 
water  circulating  system  will  be  in- 
stalled.     Bath    rooms    will    be    finished 


in  tile.  Exterior  of  the  house  will  be 
faced  with  cement  plaster-.  Plans  are 
complete   and    figui'es   are   being   taken. 

FliESN(i,  FRESNO  CO.,  CAL.— Res- 
idence, 2  story  and  base,  frame,  $6,000. 
-Architects,  Coates  &  Traver,  Head 
Hldg.,  S.  P.,  and  Rowell  Bldg.,  Fresno. 
Owner,  Louis  M.  Mendelsoln.  The 
dwelling  \vill  be  erected  on  Van  Ness 
avenue  ntar  Verde  street,  and  has 
been  designed  for  an  eight-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  white  enamel  in  the  bed 
rooms.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
room  will  have  tile  floor  and  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect, N.  W.  Sexton,  Chronicle  Bldg.,  S. 
F.  Owner,  James  F.  Brennan,  Hall  of 
Justice.  The  dwelling  will  be  erected 
on  the  west  side  of  Pluto  near  Masonic 
avenue,  and  has  been  designed  for  a 
six-room  house  with  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  room.  There  will  be 
an  open  fire  place  with  tile  or  brick 
mantel.  Tile  wainscot  will  be  used 
in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    woik    will    be   done    by    Day    Labor. 

Toulracts    Awarded. 

PALO  ALTO,  SANTA  CLARA  CO., 
CAL.— Residence,  2  story  and  bcse, 
frame,  $3,250.  Architect,  Sid..-.y  B. 
Newsom,  Nevada  Bank  Bldg.,  Z.  F. 
Owner,  Miss  Elizabeth  Gardner.  Con- 
tractor, D.  W.  Ross,  415  Frederick 
stieet,   S.    F.      Contract   price,    $3,250. 


SCHOOLS. 


BENICIA,  CONTRA  COSTA  CO..  CAL. 
— School  addition  and  alteration,  1 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  Henry  C.  Smith.  Hum- 
boldt Bank  Bldg..  S.  F.  Owners,  Be- 
nicia  School  District.  Plans  have  been 
completed  and  figures  are  now  being 
taken  for  extensive  alterations  and  ad- 
ditions to  the  present  grammar  school 
building.  Bids  for  this  work,  which 
includes  interior  partition  w^ork,  mill 
work,  plumbing,  electric  woi'k  and  fix- 
tures can  be  secured  from  the  archi- 
tect. Bids  will  be  opened  on  May  31st 
at   8   p.    m. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
School,  2  story  and  base,  brick  and 
plaster,  $32,280.  Architects,  Coxhead  & 
Coxhead,  Hearst  Bldg.,  S.  F.  Owners, 
City  of  Berkeley.  Seventeen  sets  of 
figures  were  opened  last  Tuesday  by 
the  Berkeley  Board  of  Education  for 
the  consti-uction  of  the  new  North  Ber- 
keley School.  The  lowest  figure  was 
received  from  W.  D.  Henderson,  Mo- 
nadnock  Bldg.,  S.  F.,  his  bid  for  the 
general  construction  being  $32,280.  The 
Siebert  Co.  of  S.  F.,  presented  the  low- 
est figure  for  the  heating  and  ventilat- 
ing at  $5,597.  The  award  of  both  con- 
tracts was  taket)  under  advisement.     A 


complete  list  of  the  bids  received  will 
be  found  under  the  heading  of  Oak- 
land and  Alameda  ('ounty  in  this  issue. 

V\'OODLAND,  YOLO  CO..  CAL.  — 
School,  2  story  and  base,  frame  and 
brick.  Cost  as  follows.  Architect,  W. 
H.  Weeks,  75  Post  street,  S.  F.  Own- 
ers, City  of  Woodland.  Curson  &  Keen 
of  Woodland  have  been  awarded  the 
contract  for  the  construction  of  the 
pr-imary  school  on  their  bid  of  $23,850. 
Harvey  A.  Klyce  of  San  Francisco  and 
Robert  Trost  of  San  Francisco  sub- 
mitted the  lowest  figures  for  the  gen- 
eral construction  of  the  grammar 
school  building.  It  Is  understood  that 
these  bids  run  in  the  neighborhood  of 
$70,000.  A  contract  for  the  work  has 
not   been   officially  awarded. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Completion  of  gravity  burning 
plant  for  schools.  Cost  not  stated.  Ar- 
chitect, none.  Owners,  City  of  Stock- 
ton. Plans  are  complete  and  figures 
are  now  being  taken  for  furnishing 
the  labor  and  materials  to  complete 
certain  distillate  2i3  or  24  gravity  oil 
burning  plants  for  three  of  the  new 
Stockton  schools.  Complete  informa- 
tion can  be  secured  from  the  superin- 
tendent of  schools  in  the  High  School 
building  at  Stockton.  Bids  will  be 
opened  on  June  2nd  at  8  p.  m. 

CULTER.  TULARE  CO.,  CAL.  — 
School,  1  story  and  base,  brick,  $8,000. 
.Architects,  Bowen  &  Davis,  McKenzie 
Bldg.,  Fresno.  Owners,  Culter  School 
District.  The  building  will  contain 
cla.ss  rooms  and  an  assembly  hall.  In- 
terior- will  be  finished  in  pine  with 
maple  floors.  A  central  heating  sys- 
tem and  modern  school  plumbing  will 
be  used.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  now   being  prepared. 

LOS  ANGELES,  CAL.  —  School,  2 
stor-y  and  base,  brick.  Cost  not  stated. 
-Architect,  School  Department,  Security 
Bldg..  L.  A.  Owners.  City  of  Los  An- 
geles. The  building  will  be  erected  on 
Clifford  avenue  and  will  cover  an  area 
of  102  by  91  feet.  There  will  be  nine 
class  rooms  and  an  auditorium.  Inte- 
rior will  be  finished  in  pine  with  maple 
floors  in  the  class  r-ooms.  Modern 
school  plumbing,  a  vacuum  cleaning 
system  and  progr-am  clocks  will  be  in- 
stalled. A  steam  heating  system  is 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  bi-ick.  Plans  are 
complete  and  figures  are  being  taken. 
Bids   will   be  opened  on  May  29th. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick  and  concrete, 
$125,000.  Architects,  Hunt  &  Burns, 
Laughlin  Bldg.,  L.  A.  Owners,  City  of 
Los  -Angeles.  The  building  will  be 
erected  at  the  corner-  of  First  and 
Vermont  avenues,  covering  an  area  of 
224  by  144,  with  a  separate  gymnasium 
covering  55  by  80  feet.  There  will  be 
30  class  rooms  devoted  to  the  purposes 
of  the  intermediate  grades,  study  hall, 
library,  principal's  office,  hospital  and 
rest  rooms.  Inter-ior  will  be  finished 
in  pine  with  maple  floor-s.  There  will 
be  steam  heat,  vacuum  cleaning  and 
program  clocks.  Concrete  corridors 
and  stairways  are  specified.  Exterior 
of  the  building  will  be  faced  with 
ruffled  brick  and  artificial  stone  trim- 
mings. Plans  are  complete  and  out  for 
figures.  Bids  will  be  opened  on  June 
loth.  Plans  and  specifications  can  be 
secured  from  the  offices  of  the  Secre- 
tary of  the  Boar-(l  of  I'klucation  in  the 
Security   Bldg. 
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SUISUN,  SOLANO  CC.  CAL.— School, 
'2  story  and  base,  brick  and  concrete, 
JIO.OOO.  Architect,  H.iuy  C.  Smith, 
Humboldt  Bank  Rld>?.,  S.  F.  Owners, 
Crystal  Springs  School  District.  The 
buildins'  has  been  desJKiii^d  to  contain 
eiprht  class  rooms  and  a  large  audito- 
rium. Interior  will  bo  finished  in 
pine  and  will  have  maple  floors  in  the 
class  rooms.  Steam  heat,  an  oil  burn- 
ing system,  modern  scliool  plumbing 
and  vacuum  cleaning  will  be  installed. 
Kxterior  of  the  building  will  be  faced 
with  pressed  brick  and  cement  plaster. 
Plans  are   now   being  prepared. 

Contracts  ^wardea. 

OAKLAND,  CAL. — School  Field  House 
1  story,  frame,  %'i~.  .\rchitect,  none. 
Owners,  City  of  Oakland.  Contractors, 
Koski  Bros.,  Oakland.  Contract  price, 
$747. 

OAKLAND,  GAL. — School  stairways 
and  platforms,  iron  and  steel.  Cost  not 
stated.  Architect,  none.  Owners,  City 
of  Oakland.  Bids  will  be  opened  on 
June  1st  at  44:0  p.  m.  by  the  purchas- 
ing agent  of  the  Board  of  Education 
with  offlces  on  the  14th  floor  of  the 
City  Hall  BIdg.,  for  the  construction 
of  iron  stairways  and  iron  platforms 
in  the  Intermediate  School.  Plans  and 
specifications  can  be  secured  from  the 
purchasing  agent. 

CHICO,  BUTTE  CO..  CAL.— School,  1 
story,  frame,  $2,875.  Architect,  State 
Architect,  George  B.  McDougall,  Sac- 
ramento. Owners,  State  of  California. 
Contractor,  C.  E.  Johnson,  Chico.  Con- 
tract   price,    $2,873. 

HEDONDO,  LOS  ANGELES  CO.,  CAI^ 
— School,  3  story  and  base,  brick,  $102,- 
760.  Architects,  Allison  &  Allison,  Hi- 
bernian Bldg.,  L.  A.  Owners,  Redondo 
Union  High  School  District.  Contrac- 
tors. Los  Angeles  Planing  Mill  Co.,  1812 
Industrial  street,  L.  A.,  general  con- 
struction, $102,760.  E.  O.  Ney  Co.,  Pas- 
adena, heating  and  ventilating,  $10,140. 
J.  T.  Newell,  136  West  17th  street,  L. 
A.,    plumbing,    $5. .560. 


SEWERS,  STREET  WORK  &  WATER 
SYSTEMS. 


SAN  JOSE.  SANTA  CLAUA  CO.,  CAL. 
— Sewer  work.  Cost  not  stated.  En- 
gineer, City  Engineer,  San  Jose.  Own- 
ers, City  of  San  Jose.  The  City  Engi- 
neer has  been  instructed  by  the  City 
Council  to  put  in  a  16-inch  sewer  on 
San  Antonio  street,  between  7th  and 
Sth   streets. 

SANTA  ROSA,  SONO.MA  CO.,  CAL.— 
Street  work.  Cost  not  stated.  Engi- 
neer, City  Engineer,  Santa  Rosa.  Own- 
ers, City  of  Santa  Rosa.  Considerable 
street  work  was  ordered  at  a  recent 
meeting  of  the  City  Council  of  Santa 
Rosa.  Action  will  be  taken  by  the 
Council  at  their  next  meeting  to  pro- 
vide for  the  installation  of  curbs  and 
gutters  on  Benton,  Davis,  Ellis.  Chinn. 
Cberry.  Fourth,  Ninth,  Second.  Tupper 
and  Tenth  stretts.  Simil.ai-  .action  was 
taken  in  regard  to  sidewalks  on  Rip- 
ley. Ninth  and  Tenth  street.-^.  A  reso- 
lution of  intention  to  curb  and  gutter 
College  avenue.  Carrllla  and  T^lncoln 
streets  was  ordered  prepared.  Plans 
and  specifications  for  the  grading  and 
»<urracing  of  Railroad  avejiue,  from 
Third  street  to  the  bank  of  the  Santa 
Rosa  Creek  were  adopted.  Bids  on 
Ihl.s  work  will  be  culled  for  at  the  next 
meeting. 

MART  INK/..  CONTRA  COSTA  CO., 
CAL. — Street    work    and    concrete      flue. 
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Cost  not  stated.  Engineer.  City  Engi- 
neer E.  C.  Brown.  Martinez.  Owners, 
City  of  Maitinez.  Plans  and  specifica- 
tions prepared  by  City  Engineer  E.  C. 
Brown  for  the  straightening  out  of 
Alhambra  Creek  where  it  crosses  Ferry 
street  and  the  construction  of  a  con- 
crete arch  in  place  of  the  present 
bi  idge.  are  now  in  the  hands  of  the 
City  Trustees.  The  construction  of  a 
conciete  Hue,  120  feet  long  and  cost- 
ing $9,000,  will  also  be  included  in  the 
work.  Final  action  will  be  taken  at 
the   next   meeting  of   the   Board. 

RICH.MOND,  CONTRA  COSTA  CO., 
CAU — Street  paving.  Cost  not  stated. 
Engineer,  City  Engineer.  Richmond. 
Owners,  City  of  Richmond.  Plans  and 
specifications  for  the  improvement  of 
Tenth  street,  from  Barrett  to  Pennsyl- 
vania, have  been  approved  by  the  City 
Council,  and  bids  will  soon  be  called 
for.  The  improvement  will  consist  of 
a  bithulithic  w.j'iJ-ing  surface. 

FRESNO,  FRESNO  CO.,  CAL.— Street 
paving,  etc.  Cost  not  stated.  Engi- 
neer, City  Engineer,  Fresno.  Owners. 
City  of  Fresno.  The  City  Engineer  has 
been  instructed  by  the  City  Council  to 
prepare  plans  and  specifications  for 
the  paving  of  P  street,  from  Stanislaus 
to  San  Benito.  substituting  crushed 
rock  and  the  "Topeka  top"  for  the 
present  asphaltum  top.  At  the  same 
meeting  the  Council  went  on  record 
as  being  in  favor  of  asphalt  paving  on 
O  street,  instead  of  macadam,  and  the 
matter  of  ordering  plans  for  the  work 
will   come  up  before  the  next  meeting. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Furnishing  cement.  Cost  as  follows. 
Engineer,  County  Surveyor,  Bakers- 
Held.  Owners,  Kern  County.  Bids 
opened  by  the  County  Supervisors  for 
furnishing  the  County  of  Kern  with 
90.000  barrels  of  cement  are  as  fol- 
lows: The  County  of  Los  Angeles  of- 
fered the  cement  at  $1.75  per  barrel  f. 
o.  b.  Monolith  with  10  cents  allowed 
for  each  sack  returned.  The  Union 
Lime  Co.  bid  $1.87  per  barrel  f.  o.  b. 
Oro  Grande.  Cal..  with  10  cents  al- 
lowed for  each  sack  returned.  The 
Santa  Cruz  Portland  Cement  Co.  bid 
froih  $2.77  to  $2.83  per  barrel  f.  o.  b. 
Kern  County  points.  A  contract  will 
be  awarded  by  the  Board  at  their  next 
meeting. 

BAKERSFIELD.  KERN  CO..  CAL. — 
Street  paving.  Cost  not  stated.  En- 
gineer. City  Engineer.  Bakersfield. 
Owners,  City  of  Bakersfield.  Plans 
have  been  completed  for  paving  several 
streets  with  a  concrete  base  and  sheet 
asphalt  wearing  top.  Also  for  the 
construction  of  concrete  curbs  and  ce- 
ment sidewalks.  Bids  are  now  being 
taken  foi-  the  work  and  will  be  opened 
on  .lune  2nd.  Plans  and  specifications 
<-an   be  secui-ed   from   the  City  Clerk. 

-MAUYSVILLE.  YUBA  CO..  CAL.— 
.Sfwer  work.  Cost  not  stated.  Engi- 
neer, City  lOngineer,  .Marysville.  Own- 
ers. City  of  Marysville.  .\t  the  last 
meeting  t>f  the  City  Council  the  City 
ICngineer  was  instructed  to  prepare 
plans  and  specifications  for  the  exten- 
sion of  the  sewerage  system  in  this 
city.  The  specifications  for  the  work 
will  be  ijresented  to  the  Council  in 
.about  two  weeks.  W.  M  Meek  is  the 
City     l-'nglneer    at    Marysi^llle. 

KIVKK'iANK.  STANISLAUS  CO., 
C.\L.-  Street  lighting  system.  Cost  not 
si.ated        i;nuln.M  I      I'.l.i-tric    &    Machine 
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Equipment  Co.,  Rlverbank.  Owners, 
Town  of  Riverbank.  Bids  will  be  re- 
ceived up  to  June  15th  for  furnishing 
and  installing  all  materials  for  a  street 
lighting  system  in  accordance  with 
plans  and  specifications.  Plans  can  be 
secured  from  the  office  of  the  Town 
Clerk  at   Riverbank. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Road  construction.  Cost  not 
stated.  Engineer,  County  Surveyor 
Neuman,  Redwood  City.  Owners,  San 
.Mateo  County.  The  County  Engineer 
has  been  instructed  to  prepare  plans 
and  specifications  for  road  work  at 
Holy  Cross.  The  plans  will  be  pre- 
sented at  the  next  meeting  of  the  Su- 
pervisors, when  they  will  be  approved 
and  bids  ordered  called. 

Contracts  Avrarded. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Street  paving.  Cost  as  follows.  En- 
gineer, City  Engineer,  San  Jose.  Own- 
ers, City  of  San  Jose.  Contractors, 
Raisch  Improvement  Co.,  S.  F.,  $11,- 
382.94;  Clark  &  Henery,  Stockton,  $10,- 
445.81;  Raisch  Improvement  Co.,  S.  F., 
$11,381.37;  F.  R.  Ritchie  &  Son,  San 
Jose,  $7,286.18;  and  Raisch  Improve- 
ment  Co.,    S.    F.,    $12,336.45. 

SACRAMENTO,  CAL.  —  Trunk  line 
sewer,  $104,494.10.  Engineer,  City  En- 
gineer, Sacramento.  Owners,  City  of 
Sacramento.  Contractors,  James  Ken- 
nedy Construction  Co.,  Lor  Angeles. 
Contract  price.  $104,494.10.  This  con- 
tract covers  the  construction  of  Unit 
No.   5  of  the  Trunk  Li'ne  sewer. 

STOCKTON.  SAN^  JOAQUIN  CO., 
CAL.- — Street  paving.  Cost  not  stated. 
Engineer.  City  Engineer,  Stockton. 
Owners,  City  of  Stockton.  The  con- 
tract recently  awarded  to  A.  Teichert 
i&  Son  of  Sacramento  for  doing  street 
work  has  been  re-awarded  to  Tumelty 
&  Bishop  of  Stockton.  The  street  work 
to  be  done  is  in  the  northern  part  of 
the  city. 

BAKERSFELD.  KERN  CO.,  CAL.— 
Pipe  line  construction.  Cost  not  stat- 
ed. Engineer's  name  not  given.  Own- 
ers, California  Natural  Gas  Co.  Con- 
tractors, Virginia  Pipe  Line  Contract- 
ing Co.,  Bakersfield.  Contract  price 
not  stated.  The  contract  covers  tnel 
construction  of  a  pipe  line  from  the] 
Midway  District  to  the  Standard  Oil] 
Co.'s   works,   a  distance  of  25   miles. 


STORES  AND  OFFICES. 


SAN    FRANCISCO — Stores.       1       storj 
and   base,   brick  and  steel.   $10,000.     Ar- 
chitect's   name      not      given.      Owners,] 
Odd    Fellows    Building    .Vssociation,    7th 
and  Market  streets.  S.  F.     The  Odd  Fel- 
lows have  decided  to  improve  the  prop- 
erty   on    the    south      side      of      Market| 
street,   adjoining  their   building  on  thel 
west  by  constructing  a  one-story  store  { 
building.      Plans    show    a    building    de- 
signed   to    contain    modern    stores.      In- 
terior   finish    will    be   of   pine    through-] 
out.       There    will    be    v^late    glass    dis-j 
play    windows    in    v'Htent    store    fronts. 
Modern    plumbing   and      electric      work 
will    be    installed.      Kxterior      of      the 
building   will    be    faced      with      pressed 
brick  trimmed  with   terra  cotta.     Plans 
liavo    been    prepared    and    are      In      the 
bands  of  the  secretary  of  the  Odd   Fel- 
lows Hall  -Association.     Figures  will  be  | 
nlled    for   shortly. 


Wednesday,      May      26,      1915. 
SEALED   PROPOSALS 
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.\()'riCK   TO    CONTKACTOKS. 


OFFrCE       OF      THE       SUPERVISING 

sttpi<;hintendent  op  CONSTRUC- 
TIO.V,  Room  403,  U.  S.  Post  Office  Bldg., 
San  Francisco,  California,  May  20,  1915. 
— SEALED  PROPOSALS  will  be  re- 
ceived at  this  office  until  12  ooloek  M, 
on  tho  22nd  Day  of  June,  1915,  and  then 
publicly  opened  for  Xe%v  lioilrr,  an  Ex- 
tension of  Boiler  House,  at  the  U.  'S. 
Marine  Hospital  Station,  San  Francisco, 
California,  in  accoi'dance  with  the 
drawing'  and  specification,  copies  of 
which  may  be  had  upon  application  at 
this  office,  or  the  office  of  the  Custodian 
of  the  Station. 

J.  W.  ROBERTS, 
Superintendent.      (*) 


PROPOSAL.       FOR       MECHANICAI. 
EQUIPMENT. 


PROPOSAL  FOR  MECHANICAL 
EQUIPMENT.  Office  of  Constructing- 
Quartermaster,  Fort  Mason,  Cal. — 
SEALED  PROPOSALS,  will  be  received 
here  until  11:00  A.  M.,  .lunc  15,  1015, 
and  then  opened  for  furnishing  wood 
and  metal  working  machinery.  Fur- 
ther information  on  application.  (*) 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'oloek  p.  ni.  and  3  o'cloek  p.  ni.  on 
AVedne.sday,  the  IGth  day  of  June,  1015, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,   to  wit: 

Vault   Work  of  the   City   Hall. 

Progressive    payments    will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$5,500.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   agurrecate   of  the   proposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


PROPOSAI/S, 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Fiancisco. 

Sealed  pioposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'eloek  p.  in.  and  8  o'elook  p.  m.  on 
>Vedne.sday,  the  0th  day  of  .lune,  1015, 
for  doing  the  following  work,  includ- 
ing the  furni.shing  of  the  necessary 
labor  and   materials  therefor,   to  wit: 

Painting   Work  of  the   City  Hall. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  \\'orks. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$5,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   a^-'-^regate   of   the   proposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and   all   bids. 

By  order  of  the  f^oard  of  Public 
Works.  F.    .T.    OHURCHILL, 

.Secretary. 


CANAL  CIRCULAR  No.  928— Rein- 
forcing Bars,  Staybolt  Iron,  Machine 
Bolts,  Rivets,  Stovepipe,  Stovepipe 
Elbows,  Brass  Tubing,  Brass  Pipe  Fit- 
tings, Gi'ominets,  Hammers,  Files, 
Chisels,  Taps,  Reamers,  Stocks  and 
Dies,  Hits,  Diills,  Braces,  Adzes,  Axes 
Etc. — Sealed  proposals  will  be  received 
at  the  office  of  the  general  purchasing 
officer,  the  Panama  Canal,  Washington, 
D.  C,  until  1O.30  a.  ni.  June  5,  1015,  at 
which  time  they  will  be  opened  in  pub- 
lic for  furnishing  the  above  mentioned 
articles.  Blanks  and  general  informa- 
tion relating  to  this  circular  (No.  928) 
may  be  obtained  from  this  office  or  the 
office  of  the  assistant  purchasing 
agent,  Fort  Mason,  Cal.;  also  from  the 
U.  S.  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
Cal.  F.  C.  BOGGS,  Major,  Corps  Engi- 
neers, U.  S.  A.,  general  purchasing  of- 
ficer. 


PROPOSALS      FOR      REFRIGERATING 
PLANT. 

REFRIGERATING  AND  WIRING 
PLANT — Fort  Huachuca,  Ariz.,  May  8, 
1915. — Sealed  proposals,  in  triplicate, 
will  be  received  here  until  1  p.  m.  June 
O,  1015,  and  then  opened,  for  furnish- 
ing all  materials  and  labor  required  in 
constructing,  complete,  an  electric 
light  and  lefrigerating  plant  and  in- 
stalling interior  and  exterior  wiring 
system.  $10  deposit  required  for  plans 
and  specifications,  i^  or  further  infor- 
mation address  the  constructing  quar- 
termaster. 


PROPOSALS    FOR    BUILDING. 

BUILDING — Fort  Bayard,  N.  Mex. — 
Sealed  proposals,  in  triplicate,  for  con- 
structing wards  for  ambulant  patients, 
will  be  received  until  (8  p.  ni.  June  4, 
lOl.'i.  Information  furnished  on  appli- 
cation.     Quartermaster. 


PROPOSALS    FOR    ELECTRIC    WORK. 

WIRING — Treasury  Department,  Of- 
fice of  the  Supervising  Architect, 
Washington,  D.  C. — 'Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  ni. 
June  10  1015,  for  a  conduit  and  wiring 
system  in  the  United  States  mint  at 
San  Francisco,  Cal.,  in  accordance  with 
drawings  and  specifications,  copies  of 
which  may  be  had  at  this  office  or  at 
the  office  of  the  custodian,  San  Fran- 
cisco, Cal.,  in  the  discretion  of  the  su- 
pervising architect.  .lAMPJS  A.  WET- 
MORE,    acting    supervising    architect. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  ^Vorks  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'eloek  p.  ni.  and  3  o'eloek  p.  ni.  on 
AVednesday,  the  2nd  «Iay  of  .lune,  1915, 
foi-  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials  therefor,   to  wit: 

General  Construction  and  Completion 
of  the  Juvenile  Court  and  Detention 
Home. 

Progressive   payments    will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
foimance  of  contract  has  been  fixed  at 
$22,500.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Su))ervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate   of  the  proposal. 

Piinted  proposals  forms  will  be  t\ir- 
nished  gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all   bids. 

Bv  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHII>L, 

vSecretar.v. 


PROPOSALS. 

OFB'tC'E  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Fr;incisco. 

Sealed  proposals  will  be  received  at 
this  oflire  between  the  hours  of  2 
o'eloek  p.  ni.  and  3  o'eloek  p.  ni.  on 
Wednesday,  the  2nd    day  of  June,  1015, 


for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials  therefor,   to   wit: 

Structural  Steel,  Cast  Iron  and  Fire 
lOscapes  of  the  .luvenile  Court  and 
Detention   Home. 

Progressive    payments   will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  foi-  faithful  per- 
loimance  of  contract  has  been  fixed  at 
$0,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
tho   ag';?regate   of   the   pi-oposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  light  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    .J.    CHURCHILL, 

Secretary. 

PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  and  3  o'clock  p.  m.  on 
AVednesday,  the  2nd  day  of  .Tune,  1915, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials   therefor,   to  wit: 

Excavation  and  Foundation  Concrete 
at  the  .Tuvenile  Court  and  Detention 
Home. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$1,250.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate   of  the   proposal. 

Printed  pioposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
^^■ol•ks.  F.    .1.    OHURCHILL, 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'eloek  p.  ni.  and  3  o'clock  p.  ni.  on 
"Wednesday,  the  2nd  day  of  June,  1015, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials   therefor,   to  wit: 

The  General  Construction  of  the 
Nurses'  Home  Building  at  the  Isolation 
Hospital. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$2,000.00. 

All  proposals  offered  must  be  accom. 
panied  by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   ag'?regate   of  the   v,roposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  vipon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  light  to  reject  any  and   all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    .1.    OHURCHir>L, 

Secretary. 


I'ROPOSALS. 

OFFICE  OF  TlHE  BOARD  OF  PUB- 
lic  Works  of  the  Ciiy  and  County  of 
San    F''rancisco. 

Sealed  proposals  will  be  received  at 
this    office    between     the    hours     of     2 
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o'clock  p.  in.  and  '.i  o'clock  p.  ni.  on 
WcdncNtIa},   the   ^nU     <lay   of  Juno,   1015, 

loi-  (lointr  the  lollowiiig  work,  includ- 
ing the  furnishing:  ol"  the  necessary 
labor   and   piaterials   tlierefor,   to   wit: 

The  construction  of  sewers  and 
appurtenances  in  Fiftli  street  between 
lloward   and    Krannan    streets. 

Progressive    payment.-^    will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  tile  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  pcr- 
foimance  of  contract  ha.s  been  fixed  at 
$20,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
.imount  not  less  than  ten  per  cent  of 
the   a^sfrcRate   of   the   proposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  City  Engineer,  and 
all  proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any   and  all   bids. 

Bv  order  of  the  Hoard  of  Public 
Works.  F.    J.    CHURCIIII.I.^ 

Secretary. 


PROPOSAI-S    FOR    CAXAL    .SUPPUES. 


PANAMA  CTRCITLAR  925 — Proposals 
for  Cement  Roofing  Tile. — Sealed  pro- 
po.«als  will  be  received  at  the  office  of 
the  general  purchasing  officer,  the 
Panama  Canal,  Washington,  D.  C, 
until  l0:3O  a.  m.  May  '2S,  11H5,  at  which 
time  they  will  be  opened  in  public  for 
furnishing  or  furnishing  and  erecting 
the  above  mentioned  material.  Blanks 
and  general  information  relating  to 
this  circular  (No.  92r>)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  1086  North 
Point  street,  San  Francisco.  Cal.:  also 
from  the  U.  S.  Engineer  offices  in  the 
following  cities:  Seattle,  Wash.:  Los 
Angeles,  Cal.  F.  C.  BOGGS,  Major, 
Corps  Engineers,  U.  S.  A.,  general  pur- 
chasing officer. 

♦ 

PROPOSAI^S    FOR    CANAL    SUPPLIES. 


BUILDING    AND   ENGINEERING    NEWS 

in  length,  4.7  miles  of  which  is  to  be 
paved  with  Portland  cement  concrete. 
Tulare  County  from  Westerly  Bound- 
arv  to  the  Southern  Pacific  Railroad 
(VI-Tul-10-A),  about  3.9  miles  in 
length,  to  be  paved  with  Portland 
cement   concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office,  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  Los 
.^ngel.s  end  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated. 
The  Division  Engineers  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to   be   done,    etc. 

The    Department    of    Engineering   re- 
serves   the    right    to    reject    any    or    all 
bids    or    to    accept    the    bid    deemed    for 
the   best   interests  of   the   State. 
CHARI^E.S  D.   BLANBY, 
NEWELL   D.    DARLINGTON, 
CHARLES   F.   STERN, 
California   Highway   Commission. 
AUSTIN   B.   FLETCHER, 

Highway    Engineer. 
WILSON  R.   ELLIS, 

Secretary.  (*) 

Dated:   May   4,   191i5. 

O 

PROPOSALS    FOR    LIGHT    FIXTURES. 


"vVedneeday,      May 


26, 


1915. 


PANAMA  CIRCULAR  924 — Proposals 
for  Ice  and  Refrigerating  Plant,  Motor- 
Driven  I.«athes.  Drill  Presses,  Shapers 
and  Sensitive  Drills,  Galvanized  Ridge 
Roll,  Wire  Lath,  Rivets,  Bolts,  Nuts, 
Washers,  Nails.  Sheet  Brass,  Valves, 
Compres.s4on  Grease  Cups,  Oil  Cups, 
Rubber  Bands,  Rulers,  Manila  Tags, 
Zinc  Sulphate,  Lumber  and  Switch 
Ties. — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  general  pur- 
chasing oflficer,  the  Panama  Canal, 
AVashington.  D.  C,  until  10:30  a.  ni. 
May  1!7,  1015,  at  which  time  they  will 
be  opened  in  public  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  inforination  relating  to  this 
circular  (No.  924)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  10S6  North 
Point  street,  San  Francisco.  Cal.;  also 
from  the  U.  S.  Engineer  offices  in  the 
following  cities:  Seattle,  Wash.;  I>os 
uAngeles,  Cal.  F.  C.  BOGGS,  AFajor, 
Corps  Engineers,  U.  S.  A.,  general  pur- 
chasing  officer. 

♦ 

STATE  OF  CALIFORNIA. 


Dr.f  VU'I'MKNT        OF        EXGIXEERING. 


CAMKORMV   IlIGIIWAV    fOMMISSION 


NOTICE  TO   CONTRACTORS. 


SEALED  PROPOSAT^S  will  be  receiv- 
ed at  the  office  of  the  California  lllch- 
Mny  ComniiMNion.  TitTi  ■'''ornni  lliiililing. 
Sacramento,  Cal.,  until  U  o'clock  I'.  M. 
on  .lune  I,  MH."*,  at  which  time  they 
will  be  publicly  opimed  and  read  for 
construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  nifde,  portions  of  State 
highway    as    follows: 

Humboldt  Countv  from  .Jordan  Creek 
to  Rio  Dell  fl-Hum-l-E).  about  6.9 
miles   in   length,   to   be   graded. 

Colusa  County  fr<im  Colusa  .lunction 
to  the  Xoitheriy  lloundary  (TlT-Col-7- 
C),  about  10.6  miles  in  length,  to  bo 
paved    with    Portland   cement   concrete. 

Monterev  County  from  Chualar  to 
Salinas    (V-Mr)n-2-B).    about    10.3    miles 


LIGHT  FIXTURES — Sealed  propo- 
sals, endorsed  "Proposals  for  Electric 
I.iight  Fixtures,"  will  be  received  at 
the  bureau  of  y.'irds  and  docks.  Navy 
Department.  Washington,  D.  C,  until 
11  o'clock  a.  ni.  June  5,  1915,  and  then 
and  there  publicly  opened,  for  electric 
light  fixtures  for  the  naval  hospital 
building.  Naval  Station,  Pearl  Harbor, 
Hawaii.  Plans  and  specifications  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant  of  the 
Naval  Station  Honolulu,  Hawaii.  H. 
R.  STANFORD  chief  of  bureau. 


BIFILDING    SLOWLY, 


Oakland  is  doing  good  work  in  seek- 
ing to  secure  uniformity  in  city  build- 
ing operations  by  concurrence  among 
architects  and  contractors.  In  City 
Beautiful  work  it  is  advisable  to  make 
the  progress  as  far  as  possible  volun- 
tary. It  does  not  do  to  infringe  upon 
the  "personal  liberty"  feeling  of  the 
people  any  further  than  is  absolutely 
necessary.  So  the  co-operative  method 
of  working  with  architects  and  con- 
tractors, will  secure  results  where 
more  arbitrary  means  would  defeat 
their   own    purposes. 

With  the  foundation  of  public  edu- 
cation laid,  further  steps  toward  the 
City  Beautiful  idea  will  be  effected 
by  other  considerations.  In  particular, 
the  uniformity  of  building  line  which 
is  found  already  advisable  in  Oakland, 
will  be  supported  by  building  ordi- 
nances. The  personal  liberty  of  a 
man  to  build  a  sky  scraper  where 
neither  business  conditions  nor  real 
estate  prices  call  for  them,  would  re- 
sent the  criticism  he  would  receive 
from  a  City  Beautiful  advocate.  But 
the  fire  and  earthquake  danger  of 
erecting  buildings  many  times  higher 
than  the  width  of  the  adjacent  streets 
will  be  apparent  to  such  a  large  and 
infiuentiiil  portion  of  the  population, 
that  the  personal  liberty  argument 
would  be  forgotten.  The  advocates  of 
the  City  Beautiful  must  not  be  im- 
patient with  slow  progress.  (Hir  an- 
cestors did  not  learn  the  beauty  or 
even  decency  of  daily  fiice  w.ishing  in 
one  day's  instruction.  Neither  can  we 
expect    to    convince    ourselves    in    one 


day  that  artistically  built  structures 
are  a  better  investment  of  money  than 
are  rough  finished  edifices  of  no  value 
except  the  floor  space  that  they  af- 
ford. 

Certainly  City  Beautiful  plans 
should  be  given  out  and  campaigned 
for  long  enough  to  give  fair-minded 
property  owners  a  chance  to  conform 
to  them  without  unusual  financial  loss. 
Some  city  uglinesses  are  the  result  of 
cai'elessness  or  a  lack  of  education; 
some  of  inability  to  spend  enough 
money  to  come  up  to  the  desired 
standard  of  beauty  and  yet  obtain 
a  reasonable  profit.  Still  more  are 
the  result  of  competition  for  advant- 
age. For  instance,  some  portions  of 
buildings  are  left  ugly  not  because 
the  owner  likes  them  that  way,  but 
because  he  is  building  in  competition 
with  his  neighbors,  and  feels  that  he 
cannot  afford  to  build  to  their  ad- 
vantage. Here  is  where  public  regula- 
tion will  put  all  owners  on  an  equal 
footing.  For  instance,  if  buildings 
are  to  be  all  of  the  same  height,  there 
will  be  no  instance  of  an  ugly  sky- 
scraper shot  up  into  the  air,  with  two 
or  three  sides  unfinished  to  be  built 
against   possibly   not   for   a   generation. 

Some  public  movements,  like  a  Rai- 
sin Day  festival,  must  be  done  well  and 
in  a  hurry.  Others,  like  City  Beauti- 
ful planning,  must  be  done  well  and 
slowly.  But  there  should  be  no  back- 
ward step  in  either. — Fresno  Republi- 
can. 


The  opening  of  the  present  season 
should  mean  a  good  deal  of  develop- 
ment for  Alaska.  The  first  spike  has 
been  driven  in  the  Government  rail- 
road there  and  the  open  season  should 
see  a  considerable  amount  of  work  in 
progress.  Reports  state  that  the  first 
spike  was  driven  by  Martha  White, 
the  first  white  child  born  in  Alaska. 
Whether  it  means  the  person  is  named 
White  or  is  a  white  person  is  a  ques- 
tion. For  in  all  probability  the  first 
white  person  born  there  was  a  Russian, 
a   liundred   or   more  years   ago. 

The  great  coal,  fields  of  Alaska  pre- 
sent wonderful  possibilities.  With  a 
government  railroad  giving  equal  op- 
portunities to  all  shippers  there  should 
be  a  great  many  industries  grow  up  in 
that  northern  country.  It  is  rich  in 
mineral  wealth.  Owing  to  its  inac- 
cessibility and  its  forbidding  climate 
only  the  most  precious  ores  have  been 
mined,  and  that  is  placer  gold.  But 
with  the  opening  of  the  coal  fields, 
smelters  should  be  established  and  the 
more  refractory  ores  reduced. 

It  is  hard  to  tell  where  this  war  is 
going  to  end  or  whether  this  country 
will  be  able  to  keep  out  of  it.  In  any 
event  Alaska  is  a  country  which  needs 
development  and  it  contains  stores  of 
the  most  precious  minerals  that  the 
world  uses. 


Tlie  I'eking  (China)  AA'aterworks,  of 
which  Mr.  Chow  Hsueh-hsi  is  the  presi- 
dent of  the  board  of  directors,  has  de- 
clared no  dividend  owing  to  the  meager 
profit  earned  last  year.  A  Peking 
journal  states  that  the  boai'd  of  di- 
rectors is  now  planning  to  provide 
greater  facilities  for  the  water  con- 
sumers, and  intends  generally  to  im- 
prove the  management. 


mi 
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ADVANCE  NEWS 

Classified  according  to  Location 


SAN    FRANCISCO. 


FINE  ARTS  BUILDING  ADDITION— 
2  story.  Class  A  construction.  Cost 
not  stated.  San  Francisco.  Architect, 
Bernard  R.  Maybeclt,  Lick  Bldg-.,  S.  F. 
Owners,  Pan  am  a -Pacific  International 
Exposition  Co.  An  addition  to  the 
Fine  Arts  Building-  on  the  Exposition 
Grounds  has  now  been  determined 
upon.  The  addition  will  be  designed 
along  lines  similar  to  the  present  Fine 
Arts  Building,  and  will  be  erected  in 
the  rear  of  that  structure,  covering  an 
area  of  approximately  one  acre.  The 
addition  has  been  made  necessary  by 
the  unexpected  number  of  European 
exhibits  of  Tine  arts  which  arrived  on 
the  U.  .S.  steamer  Jason.  Bids  will  be 
called  for  on  this  work  as  soon  a.f 
plans  can  be  completed.  Further  of- 
ficial announcements  will  be  made  in 
the  columns  of  this  issue. 

APARTMENT  HOUSE — 4  story  and 
base,  reinforced  concrete,  $.30,000.  San 
Francisco.  Architect,  Charles  J.  Rous- 
seau, 46  Kearny  street,  S.  F.  Owner, 
■lohii  Kincannon.  The  building  will  be 
erected  on  the  south  side  of  Post 
sti'eet  east  of  "Van  Ness  avenue,  and 
win  have  a  frontage  of  27 Vz  feet  by 
120f  feet.  The  building  has  been  de- 
.signed  to  contain  twenty  apartments 
arranged  in  suites  of  two  and  three 
rooms.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Interior 
finish  will  be  of  pine  with  some  blue 
gum.  Hardwood  floors  will  be  used  in 
the  principal  rooms.  Plans  provide  for 
steam  heat,  an  automatic  ele'i'ator,  a 
hot  water  circulating  system  and  vav- 
uum  cleaning.  Bath  rooms  will  be  fin- 
ished in  ti'e.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance  lobby. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken 
by   the   aichitect. 

CITY  HALL  PAINTING— Cost  not 
stated.  'San  Francisco.  Architects, 
Bakewell  &  Brown,  2,t1  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans  have  been  completed 
and  figures  are  now  being  called  for 
for  the  painting  and  decorating  of  the 
new  City  Hall.  Bids  will  be  opened  by 
the  Board  of  Public  Works  on  June 
')th.  Plans  and  specifications  can  be 
secured  from  the  City  Department  of 
Architecture,  Temporary  City  Hall 
Building. 

CITY  HALL  VAULT  WORK— Cost 
not  stated.  San  Francisco.  Architects, 
I'akewell  &  Brown,  2.'jl  Kearny  street, 
s.  F.  Owners,  City  and  County  of  San 
I'rancisco.  Plans  and  specifications 
lor  the  special  vault  work  which  is  to 
be  installed  in  the  new  City  Hall  have 
been  completed  and  approved.  Bids 
are  now  being  taken  by  the  Board  of 
Public  Works  and  will  be  opened  on 
June  16th.  Plans  and  specifications 
can  be  secured  from  the  Department  of 
Architecture  in  the  Temporary  City 
Hall   Building. 


DETENTION  HOME— 9  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  Architect, 
Louis  C.  iMuIlgardt,  Chronicle  Bldg.,  S. 
F.  Owners,  City  and  County  of  San 
Fiancisco.  Plans  and  specifications  for 
the  new  detention  home  which  is  to 
be  erected  on  Otis  street  between  Mc- 
'Coppin  and  Duboce  avenue  have  been 
completed  and  approved  by  the  Board 
of  public  Works.  Bids  for  the  first 
portion  of  this  work  are  now  being 
called  for.  This  work  includes  the  ex- 
cavating, foundation  and  structural 
steel.  Bids  will  be  opened  on  June 
2nd.  Plans  and  specifications  can  be 
secured  from  the  City  Department  of 
Architecture,  Temporary  City  Hall. 
Further  information  can  be  secured 
from  the  Board  of  Public  Works. 

REFRIGERATING  ROOM  AND  DIS- 
INFECTOR,  CITY  JAIL— Cost  as  fol- 
lows. San  Francisco.  Architect,  City 
epartment  of  Architecture,  Temporary 
City  Hall  Bldg.,  S.  F.  Owners,  City 
and  County  of  iSan  Francisco.  Bids 
were  opened  at  last  Wednesday  after- 
noon meeting  of  the  Board  of  Public 
Works  for  constructing  a  refrigerat- 
ing room  in  the  City  and  County  Jail. 
Also  for  the  in.s'tallation  of  a  disinfec- 
tor.  Wittman-Lyman  Co.  submitted 
the  lowest  bid  for  the  refrigerating 
room  at  $2,344,  while  the  Burnham 
Plumbing  Co.  were  low  on  the  disin- 
fector  at  $1,397.  A  complete  list  of  the 
bids  will  be  found  under  the  heading 
of  San   Francisco  in  this   issue. 

FLATS — 2  story  and  base,  frame, 
$8,.t00.  San  Francisco.  Architects, 
Fabre  &  Bearwald,  Merchants'  National 
Bank  Bldg.,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  at 
the  corner  of  19th  and  Shotwell  streets, 
and  has  been  designed  to  contain  four 
modern  flats  of  three  rooms  each.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  u-sed. 
There  will  automatic  water  heaters. 
Bath  '■ooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  shiplap.  Plans  are  complete 
and  figures  are  now  being  taken. 

BOILERS  AND  BOILER  HOUSE  EX- 
TENSION— Frame  and  concrete  con- 
struction. Cost  not  stated.  San  F'ran- 
cisco.  Architect,  William  A.  Newsom, 
Post  Oflice  Bldg.,  S.  F.  Owners,  United 
States  Government.  Plans  have  been 
completed  and  are  now  in  the  hands 
of  the  supervising  superintendent  of 
construction,  room  403,  Post  Office 
Bldg.,  for  the  installation  of  a  new 
boiler  and  the  construction  of  an  ad- 
dition to  the  boiler  house  at  the  United 
States  ^^arine  Hospital  in  this  city. 
Bids  for  this  work  will  be  opened  on 
June  22nd.  Plans  and  specifications 
can  be  secured  from  room  403,  Post 
Office  Bldg.  An  oflficial  proposal  ap- 
pears  in   another  column  of  this   issue. 

RESIDENCE  —  3  story  and  base. 
Class  A  construction,  $150,000.  San 
Francisco.  Architect,  Willis  Polk,  Ho- 
bart  Bldg.,  S.  F.  Owner,  D.  C.  Jack- 
ling.      Mr.    Jackling,      a      well    known 


milling  n;an,  has  lecently  purchased  a 
iurge  lot  on  the  northeast  corner  of 
Washington  and  Octavia  streets  on 
which  he  will  build  a  handsome  city 
home.  Particulars  of  the  dwelling 
have  not  been  decided  upon,  and  only 
the  fact  that  Mr.  Polk  has  been  com- 
missioned as'  the  architect  has  been  an- 
nounced. A  report  is  current  that  Ar- 
chitect Julia  Morgan  will  be  associat- 
ed with  Mr.  Polk  in  this  work.  Fur- 
ther mention  will  be  made  as  plans 
progress. 

RESIDENCES— 2.  2  story  and  base, 
frame,  $3,000  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  A.  Harrington, 
10  Judah  street,  S.  F.  These  two  dwell- 
ings will  be  erected  on  the  west  side 
of  12th  p.venue,  south  of  Cabrillo,  and 
each  has  been  designed  to  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood  with  some 
hardwood  floors.  There  will  be  open 
fire  places  in  the  living  rooms.  Man- 
tels will  be  of  tile  or  brick.  Imitation 
tile  wainscot  will  be  used  in  the  bath 
rooms.  Automatic  water  heaters  are 
.specified.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor. 

NURSES'  HOME— 2  story  and  base, 
concrete  and  frame.  Cost  not  stated. 
San  Francisco.  Architect,  City  De- 
partment •  of  Architecture,  Temporary 
City  Hall  Bldg.,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Plans 
and  specifications  have  been  completed 
for  the  two-story  nurses'  home  which 
is  to  be  erected  on  the  Isolation  Hos- 
pital site  in  San  Francisco.  The  build- 
ing will  contain  a  number  of  rooms, 
baths  and  wardrooms.  Interior  finish 
v.-ill  be  of  pine.  '  There  wnll  be  a  cen- 
tral heating  system.  Exterior  will  be 
covered  with  cement  plaster.  Bids  will 
be  opened  on  June  2nd.  Plans  and 
specifications  can  be  secured  from  the 
Board  of  Works,  Temporary  City  Hall 
"Bldg.,    S.    F. 

RESIDENCES— 2,  2  story  and  base, 
frame,  $2,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  F.  Nelson,  30 
Presidio  Terrace,  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  line 
of  2Stli  avenue,  south  of  Lincoln  Way, 
and  each  has  been  designed  to  contain 
five  rooms  and  bath.  Interior  finish 
"WMll  be  of  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
xised  in  the  living  rooms  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Tile  wain- 
scot will  be  used  in  the  bath  rooms. 
Plans  provide  for  automatic  water 
heaters.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
new   being  purchased. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $40,00n. 
San  Francisco.  Architect,  Joseph  Ca- 
hen,   45   Kearny   street,  S.   F.     Owners, 
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1.  UoHenburg  and  Joseph  Cahen.  The 
building  will  be  erected  on  the  north 
side  of  Bush  street,  T7-G  west  of 
Powell,  and  will  have  a  frontage  of  60 
feet.  The  lower  llooi  lias  been  de- 
signed to  contain  a  number  of  stores 
besides  the  entrance  and  lobby.  Upper 
floors  will  be  arranged  for  a  number 
of  two  and  three  room  suites,  all  of 
which  will  have  private  baths  and 
wall  beds.  Interior  fini.sh  will  be  of 
pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Bath  rooms  will  be 
finished  in  tile.  Plans  provide  for  fur- 
nace heat,  an  automatic  elevator,  hot 
water  circulating  system  and  vacuum 
cleaning.  Marble  and  tile  wainscot 
will  be  used  in  the  entrance  vestibule. 
Exterior  of  the  buildins  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are  now  being  taken. 

HOSPITAL.  EXCAVATING,  STEEL 
AND  FOUNDATION  WORK — Cost  not 
stated.  San  Francisco.  Architect, 
Lewis  P.  Hobart,  Chronicle  Bldg.,  S.  F. 
Owners,  University  of  California.  The 
Clinton  Fireproofing  Co.,  Mutual  Bank 
Bldg.,  S.  F.,  have  the  contract  for  the 
foundation  work  at  $4,2.50  and  for  the 
fireproofing  at  $63,625.  The  contract 
for  the  erection  of  the  structural  steel 
has  been  awarded  ta  the  Pioneer  Con- 
struction Co.,  and  a  contract  for  the 
excavating  has  been  awarded  to  the 
Fo.ster-Vogt  Co.  Contract  prices  for 
the  last  named  contracts  are  not  given. 

STORES— 1  story  and  base,  brick 
and  steel,  $10,000.  San  Francisco.  Ar- 
chitect's name  not  given.  Owners, 
Odd  Fellows  Building  A.ssoclation,  7th 
and  Market  streets,  S.  F.  The  Odd  Fel- 
lows have  decided  to  improve  the 
property  on  the  south  side  of  Market 
street  adjoining  their  building  on  the 
west  by  constructing  a  onp-story 
building.  Plans  show  a  building  de- 
signed to  contain  4  modern  stores.  In- 
terior finish  will  be  of  pine  through- 
out. There  will  be  plate  glass  win- 
dows in  patent  store  fronts.  Modern 
plumbing  an  electric  work  will  be  in- 
.stalled.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  have  been  pre- 
pared and  are  in  the  hands  of  the  sec- 
retary of  the  Odd  Fellows  Hall  Asso- 
ciation. Figures  will  be  called  for 
shortly. 

APARTMENT  HOUSE  ALTERATION 
— 3  story  and  base,  frame.  Cost  not 
stated.  San  Francisco.  Architect,  Carl 
Geilfuss,  46  Kearny  street,  S.  F.  Own- 
er, Carl  Geilfuss.  The  present  resi- 
dential flat  building  located  on  Fulton 
street  near  Steiner  will  undergo  exten- 
sive alterations.  There  will  be  six 
modern  apartments  of  four  and  five 
rooms.  Interior  will  be  finished  in 
pine  and  white  enamel.  Hardwood 
floors  will  be  used  in  all  living  and 
dining  rooms.  Plans  show  a  steam 
heating  system  and  hot  water  supply. 
Math  rooms  will  be  finished  in  tile. 
No  exterior  work  is  included.  Plans 
are  complete  and  the  owner  will  let 
segregated    contracts. 

FLATS — 2  story  and  base,  frame, 
$6,000.  San  Francisco.  Architect,  none. 
Owners,  Conservative  Building  and  In- 
vestment Co.,  Phelan  Bldg.,  S.  F.  The 
building  will  be  erected  on  the  north 
side  of  Clement  street  west  of  14th 
avenue,  and  has  been  designed  to  con- 
tain two  flats  of  six  rooms  each.  Base- 
ment  will   be   arranged   for    a   private 


garage.  Interiors  will  be  finished  In 
pine  with  some  elm  panels  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms  and 
reception  halls.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
rooms.  Automatic  water  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purchased. 

STORE  HOUSE  AND  AUTO  GARAGE 
— 2,  1  story,  reinforced  concrete.  Cost 
not  stated.  San  Francisco.  Architect, 
Constructing  Quartermaster's  Offlce, 
Fort  .Mason.  Owners,  United  States 
Government.  It  is  stated  that  Harvey 
A.  Klyce  is  low  on  the  store  house  for 
combustibles,  and  that  MacDonald  & 
Kahn  are  low  on  the  auto  garage  to 
be  erected  at  the  Letterman  General 
Hospital.  No  awards  have  been  made. 
Bids  for  this  work  were  opened  last 
week. 

APARTMENT  HOUSE— 3  story  and 
base,  brick  and  steel,  $18,000.  San 
Francisco.  Architect,  C.  O.  Clausen, 
Hearst  Bldg.,  S.  F.  Owner's  name 
withheld  The  building  will  be  erected 
on  O'Farrell  street  near  Leavenworth, 
and  has  been  designed  to  contain  a 
number  of  two  and  three  room  apart- 
ments. Interior  will  be  finished  in 
pine  and  elm.  Some  oak  floors  will  be 
used.  There  will  be  steam  heat  and  a 
hot  water  system.  All  suites  will  have 
wall  beds  and  private  bath  rooms. 
Marble  and  tile  wainscot  will  be  used 
in  the  entrance.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
ti;immed  with  terra  cotta.  Plans  are 
complete  and  figures  will  be  called  for 
at    once. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, N.  W.  Sexton,  Chronicle  Bldg.,  S. 
F.  Owner,  James  F.  Brennan.  Hall  of 
Justice.  The  dwelling  will  be  erected 
on  the  west  side  of  Pluto  near  Ma- 
sonic avenue,  and  has  been  designed 
for  a  six-room  house  with  bath.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the   work    will   be   done   by    Day    I^abor. 

Contracts  Awarded. 

FIRE  HOUSE  LIGHTING  SVSTE.M— 
$1,150.  San  Francisco.  Architects, 
Ward  &  Blohme,  Alaska  Commercial 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Contractors,  Thomas 
Day  Co..  S.  P.  Contract  price.  $1,150. 
The  contract  covers  the  furnishing  and 
installation  of  lighting  fixtures  in  En- 
gine House  No.    12. 

City  Bids  Opened 

ItoiirtI    i>f    I'liltlic    W  4»rk.H    Hoot'UrN    Vlg- 

iirfM     <>ii       'I'lircf     Small       .l(>lt.><       lit 

\>  4'(lii<>M«l».v     Afternoon     S<-N.slon. 


tor  room  in  the  City  and  County  Jail, 
for  disinfector  at  the  same  building  and 
for  a  disinfector  at  the  receiving  ward 
of  the  San  Francisco  Hospital.  Fol- 
lowing is  a  complete  list  of  the  bids 
as    opened: 

KefrlKfTiiting    Kooni,    I'iping,    City    and 
County  Jail. 

Vulcan   Iron    Works $2,345 

Wittman    Lyman    &    Co 2,344 

DiNinfector,    City    and    County    Jail. 

Wittman   Lyman   &   Co $1,590 

Burnham    Plumbing    Co 1,397 

J.     E.     O'Mara 1.657 

Disinfector,    S.    I-'*.    HoNpltnl     (Kooelving 
HuildlnK.) 

Wittman    Lyman    &    Co $1,624 

Burnham    Plumbing   Co 1.421 

J.    E.   OMara 1.657 

♦ 

Balidiug  Contracts   Aviaraed. 

San  Francisco 


No. 

1-177 
1478 
14  79 
1480 
1'481 
1482 
1483 
14  84 
1  4  85 
14S'6 
1487 
14.88 
I4S'9 
14  90 
149] 

14  92 
1493 
1494 
1495 
1496 
14'97 
1498 
1499 
1500 
1  501 
1502 
1503 
1504 
1  505 
1506 
1507 
1508 
1509 
1510 
1511 
1512 
1513 
1514 
1515 
1516 
1517 
1518 
1519 
1520 
1521 
1522 
1523 
1524 
1525 
1526 
1527 
1528 
15  29 

15  30 
.1531 
1532 
1533 
1534 
1535 
15  36 
1537 
1538 
1539 
154  0 
1541 
1542 
1543 
1544 


OTrner.         Contractor 

Christ  .Scientist.  .  Pac  Fire 

Same  Korell 

Nilsson      Lindberg 

Same     Same 

Slattery    Fraser 

Symington     Houle 

Harrington     Owner 

Same     Same 

Landreville     Owner 

McDonald     McDonald 

Foster     Foster 

Eilers     Fink 

Judrich    Reinhart 

Kurreger    Manseau 

Towne    Lagomarsino 

O'Brien     Conrad 

Hughes     Leigh 

Valconesi     Chiappe 

Henning     .  .  .  .Koschnitzke 

Wilson     Lurmann 

AUred     Allred 

Same     Same 

Wright     Urfer 

Jackson     Sullivan 

Krampert     Krampert 

Harris     Fahien 

Marcus     Montrouil 

Corville    .Corville 

Hewitt    Hewitt 

Hanlon    Palmer 

Mackroth     Johnson 

Geib     Wltzelsberger 

Moscone     Polati 

Columbia    Rlty    ...Fennell 

Same     Keil 

Same    Foster 

Same    Fibrestone 

Allis     Schroder 

Lippi     Lippi 

Hastings    Fisher 

Husted     Husted 

Searcy    Searcy 

Mageris      Cavaglieri 

Van    Neys    Roberts 

Crocker    Cahill 

Grace     Grace 

Nelson     Nelson 

Nelson     Nelson 

Shepard     Petterson 

Peterson     Anderson 

Omen    Arnold 

Harcourt    ...W'n    F^jrnace 

Jones    Brumfleld 

Thomas     Rankin 

Ames     Campbell 

Shoenberg    Morchio 

Odd    Fellows   Hall.. Owner 

Arnott     Arnott 

Costello    Costello 

Conservative     Bldg. Owner 

Raisch     Cox 

Same     Same 

Same     Same 

Same     Same 

liandolph     Wllkie 

Gerahty     McCormick 

Trapp     Cerda 

Corcoran     Gillogley 


Amt. 

4  595 

154  8 

2125 

2125 

5500 

1150 

3000 

3000 

1700 

1500 

500 

400 

500 

2778 

2472 

12240 

4700 

527'5 

4200 

10250 

1950 

1950- 

400 

500 

400 

500 

500 

1000 

950 

31000 

10356 

4265 

5750 

6107 

2935 

9500 

178 

650 

425 

400 

500 

4  00 

450 

800 

1000 

1500 

2500 

2500 

6850 

1600 

400 

400 

400 

400 

400 

400 

6000 

1400 

1900 

6000 

4000 

4000 

4000 

4000 

4150 

4000 

2665 

4560 


Bids  were  received  at  the  regular 
Wednesday  afternoon  meeting  of  the 
Board  of  Public  Works  for  a  refrlgera- 


IIEATING  SYSTEM.    ETC. 
(147'7)      N     HAIGHT     187-6     B     Central 
Ave    N    137-6XE    75.        Heating      and 
ventilating  system   for  church   bldg. 

Owner Third    Church      of      Christ 

Scientist   in   San   Francisco. 
.\rchitect  ..  .Edgar      A.    Mathews.      251 
Post,  San  Francisco. 


Wednesday,      May      26,      1915. 
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W.    R.    BRODE,    Free.         L»UIS  R.  HOLM,  Sec.    R.    J.    BR»»E,    Vice-PTes. 

BRODE   IRON   WORKS 

Established  1886 — Incorporated  lfl3 
Tel.    Kearny    2464. 

Fabrioatirs  and  Cintraitirs  if  Strustural  Steil  and  Srnamintal  Inn  Wirk 

OHics  &  Warks:  3  1  -37  Hawth«rn«  St.,  bat.  Haward  *  Falsam  Sts.,    San  Francisca,  Cal. 


Contractor.  .Pacific     Fire     Extinguisher 

Co.,  507  Montgomery,  S.  F. 
Filed  May  17,  '15.     Dated  May  10,  '15. 

Monthly   payments   of 75% 

Il.sual    35    days 25% 

TOTAX.  COST,  $4595 
Bond,  $2300.  .Sureties,  Winfield  S.  Davis 
and  Burt  L,.  Davis.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 


(147&)      GALVANIZED    IRON,    COPPER 

and   tin  on  above. 
Contractor .  .J.       A.     Korell,     777       Ellis, 

San  Francisco. 
I'Mled  May  17,  '15.     Dated  May  10,  '15. 

Payments    same    as    above 

TOTAL  COST,  $1548 
Bond.  $800.  Surety,  Pacific  Coast 
Ca.sualty  Co.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 


FRAME    DWELLING 

(14179)  N  TWENTY-SIXTH  213-4  W 
Diamond    26-8x    114    H    A    222.  All 

work    for      one    and      one-half-story 
frame    dwelling. 

Owner N.  F.  Nilsson,  355  Coleridge 

San    Francisco. 

Architect  .  .  .None, 

Contractor.  .Lindberg    Bros.,     257     Sur- 
rey, San  Francisco. 

Filed  May  17,  '15.     Dated  May  12,  '15.. 

Frame    up    $531 

Brown    coated     531 

Completed    and    accepted 531 

Usual     35    days 532 

TOTAL    COST,    $2125 

Bond.    none.      Limit,    90    days.      Forfeit, 

none.      Plan.s    and    specifications    filed. 

FRAME    DWELLING 

(14'80)  N  TWENTY-SIXTH  100  W 
Diamond  26-8x114.  All  work  for  one 
and  one-half-story  frame  dwelling. 

Owner N.  F.  Nilsson,  355  Coleridge 

San    Francisco. 

Architect  .  .  .None, 

Contractor.  .Lindberg    Bros.,     257     Sur- 
rey, San  Francisco. 

Filed  May  17,  '15.     Dated  May  12,  '15.. 

Frame   up    $531 

Brown    coated    531 

Completed   and   accepted 53 1 

Usual     35    days 532 

TOTAL  COST,   $2125 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications    filed. 

FRAME    FLATS 

(1481)  ,N  LAKE  70  E  13th  Ave  E  25x 
72.  All  work  for  two-story  frame 
flats. 

Owner M.    A.    and   Selina   Slattery, 

1128   Lake,   S.  F. 

Architect  .  .  .None. 

Contractor.  ..lohn   Eraser,    4008   Califor- 
nia, San  Francisco. 

Filed  May  17,  '15.     Dated  May  17,  '15. 

Roof   on    $1375 

Plaster   on    1375 

Completed     1375 

Usual    35   days 1375 

TOTAL  COST,    $5500 

Bond,  $5000.     Sureties,  Michael  A.  Slat- 
tery and  J.   C.   Herold.     Limit,   90   days. 

Forfeit,    $2.       Plans    and    specifications 

filed. 


FRAME  COTTAGE 

(1482)  S  NINETEENTH  105  W  San- 
chez W  25xS  114.  All  work  except 
lumber,  electric  fixtures,  concrete, 
excavation  and  cribbing  for  four- 
room   and   bath    frame  cottage. 

Owner Jas.   Y.    &   Cleo  S.   Syming- 
ton, 392.5  19th,  S.  F. 

Architect  .  .  .None. 

Contractor.  .D.  Houle,  660  Market,  S.  F. 

Filed  May  17,  '15.     Dated  May  10,  '15. 

Frame  up    $212.50 

Brown  coated    212.50 

Completed     212.50 

Usual    35    days 212.50 

Balance  $300  secured  by  note  at  6% 

TOTAL  COST,   $1150.00 

Bond,    none.      Limit,    85    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME    DWELLING 

(1483)  W  TWELFTH  AVE  75  S  Cabrillo 
Two-story  and  basement  frame  dwlg. 

Owner.  .  .  .,  . A.     Harrington,    10      Judah, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $3000 

FRAME    DWELLING 

(1484)  W  TWELFTH  AVE  50  S  Cabrillo 
Two-story  and  basement  frame  dwlg. 

Owner .A.     Harrington,    10     .ludah, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $3000 


FRAME  FLATS 

(1485)  N  MASONIC  AVE  junction  Park 
Hill  Ave.  Two-story  and  basement 
frame    (2)    flats. 

Owner Mrs.  J.  A.  Landreville,  1699 

Masonic  Ave.,  S.  F. 
Architect  .  .  .None. 

Contractor.  .Jas.     A.     Landreville,     1699 
Masonic   Ave.,  S.    F. 

COST,    $1700 


One- 


FRAME   SHOP 

(3  486)      NW    GOUGH    AND    OAK. 
story  frame  shop. 

Owner P.    A.    McDonald,    Premises. 

Architect     .  .None. 

Day's    work.  COST,    $1500 


BILL  BOARD 

(1487)      SW       EAST       AND       MARKET. 

Bill   board   on   roof. 
Owner Foster    &    Kleiser    of    Cali- 
fornia,   273    Valencia,    S.    F. 
Architect  .  .  .None. 
Day's  work.  COST,   $500 


ALTERATIONS 

(1488)      NO.  975  MARKET.     Alter  front. 

Owner Filers  Music  Co.,  Premises. 

Architect  . .  .None. 

Contractor.  .Fink    &   Schindler   Co.,    228 
13th,  San  Francisco. 

COST,    $400 


ALTERATIONS 

(14S9)      SW  KANSAS  AND  17TH.     Alter 
.saloon. 

Owner F.   Judnick,   Premises. 

Architect  . .  .None. 

Contractor.  .Reinhart  &  Co.,  Premises. 

COST,   $500 


Nearest  to 
Everything 


POWELL  ST.       ATO'FARKELL 


Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial  attention   te 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 


European  Plan  Ratas  $  1 .50  up. 


Management, 


Chester  W.  Kelley 


FRAME  RESIDENCE 

(1490)  E  TWENTY-SIXTH  AVE  250  N 
Irving  N  25xE  120.  All  work  for  two 
•story  and   basement  frame  residence. 

Owner Chas.   A.   &  Cora  Kurreger, 

2727    22nd,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Edw  E.  Manseau,  1278  35th 
Ave.,  San  Francisco. 

Filed  May  18,  '15.     Dated  May  17,  '15. 

Frame  up    $694.50 

Brown  coated    694.50 

Completed    and    accepted 694.50 

Usual    35    days 694.50 

TOTAL  COST,    $2778.00 

Bond,    $700.      Surety,    Leonard    Lumber 

Co.     Limit,  90  days.     Forfeit,  $1.     Plans 

and  specifications  filed. 


APARTMENTS 

(1491)  S  CALIFORNIA  137-6  W  Taylor 
W  137-6xS  137-6.  Carpenter  work, 
except  lumber  for  five-story  and 
basement    apartment    building. 

Owner Towne  Realty  Co. 

Architect  .  .  .None. 

Contractor.  .S.         Lagomarsino,         2115 
Powell,  S.  F. 

Filed  May  18,  '15.     Dated  May  17,  '15. 
Floor   joists   on   ready   for    rough 

flooring    $500 

Roof  sheathed  and  rough  flooring 

on    500 

Completed   and   accepted 854 

Usual    35    days 618 

TOTAL  COST,    $2472 

Bond,    $1250.         Surety.    Pacific       Coast 

Casualty   Co.     Limit,    50   days.      Forfeit, 

$20.     Plans  and  specifications   filed. 

FRAME   APARTMENTS 

(1492)  N  McAllister  112-6  w  scott 

W    25xN    137-6.        All      work      except 
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painting:        for       three-story       frame 
apartments. 

Owner T.   I.   O'Brien. 

Architect  ..  .Leo       J.       Devlin,       Pacific 
Bldgr.,    San    Francisco. 

Contractor.  .Henry    Conrad,    2854    Pine, 
San  Francisco. 

Filed  May  18,  '15.     Dated  May  17,  '15. 

Frame     up     $2000 

ICnclosed    and    roof   on 2000 

White    coated     2000 

Standing    finish    on 1000 

Completed   and   accepted 2  J  40 

Usual    ,S.5   days 3100 

TOTAL,    COST,    $12,240 

Bonw,  $6,500.     Sureties,  D.  B.  McDonald 

and  P.  Parenti.     Limit,  fast  as  possible. 

Forfeit,    I-"..       Plnn.'^    and    .«pecifications 

filed. 


FRAME  FLATS 

(1493)  K  ANZA  57-6  W  Eighth  Av»^  .V 
25xN  100.  All  work  for  two-story 
frame   flats,   garage   in   basement. 

Owner Bernard    &    Annie    Hughes, 

706   Anza,  San   Francisco. 
Architect  . .  .None. 
Contractor.  .Leigh    &    Schultz,    419    21st 

Ave.,  San  Francisco. 
Filed  May  18,  15.     Dated  April  — ,  "15. 

Walls   up  and   roof  on $1175 

Brown    coated    1175 

Completed   and   accepted 1175 

Usual    35    days 1175 

TOTAL  COST,  $4700 
Bond,  none.  Limit,  90  days  after  filling 
of  lot.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


FRAME  STORE  AND  FLATS 
(1494)      KTS   MASON  AND  UNION   25   on 
Mason   by   57-6.     All   worlt   for   three- 
story   frame  store  and   flat   building. 

Owner Pietro   Valconesi   &   Angelo 

Grasso,   1826   Mason,  S.  F. 
Architect.  .  .L.   Traverse. 
Contractor .  .Giovanni  Chiappe  &   Agos- 
tlno  Valconesi,   1551   Mason, 
San   Francisco. 
Filed  May  19,  '15.     Dated  May  17,  '15. 

Rough    frame   up    $1318.75 

Brown    coated     1318.75 

Completed    and    accepted 1 318.75 

Usual    33    days 1318.75 

TOTAL  COST,  $5275.00 
Bond,  none.  Limit,  90  days  after  May 
20.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


FRAME  FLAT  AND  STORE 

(1495)  W  ELEVENTH  AVE  65  S  Ca- 
brillo  —  35xW  32-6.  Carpenter, 
plaster,  painting,  electric  and  plumb- 
ing, etc.,  for  two-story  and  base- 
ment frame  flat  and  store. 

Owner E.    F.    Henning,    7S9      10th 

Ave.,   San   Francisco. 

Architect.  .  .None. 

Contractor.  .J.    Koschnitzke,     1327     12th 
Ave.,  San  Francisco. 

Filed  May  19,  '15.     Dated  May  11,  '15. 

Frame    up    $   525 

Brown    coated    525 

Standiiig    finish    on 525 

Completed   and   accepted 525 

Usual   35   days 2100 

TOTAL  COST,   $4200 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


FRAME    APAI^T.MBNTS 

(1496)      N  I^UBOCE  AVE  80  E  Guerrero 

All    work    for   three-story    frame    (6) 

apartments. 
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Owner Albert    W.    and    Jennie    A. 

^^'ilson,    180    Duboce      Ave.. 
San  Francisco. 
Architect  . .  .None. 

Contractor.  .F.   W.   Lurmann,    1246   Sac- 
ramento, San  Francisco. 
Filed  May   19,  '15.      Dated  May   12,  '15. 

Frame    up     $2562.50 

r-'nclo.sed  and   brown  coated..    2562.50 

Completed    and    accepted 2562.50 

I'sual    35    days 2562.50 

TOTAL  COST,  $10,250.00 
Bond,  $6000.  Sureties,  Chas.  F.  Lur- 
mann and  Wm.  F.  Garms  Jr.  Limit, 
Aug.  15,  1915.  Forfeit,  none.  Plans 
and  specifications  filed. 


FRAME   DWELLING 

(1497)      S    OCEAN      104-10    W      Wanda. 

One  and  one-half-story  and  basement 

frame   dwelling. 

Owner C.  S.  Allred,   150  Onondago, 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   '1950 


FRAME  DWELLING 

(1498)     S    OCEAN      135-8      W      Wanda. 

One  and  one-half-story  and  basemenv 

frame   dwelling. 

Owner C.  S.  Allred,   150  Onondago, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1950 


ALTERATIONS 

(1499)      SE    CLAY    AND    HYDE.      Alter 
stores. 

Owner W.    L.    Wright,    Merchants' 

Exchange   Bldg.,  S.   F. 
Architect  .  .  .None. 

Contractor .  .Chas.    E.    Urfer,    555    Pine, 
San   Francisco. 

COST,    $400 


Add 


ADDITION 

(1500)      NO.    132    JORDAN    AVE. 
one   room  and  porch. 

Owner; Mrs.   A.   Jackson,   Premises. 

Architect  .  .  .None. 

Contractor.  .C.    G.   Sullivan,    318    Second 
Ave.,  San  Francisco. 

COST,    $500 


FRAME  DWELLING 

(1501)      E  TWENTY-FIRST  AVE  200  N 

Noreiga.        One-story    and      basement 

frame   dwelling. 

Owner Gustav       Krampert,       2250 

Market,  San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $400 


ALTERATIONS 

(1502)  NO.    1600    DIVISADERO.      Alter 
stores. 

Owner N.    F.    Harris,       1399       Mc- 
Allister, San  Francisco. 

.•\rcliitect  . .  .None. 

Contractor.  .W.    Fahien,    855    6th    Ave., 
San    Francisco. 

COST.    $500 

FRAME  SHOP 

(1503)  N    SUNNYSIDE    175    E    Acadia. 
Two-story   frame  shop. 

Owner F.   R.   Marcus,   1014   Larkin, 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  .P.    W.    Montrouil,    270    An- 

dover,  San  Francisco. 

COST,  $500 


Wednesday,      May      26,      1915. 

Owner Corville  Estate  Co.,  Phelan 

Bldg.,  San  Francisco. 

Aichitect  .  .  .  J.  E.  Krafft  &  Sons,  Phelan 
Bldg.,  San  Francisco. 

Days    work.  COST,    $1000 


ALTERATIONS 

(1505)      NO.    2338      TWENTY-FOURTH. 
Alter  flats  in  basement. 

Owner Mrs.   E.   Hewitt,   Premises. 

.Architect  .  .  .None. 

Day's    work.  COST,    $950 


REINFORCED  CONCRETE  GARAGE 
(1506)  NW  BUSH  AND  ST.  GEORGE 
Alley  N  215  W  48  S  155-6  E  24  S 
59-6  E  24.  All  work  except  elevator 
for  three-story  reinforced  concrete 
garage  building. 

Owner Chas.      F.    Hanlon,      Phelan 

Bldg.,  San  Francisco. 
Architect  ..  .O'Brien      Bros.,      Inc.,      240 
Montgomery,  San  Francisco 
Contractor.  .P.    A.    Palmer,    Monadnock 

Bldg.,    San    Francisco. 
Filed  May  20,  '15.     Dated  May  19,  '15. 
Payments  on  1st  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $31,000 
Bond,  $18,000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  days 
Forfeit,  none.  Plans  and  speciflcatiaxis 
filed. 
NOTE: — 1st  report  April  19th.     No.  1169 


FRAME   APARTMENTS 
(1507)      NE  UNION  AND  BAKER  N  100 
xE    25   W   A   550.     All   work   for  two- 
story  and   basement     frame     apart- 
ment building. 

Owner Otto      H.      Mackroth,      2776 

Mission,    San    Francisco. 
Architect  ..  .Rousseau  &   Rousseau,   110 

Sutter,    San    Francisco. 
Contractor.  .Joel  Johnson,   1139  Kansas 

San  Francisco. 
Filed  May  20,  '15.     Dated  May  14,  '15. 

Frame  up  and  roof  on $2579.75 

Brown  coated    2579.75 

Completed  and  accepted 2579.75 

Usual    35    days 2617.25 

TOTAL  COST,  $10,356.00 
Bond,  $5178.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


FRAME  STORE 

(1508)      W  MISSION  100  N  Brooks.     All 
work  for  one-story  frame  store. 

Owner Ed.  M.  and  J.  F.  Geib,  Santa 

Maria  and   Mission,   S.   F. 

-Architect  . .  .None. 

Contractor.  .J.         Witzelsberger,         126 
Rousseau,  San  Francisco. 

Filed  May  20,  '15.     Dated  May  19.  '15. 

Frame    up     $1066.25 

Brown    coated     1066.25 

Completed  and  accepted 1066.25 

Usual    35    days 1066.25 

TOTAL  COST,   $4265.00 

Bond,    none.      Limit,    40    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


DRAINAGE   SYSTEM 

(1504)      NO.    241    CLAY.      Install    drain- 
age system. 


I-^RAME   FLATS 

(1509)  N  LOMBARD,  bet.  Laguna  and 
Octavia.  All  work  except  dry  clothes 
yard  on  roof,  gas  and  electric  fixtures 
fire  place  gratings  and  window  shades 
for    three-story    frame    flats. 

Owner David    Moscone,    1850   Lom- 
bard, San  Francisco. 

Architect  . .  .None. 

Contractor.  .Giuseppe  PolatI,  2371  Lom- 
bard,   San    Francisco. 

Filed   May   20,   15.     Dated  May   17,  '15. 

Foundations   completed    $   450 

Hoof  on  and  rough  work  up. . . .   132fi 


Wednesaay,      -May      26,      1915. 

Brown    coated    1325 

Completed   and   accepted 1325 

Usual    35   days 1325 

TOTAL.  COST.  $5750 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and  'specifications   filed. 


BRICK  HOTEL. 

(1510)  W  TAYL/OR  137-6  N  Sutter  N 
38-9xW  137-6.  Brick  work  for  five- 
story  and  basement  brick  hotel  bldg. 

Owner Columbia   Realty  Co. 

Architect ..  .Edward  T.  Foulkes,  Crock- 
er Bldg.,  San  Francisco. 

Contractor .  .J.    S.    Fennel],    180    Jessie, 
San   Francisco. 

Filed   May  20,  '15.     Dated   May   8,  '15. 
Walls  ready  for  3rd  floor  joists. $1551 
Walls   ready   for   5th   floor  joists   1552 

Completed   and   accepted 1452 

Usual   35   days 1552 

TOTAL.   COST,    $610>7 

Bond,    $3045.      Sureties,    D.    J.    Sullivan 

and   H.   E.   Mattheis.     Limit,   rapidly   as 

required.        Forfeit,    $10.        Plans      and 

specifications    filed. 


(1511)    IRON  COLUMNS,  FIRE  ESCAPE 
lintels,   elevator  fronts   and   all   other 
iron   work   on   above. 
!  Contractor.  .P.  H.  Keil,  3153   ISlh,  S.  F. 
!   Filed   May  20,  '15.     Dated  May  8.  '15. 
Structural    iron    up    to    2nd    floor 

line    $733 

Iron  work  up  to  roof  line 734 

Completed   and   accepted 734 

Usual    35    days 734 

TOTAL  COST,   $2935 

Bond,      $1470.      Surety,      Massachusetts 

tj    Bonding       &     Insurance       Co.         Limit, 

H  rapidly  as  required.  Forfeit,   $10.  Plans 

and    specifications    filed. 


(1512)      CARPENTER       WORK       ON 

above. 
Contractor.  .Foster-Vogt  Co.,   515   Shar- 
on  Bldg.,   San   Francisco. 
Filed  May  20,  '15.     Dated  May  14,  '15. 

Building   ready   for   laths $3000 

Completed   and   accepted 4125 

Usual    35   days 2375 

TOTAL  COST,  $9500 
Bond,  $4750.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  rapidly  as  re- 
quired. Forfeit,  none.  Plans  and  speci- 
fications  filed. 


M.'l3)      ROOFING   ON   ABOVE. 

Contractor.  .Fibrestone    &    Roofing   Co., 
971    Howard,    S.    F. 

Filed  May  20,  '15.     Dated  May  17,  '15. 

Completed   and   accepted $133 

Usual    35    days 45 

TOTAL  COST,   $178 

i;.ind,   none.      Limit,    5   days   after   noti- 

'ication.      Forfeit,      none.      Plans      and 

.specifications    filed. 


FRAME  STORE 

(1514)      ON        VERANDA       OF      CLIFF 
House.      One-story    frame    store    and 
exhibit    building. 
Owner W.      C.    Allis,    460      Duboce 

Ave.,    San    Francisco. 
Aichitect  .  .  . A.    W.    Burgren,    58    Sutter, 

San    Francisco. 
Contractor.  .Schroder  Bros.,  765  Folsom 

S.  F.  COST.  $650 


ALTERATIONS 

(1515)      NO.    1648    KIRKWOOD.       Raise 
and  alter  dwelling. 

Owner P.  Lippi,  Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $425 


BUILDING   AND    ENGINEERING   NEWS 

ERECT  AWNING 

(1516)      NW       CLAY     AND       SANSOME. 

Erect  awning  and   new   front. 
Owner Hastings  Estate,  422  Mont- 
gomery, San  Francisco. 
Architect  .  .  .None. 

Contractor.  .L.    P.    Fischer,    180    Jessie, 
San  Francisco. 

COST,  $400 


ADDITION 

(1517)    NE  McAllister  &  willard 

Add  porch  and  new  coal  grate. 

Owner M.   Husted,    2694    McAllister 

San  Francisco. 
Architect. .  .None. 
Day's  work.  COST,   $500 


RAISE   AND  UNDERPIN   DWELLING 
(1518)      NO.   4lS   TWENTY-FIFTH  AVE 
Raise   and   underpin   dwelling. 

Owner Allen    G.    Searcy,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


RAISE    FLATS 

(1519)  S  TWENTY-THIRD  54  E  Chat- 
anooga.  Move,  raise  and  underpin 
flats. 

Owner M.   Mageris,  Premises. 

Architect  . .  .None. 

Contractor.  .G.    Cavaglieri,    593    Potrero 
Ave.,  San  Francisco. 

COST,   $450 


REPAIRS 

(1520)      NOS.    653-55    PULTON.      Repair 
fire  damage. 

Owner S.       H.      Van      Nuys,      Los 

Angeles. 
Architect  .  .  .None. 
Contractor.  .W'.    Roberts,    Premises. 

COST,     $800 


ADDITION 

(1521)      NO.    525    MARKET.      Add   three 
rooms.  . 

Owner Crocker      Estate,      Crocker 

Bldg.,    San   FrancisciL 
Architect  . .  .None. 

Contractor.  .J.    R.      Cahlll,    460      Mont- 
gomery, San  Francisco. 

COST,    $1000 


FRAME   DWELLING 

(1522)      W    UTAH    125    N    24th.       Two- 
story   and   basement   frame   dwelling. 

Owner John  T.   Grace.   1013  Rhode 

Island,    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 


FRAME   DWELLING 

(1523)  W  TWENTY-EIGHTH  AVE  195 
S  Lincoln  Way.  Two-story  and  base- 
ment frame  dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $2500 


FRA*ME  DWELLING 

(1524)  W  TWENTY-EIGHTH  AVE  115 
S  Lincoln  Way.  Two-story  and  base- 
ment frame  dwelling. 

(Jwner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $2500 


FRAME  APARTMENTS,  ETC. 

(1525)  E  EUREKA  258-6  S  18th  E  125 
xS  27-6.  All  work  except  wall  beds 
for  two-story  frame  apartments  and 
garage. 

Owner Clement    H.    Shephard. 


n 

Architect  ..  .Welch  &  Carey,  Merchants' 
National  Bank  Bldg.,  S.  F. 

Contractor.  .Petterson    &    Persson.    110 
Jessie.  San   Francisco. 

Filed  May  21.  '15.     Dated  May  20,  '15. 

Frame    up    $1285 

Brown    coated    1284 

Plaster    finished     1284 

Completed   and   accepted 1284 

Usual    35    days 1713 

TOTAL    COST,    $6850 

Bond,      $3425.        Surety.      Southwestern 

Surety    Insurance    Co.      Limit,    75    days. 

Forfeit,    $10.      Plans    and    specifications 

filed.  0 


COTTAGE 

(1526)  SW  DUNCAN  AND  HOFFMAN 
Ave.  All  work  for  one-story  4-room 
cottage. 

Owner Oscar  and  Agnes  Peterson. 

Architect  .  .  .None. 

Contractor.  .A.  V.   Anderson. 

Filed  May  21,  '15.     Dated  . 

Roof   on    $400 

White    coat    on 400 

Completed    and    accepted 400 

Usual    35   days 400 

TOTAL  COST,  $1600 

Bond,    none.      Limit,    90   days   from   May 

24,     1915.       Forfeit,     none.       Plans     and 

specifications   filed. 

CLASS   "A"  OIL  STATION 

(1527)  NE  SEVENTEENTH  AND 
Market.  One-story  Class  "A"  oil 
station. 

Owner Omen  Oil  Co. 

Architect  .  .  .None. 

Contractor.  .H.    W.    Arnold.    4020    19th, 
San   Francisco. 

COST,  $400 


MARQUISE 

(1528)      NO.  1105  LARKIN.     Erect  mar- 
quise. 

Owner Hotel  Harcourt. 

Architect  ..  .Sylvain  Schnaittacher.  233 
Post.  San   Francisco. 

Contractor .  .Western  Furnace  &  Cor- 
nice Co.,  1645  Howard, 
San  Francisco. 

COST,    $400 


ELECTRIC    SIGN 

(1529)      NO.     1180    MARKET.       Electric 
sign. 

Owner Ed.    Jones,    Premises. 

Architect  .  .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18    7th,    San   Francisco. 

COST.  $400 


ALTERATIONS 

(11530)      &61-865    FOURTEENTH.      Raise 
and    move   dwelling. 

Owner G.   F.   Thomas.   Premises. 

Architect  .  .  .None. 

Contractor .  .C.    D.    Rankin    Constr.    Co., 
724  Gough.  San  Francisco. 
COST,  $400 


ALTERATIONS 

(1531)  NO.  1665  WASHINGTON.  Alter 
exterioi-  and  install  doors  and  win- 
dows. 

Owner Ames  Est.,   Monterey,  Cal. 

Architect  .  .  .None. 

Conti actor.  .Mark  Campbell  &  Son,  787 
McAllister,  S.   F. 

COST,  $400 


ALTERATIONS 

(1532)      NOS.    18-22    FIRST.      Alter    In- 
terior  of   store. 


?2 


Owiiei Ij.     Shoenbers,     5S     Second, 

San   Francisco. 
Architect  . .  .Xone. 
Contractor.  .John      Morchio.      237      10th 

Ave.,  San  Francisco. 

COST.  $400 

BRICK  STOREIS 

(1,')33)      S      MARKET    75    W      Seventh. 
One-story    and    basement    brick     (4) 
stores. 
Owner The  Odd  Fellows'  Hall  As- 
sociation,   7th    and    Market, 
San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $6000 


FRAME    DWELLING 

(1534)     N  MEDA  50-6  W  Otsego.     One- 
story  and  basement  frame  dwelling. 

Owner Jos.  Arnott  &  Son,  517  Noe, 

San   Francisco. 
Architect  ...None. 
Day's    work.  COST.    $1400 


FRAME    DWELLING 

(I.'.35)     S  COTTER  475  W  Mission.  One 
story  and  basement  frame  dwelling. 

Owner Costello  &  Macdonough,  93 

College  Ave.,  S.  F. 
Architect  . .  .None. 
Day's    work.  COST.    $1900 


FRA.ME    FLATS 

(1536)      N  CLEMENT  117-6  W  14th  Ave 

Two-story    and    basement    frame    (2) 

flats. 

Owner Conservative  Bldg.  &  Invst 

Co..  200  Phelan   Bldg.,  S.  F. 
Architect  . .  .None. 
Day's    work.  COST,     $6000 


DWELLING 

(l.-)37)  E  SEVENTH  AVE  200  S  Kirk- 
ham.  Two-story  and  basement  frame 
dwelling. 

Owner A.       J.       Raisch.       Crocker 

Bldg.,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Cox    Bros.,    1375    9th      Ave., 
S.  F.  COST,   $4000 


FRAME  DWELLING 

(1.-.3S)  E  SEVENTH  AVE  125  S  Klrk- 
ham.  Two-.«tory  and  basement  frame 
dwelling. 

Owner A.       J.       Raisch,       Crocker 

Bldg.,   San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Cox    Bros.,    1375    9th      Ave., 
S.  F.  COST,   $4000 


FRAME  DWELLING 

n.-.39)  E  SEVENTH  AVE  175  S  Kirk- 
ham.  Two-story  and  basement  frame 
dwelling. 

f>wner A.       J.       Raisch.       Crocker 

Bldg.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Cox    Bros.,    l.'?75    9th      Ave.. 
S.  F.  COST,   $4000 


FRA.ME    DWELLING 

<l.-.40)  E  SEVENTH  AVE  150  S  Kirk- 
ham.  Two-story  and  basement  frame 
towelling. 

Owner A.       J.       Raisch,       Crocker 

Bldg..   San    Francisco. 
Architect  . .  .None. 

Contractor.  .Cox    Bros..    1375    9th      Ave., 
S.  F.  COST.  $4000 


KRA.ME    FLATS 

(1.142)  LOT  22  BLK  1  Holly  Park  Tct. 
All  work  for  two-story  and  base- 
ment   frame   flats. 


BUILDING    AND    ENGINERRING    NEWS 

tJwner Hugh  and  Annie  Ueraghty. 

434    Linden.    S.    F. 

Architect  . .  .None. 

Cont;ractor .  .Thos.         McCormlck,         25 
Gladys,    San    Francisco. 

Filed  May  22.  '15.     Dated  May  21,  '15. 

Enclosed     $1000 

Brown    coated     1000 

Completed     1000 

Usual    35    days 1000 

TOTAL  COST,    $4000 

Bond,    $2000.       Sureties,    W.    A.    Dunne 

and    H.    S.    Thomson.      Limit,    90    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


FRAME    RESIDENCE 

(^1543)  NE  CHURCH  AND  ARMY  N 
51-6xE  96.  All  work  for  one-story 
frame    residence. 

Owner John        G.        Trapp,        1608 

Church,    San    Francisco. 
Designer  .  .Invented       Bldg.       Products 
Constr.    Co.,    5004    Mission, 
San   Francisco. 
Contractor.  .John      Cerda,    358      Vienna, 

San  Francisco. 
Filed  May  22.  '15.     Dated  May  20.  '15. 

Frame    up    $666 

Borwn    coated    666 

Completed    and    accepted 666 

3«    da>K    after 667 

TOTAL  COST,  $2665 
Bond,  $1400.  Sureties,  Louis  Johnson, 
W.  M.  Varni  and  Virginia  Varni.  Limit 
75  days.  Forfeit.  $5.  Plans  and  speci- 
fications   filed. 


FRAME   FLATS 

(1544)  E  NINETEENTH  AVE  275  N 
Fulton  N  25xE  120  O  L  398.  All  work 
for  two-story  frame  flats. 

Owner Wm.  D.  Corcoran,  234  27th, 

San    Francisco. 

Architect  ...J.   W.  Gillogley. 

Contractor.  .J.    Gillogley    &    Sons,,    745 
San  Jose  Ave.,   S.  F. 

Filed  May  22,  "15.     Dated  May  15,  '15. 

Rough    frame    up $1140 

Brown    coated    1140 

Completed    and    accepted 1140 

Usual    35    days 1140 

TOTAL   COST,    $4560 

Bond,    $2300.         Sureties,    S.    J.    Lazarus 

and    R.    W.    Gillogley.     Limit.    90   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

♦ 

LEASES 

May  18,  1915— S  SUTTER  65  E  Fillmore 
E  13-9  S  33-5  E  13-3  S  21-6  W  28  N 
55.  Bernard  and  Bertha  Fulda  to 
Chas  H  Mueller  and  Florencio  Silva. 
5  years.     $75  per  month. 

May  IS,  1915— NO.  217'4  GREEN.  Mrs 
-Annie  S  Fretwell  to  John  Hubert 
Mee.  2  years.  $86.50  per  month  with 
option   to  renew. 

May  18,  191.5 — N  POST  90  W  Buchanan 
75x137-6.  J  H  Bohlig  to  G  Usami. 
3    yeais.      $7716. 

May  19.  191.5— S  MCALLISTER.  bet. 
-Market  and  City  H^U.  Wm  T  Dunn 
to  Rosaria  Lucia  and  Francesco 
Lucia.      5   years.      $1380. 

May  19,  1915— NO.  989  ELLIS  near 
Franklin.  G  Shultes  and  J  Morrison 
to  S  D.  K  and  S  N  Michels.  5  years. 
$7500. 

May  20.  1915— NO.  33  SIXTH  NE  Cor. 
.''tevenson.  Brackett  Bros  to  Battesta 
Errico.  2  years  9  months.  $10  per 
month,   etc. 

May  20,  1915— NE  ELEVENTH  137-6 
SE  Market  SE  62-6xNE  137-6.    Rector 


Wednesday.       -May       26.       1915. 

&  Vestry  of  Church  of  Advent  to  M 
F  Ernst  and  G  J  Panario.  15  years. 
$13,800. 


INCORPORATIONS 


-Alexander-Marks  Co.  To  manufac- 
ture and  deal  in  good.s,  wares  and  gen- 
eral merchandise.  Capital  Stock,  $10,- 
000:  1000  shares  at  $10  each:  amount 
subscribed,  $30.  Place  of  business,  San 
Francisco.  Directors — B.  T.  Alexander, 
E.  Marks,  E.  :M.  Hirschfelder,  1  share 
each. 

W^.  L.  Hemminga.  Inc.  To  deal  in 
real  estate.  Capital  Stock,  $10,000; 
10,000  shares  at  $1  each;  amount  sub- 
scribed, $3.  Place  of  business,  San 
Francisco.  Directors — R.  E.  Hemminga 
N.  J.  Hemminga,  W.  L.  Hemminga,  1 
share   each. 

Filmopticon  Co.  To  generally  trade 
in  moving  picture  machines  and  pic- 
tures and  films.  Capital  Stock,  $60,000; 
600  shares  at  $100  each;  amount  sub- 
scribed, $500.  Place  of  business,  San 
Francisco.  Directory — W.  iS.  ^Braun. 
K.  Van  Zante.  C.  A.  Turner.  J.  R.  Robin- 
son and  R  C  Bassett,  1   share  each. 


NOTICE    OP    NOX-RESPOXSIBIIilTY. 


-May  19,  1915— LOT  32  BLK  12  Crock- 
er-Amazon Tract.  Crocker  Estate 
Co  as  to  improvements  on  leased 
property     

May  17,  1915— SW  EDDY  &  TAYLOR 
S  6S-9xW  137-6.  Morris  and  Joseph 
Hyman,  Frederick  Baruch,  Theresa 
Stone,  Emilie  Baruch  and  Frederick 
Baruch,    Trs    Estate    Henry    W    Hy- 


XOTICE  OF  IVOX-L,I.4BIl.ITY. 


May  17,  1915— N'^'  HARRISON  300 
SW  Third  SW  25xNW  85.  Elizabeth 
M  Schenkel  as  to  improvements  on 
leased  property   


RELB-\SE    OF     Bl  II.DXG    CONTR.4CT. 


-May  17,  1915 — N  LAKE  70  E  13th  Ave 
E  25xN  72.  M  A  and  Selina  Slattery 
with     John     Eraser 


COMTLETION  NOTICES. 


San  Francisco 


May  14,  1915— E  O-AKWOOD  338  S 
18th  32x105.  D  Campi  to  Giuseppe 
Capelli  &  Co May   10,   1915 

May  14,  1915— NE  EDDY  AND  JONES 
N  137-6XE  137-6.  W  E  Dean  to  A 
Haus    May    12,    1915 

May  14,  1915— NW  JERSEY  &  SAN- 
chez.  F  Wisemann  to  Mager  Bros 
May    14,    1915 

May  14,  1915— E  POWEIX,  137-6  N 
California  N  68-9xE  137-6.  A  W 
Wilson    and    Jos    Martin    to      W      D 

Henderson,   May   7;   A  Gradin 

May    7,    1915 

♦ 

May  15,  1915— E  SEVENTEENTH  AV 
275  S  Lake  S  50xE  120.  John 
Johnson  to  whom  it  may  concern.. 
May    15,    1915 

May  15.  1915— SE  NINTH  AVE  AND 
Ortega  (O)  E  120  S  100  W  25  N  75 
W  95  N  25.  San  Francisco  Home 
Bldg  Co,  fmly  Guerrero  Realty  Co 
to  John  Carlson  and  J  H  Verner.. 
May    14.    1915 


Wednesday.       -May       26,       I9l5. 

May  15,  1915 — NE  EDDY  &  JO>rES 
N  137-6xE  137-6.  W  E  Dean  to 
Pacific  Floor  Sanding-  Co. May   14,  '15 

May  15,  1915— SW  LYON  &  TONQUIN 
W  400  N  450  S  250.  Panama-Paci- 
fic Exposition  Commission  State  of 
Xew  York  to  Edward  Schroeder 
liamp  Works May  15,  1915 

May  17,  1915— XE  EDDY  AXD  JONES 
N  137-6xE  137-6.  W  E  Dean  to 
Scott    Co,    May    17;    Robert    Dalziel, 

Jr,  May  17;  Central  Elec.  Co 

May    17,    1915 

May  17,  1915— S  LOMBARD  75  — 
Scott  22-8x100.  Ansano  Delprete  to 
D    Francesconi May    10,    1915 

May  IS,  191.5— NE  EDDY  AND  JONES 
N  137-6xE  137-6.  W  E  Dean  to  I 
Kissel :May    17,    1913 

May  18,  1915 — LOT  20  BLK  5,  Crocker 
Amazon  Tract.  Albert  Mattson  to 
whom    it   may   concern.. May    IS,    1915 

May  18,  1915 — CHESTNUT  NO.  1327, 
bet.  Van  Ness  Ave  and  Franklin. 
Dave  Garibaldi  to  Hofmeister  & 
Berdahl May   12.   1915 

May  18,  1915 — N  COLLEGE  AVE  142- 
514  W  Mission  25x99-6.  Bernard  F 
Dolan  to  Smith  Bros May  1S^,   1915 

May  18,  1915 — LOT  5  BLK  163,  on 
Stockton  bet.  Sacramento  and  Clay. 
Christian  Woman's  Board  of  Mis- 
sions  to  Gaspard  &  Hammond 

May    S,    1915 

May  18,  1915— NW  DOUGLASS  AND 
19th  N  25xW^  91-4.  R  J  and  B  Rude- 
beck  to  Ellingson  &  Holt.  .May  15,  '15 

May  19.  1915 — N  POST  137-6  E  Larkin 
E  63-7xN  137-6.  A  Rothberg  to  A 
G  Reed  and  M  J  White  (as  Reed  & 
White) May    1,    1915 

May  19,  1915— E  POWELL  21  S  Lom- 
bard S  41-6xE  99-6.  A  Cadenasso 
to  whom  it  may  concern. May  10,  1915 

:May  19,  1915 — SE  GEARY  AND 
Parker  Ave.  Thomas  R  Curtis  to 
San  Francisco  Bldg-  Co.. May  19,  1915 

May  19,  1915— E  TWENTY-SIXTH 
Ave  175  N  Irving  25x120.  K  T 
Dowie  to  McArthur  Bros. May  19,  1915 

May  19.  1915— SW  EDDY  &  HYDE 
W  137-6XS  137-6.  W  E  Dean  to  A 
H  Wilhelm,  May  18;  Pacific  Fire 
Extinguisher   Co May    18,    1915 

:May  20,  1915 — S  PINE  181-3  W  Fill- 
more W  50xS  127-6.  P  J  Mehegan 
to   W   A   Newsom May    1,    1915 

May  20,  1915— W  NINETEENTH  AVE 
92  N  Cabrillo  N  25xTV  98.  W  R 
Kenny  to  whom  it  may  concern... 
May    20,    1915 

May  20,  1915— LOT  31  LYON  &  HO  AG 
Sub  No.  2,  Ashbury  Terrace.  Patrick 
H  and  Mary  Monahan  to  whom  it 
may    concern May    18,    1915 

May  20,  1915— SE  VAN  NESS  AVE  & 
Vallejo  26x109.  Bridget  Daly  to 
G  Cavaglieri May  19,   1915 

May  20,  1915— SW  EDDY  ANT>  HYDE 
W  137-6x8  137-6.  W  E  Dean  to 
M  A  De  Lew May  19,   1915 

May  20,  1915 — NW  CLEMENT  AND 
14th  Ave  N  25xW  102-6.  Conserva- 
tive Bldg  &  Invst  Co  to  whom  it 
may  concern May  20,   1915 

May  20,  1915— E  DE  HARO  75  S  22nd 
S  25xE  100.  Fred  Beresnoff  to  Jno 
Rudometkin May    15,    1915 

May  21,  1915— W  TWENTY-SEVENTH 

Ave  265  S  Geary  S  35xW'  120.  Ernest 
E  Dunn  to  Ernest  E  Dunn.May  21,  '15 

May  21,  1915— W  DOUGLASS  103  S 
Casselli  Ave  S  25xW  100.  Emma  M 
Kilkenney  to  W  E  Grant. May  20,  '15 

May  21,  1915— E  CHURCH  40  S  24th 
S  24xE  100.  John  Francis  Duffy 
and    Jane    Frances    Duffy   to   Einar 


BUIi  DING    AND    ENGINEIERING    NEWS 

Petersen    May   19,   1915 

May  21,  1915— SE  GREENWICH  & 
Hyde  S  68-9xE  100.  Greenwich 
Realty  Co  to  Holm  &  Son,  May  19; 
Brode   Iron   Works May   19,    1915 


LIEN?    FILED 


SAN    FRANCISCO    COUNTY. 


May  15,  1915— SW  NINETEENTH  & 
Texas  S  25xW  100.  Gus  J  Peters 
vs    Patrick    and    Kate    Hannon   and 

B    W    Demaries $32.70 

May  15,  1^15^  CORTLAND  AVE 
and  SW  Folsom  SW  40-11  SE  4S-6 
NE  66-4%  SW  56-101,8  being  ptn 
Lots  551  and  556,  Gift  ^lap  No.  2. 
Giuseppe    Ricca    and    Antonio    Gaz- 

zera   vs   Giovanni   Bianchi $443.22 

May  15,  1915— N-^'  VAN  NESS  AVE 
and  Chestnut  N  365  W  145  N  90  W 
115  S  455  —  260.  Thos  H  Price  (as 
Thos  H  Price  Co)  vs  Northwest 
Constr  Co,  V  Cardashian,  Ameri- 
can-Oriental Concessions  Co,  Pana- 
ma-Pacific International  Exposi- 
tion Co,  Julia  Rossi,  Thomas  M 
and  Catherine  Furlong  et  al..$351.S0 
May  15.  1915— SE  CORTLANTD  AVE 
and  Folsom  S  parallel  with  Folsom 
43  E  70  N  87  m  or  1  SW  parallel 
with  Courtland  83  m  or  1  to  beg. 
Lot  551  Gift  Map  No.  2;  No.  1018 
Courtland     Ave.       United     Lighting 

Fixture  Co  vs  John   Bianchi $95 

May  17,  1915— SE  FOLSOM  &  CORT- 
land  Ave  S  40-11  and  NE  56-10V8- 
The    Greater    City    Lumber    Co    vs 

John    Bianchi     $2400 

May  17,  1915— NW'  BAY  AND  LYON 
W  300  S  parallel  with  Lyon  to  N 
Chestnut,  extended  E  300  N  to  beg. 
Olson  Mahony  Lumber  Co  vs  Ex- 
position Service  Co,  Taihaku  Ser- 
vice Co  and  Panama-Pacific  In- 
ternational Exposition  Co  and 
Formosa  Tea  House  and  O  Tsuji.. 

$167.69 

May  17.  1915 — S  LOMBARD  138  W 
Baker  W  27-6xS  137-6.  Niels 
Jacobsen   vs   A  Halstrom  and  John 

Doe   Lacazette    $230 

May  IS,  1915— «E  CORTLANTD  AVE  & 
Folsom  S  40-11  E  48-6  N  66  W  56- 
10%  m  or  1,  also  being  SE  Folsom 
and  Cortland  Ave;  No.  1018  Cort- 
land   Ave.      W'    P    Fuller    &    Co    vs 

Giovanni    (John)     Bianchi $137.58 

May  18,  1915— SE  FOLSOM  &  CORT- 
land  Ave  S  43  E  70  N  87  m  or  1  SW 
S3  m  or  1.     Fibrestone  &  Roofing  Co 

vs  John   Bianchi    $52 

May  IS,  1915— S  CORTLAND  AVE  & 
SW  Folsom  S  40-11  SE  48-6  NE  66- 
i%  SW  56-10%  being  Ptn  Lots  551 
and  556  Gift  Map  No.  2.  H  M  Scott 
and    Edmond      Scott    vs      Giovanni 

Bianchi    $200 

May  IS.  1915— SW  NINETEENTH  & 
Texas  S  25xW  100.  A  Seghieri  & 
Ero.  Ir.c  vs  Patrick  and  Kate  Han- 
non  and  B  W   Demarais $65 

May  IS.  1915 — SW  CHESTNUT  AND 
Van  Ness  Ave  W  120xS  56.  Bert 
Simon  and  Samuel  Simon  (as  Simon 
Bros)  vs  J  H  Murphy,  B  Frankel, 
Jacob  Kessler  and  Ella  C  Rohlffs.. 

$41.60 

May  18,  1915— S  LOMBARD  138  W 
Baker  W  27-6xS  137-6.  George  N 
Zaro  vs  Artliur  Halstrom  and  Louis 

Lacazette      $347.50 

:May  19,  1915 — E  TWENTY-SECOND 
Ave  205-8  N  Taraval  N  26-5xE  120. 
Spring  Valley  Lumber  Yard  vs 
Chas  and  Leona  A  Bauersachs  and 


2i 

P   Grell   and    E    Ichter $247.55 

May  19,  1913— S  LOMBARD  13S  W 
Baker  W  27-5x8  137-G.  J  H  Kruse 
vs    A    Halstrom ^.$341.80 

-May  19,  1915- W  SANCHEZ  114  N 
24th  N  25xW  101-9.  J  H  Kruse  vs 
Leiand  Spencer  and  A  Wilfert... 
$55.60 

May  19,  1915— LOT  41  BLK  4,  Lake- 
view.  Spring  Valley  Lumber  Yard 
vs  Frank  and  Genevieve  McCarthy 
and    Joseph    C    Stromswold.  ..  .$261.15 

May  19.  1915— SE  FOLSOM  AND 
Cortland  Ave  S  43  m  or  1  E  70  N 
S7  m  or  1  SW  83  m  or  1.  G  C  Ames 
vs    John    Bianchi $77.50 

May  20,  1915 — SW  FOLSOM  &  CORT- 
land  Ave.  N  F  Hatfield  vs  John 
Bianchi     $50 

.May  20,  1915— EXPOSITION.  Haben- 
icht  &  Howlett  vs  Exposition  Ser- 
vioe  Co,  Pauhaku  Service  Co, 
Kwantung  Government  Manchuria 
Railway  Co  and  Panama-Pacific 
International  Exposition  Co.... $88. 75 

May  20,  1915— SE  FOLSOM  AND 
Courtland  Ave  S  43  E  70  N  87  m  or 
1  SW'  S3  m  or  1.  Rufus  Lossius  ve 
John   Bianchi    $129 

May  19,  1915- NW  GOUGH  &  BAY 
N  500  W  parallel  with  Bay  200  S 
parallel  with  Gough  700  E  200  N 
200.  Hauptman  Lumber  Co  vs  T 
Tatsuni,  Panama-Pacific  Interna- 
tional  Exposition   Co $653.75 

May  21,  1915 — NW  GOUGH  &  BAY 
N  500  W  parallel  with  Bay  200  S 
parallel  with  Gough  700  E  parallel 
with  Bay  200,  N  200  m  or  1.  Haupt- 
man Lumber  Co  vs  T  Tatsumi,  Nip- 
pon Kaysan  Kaisha(  as  Japan 
Beautiful)  and  Panama-Pacific  In- 
ternational Exposition  Co $653.75 

:May  21.  1915— E  FOLSOM  223-4  N 
19th  N  38xE  122-6.  W  G  Tolliday 
vs  The  I  C  Moore  Est  Co  and  Bay 
City   Bldg  Co $165 

May  21.  1915— S  LOMBARD  138  W 
Baker  W  27.6xS  137.6.  Thompson 
Roberts  (as  Roberts  &  Co)  vs  A 
Halstrom     $35 

>» 

OAKLAND  AND  ALAMEDA  COUNT! 


APARTMENT  FLATS — 2  story  and 
base,  frame.  $5,000.  Oakland.  Cal.  Ar- 
chitect. Charles  W^  McCall.  Cential 
Bank  Bldg-..  Oakland.  Owner's  name 
witiibeld.  The  building-  will  be  erected 
on  Broadway  near  the  Manual  Training 
School,  and  has  been  designed  to  con- 
tain four  modern  apartment  flats  of 
three  rooms  each.  Interior  finish  will 
be  of  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  a  cen- 
tral heating  system  and  hot  water  sup- 
ply. Wall  beds  are  specified.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans   are   now   being  prepared. 

FLATS — 3  story  and  base.  frame. 
$3,500.  Oakland,  Cal.  Architect,  none. 
Owner,  Michaels  Cirimele.  Park  street, 
Alameda.  The  building  has  been  de- 
signed to  contain  two  modern  flats 
and  a  store,  and  will  be  erected  on  the 
south  side  of  Seventh  street  east  of 
Henry.  Interior  finish  will  be  of  pine 
and  redwood.  Some  oak  floors  will  be 
u.sed.  There  wTll  be  an  open  fire  place 
in  each  of  the  living  rooms.  Tile  wain- 
scot will  be  used  in  the  bath  rooms 
and  kitchens.  Automatic  water  heat- 
ers are  specified.     The  exterior  of  the 
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building  will  be  coveted  with  cement 
plaster-  on  inetul  lath.  I'lans  are  com- 
plete and  in  the  hand.s  of  the  owner 
who  will  do  the  work  by    Day  I.,abor. 

I^OIXUE  HALI> — 3  story  and  base, 
frame,  120,000.  Oakland,  Cal.  Archi- 
tect, Frederick  Soderberg-,  Union  Bank 
of  Savings  Bldg.,  Oakland.  Owners, 
Oakland  Swedish  Hall  Association. 
Four  sets  of  figures  were  received  for 
the  construction  of  this  building,  the 
lowest  being  presentedby  by  Alfred 
Olson  at  $16,086.  He  will  probably  be 
.•iwarded   the  work. 

HOTKI.,  ALTKRATIOX— n  story  and 
base,  brick,  $14,000.  Berkeley,  Alameda 
Co..  Cal.  Architect,  Eugene  K.  Martin, 
2192  Shattuck  avenue,  Beikeley.  Own- 
ers, San  Francisco  Banking  .Syndicate. 
The  present  five-story  office  building, 
located  on  the  east  side  of  Shattuck 
avenue  north  of  Center  street,  will  be 
altered  into  a  modern  hotel.  Included 
in  the  work  will  be  new  interior  par- 
titions, heating,  plumbing  and  electric 
work,  an  automatic  elevatoi-,  orna- 
mental iron,  marble  woik,  painting 
and  sheet  metal  work.  Contract  has 
been  let  for  the  .  electric  work  and 
plumbing.  The  balance  of  the  work 
is  now  out  for  figures. 

RESIDENCES — 3.  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect,  Charles  W.  McCall,  Central 
Bank  Bldg.,  Oakland.  Owner's  name 
withheld.  The  dwellings  have  been  de- 
signed to  contain  from  seven  to  eight 
rooms  with  bath  and  sleeping  porches. 
Interior  finish  will  be  of  pine  with 
hai-dwood  veneer  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
living  looms,  dining  rooms  and  recep- 
tion halls.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  be 
finished  in  tile.  Automatic  water  heat- 
ers are  specified.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
I'ith.      Plans    are    now    being    prepared. 

KESIDENCE  —  2  story  and  base, 
frame,  $.">.. 5000.  Oakland,  Cal.  Archi- 
tect. Charles  W.  .McCall,  Central  Bank 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  dwelling  will  be  erected  on 
Ardmore  avenue  in  the  Crocker  High- 
lands, and  has  been  designed  to  con- 
tain eight  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood,  with  some  hardwood 
Hoors.  White  enamel  will  be  used  in 
the  bed  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  .Mantels  will 
be  of  tile  or  brick.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
A  hot  water  circulating  system  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

APARTMENT  HOUSP:— 2  story  and 
base,  frame.  $10,000.  Oakland.  Cal. 
Architects.  Hutchinson  &  .Mcl^ean.  470 
13th  street.  Oakland.  Ownei-,  .lohn 
Garretson.  The  building  will  be  erect- 
ed at  the  cornel-  of  41st  and  Manila 
streets,  and  has  been  designed  to  con- 
tain eight  apartments  of  three  rooms 
each.  Interior  finish  will  be  of  pine 
with  some  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  a  hot  water  system.  All 
apartments  will  have  wall  beds,  pri- 
vate baths.  Bath  rooms  will  be  fin- 
ished In  tile.  Exterior  of  the  building 
will    be    covered    with    cement    plaster 


uii  nielal  lalli.  I'lans  arc  complete 
and  in  the  hands  of  tiie  owner  who  is 
taking  figures  on  the  general  contract. 

COUNTY  INFIRMARY — 1,  2  and  4 
story,  class  A  buildings.  $1,000,000, 
Oakland.  Cal.  Architect,  Charles  Peter 
Weeks,  Mutual  Bank  Bldg.,  S.  F.  Own- 
ers, Alameda  County.  June  14th  has 
been  set  as  the  date  on  which  bids  will 
be  opened  for  the  excavating  and  foun- 
dation work  of  the  first  unit  of  this 
group  of  buildings.  Plans  can  now  be 
secured  from  the  office  of  the  architect 
in   San    Fi-ancisco. 

RESIDENCE  —  2  story  and  base, 
frame.  $10,000.  Oakland.  Cal.  Archi- 
tects. Schirmer,  Bugbee  &  Co.,  Dalziel 
Bldg.,  Oakland.  Owner,  Mr.  Forest. 
The  dwelling  has  been  designed  for  a 
ten-room  house  with  two  baths  and 
sleeping  porch  and  will  be  erected  in 
the  (^rocker  Highland  Tract.  Interior 
finish  will  be  of  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places, 
and  a  vacuum  cleaning  system.  Man- 
tels will  be  of  tile  or  brick.  A  hot 
water  circulating  system  will  also  be 
installed.  Bath  rooms  will  be  finished 
in  tile  and  equipped  with  high  grade 
plumbing  fixtures.  Elxterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  have 
been  revised  and  figures  are  now  be- 
ing  taken. 

RESIDENCE  —  2  Story  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  F.  R.  Peake  Co.,  2127 
University  avenue,  Berkeley.  Owner's 
name  withheld.  The  dwelling  has  been 
de.signed  for  a  seven-room  house  with 
bath  and  sleeping  porch,  and  will  be 
erected  on  Claremont  avenue  near  Al- 
catraz.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood  ve- 
neer and  white  enamel  used  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room  and  dining 
room.  There  will  be  furnace  heat  and 
an  open  fire  place.  Mantel  will  be  of 
tile  or  brick.  Bath  room  will  be  fin- 
ished in  tile.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
Segregated  figures  are  now  being 
taken. 

SCHOOL — 2  story  and  base,  brick 
and  plaster,  $32,800.  Berkeley,  Ala- 
meda Co.,  Cal  Architects,  Coxhead  & 
Coxhead.  Hearst  Bldg..  S.  F.  Owners, 
City  of  Berkeley.  Seventeen  sets  of 
figures  were  opened  last  Tuesday  by 
the  Berkeley  Board  of  Education  for 
the  construction  of  the  new  North 
Berkeley  School.  The  lowest  figure 
was  received  from  W.  D.  Henderson, 
Monadnock  Bldg.,  S.  F.,  his  bid  for  the 
general  construction  being  $32,280.  The 
.Siebert  Co.  of  San  Francisco  present- 
ed the  lowest  figure  for  the  heating 
visoment.  A  complete  list  of  the  bids 
received  will  be  found  under  the  head- 
ing of  Oakland  and  Alameda  County 
and  ventilating  at  $5,597.  The  award 
of  both  contracts  was  taken  under  ad- 
in    this   issue. 

SCHOOL  STAIRWAYS  AND  PUAT- 
FOR.MS — Iron  and  steel.  Cost  not  stat- 
ed. Oakland,  Cal.  Architect,  none. 
Owners.  City  of  Oakland.  Bids  will  be 
opened  on  .June  1st  at  4:30  p.  m.  by 
the  purchasing  agent  of  the  Board  of 
lOducation  with  offices  on  the  14th 
floor  of  the  City  Hall  Bldg.  for  the 
construction    of      iron      stairways    and 


iron  platforms  in  the  Intermediate 
School.  Plans  and  specifications  can 
be  secured  from   the  purchasing  agent. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,500.  San  Leannro,  Alameda 
Co.,  Cal.  Architects,  Universal  Draft- 
ing Bureau,  1844  5th  avenue,  Oakland. 
Owner,  Judge  Toffelmier.  The  dwell- 
ing has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood  with  some  white  enamel. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  open  Are 
place.  Mantels  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared  and 
when  complete  the  work  will  be  done 
by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  Oakland.  Cal.  Archi- 
tect, Carl  Geilfuss,  46  Kearny  street. 
S.  F.  Owner,  Miss  Olsen.  The  dwell- 
ing will  be  erected  in  Piedmont 
Heights,  and  has  been  designed  to 
contain  seven  rooms  and  bath.  Inte- 
rior will  be  finished  in  pine  and  white 
enamel.  Hardwood  floors  will  be  used 
throughout.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  marble.  An  automatic 
water  heater  will  be  installed.  Bath 
room  will  be  finished  in  tile.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

RESIDENCE — 2  story  and  base,  con- 
crete and  frame,  $50,000.  Oakland,  Cal. 
-Architect,  Julia  Morgan,  Holbrook 
Hldg.,  S.  F.  Owner,  James  L.  Lombard. 
The  dwelling  has  been  designed  for  a 
handsome  suburban  home  and  will  be 
erected  in  the  Crocker  Highlands 
Tract.  There  will  be  in  the  neighbor- 
hood of  twenty  rooms,  several  baths, 
sleeping  porches  and  a  conservatory. 
A  garage  will  be  erected  in  the  rear 
of  the  property.  Interior  of  the  build- 
ing will  be  finished  in  pine,  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  central  heating  system, 
probably  steam  heat  or  hot  water  with 
an  oil  burning  furnace.  Open  Are 
places  and  vacuum  cleaning  are  also 
specified.  Mantels  will  be  of  tile. 
Hath  rooms  will  be  finished  in  tile  and 
equipped  with  high  grade  plumbing 
fixtures.  A  hot  water  circulating  sys- 
tem is  also  specified.  The  exterior  of 
botii  the  residence  and  garage  will  be 
faced  with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

tontracts   Awarded. 

'school  1''1KL1)  house— 1  story, 
frame,  $747.  Oakland,  Cal.  Architect, 
none.  Owners,  City  of  Oakland.  Con- 
tractors. Koski  Bros.,  tiakland.  Con- 
tract   price.    $747. 


"Translating  as  a  Factor  in  Foreign 
Trade"  is  the  title  of  a  pamphlet  by  Mr. 
Maximilian  Aviles.  export  manager  of 
the  American  Saw  Mill  Machinery  Co. 
It  discusses  the  difliculties  in  trans- 
lating technical  matter.  Mr.  Aviles 
prepared  the  pamphlet  to  further  our 
export  trade,  and  will  send  copies  to 
those  who  address  him  at  50  Church 
Street,  New  York.  (•) 


Wednesday,      May      26.      1915. 


BUILDING   AND   ENGINEERING   NEWS 


25 


Bids  Opened  For 
Berkeley  School, 


W.    U.    Henderson    Submitted    Low    Bid 

For  Construction  of  >ortli  Bcrlveloy 

School. 


Seventeen  sets  of  figures  were  opened 
Tuesday  by  the  Berkeley  Board  of  Edu- 
cation for  the  construction  of  ibe 
North  Berkeley  School,  a  two-story 
brick  and  plaster  building,  designed  by 
Arcliitects  Coxhead  &  Coxhead.  W.  D. 
Henderson.  Monadnock  Bldg.,  sub- 
mitted the  lowest  figures  on  the  general 
construction  at   $32,280. 

W.    D.    Henderson |32,280 

ilasow  &  Morrison 32,795 

Fred    H.    Field 33,328 

The   Turner   Co 34,295 

H.    A.    Klyce 34,421 

Walter  Sorenson    34,834 

Dunnavant-Oakley   Co 35,394 

Heckenroth   &  Schell 35,691 

D.  O.  Church   Co 35,700 

J.    Wendering    35,800 

Carnahan   &   Mulford 35,898 

Lester     H.     Stock 32,818 

R.    Giaze    36,848 

W.    Martin    37,336 

Collman   &   Collman 3S,7'52 

Oakland  Bldg  &  Mortgage  Co  39,532 

Larsen   &   Son 39.836 

Heuting  and  Ventilating. 

Wittman-Lyman     Co |6,866  $2,530 

Pacific   Fire   Extg.   Co...    6,575  2.940 

The    Turner    Co 6,690  2,340 

Scott   Company    6,940  3,160 

J.   C.   Hurley  Co 6,683  2,622 

Uobert   Dalziel   Jr. ......    6,457  2,590 

Carl    T.    Doell 6,135  2,753 

Siebert   Co 5,597  2,239 

J.    E.    O'Mara 6.987  2,990 

Bay    Engineering   Co 7,290  3,050 

Walter    Mork    6,600  3,200 


No. 

902 
903 
904 
DOT 
90S 
909 
912 
9  1  3 
915 
919 
920 
922 
!t2o 
9  2.") 
926 
927 
944 
9  45 
9  IS 
949 


Building  Contracts   Awarded. 
Oakland. 

Owner  Contractor 

White    Lunch     Ostlund 

Durham      Durham 

Hood     Bolts 

Cohne     Tayton 

Beekley    Beekley 

Schulz     Chubb 

Seat      Flittner 

Blumann     Flittner 

Northey     Larsen 

Fredericks     Banning 

Univ   Cal    Allen 

Braun     Malley 

Cohen     Tayton 

-McArthur     Owner 

Cirimele     Cirimele 

l.,arrabee     Rogers 

Anderson     Anderson 

D'bert     Scott 

Corbett     Anderson 

Woodburn     Owner 


A  nit. 

5000 
400 
2000 
1500 
1750 
500 
850 
4140 
1200 
400 
1395 
5656 
1400 
2000 
3000 
2650 
2250 
5243 
1100 
2500 


ALTERATIONS 

(902)      NO.   1319  BROADWAY,   Oakland. 
Alter  store  to  lunch-room. 

Owner White       Lunch       Co.,       122 

Kearny,    San    Francisco. 
.\rchitect  .  .  .None. 

Contractor.  .Ostlund     &     Johnson,     1901 
Bryant,    San    FYancisco. 

COST,    $5000 


GARAGE 

(903)      N   FIFTY-THIRD    100    W   Grove, 
Oakland.      Garage. 

Owner J.    P.    Durham,    5301    Grove, 

Oakland. 
Architect  .  .  .None. 
Day's   work,  COST,   $400 


DWELLINO 

(904)      E    PBRALTA   AVE  40  N   Orchid, 
Oakland.       One-story    5-room    dwlg. 

Owner N.  E.  Hood,  1241   34th  Ave., 

Oakland. 
Architect  .  .  .None. 

Contractor.  .M.    C.    Bolts,    3116    Central 
Ave.,   Alameda. 

COST,   $2000 


'.'untrftctor .  .R.     K.     Larsen.     3404     Elm- 
wood  Ave.,  Oakland. 

COST,    $1200 


DWELLING 

(907)  N  THIRTY-SECOND  30  E  Lin- 
den, Oakland.  One-story  5-room 
dwelling. 

Owner B.  Cohne,  32nd  and  Filbert, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .F.    G.    Tayton,    5237    Miles 
Ave.,  Oakland. 

COST,    $1500 


DWELLING 

(908)      S    FAIRVIEW     lOO    E    Shattuck 

Ave.,     Oakland.       One-story       6-room 

dwelling. 
Owner H.    M.    Beekley,    1916    Har- 
mon,   Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $1750 


BRICK    ADDITION 

(909y      NO.    383      TWELFTH,      Oakland. 
Brick    addition    for   coffee    house. 

Owner A.   H.    Schulz. 

Architect  .  .  .None. 

Contractor.  .C.  Chubb,  1932  Sinder,  Okd. 

COST,  $500 


FRAME   DWELLING 

(912)  LOTS  72  AND  73  and  NE  15  Lot:? 
70  and  71  Map  Rosa  Lee  Tract,  Oak- 
land. All  work  for  one-story  frame 
dwelling. 

Owner Mrs.  Esther  Seat,  3807  39th 

Ave.,   Oakland. 

Architect  .  .  .None. 

Contractor.  .Jos.      Flittner,      1700      35th 
Ave.,   Oakland. 

Filed  May  17,  '15.     Dated  May  11,  '15. 
Completed  and  accepted,  note  for 

$250    

Usual  35  days.  Deed  to  Lots  68 
and  69  and  SW  10  feet  Lots  70 
and  71,  ^lap  Rosa  Lee  Tract,  Okd. 

TOTAL   COST,    $850 

Bond.    none.      Limit.    60   days.        Forfeit, 

$1.      Plans    and   specifications    filed. 


ALTERATIONS  AND  ADDITIONS 

(913)  S  DAVIS  325  W  Peralta  Ave  W 
50xS  123,  Oakland.  All  work  for 
alterations  and  additions  to  three- 
story   frame   dwelling. 

Owner ^Irs.    Hilda    Blumann,    S217 

Davs,   Oakland. 

Architect  . .  .None. 

Contractor.  .Jos.      Flittner,      1700      35th 
Ave..    Oakland. 

riled  May   17,  ''5.     Dated  May  — ,  '15. 

Frame    up    14 

Brown    coated    % 

Completed    and    accepted V4, 

Usual   35   days % 

TOTAL   COST,    $4140 

Bond.      $2070.        Surety      Southwestern 

Surety    Insurance    Co.      Limit,    90    days. 

Forfeit.    $1.      Plans    and    specifications 

f;;'-d. 


DWELLING 

(91'5)      W     EIGHTY-FOURTH     AVE     80 

.S   Holly,  Oakland.     One-.story   4-room 

dwelling. 

Owner I.    Northey,    1617    Slsr    Ave, 

(Oakland. 
.\rchitoct  .  .  .None. 


GARAGE 

(919)      E    STATEN      AVE    139    N      Van 
Buren,   Oakland.     Garage. 

Owner Inez    Fredericks,    Premises. 

Architect  .  .  .None. 

Contractor.  .  Banning    &     Stewart.     5215 
Broadway,   Oakland. 

COST,    $400 


ALTERATIONS 

(920)      FOOT    OF    SIXTY-SIXTH    AVE.. 
Oakland.     Alter  to  serum  station. 

Owner University     of     California, 

Berkeley. 
Aichitect  .  .  .None. 

Contractor.  .F.  E.  Allen,  168  34th,  Okd. 
COST.  $1395 


FRAME    DWELLING 

(922)  NE  KENMORE  AVE  181.72  NW 
Lakeshore  Ave  NW  50xNE  131.94, 
Oakland.  All  work  for  two-story 
and  basement  frame  dwelling. 

Owner Louis  E.  and  Nellie  Braun, 

1107    Peralta,    Oakland. 

Architect  .  .  .None. 

Contractor.  .F.    T.    Malley,    3001    Grove, 
Oakland. 

Filed  May   18,  '15.     Dated  May   18,  '15. 

Flame    up    14 

Plastered     »4 

Completed    and    accepted ..      i/4 

U.sual   35   days % 

TOTAL  COST,  $5656 

Bond,    $3000.  Sureties,    J.    M.    Kelley 

and    J.    J.    McElroy.         Limit,    75      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


DWELLING 

(923)  THIRTY-SECOND  near  Filbert, 
Oakland.  All  work  for  one-story  4- 
room    dwelling. 

Owner Mrs.    Ray    Cohen,    3203    Fil- 
bert,   Oakland. 

Architect  .  .  .None. 

Contractor .  .F.    G.    Tayton.     5237    Miles 
Ave.,    Oakland. 

Filed    .May   18,   '15.      Dated   May    1,   '15. 

Flame    up    14 

Plastered      14 

Carpenter    work    completed 14 

Usual    35   days '/i 

TOTAL  COST.    rilOO 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


DWELLING 

(925)      S  FIFTIETH  132  E  Shafter  Ave. 
Oakland.  One-story   5-room   dwelling. 

Owner Chas.    McArthur,    382    50th, 

Oakland. 
Aichitect  .  .  .None. 
Day's    work.  COST,     $2000 


STORE    AND    FLATS 

(926)      S   SEVENTH    75    E    Henry,    Oak- 
land.    Three-story  stores  and  flats. 

Owner Michelo  Cirimele,  Alameda. 

Architect  .  .  .None. 

Day's   work.  COST,    $3000 


DWELLING 

(927)  N  TOWNSEND  202  E  Welling- 
ton, Oakland.  One-story  6-room 
dwelling. 

Owner F.  "SA".   Larrabee,   1994   Web- 

.<5ter,  Oakland. 
.Architect  ..  .A.    W.    Smith,    1010    Broad- 
way, Oakland. 
Contractor.    F.    O.    Rogers,    Oakland. 

COST,  $2650 
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Structural  Steel 
Contractors 

Works  at 

HA.RRISON  ST., 

t>et.  8tti  «L  9tti 

San  F^rancisco 

Telephone   IVIarKet  33T 


DWIOLI.IXG 

(944)      E      BKYAX.  AVE    40    N      College 

Ave.,    Oakland.      One-story    five-room 

dwelling. 

(Jwner A.    P.    Anderson,    622    47th, 

Oakland. 
Arohitoct  .  .  .Xone. 
Day's    work.  COST,    $2250 

1-K.\.M1C    DWELLING 

CH". )  NE  IBEL.MOXT  115  SVV  Staten 
50x122,  being  Lot  10  Rlk  13  Lakeside 
r^bdvn  Adams  Point  Tract,  Oakland. 
All  work  for  two-story  and  basement 
frame    dwelling. 

(ivvner Margaret    Dibert,    Oakland. 

Arthitoct  .  .  .Milwain         Bros.,        Delger 
Bldg.,  Oakland. 

CoMtractor.  .G.  A.  Scott,  685  23rd,  Okd. 

I'^ilod   .May   20,  *15.     Dated  May  19,  '15. 
Frame   up  and  chimneys  built..  $1310 

Brown    coated    1310 

Completed   and   accepted 1310 

Usual    35   days 1313 

TOTAL   COST,    $5243 

Lond.     $2650.         Surety,       Southwestern 

Surety    Insurance    Co.      T^imit,    80    days. 

I'orfoit.   $1.50.     Plans  and  specifications 

filed. 


DWELLING 

OIS)  10  NINETIETH  AVE  03.28  N 
Sunnj-.side,  Oakland.  One-story  four- 
room    dwelling. 

Owner Frank  Corbett,  1110 

Franklin,  Oakland. 
.  None. 

.C.    J.    Anderson,     1301    Fil- 
bert,  San   Fiancisco. 

COST,    $1100 


Arehitoct  . 
Contractor 


iiW  KI.LING 

(!M!>)       E    VISTA      AVE    250    S      Everett, 
Oakland.     One-story   -5room  dwelling 

Owner Paul    E.       Woodburn,  3965 

Greenwood,   Oakland. 
.\  rchiiect  .  .  .  None. 

Day-.s     work.                                 COST,  $2500 

♦ 

UUILDING    CONTK.VCTS 
Berkeley. 

No.        O^vncr                      Contractor  Amt. 

905  Hodghead      Sorensen  ]98;i 

906  StKiws     Farrell  4  00 

910  Hill      Kollmer  400 

911  Hunt     Pear.son  6500 

914      Stewart     Charles  2000 

916  Larsen      Ericksen  2175 

917  Chandler     Ern.'^berger  8800 

918  Bkly    Nursery    Buskirk  1180 

921      Hetzner Pearson  1800 

934  Chandler      ISrn.'^hergcr  8768 

935  Clark    De    Kay  2500 

936  Hunter    Dlldine  3500 

937  Penke     Danielson  3350 

938  Seller.^    Tupper  1900 

939  .Mpha     Tau Owner  SOO 

940  Berkeley     Waid  27000 

94  1      S    F   Invst    Owner  18000 

942  Glover     (Jlover  1500 

943  .\ndrew.s     MoBoth  400 

9((;      Woodward      Cederhorg  7750 

9  17      Han.son     Peake  2425 


.^  1  ■!  il'l'h  i.\ 

(!Mi:, )      JO   lorcLID   100  N  Le  Conte,  Ber- 
keley.    Add    to   dwelling. 

Owner R.    Hodghead,    1720    Euclid 

Ave.,    Berkeley. 
.\rchitect  .  .  .None. 

Contractor.  .Walter        Sorensen,        3219 
Ellis,   Berkeley. 

COST.    $1982 


ADDITION 

(906)      SW   CHANNING  &  ROOSEVELT, 
Hei'keley.      Addition. 

Owner John     Strows,     1718     Chan- 

ning   Way,   Berkeley. 
.\rchitect  .  .  .None. 

Contractor.  .C.    D.    Farrell,    2418    Roose- 
velt,   Berkeley. 

COST,    $400 


GARAGE 
(910)      NO. 
Garage. 

Owner M.    Hill 

Architect  .  .  .None. 
Contractor .  ..lacob  Kollmer, 

Stuart,  Berkeley. 

COST 


i)747       ASHBY,       Berkeley. 
Premises. 

2813 
$400 


FU.\.\IE    DWELLING 

(911)  W  BFSHNELL  PLACE  214.48  N 
Hearst  Ave,  being  I.^ts  10  and  11  Blk 
2,  Kellogg  Ppty.,  Berkeley.  All 
work  except  painting,  heating,  wir- 
ing and  vacuum  cleaning  for  two- 
.^toi-y    frame  dwelling. 

Owner Thomas  Forsyth  Hunt,  1S(12 

Le   Roy   Ave.,   Berkeley. 
Architect  ..  ..Maybeck       &      White,        35 

-Montgomery,    S.    F. 
Contractor.  .  Hen     Pearson,     2403    Grant, 

Berkeley. 
Filed  May   17,  '15.     Dated  May  17,  '15. 

Payments   each    month    of 75% 

I'siial     35     da.vs 25% 

TOTAL  COST,  $6500 
liond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans   and    specilications    filed. 


DWIOLLING 

(911)      NW     CURTIS       AND       BRISTOL, 

Berkeley.      One  and  one-half-story  6- 

room   dwelling. 


Owner 


-Architect  . 
Contractor 


.W.     A.     Stewart,     22  JO     Sth, 
Berkeley. 
.  .None. 
.  W.    J.    Charles,    P.    O.    Box 
291,   San   Francisco. 

COST.   $2000 


FU.V.ME    DWELLING 

(916)  W  FIFTH  151-  3-12  from  N  line 
Virginia  N  50xW  150,  Berkeley.  All 
work    for  one-story   frame  dwelling. 

'  wner J.    Larsen.    Berkeley. 

Architect  .  .  .None. 

CoTitractor.  .Gustnv  Eriksen  and  Peter 
Frederlcksen.  1910  Hea'st 
.\ve.,    Berkeley. 

Filed   May   IS.  '15.     Dated   May   17,  '15. 


( 'ompleted     »4 

Usual    35   days 14 

TOTAL  COST.  $2175 
l!<)n(l,  none.  Limit,  90  days.  Forfeit, 
none.       I'l;in.-;    and    specilications,    none. 


STOltES    AND    APARTMENTS 
(917)      SE    ASHBY       AVE    &      GROVE, 
Bei-keley.     Two-story    12-room   stores      1 
and  apartments.  | 

Owner Mabel       H.       Chandler,       55       i 

T..awton    .\ve.,   Oakland.  I 

-Architect  ...None.  •,  | 

Contractor.  .Frank   .\.   Ernsberger,   6245    J 
College    Ave.,    Oakland. 

COST,    $8800 


ADDITION 

(918)      NE    SEVENTH    AND    ADDISON, 
Berkeley.      Addition. 

Owner Berkeley   Day  Nursery,   7th 

and   Addison,   Berkeley. 
.  None. 

.J.        W.        Buskirk,        3535 
Meadow,   Oakland. 

COST,  $1180 


-Architect  . 
Contractor 


DWELLING 

(921)  S  DLEAWARE  1008  W  McGee 
Ave  W  70  S  134  8-12  E  161  4-12  N 
35  3-12  W  93  8-12  N  99%,  Berkeley. 
All  work  for  one-story  5-room  dwlg. 

Owner Lillian    E.    Betzner,    Okd. 

-Architect  .  .  .None. 

Contractor.  .Ben    Pearson,    2403    Grant. 
Berkeley. 

Filed  May  IS,  '15.     Dated  May  17,  '15. 

Frame    up    14 

Brown    coated    14 

Completed    and    accepted 14 

Usual    o5   days 14 

TOTAL   COST,    $1800 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.      Plans    and    specifications    filed. 


STORES   AND    APART.MENTS 

(934)  SE  ASHBY  AVE  AND  GROVE  S 
86.02  E  37.913  N  88  W  36.  Berkeley. 
All  work  for  two-story  stores  and 
apartments  (4  stores  and  4  apart- 
ments). 

Owner Mabel       H.       Chandler,       55 

Lawton    .Ave.,    Oakland. 

-Areliitect  .  .  .  None. 

Contractor .  .Frank   A.   Ernsberger,   6245 
College  Ave.,  Oakland. 

Filed  -May  IS,  "15.     Dated  May  17.  '15. 

1st    lloor   joists    in    place $1644 

Roof   completed    1644 

Plaster   completed    1644 

Completed   and   accepted 1644 

Usual    35   days 2192 

TOTAL  COST.   $S76'» 

Bond.  $4384.     Surety.  Aetna  Accident  & 

Liability   C<j.      Limit.    75   days.      Forfeit, 

$1.      Plans  and  specifications  filed. 

DWELLING 

(935)  NW  COLUSA  AVE  &  POSEN, 
Berkeley.  One-story    6-room    dwlg. 

Owner .Anna  M.  Clark. 

-Architect  .  .  .  None. 

Contractor.  .De   Kay   Co.,   2000  Shattuck 
Ave..   Berkeley. 

COST.    $2500 


I''r:uiu 
I'la.^l. 


up 

1(1 


DWELLING 

(936)      S  ETON  COURT  50  E  Claremont 
-Ave..     Berkeley.       Two-story     7-room 
dwelling. 
Owner Sadie  -M.  Hunter.  3117  Shat- 
tuck   -Ave..    Berkeley. 
-Architect  ..  .Olin    S.    Grove.    2311    Tele- 
graph   .Ave..    Berkeley. 
Contractor.  .Verne  Dildine,  6243  College 
.Ave..    Oakland. 

COST.  $3500 
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DWELLING 

(937)      N  MARIN  AVE    590   E   The   Ala- 
meda,   Berkeley.      One    and    one-half- 
story   6-room  dwelling'. 
Owner P.   R.  Peake  Co.,   2127  Uni- 
versity Ave.,   Berkeley. 
Architect  . .    None. 

Contractor.  .E.  E.  Danielson,  3896  Ruby 
Oaiiland. 

COST,    $3350 


DWELLING 

(938)  S  PARKER  200  E  San  Pablo 
Ave.,  Berkeley.  One-story  5-room 
dwelling-. 

Owner S.  A.  Sellers,  3023  Benvenue 

Ave.,   Berkeley. 
Architect  . .  .None. 

Contractor.  .Thad  M.  Tupper,  2310  Rus-- 
sell,   Berkeley. 

COST,   $1300 


ALTERATIONS 

(937)      N    LB      CONTE    300    W      Euclid, 
Berkeley.     Alterations. 

Owner Alpha   Tau    Omega,    Prem. 

Architect  ...W.   C.   Hays,   68   Post,   S.  P. 
Day's   work.  COST,    $800 


SCHOOL 

(910)  B  CLAREMONT  200  S  Ashby 
Ave.,  Berkeley.  One-story  8-room 
school. 

Owner City  of  Berkeley. 

Architect  ..  .James    W.    Plachek,    Ache- 
son  Bldg.,  Berkeley. 
Contractor.  .A.  P.  Waid,  636  65th,  Okd. 
COST,    $27,000 


ALTERA.TIONS 

(911)  E  SHATTUCK  AVE  100  S  Addi- 
son, Berkeley.  Alter  5-story  brick 
building  to  hotel. 

I  iwner S.  F.  Investment  Syndicate 

.\rchitect  ..  .Eugene  K.  Martin,  2192 
Shattuck    Ave.,    Berkeley. 

Day's  work.  COST,  $18,000 


DWELLING 

(912)      N  WEBSTER  50  W  Regent,  Ber- 
keley.    One-story   5-room  dwelling. 

owner D.  S.  Glover,  2115  Webster, 

Berkeley. 
.\rchitect  .  .  .None. 
l>ay'.s  work.  COST,  $1500 


ADDITION 

(943)      NO.    2240    McKINLEY,    Berkeley. 
Addition. 

(Uvner Tillie   Andrews,    Premises. 

.Architect  .  .  .None. 

Contractor.  .R.    H.    McBeth,    1050    Stan- 
age  Ave.,  Albany. 

COST,   $400 


FRAME    DWELLING 

(9'46)  N  DURANT  AVE  81.58  W  Pied- 
mont Way  N  75.58  W  50  S  79.24  E 
on  curve,  the  radius  of  which  is 
1056.33,  50.15,  Berkeley.  All  work 
except  heating,  electric  wiring,  fin- 
ished hardware,  electric  fixtures,  tile 
work  of  mantels  and  sidewalks  and 
shades  for  two-story  and  basement 
frame    dwelling. 

Owner Frank    J.    Woodward,    2302 

Piedmont  Ave.,   Berkeley. 

-Vrchitect  .  .  .Walter    D.    Reed,    Oakland 
Bk   of   Savings   Bldg.,    Okd. 

Contractor.  .Cederborg       &       Anderson, 
1033  Poplar.  Oakland. 

Filed  May  20,  '15.     Dated  May  15,  '15. 
30   days   after  work  commences     75% 
Twice    a    month    after    that....      75% 

Usual    35    days 25% 

TOTAL    COST,    $7750 


Bond,  none.  Limit,  90  days  after  May 
15.  Forfeit,  $5.  Plans  and  specifica- 
tions  filed. 


IVOTICK    OF    NON-RKSPOI\SIBIUTY. 


DWELLING 

(947)      E    COLUSA  .260    S    Joseph,    Ber- 
keley.    One-story   5-room  dwelling. 

O.wner J.  S.   Hanson. 

Architect  .  .  .None. 

Contractor.  .F.  R.  Peake  Co.,  2127  Uni- 
versity  Ave.,   Berkeley. 

COST,   $2425 


Alameda. 


No. 


Owner 


Contractor     Amt. 


924      Gianassi     Perona  1525 

928  Fortman     Kneppler  1500 

929  Same     Same  1500 

930  Fountaine     Carlson  1500 

931  Peoples    Water    Co.. Owner  1000 

932  'Morris     Morris  500 

933  Sill     Brown  400 


DWELLING 

(924)      NO.    1539      FOURTH,      Alameda. 
One-story  4-room  dwelling. 

Owner Adelino  Gianassi. 

Architect  .  .  .None. 
Contractor .  .John  Peiona. 

COST,   $1525 

DWELLING 

(928)      N  PACIFIC  AVE  30  W  Bay,  Ala- 
meda.   One-story    5-room    dwelling. 

•Owner E.       D.        Fortman  803 

Haight    Ave.,    Alameda. 
Architect  .  .  .None. 

Contractor.  .R.        W.        Kneppler,        60G 
Haight    Ave.,    Alameda. 

COST,   $1500 


DWELLING 

(929)      NW  PACIFIC  AVE  &  BAY,  Ala- 
meda.   One-story    5-room    dwelling. 

Owner E.       D.        Fortman  803 

Haight  Ave.,  Alameda. 
Architect  .  .  .None. 

Contractor.  .R.        W.        Kneppler,        606 
Haight    Ave.,    Alameda. 

COST,   $1500 


DWELLING 

(930)      NO.       1231       PEARL,       Alameda. 
One-story    5-room   dwelling. 

Owner .Mrs.       M.       H.       Fountaine, 

Preniiseii. 
.Architect  .  .  .None. 

Contractor .  .O.     M.    Carlson,     1456     82nd 
Ave.,    Oakland. 

COST,  $1500 


ALTERATIONS 

(931)  FBRNSIDE  BLVD.  bet.  Fair- 
view  and  Garfield,  Alameda.  Alter- 
ations. 

Owner People's   Water   Co.,    9th    & 

Broadway,   Oakland. 
.Architect  ..  .Daniels      &      Wilhelm,   Mo- 

nadnock  Bldg.,  S.  F. 
Day's    work.  COST,    $1000 


ADDITION 

(932)      NO.    2136    SAN    ANTONIO    AVE., 
Alameda.      Addition. 

Owner T.  G.  Morris,  Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $500 


ADDITION 

(933)      NO.     200     BUEN.A     VISTA     AVE., 
Alameda.     Addition. 

Owner J.    W.   Sill,    Premises. 

Architect  .  .  .None. 

Contractor.  .C.  A.  Brown,  2.''.I7  Alameda 
Ave.,  Alameda. 

COST,    $400 


AI^AAIBDA    COLKTV. 


April  28,  1915 — (1)  LOT  64;  (2)  Ptn 
Lot  65;  (3)  Ptn  Lot  52  and  53  lying 
.S  line  drawn  parallel  to  S  boundry 
lines  Lots  52  and  53  and  di.^stant  at 
L  15  N  therefrom,  .Map  Crocker 
Highlands,  Oakland.  Alta  Pied- 
mont Land  Co  as  to  improvements 
on    leased   property    


OAKL..\IVD     FIELD     HOUSE     BIOS. 


Bids  were  opened  by  the  Oakland 
Board  of  Education  on  Tuesday  for 
the  construction  of  a  frame  field  house 
from  plans  by  the  Superintendent  of 
School  Buildings.  Following  is  a  list 
of   the   bids  received: 

Oakland    Field    Houtic. 

J.   R.   Faulkes $    920 

George    C.    Nail 875 

A.    H.    Faust 1,110 

Koski    Bros 747 

♦ 

NOTICE    OF    NON-RESPONSIBILITV. 


May  20,  1915— SW  FOURTEENTH  & 
Broadway  S  200xW100,  Oakland. 
Matilda  Brown,  Annie  MoUer  and 
Lillian  D  Powers  as  to  improve- 
ments   on    leased   property 


COMPLETION  NOTICES. 


AL.AMBDA  COUNTY 


May  17,  1915— E  FORTY-FIRST  AVE 
520  S  Santa  Rita,  being  Lot  40  Blk 
8  Map  Steinvvay  Terrace,  Okd. 
Charles  B  Matheny  to  whom  it  may 
concern May    15,    1915 

May  17,  1915— LOT  6  BLK  1  Map  Ber- 
keley Heights,  Bkly.  E  S  Page  to 
Louis    Engler May    15,    1915 

May  IS,  1915 — LOT  19  BLK  "M" 
Northbrae  Terrace,  Bkly.  A  J  Bar- 
clay by  N  L  Brodrick  to  F  R  Peake 
Co May   14.   1915 

May  18,  1915 — LOCATION  NOT 
Given,  Okd.  Andrew  C  Bidstrup  to 
whom  it  may  concern.  .  .May  12,   1915 

May  19,  1915— E  BROADWAY  122-4 
N  Orchard  N  71-5  E  91-6  S  65-6  W 
25-9  W  74-3,  Okd.  Mary  A  Hackett 
Burrow  to  Schnebly,  Hostrawser  & 
Pedgrift May    14,    1915 

May  19.  1915— i^  LOT  2  BLK  18  Map 
Broadmoor,  San  Leandro.  Eva  E 
Peppin  to  whom  it  may  concern.. 
May    18,    1915 

May  19,  1915 — NW  ROSE  AND  JOSE- 
phine  90x80,  Bkly.  Gustaf  and 
Sandra  Johanson  to  Gustaf  Johan- 
son    May    18.    1915 

May  20,  1915— SE  FIFTH  AVE  130 
NE  E-21st  NB  35  SE  150  SW  15  NW 
25  SW  20  NW  125,  Okd.  W  S  Hamil- 

to   to  whom   it  may  concern 

May    15,    1915 

May  20,  1915— S  20  LOT  57  and  N  15 
Lot  58  Blk  "C"  Map  Alton  Park, 
Okd.     Edward  A  Johnson  to  whom 

it   may   concern May    15,    1915 

4 

LIENS  FILED. 

AL.AMBDA     COUNTT. 


May  15,  1915— W  THIRTEENTH  AV 
1121/^  S  E-17th  S  37y2xW  100,  Okd. 
John  P  Maxwell  (Maxwell  Hard- 
ware Co)  v.s  R  E  Moore  and  Ike 
H     Herold     $13.50 

May  15,  1915— LOT  36  BLK  4,  Melrose 


2S 
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Heights  Tract,  Okd.  A  C  •&  V  N 
Smith  vs  Torrencf^  S  Peterson,  J  A 
Smilie  and    H   F  Tillman $34.44 

May  18,  1915— LOT  JO  Matthews  Tct. 
Bkly.  John  P  Maxwell  (Maxwell 
Haidwaro  Co),  vs  .Iiistaff  Johanson 
$65 

May  IS.  1915— B  45  LOTS  16  AND  17 
BUc  "B"  Levinston  Tract,  rBkly. 
John  P  Maxwell  (Maxwell  Hard- 
ware Co)   vs  Justaff  .Johanson.  .$47.80 

May  iS,  1915— LOT  3S  BLK  4  Hopkins 
Terrace  No.  4.  Hkly.  Walter  E 
Schott  vs   Chas   R    Roberts $480 

May    19.    1915— JjOTS    12   AND   13    BLK 
"G"   Foothill   Tract,   Okd.     O   Head- 
ington,      $20;    Herbert      R      Parker. 
$30.25     vs    Torrence    S    Petersen. 
T  O'Donnell  and  Childers  &  Martin 

May  19,  1915— LOT  33  BLK  4,  Melrose 
llcitthts  Tract.  Okd.  Herbert  R 
I'arkor,  $41.20.  O  Headington,  $20 
v.s  Talcott  Land  Co,  Torrence  S 
Pi  torsen    and    Childers    &    Martin.. 

May  19,  1915— PARK  AVE  NO  1116. 
boinjj  N  16%  Lot  "C"  and  S  16% 
Lot  "D"  Alameda  Park  Homestead. 
Ala.  J  Van  Pelt  vs  J  H  and  Mary 
O    Heister    $52.95 


RELEASE  OF  LIENS 


AI-AMEDA    COUNTY. 


May  22.  1915 — LOT  20  and  W  25  Lot 
19  Blk  "Q"  Map  No.  2  Sbdvn  Ptn 
Central  Oakland  Tct  E  Telegraph 
Ave..  Okd.  Pacific  Fuel  &  Bldg  Ma- 
terial Co  to  Eugene  A  Schmidt... 
$294.60 

May  18,  1915— S  MONTELL  470.5  E 
Piedmont  Ave  E  37  S  79  W  48  N  79. 
Okd.  Wm  E  Anderson  to  Mildred 
I    Hanrahan    et   al $121.50 


SAX  JOSE  AM)  THE  SA>TA  (LARA 
VALLEY 


SKWKK  WORK— Cost  not  stated. 
San  .Jose,  Santa  Clara  Co.,  Cal.  Engi- 
neer. City  Engineer,  San  .lose.  Own- 
eis.  City  of  San  .Jose.  The  City  Engi- 
neer has  been  instiucted  by  the  City 
Council  to  put"  in  a  l(i-inch  sewer  on 
San  Antonio  street  between  7th  and  Sth 
sti-eets. 

R1<:'SIDENCES— 1  and  2  story  and 
ba.se,  frame.  Cost  as  follows.  San 
Jose,  Santa  Clara  Co.,  Cal.  Architect, 
none.  The  following  Day  Labor  jobs 
arc  reported  a.s  about  to  be  started  in 
San  Jose:  W.  M.  Lewis,  Hth  and  San 
Salvador,  seven-room  fi-ame  dwelling, 
$3,000;  A  De  Sinet.  226  Terraine  street, 
one-story,  six-room  frame  cottage.  $2.- 
000;  E.  D.  Wells.  17th  and  Empire 
streets,  one-story,  six-room  frame  cot- 
tage, $2,000;  G.  Salaman,  Duane  and 
Market  streets.  one-story.  five-room 
dwilling,  $1,61)0.  Materials  for  this 
woik   are   now    l)eing   purchased. 

KESIDENCE  —  1  stoiy  and  base. 
frame.  $5,000.  Hill.sboro.  San  Mateo 
Co..  Cal.  Architect.  Ernest  E.  Norberg. 
Hank  BIdg.,  Burlingame.  Owner's  name 
vslthheld.  The  dwelling  will  be  erect- 
ed in  Hillsboro.  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
1)1'  of  pine  and  redwood  with  some 
h.-irdwood  veneer.  Bed  rooms  will  be 
finished  in  white  enamel.  Hardwood 
llnurs  will  he  used  In  the  living  room, 
(lining  room  and  reception  h.-ill.  There 
will  be  furnace  heat  and  open  lire 
jil.-ifi's.  .Mantels  will  be  of  tile  or 
brick.      Bath    rooms    will    be    finished   in 


tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  pla.=  ter  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

BRIDG'E— Reinforced  concrete.  Cost 
not  stated.  Kalinas.  Monterey  Co.,  Cal. 
Engineer,  County  Surveyor.  Salinas. 
Owners,  Monterey  County.  Plans  have 
been  completed  and  have  received  the 
appioval  of  the  Board  of  Supervisors 
for  the  construction  of  two  bridges 
over  the  Salinas  River.  One  of  these 
bridges  will  be  erected  at  Neponset 
and  the  other  at  Alacimiento.  Bids  will 
be  opened  on  June  Sth.  Plans  are  now 
out  for  figures  and  can  be  secured 
from   the  County   Clerk. 

liOAD  CONSTRUCTION— Cost  not 
stated.  Redwood  City,  San  Mateo  Co.. 
Cal.  Engineer.  County  Surveyor  Neu- 
nian.  Redwood  City.  Owners.  San  Ma- 
teo County.  The  County  Engineer 
has  been  instructed  to  prepare  plans 
and  specifications  for  road  work  at 
Holy  Cross.  The  plans  will  be  pre- 
sented at  the  next  meeting  of  the  Su- 
pervisors, when  they  will  be  approved 
and    bids   ordered   called. 

Contracts  Awarded. 

STREET  PAVING- Cost  as  follows. 
San  .Jose,  Santa  Clara  Co.,  Cal.  Engi- 
neer, City  Engineer,  San  Jose.  Own- 
ers, City  of  .San  Jose.  Contractors, 
Raisch  Improvement  Co..  S.  F..  $11.- 
382.94;  Clark  &  Henry.  Stockton,  $10,- 
(45.81;  Raisch  Improvement  Co..  S.  F.. 
$11,381.37;  F.  R.  Ritchie  &  Son.  San 
Jose.  $7,286.18;  and  Raisch  Improve- 
ment   Co..    S.    F.,    $12,336.45. 

RESH^ENCE  —  2  story  and  base, 
frame.  $3,250.  Palo  Alto,  Santa  Clara 
Co.,  Cal.  Architect,  Sidney  B.  New- 
som,  Nevada  Bank  Bldg..  S.  F.  Own- 
er. .Miss  Elizabeth  Gardner.  Contrac- 
tor. I).  W.  Ross,  415  Frederick  street, 
S.    K.      Contract   price,    $3,250. 


HIILDIXJ   CONTRACTS 


SAIVTA    CLARA    COUNTY. 


SOCIAL   HALL. 

NEAR  HF::DDING.  elm  &  EMORY 
Sts..  San  Jose.  All  work  except  heat- 
ing and  part  of  foundation  for  one- 
story   frame   social   hall. 

Owner The  College  of  the   Pacific, 

San   Jose. 

Architect  .  .  .W.  J.  Wythe,  Central  Bank 
Bldg.,  Oakland. 

Contiactor.  .Johnston   Co.,   S.    F. 

Filed   May    12,   '15.     Dated   May   6,  '15. 

Frame    up    • $2190 

lOnclosed    and    brown    plastered.    2190 

When    completed    1290 

Usual    35   days 2216 

TOTAL   COST.    $8786 

Bond,    $4500.      Sureties.   J.    W.    Schouten 

and    J.    11.    .McCallum.      Limit.    75    days. 

l-'orfeit,    $2    per   day.      Plans   and   spe>M- 

lications   filed. 


FRAME    SCHOOL 

N  SAN  FERNANDO  iir  Race,  San  Jose. 
All  work  for  one-story  frame  school 
building. 

Owner Rev.     W.     II.     Culligan.     55 

San    Ft-rnando,    San   Jose. 
Architect.  .  .C.     S.     McKenzie,     Bank     of 

San  Jose  Bldg.,  San  Jose. 
Contractor .  .The      San    Jose      Contract, 
Mill  &  Lumber  Co..  60  Vine 
St.,   San   Jose. 
I'll., I    May    14.   '15.      Dated    May   3,   '15. 

Frame    up     $1228.75 

Shingled  and  shed  frame  up.    1228.75 


N\  hen    completed    1228.75 

Usual    35    days J  228.75 

TOTAL  COST.  $4915.00 
Bond,  $2500.  Sureties.  O.  E.  and  E.  W. 
Schnabel.  Limit.  90  days.  Forfeit, 
none.      Plans   and    specifications    riled. 


DWELLING 

FOURTEENTH  near  San  Salvador.  San 
Jose.      .Seven- room    dwelling. 

Owner W.   ^i.   Lewis.   Premises. 

Architect  .  .  .  None. 

Day's    work.  COST.    $3ii 


COTTAGE 

W    .s-NINTH    near    Margaret,    .San    Jose. 
Six-room   cottage. 

Owner A.    De   Sinet.    226    Terraine. 

San  Jose. 
Architect  .  .  .None. 
Day's   work.  COST.    $2000 


COTTAGE 

SIXTEENTH    near    Empire.    San      Jose. 
Six-i'ocm  cottage. 

Owner E.       D.    Wells.       17th      and 

Empire.  San  Jose. 
Architect  .  .  .None. 
Day's   work.  COST,    $2(00 


DWELLING 

SIXTEENTH    near    Empire.    San    Jose. 
Five-room  dwelling. 

i)wner E.      D.    Wells,    17th       near 

Empire,  San  Jose. 
Architect  .  .  .None. 
J3ay's  work.  COST.   $200') 


COTTAGE 

DUANIE  AND  MARKET.  San  Jose.   Five 
room  cottage. 

Owner G.  Salaman.  Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $1600 


COTTAGE 

TWENTY-FIFTH  near  Barns,  San  Jose 
F''ourroom  cottage. 

Owner Anton   Silva,   Santa   Clara. 

Architect  .  .  .None. 

Contractor .  .F.   Nevins.   Santa   Clara. 

COST.    $800 


ADDITION 

SANTA  CLARA   near  Market,  San  Jose. 
Addition. 

Owner D.   Baumgartner  Estate. 

Architect  .  .  .None. 

Contractor.  .J.  C.  Thorpe.   Porter  Bldg., 
San   Jose. 

COST.   $4  00 

GARAGE 

NO.    345    N-THIRD.    San    Jose.      Garage. 

Owner S.  G.  Tompkins.   Premises. 

Architect  .  .  .  Wm.     Binder.     Rea     Bldg., 

San   Jose. 
Contractor.  .Z.    O.    Field.    113    W-Santa 

Clara,   San   Jose. 

COST.    $400 


Kl'ILDINU    CONTRACTS 


SAX    >l.\'rKO    <'0|!\TY, 


PAINTING  RESIDENCE 
"CAROLANS,"   Hillsboro.     All   work   for 
painting   residence    in   course   of   con- 
struction. 

C)wner Harriett    Pullman    Carolan, 

Hillsboro,  Cal. 
Architect  ..  .Willis   Polk   &   Co..   Hobart 

Bldg..  San   Francisco. 
Contractor.  .J.   H.   Keefe  Co..  820  O'Far- 

rell.  .San  Francisco. 
Fll.'d    May    IS.   '15.      Dated   Mar.   27.  '15. 

When    completed    75% 

Usual    35    days 25% 


"Wednesday,       -May       26,       1915. 
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TOTAL.  COST,  $4500 
Bond.  $2250.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  June  1, 
1915.  Forfeit,  $15  per  day.  Specifica- 
tions only   filed. 


COMPLETION   NOTICES 


GRANITE    AND    STONE    WORK,    SET- 
ting-   aiid    furnishing:   same   on   above. 

Contractor.  .Raymond     Granite     Co.,     3 
Potrero  Ave.,   S.   F. 

Filed   May   18,  '15.      Dated   May   7,   '15. 

Payments    same    as    above 

TOTAL.  COST,    $3870 

Bond,    $1950.        Surety,      Massachusetts 

Bonding-  &   Insurance   Co.      Limit,   June 

15,    1915.      Forfeit,    $10.      Specifications 

only  filed. 


FRAME    RESIDENCE 

LOT  26,  Taylor  Addition  to  San  Mateo. 
-Ml  work  for  two-story  and  part 
l)asement  7-rooms  and  bath  frame 
residence. 

Owner A.      Baradat,      San      Bruno, 

California. 

Architect  ..  .Rousseau   &  Rousseau,   501 
French   Bank  Bldg..  S.  F. 

Contractor .  .Croop       &      Keegan.      San 
Mateo,    Cal. 

Filed  May  18,  '15.     Dated  May  17,  '15. 

Frame    up    and    sheathed $988.75 

Brown     plastered     988.75 

When     completed     988.75 

Usual    35    days 10'45.75 

TOTAL  COST,    $4012.00 

Bond,     $2000.       Sureties,    John    McCann 

and    Joseph    P.    Britt.      Limit,    60    days. 

Forfeit,  none.     Plans  and  specifications 

nied. 


FRAME   BUNGALOW 

LOCATION    NOT    GIVEN,    Burlingame. 
All   work   for  frame   bungalow. 

Owner T.    H.    Bolen,    Burlingame. 

Designer  ..  .Hugh   O.    Elliott. 

Contractor.  .Hugh     O.   Elliott,      Burlin- 
game, Cal. 

Filed  May  18,  '15.     Dated  May  15,  '15. 

As    work    progresses 75% 

—   days   after 25% 

TOTAL  COST,    $1845 

Bond,    none.      Limit,    90    working    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


CO-UPLETION   NOTICES 


SANTA  CLARA  COUNTY. 


RECORDED  ACCEPTED 

May  10,  1915 — TOWN  OF  MOUNTAIN 
View,  Hight  School  Grounds.  Mt. 
View  School  Trustees  to  Gott  & 
Dewar May    3,    1915 

May  11,  1915— LOT  12  BLK  82  Naglee 
Park  Tract,  San  Jose.  T  E  Smith 
to  whom  it  may  concern. May  10,  1915 

May    10.    191.5— SE      SEVENTH      AND 
Santa  Clara,  San  Jose.  H  H  Madsen.. 
to   J   C  Thorpe May   3,    1915 

May  15.  1915— LOT  5  of  H  A  Marckres 
Sbdvn  of  Lot  8  Blk  4  Range  9, 
San  Jose.  T  H  Bircket  to  E  L 
Seaght    May    15,    1915 

May  15,  1915- E  FOURTEENTH  nr 
Empire,    San    Jose.      A    J    Laiderich 

to    S   G   Pelton May    14,    1915 

♦ 

RELEASE  OF  LIENS 

SAN    MATEO   COUNTY. 


RECORDED                                        AMOUNT 
May    14,    1915— HIGHLAND    AVE,    bet 
Howard     and     Peninsular,    Burlin- 
game.    G  W   McGinn   &   Co   to  D  J 
Douglas     $219. 5i7 


SAIV   MATEO   COUNTY. 

RECORDED  ACCEPTED 

May  13.  1915 — "CAROLANDS,"  Hlls- 
boro.  Harriet  Pullman  Carolan  to 
Sunset  Constr  Co.  (Contract  filed 
Dec.   4.    1914) May   10,   1915 

May  13,  1915— "CAROLANDS,"  Hiils- 
boro.  Harriett  Pullman  Carolan 
to  Sunset  Constr  Co  (Contract  filed 
July    31,    1914) May    10,    1915 

May  13,  1915 — LOTS  4  AND  9  BLK  6 
Town  of  San  Mateo.     Elks'  Club  of 

San   Mateo    to    W    S   Leadley 

May    12,    1915 

May  14,  1915 — LOT  25,  Laurel  Terrace 
Redwood  City.  Franklin  Swart  to 
Charles    Miller May    — ,    1915 

May  18,  1915 — LOT  6  BLIC  19,  Re- 
sbdvn  of  Dingee  Park,  Sar>  Mateo. 
H  H  Putnam  to  whom  it  may  con- 
cern    May  18,  1915 

May  19,  1915— LOT  19  BLK  20.  Crock- 
er Estate  Tract,  San  Mateo.  Arthur 
G   Duncan      to    L   L   Allen      and      C 

Knight May    18,    1915 

♦ 

MARIN,  CONTRA     COSTA  AND 
SONOMA   COUNTIES 

RETAINING  WALL — Reinforced  con- 
crete. Cost  not  stated.  Vacaville,  So- 
lano Co.,  Cal.  Engineer,  City  Engineer, 
Vacaville.  Owners,  City  of  Vacaville. 
Plans  have  been  completed  for  the  con- 
struction of  a  reinforced  concrete  re- 
taining wall  which  is  to  be  erected 
along  the  lot  line  of  the  Vacaville 
High  School.  Plans  are  now  out  for 
figures.  Bids  will  be  opened  on  June 
1st.  Plans  and  specifications  can  be 
secured  from  the  City  Engineer  at 
Vacaville. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Sonoma,  Sonoma  Co.,  Cal. 
Engineer,  County  Surveyor,  Santa 
Rosa.  Owners,  Sonoma  County.  Plans 
have  been  completed  and  are  now  out 
for  figures  for  the  construction  of  a 
reinforced  concrete  and  steel  bridge, 
which  is  to  be  erected  across  Dry 
Creek  at  Lambert  Crossing.  Bids  for 
this  work  can  be  secured  from  the  of- 
fice of  the  County  Surveyor  or  the 
County  Clerk.  W.  W.  Felt,  Jr.,  is  the 
County   Clerk. 

BRIDGE —  Reinforced  concrete.  Cost 
not  stated.  Santa  Rosa.  Sonoma  Co., 
Cal.  Engineer,  County  Surveyor.  Santa 
Rosa.  Owners,  Sonoma  County.  Con- 
tractors. The  Call  Construction  Co. 
Contract  price  not  stated.  The  con- 
tract covers  the  erection  of  a  bridge 
over  Melitta  Creek. 

BUNGALOW — 114  story  and  base, 
frame.  $3,500.  Mill  Valley.  Marin  Co., 
Cal.  Architects,  Falch  .&. Knoll.  Hearst 
Bldg..  S.  F.  Owner,  Mrs.  Quedness. 
The  dwelling  has  been  designed  to  con- 
tain six  rooms.  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood.  White  enamel  will  be 
used  in  the  bed  rooms.  Some  oak 
floors  are  specified.  There  will  be  an 
open  fire  place  with  a  brick  mantel. 
Path  rooms  will  be  finished  in  tile.  An 
automatic  water  heater  is  specified. 
lOxterior  of  the  dwelling  will  be  cov- 
ered with  ru.stic  and  shingles.  Plans 
are  complete  and  figures  are  now  being 
taken. 

STREET  WORK— Cost  not  stated. 
Santa  Rosa.  Sonoma  Co.,  Cal.  Engi- 
neer, City  Engineer.  Santa  Rosa.  Own- 
ers.  City  of  Santa  Rosa.     Considerable 


street  work  was  ordered  ;it  a  recent 
meeting  of  the  City  Council  of  Santa 
Rosa.  Action  will  be  taken  by  the 
Council  at  their  next  meeting  to  pro- 
vide for  the  installation  of  curbs  and 
gutters  on  Benton.  Davis.  Ellis,  Chinn, 
Cherry,  Fourth,  Ninth,  Second,  Tup- 
per  and  Tenth  streets.  Similar  action 
was  taken  in  regard  to  sidewalks  on 
Ripley.  Ninth  and  Tenth  streets.  A 
rc-'olution  of  intention  to  curb  and 
gutter  College  avenue.  Carrilla  and 
Lincoln  streets  was  ordered  prepared. 
Plans  and  specifications  for  the  grad- 
ing and  .surfacing  of  Railroad  avenue, 
fiom  Third  street  to  the  bank  of  the 
Santa  Rosa  Creek,  were  adopted.  Bids 
on  this  work  will  be  called  for  at  the 
next    meeting. 

STREET  WORK  AND  CONCRETE 
FLUE.  Cost  not  stated.  Martinez, 
Contra  Costa  Co.,  Cal.  Engineer,  City 
Engineer  E.  C.  Brown,  Martinez.  Own- 
ers, City  of  Martinez.  Plans  and  speci- 
fications prepared  by  City  Engineer  E. 
C.  Brown  for  the  straightening  out  of 
Alhambra  Cieek  where  it  crosses  Ferry 
street,  and  the  construction  of  a  con- 
crete arch  in  place  of  the  present 
bridge,  are  now  in  the  hands  of  the 
City  Trustees.  The  construction  of  a 
concrete  flue,  120  feet  long  and  cost- 
ing $9,000  will  also  be  included  in  the 
work.  Final  action  will  be  taken  at 
the  next  meeting  of  the  Board. 

STREET  PAVING — Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond.  Own- 
ers, City  of  Richmond.  Plans  and 
specifications  for  the  improvement  of 
Tenth  street,  from  Barrett  to  Pennsyl- 
vania, have  been  approved  by  the  City 
Council  and  bids  will  soon  be  called 
for.  The  improvement  will  consist  of 
a    bithulithic    wearing    surface. 

BANK — 2  story  and  base,  concrete 
and  stone,  $12,000.  Martinez,  Contra 
Costa  Co.,  Cal.  Architect,  A.  A.  Can- 
tin,  Foxcroft  Bldg.,  S.  F.  Owners, 
Bank  of  Martinez.  Sixteen  sets  of  bids 
were  received  for  the  construction  of 
this  building.  The  low  figure  came 
from  Harvey  A.  Klyce  at  $11,564.  Mr. 
Klyce  was  awarded  the  contract.  A 
complete  list  of  the  bids  as  received 
will  be  found  under  the  heading  of 
Marin,  Contra  Costa  and  Sonoma  Coun- 
ties  in   this   issue. 

SCHOOL  ADDITION  AND  ALTERA- 
TION— 1  story  and  base,  frame.  Cost 
not  stated.  Benicia,  Contra  Costa  Co., 
Cal.  Architect,  Henry  C.  Smith,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owners,  Be- 
nicia School  District.  Plans  have  been 
completed  and  figures  are  now  being 
taken  for  extensive  alterations  and 
additions  to  the  present  grammar 
.school  building.  Bids  for  this  work, 
which  includes  interior  partition  work, 
mill  work,  plumbing,  electric  work 
and  fixtures,  are  now  being  taken. 
Bids  will  be  opened  on  May  31st  at  8 
p.  m.  Plans  and  specifications  can  be 
secured  from  the  architect. 

GYMNASIUM  ADDITION— 1  story, 
brick.  $4,040.  Fort  Baker,  Marin  Co., 
Cal.  Architect,  Constructing  Quarter- 
master, Fort  Mason.  Owners,  United 
States  Government.  Under  bids  open- 
ed for  this  work,  Harvey  A.  Klyce  of 
.San  Francisco  submitted  the  lowest 
figure.  He  will  probably  be  awarded 
the   work. 

SCHOOL — 2  story  and  base,  brick 
and  concrete,  $40,000.  Suisun,  Solano 
Co.,  Cal.  Architect,  Henry  C.  Smith, 
Humboldt    Bank   Bldg.,    S.    P.     Owners, 
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Crystal  Springs  School  District.  The 
building  has  been  designed  to  contain 
eight  class  rooms  and  a  large  audi- 
torium. Interior  will  be  finished  in 
pine  and  will  have  maple  floors  in  the 
class  rooms.  Steam  heat,  an  oil  burn- 
ing system,  modern  school  plumbing 
and  vacuum  cleaning  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  cement  plaster. 
l'lan.«    are    now    being    prepared. 
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I'urchaser  sliall  pay  contractor  50% 
of  value  of  work  as  shown  by  such 
estimate  upon  presentation  of  esti- 
mate and  certiflcate,  35%  thereof 
30  days  thereafter  and  remaining 
15%  35  days  after  final  completion 

TOTAL,  COST,  $14,727.33 
Bond,   $7,363.67.     Sureties,   John   Barne- 
son    and      William    H.    Wise.        Limit, 
none.     Forfeit,  none.     Plans  and  speci- 
fications filed. 


Wednesday,       May       J6, 


1915. 


Award  Contrad  On 
Martinez  Bank  Job. 


Unrvey       A.     Klyoe       Will     Build       New 

HuildinK    DeHiRinMl    by    Architect    A. 

A.    (antin    «l'    San    FrnnclMco. 

Sixteen  sets  of  bids  were  received  for 
the  construction  of  the  new  two-story 
and  basement  brick  and  stone  bank 
building,  designed  by  Architect  A.  A. 
Cantin,  Foxcroft  Bldg.,  and  which  is  to 
be  erected  in  Martinez  for  the  Bank 
of  Martinez.  Harvey  A.  Klyce  of  Sai 
Francisco  submitted  the  lowest  bid  at 
$11,554  and  was  awarded  the  contract. 
Following  is  a  li-'^t  of  the  bids  received: 
Martinez    Bank    Building* 

.1.     W.     Cobby $12,975 

Robert    Glaze    13,998 

W.    D.    Henderson 1 2,887 

Harvey  A.   Klyce 11,554 

Van  Sant-Houghton    13,940 

Northwest    Constr.    Co 12,678 

Fletter    &    Windlund 12,982 

Gaspard    &    Hammond 12,987 

Charles  H.   Ludden 11,768 

(leorge    H.    Bulger 12,757 

Hoadley      13,958 

McNamara    &    Nielson 13,231 

Gutleben   Bros 12,754 

H.  C.   Mathies 13,160 

E.    T.    Thurston 1 3,900 

Carl   E.  Overa    13,680 

BUILDING  CONTRACTS 

MARIN    COIXTY. 


BUILDING 

YOL.AND  STATION,  San  Anselmo.  All 
work  for  one-story  and  basement 
building. 

Owner Anselme   Longet    and    wife, 

75   John,   San   Francisco. 

Architect     •  •  Ia     Salanave,     931     Pacific 
Street,   San   Francisco. 

Contractor .  .Jean   Salanave,   S.  F. 

Filed   May  17,  '15.     Dated  May  15,  '15. 

iteady    for   roof $625 

ftough   plastered    625 

When    accepted     625 

Usual    35   days 62.5 

TOTAL  COST.  $2500 

liond,    noni'.       Limit,    GO    working    days. 

I'orft'it,   none.     Plans  and  specifications 

filed. 

BlIILDi:<«   CONTRACTS 


CONTRA  C'O.STA  COUNTY. 

COTTAGES    ETC. 

PUMPING    STATION    NO.    10    SEC.    8,    21 

S,  K  3  E,  Mt.  D.  B.  Mer.  at  Byron;  No. 

11,  Sec  34,  21  N,  R  1   E.  Mt.  D.  B.,  Mer. 

Brentwood,   Cal.      All    work   for   three 

cottages   and    one   dormitory    at   each 

of  above  pumping  .stations. 

Owner Valley  Pipe  Line  Co. 

Ar<!hitect  .  .  .None. 

Contractor.  .  Hud.son   &   Shaw. 

Filed   May    14,   "15.      Dated   Feb.   1,  '15. 


LIENS  FILED. 


MARIN    COUNTY. 

ItECORDED                                         AMOUNT 
.May    13,    1915— MILL    VALLEY.      Mill 
Valley  Lumber  Co  vs  William  H  A 
Heimann      $332.12 


FRESKO,  MODEST(»  STANISLAUS 
AND  CENTRAL  CALIFORNIA 


STREET  PAVING,  ETC. — Cost  not 
stated.  Fresno,  Fresno  Co.,  Cal.  En- 
gineer, City  Engineer,  Fresno.  Owners, 
City  of  Fresno.  The  City  Engineer  has 
been  instructed  by  the  City  Council  to 
prepare  plans  and  specifications  for 
the  paving  of  P  street  from  Stanislaus 
to  San  Benito,  substituting  crushed 
rock  and  the  "Topeka  top"  for  the 
present  street  asphaltum  top.  At  the 
same  meeting  the  Council  went  on  rec- 
ord as  being  in  favor  of  asphalt  paving 
on  C  street,  instead  of  macadam,  and 
the  matter  of  ordering  plans  for  the 
work  will  come  up  before  the  next 
meeting. 

FURNISHING  CEMENT — Cost  as  fol- 
lows. Bakersfleld,  Kern  Co.,  Cal.  En- 
gineer, County  Surveyor,  Bakersfield. 
Owners,  Kern  County.  Bids  opened  by 
the  County  Supervisors  for  furnishing 
the  County  of  Kern  with  90,000  barrels 
of  cement  are  as  follows:  The  County 
of  I..OS  Angeles  offered  the  cement  at 
$1.75  per  barrel  f.  o.  b.  Monolith,  with 
10  cents  allowed  for  each  sack  re- 
turned. The  Union  Lime  Co.  bid  $1.87 
per  barrel  f.  o.  b.  Oro  Grande,  Cal.,  with 
10  cents  allowed  for  each  sack  re- 
turned. The  Santa  Cruz  Portland  Ce- 
ment Co.  bid  from  $2.77  to  $2.83  per 
barrel  f.  o.  b.  Kern  County  points.  A 
contract  will  be  awarded  by  the  Board 
at  their  meeting  next  Monday. 

STREET  PAVING — Cost  not  stated. 
Hakerstteld,  Kern  Co.,  Cal.  Engineer, 
City  Engineer,  Bakersfleld.  Owners, 
City  of  Bakersfield.  Plans  have  been 
completed  for  paving  several  streets 
with  a  concrete  base  and  sheet  asphalt 
wearing  top.  Also  for  the  construc- 
tion of  concrete  curbs  and  cement  side- 
walks. Bids  are  now  being  taken  for 
the  work  and  will  be  opened  on  June 
2nd.  Plans  and  specifications  can  be 
secured   from   the  City  Clerk. 

COURT  HOUSE  INTERIOR  MILU 
WORK — Cost  not  stated.  Bakersfield. 
Kern  Co.,  Cal.  Architect,  none.  Own- 
ers, Kern  County.  Plans  are  complete 
and  have  been  turned  over  to  the  Coun- 
ty Clerk  at  Bakersfield  for  the  con- 
struction of  new  counters  and  ofllce 
lixtuies  in  the  oHice  of  the  County  Tax 
(\)llector.  Bids  on  the  work  are  now 
being  taken  and  figures  will  be  opened 
on  .lune  9th. 

COlTiNTY  EXHIBIT  BUILDING  —  1 
story,  brick.  Cost  not  stated.  Fresno. 
Fresno  Co.,  Cal.  .Architect,  County 
Surveyor  Scott  McKay,  l-'resno.  Own- 
eis,  Fresno  County.  Plans  liave  been 
completed      (or      a      one-story     exhibit 


building  to  be  erected  on  the  County 
Fail  Grounds.  The  building  will  be 
known  as  exhibit  building  No.  2.  Bids 
are  now  being  taken  for  this  work  and 
will  be  openet  by  the  Board  of  Super- 
visor.s  on  June  8th.  Plans  and  specifi- 
cations can  be  secured  from  the  office 
of   the   Coutny   Surveyor. 

RAILROAD  STATION  —  1  story, 
rrame  and  brick,  $10,000.  Turlock, 
Stanislaus  Co.,  Cal.  Architect,  Engi- 
neering Department  Southern  Pacific 
Co.,  Flood  Bldg.,  S.  F.  Owners,  South- 
ern Pacific  Co.  Plans  for  this  building, 
which  has  been  mentioned  here  a 
number  of  times  before,  have  been  • 
completed  and  approved  by  the  State 
P^ailroad  Commission.  The  building 
will  contain  two  waiting  rooms,  bag- 
gage and  express  office  and  agent's 
office.  Interior  will  be  finished  in  pine 
with  cement  floors.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  veneer.  Bids  will  be  called  for 
at   once, 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  E.  N.  Kaufield, 
Fresno.  The  dwelling  will  contain 
five  rooms  and  bath.  Interior  will  be 
finished  in  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  open  fire  place  and  tile 
mantel.  Exterior  will  be  covered  with 
rustic  and  cement  plaster  on  meta' 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

STREET  LIGHTING  SYSTEM— C 
not  stated.  Riverbank,  Stanislaus  ' 
Cal.  Engineer,  Electric  &  Macliii.. 
Co.,  Riverbank.  Owners,  Town  '<{ 
Riverbank.  Bids  will  be  received  up 
to  .lune  loth  for  furnishing  and  in- 
stalling all  materials  for  a  street  light- 
ing system  in  accordance  with  plans 
and  specifications.  Plans  can  be  se- 
cured from  the  office  of  the  Town 
Clerk   at   Riverbank. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,000.  Fresno,  Fresno  Co.,  Cal. 
Architects,  Coates  &  Traver,  Head 
Bldg..  S.  F.,  and  Rowell  Bldg.,  Fresno. 
Owner,  Louis  M.  Mendelsoln.  The 
dwelling  will  be  erected  on  Van  Ness 
avenue  near  Verde  street,  and  has 
been  designed  for  an  eight-room  house 
with  bath  and  sleeping  porch.  Interior 
will  be  finished  in  pine  and  hardwood 
with  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  furnace 
heat  and  open  lii'e  places.  Mantels 
will  be  of  tile  or  brick.  Bath  room 
will  have  tile  floor  and  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
SCHOOI.I — 1  story  and  base,  brick, 
$8,000.  Cutler.  Tulare  Co.,  C;il.  Archi- 
tects, Bowen  &  Davis,  McKenzie  Bldg., 
Fi-esno.  Owners.  Cutler  School  Dis- 
trict. The  building  will  contain  class 
rooms  and  an  assembly  hall.  Interior 
will  be  finished  in  pine  with  maple 
floors.  A  central  heating  system  and 
modern  school  plumbing  will  be  used. 
ICxteiior  of  the  building  will  be  faced 
with  pressed  biick.  Plans  are  now 
being   prepaiod. 

Contracts  Awarded. 

PIPE      LINE      CONSTRUCTION— Cost 
not   stated.     Bakersfleld,  Kern  Co.,  Cal. 


Wednesday, 


-May 


:yi.: 
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Engineers  name  not  given.  Owners, 
California  Natural  Gas  Co.  Contrac- 
tor.><,  Virginia  Pipe  Line  Contracting 
Co.,  Bakersfleld.  Contract  price  not 
-stated.  The  contract  covers  the  con- 
struction of  a  pipe  line  from  the  Mid- 
way District  to  the  Standard  Oil  Co.'s 
woik.s,    a    distance    of    25    miles. 


BLILDINO   CONTRACTS 


FRESNO  COUNTY. 


GARAGE 

LOTS   17  TO  20  BLK  97,  Fresno.     Two- 
story   reinforced   concrete   garage. 

Owner J.   C.    Phelan,    1412-16   I   St.. 

Fresno. 

-Architect  ..  .Eugene    Mathewson,      For- 
syth BIdg.,   Fresno. 

Contractor.  .Trewhitt-Shields      Co.,    435 
Rowell  Bldg.,  Fresno 

COST,   $41,000 


ALTERATIONS 

I-.OTS  51  AND  52  BLK  1,  Van  Ness  Park 
Fresno.     Alterations  and   repairs. 

Owner Lewis  H.  Smith,  229  For- 
syth  Bldg.,   Fresno. 

-Architect  ..  .C.  K.  Kirby  Jr.,  147  For- 
syth  Bldg.,   Fresno. 

Day's    work.  COST,    $5500 


DWELLING 

LOCATION    NOT    GIVEN,    Fresno.       All 
work  for  dwelling. 

Owner Jos.   Marrachi. 

-Architect  . .  .None. 
Contractor .  .J.    L.    Daly. 

COST,  $5500 


REPAIRS 

NO.   2226   BELMONT  AVE.,   Fresno.   Re- 
pairs. 

Owner J.  H.  Suhre,  Premises. 

Architect  .  .  .iNone. 

Day's  work.  COST,   $600 


FRAME    APARTMENTS 

LOTS  28  AND  29  E  i^  Lot  30  Blk  11, 
College  Addition,  Fresno.  All  work 
except  plumbing  for  two-story  and 
basement  frame  apartment  house. 

Owner A.  E.  Pickford. 

Architect  . .  .None. 

Contractor.  .Norris  &  Wallace. 

Filed  May  19,  '15.     Dated  May  18,  '15. 

1st    floor  joists   in $921.45 

2nd    floor   joists    in 921.45 

Roof  on    921.45 

Plastered     921.45 

Completed     921.45 

Usual  35  days 1535. 7S 

TOTAL  COST,    $6134.00 

Bond,    $3071.50.      Surety,    Southwestern 

Surety    Co.       Limit.    90    days.       Forfeit, 

none.      Plans   and   specifications    filed. 

PLU-MBING   ON   ABOVE. 

Coiitiactor.  .T.    Anderson. 

Filed  -May  19.  '15.     Dated  May  18,  '15. 

When    completed     $1300 

TOTAL  COST,  $1300 
Bond,  $500.  Surety,  Southwestern 
Insurance  Co.  Limit.  90  days.  Forfeit, 
none.     Plans  and- specifications  filed. 

HEATING    PLANT 

M    AND    ST-ANISLAUS      STS.,       Fresno. 

Heating  plant  in  apartment  house. 

Owner R.  Woffard  et  al. 

-Architect  ..  .J.    C.   Thayer,    349    Forsyth 

Bldg.,    Fresno. 
Contractor.  .Guy-Werner  Co. 
Filed   May   18,  '15.     Dated  May  4,  '15. 

Roughing  completed    $200 


Usual    35    days Balance 

TOTAL  COST,  $625 
Bond,  none.  Limit,  June  1,  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 


BRICK    BUILDING 

LOTS  6  AND  7  Ptn  Lots  1  to  5  Blk  90, 
Tulare  and  L  Sts.,  Fresno.  All  work 
for   two-story    brick   building. 

Owner F.    M.    Roessler. 

Architect  ..  .Frederick  L.         Swartz, 

Rowell   Bldg.,   Fresno. 

Contractor.  .Frank    Reborn,    1050   S   St., 
Fresno. 

Filed  May  15,  '15.     Dated  May  15,  '15. 
On    10th   of  each   month 75% 

36   days   after 25% 

TOTAL   COST,    $62,800 

Bond,    $32,000.        Surety,   D.    S.      Ewing. 

Limit,  Nov.   1,   1915.     Forfeit,   $20.  Plans 

and   specifications,   none. 


DWELLING 

LOTS  5,  6  BLK  3,  Sunset  Add'n,  Fresno. 
Dwelling. 

Owner Geo.  L.  Johnson,  206  Forth- 

camp,   Fresno. 
Architect  .  .  .None. 

Contractor.  .Varnell,  Garges  &  Holland 
COST,    $2800 


REPAIRS 

NO.   430  VAN  NESS  AVE.,   Fresno.     Re- 
pairs. 

Owner Mrs.   Seagraves. 

Architect  .  .  .None. 

Contractor.  .W.      C.    Wiles,    1637      J   St., 
Fresno. 

COST,    $3000 

DWELLING 

LOT   4    BLK     5   Cedar     Park,     Fresno. 
Dwelling. 

Owner E.  M.  Kaufield. 

Architect  .  .  .None. 

Day's   work.  COST,   $1800 


DWELLING 

LOT    2    BLK      23    Alta    Vista,      Fresno. 
Dwelling. 

Owner Foster      C.      Wilson,      2321 

Hills,   Fresno. 
Architect  .  .  .None. 
Day's    .vork.  COST,    $1700 


COMPLETION  NOTICES. 

FRESNO   COUNTY. 


RECORDED  ACCEPTED 

May  18,  1915 — LOTS  6,  7,  8  BLK  2 
Forthcamp  Add'n  No.  2,  Fresno. 
Mrs  B  C  Burks  to  Norris  &  Wallace 
May    4,    1915 

May  19,  1915 — LOTS  16  AND  17  BLK 
1  -Avondale,  Fresno.  Geo  B  Gra- 
ham to  whom  it  may  concern... 
May    9,    1915 

May  17,  1915— LOTS  7  AND  8  BLK  4 
Stratford  Place,  Fresno.     R  R  Lan- 

don  to  whom  it  may  concern 

May    15,    1915 

4 

LIENS  FILED. 

FRESNO   COUNTY. 


RECORDED  AMOUNT 

May  17,  1915 — NW^  14  OF  SE  %  OF 
Sec  24-16-19.  Fresno.  J  H  Jarnagin 
vs  J  W  Knight $196 

May  14,  1915 — LOT  32  Bloomington 
Park  Tract,  Fresno.  M  E  Summers 
vs    H   A   Allen $145 

May   17,   1915 — LOT  32   BLK   1,  except 


S    275   feet,    Bloomington    Park   Tct, 
Fresno.       Valley    Hardware    Co    vs 

H   A   Allen  and   F  J    Craycroft $96 

May  19.  1915— PTN  LAT  32  Blooming- 
ton Park  Tct.,  Fresno.  Swastika 
Lumber  Co  vs  H  A  Allen $196 


SACRAMENTO,      STOCKTON      AND 
NORTHERN   CALIFORNIA. 


COURT  HOUSE  PAINTING— Cost  not 
stated.  Stockton,  San  Joaquin  Co.,  Cal. 
-Architect,  none.  Owners,  .San  Joaquin 
County.  Bids  will  be  opened  on  June 
Sth  at  10  a.  m.  for  painting  the  County 
Court  House  at  Stockton.  Further  in- 
formation can  be  secured  from  the 
County   Clerk. 

LODGE  HALL — 2  story  and  base, 
brick  and  terra  cotta,  $20,000.  East 
Auburn,  Placer  Co.,  Cal.  -Architect, 
Allen  D.  Fellows,  East  -Auburn.  Own- 
ers, -Auburn  Masonic  Hall  Association. 
Plans  are  complete  and  figures  are 
now  being  taken  for  the  construction 
of  a  two-story  lodge  hall  for  the  Ma- 
sonic Order  at  East  Auburn.  Consid- 
erable work  has  already  been  done  on 
the  first  story  of  this  building.  Con- 
tractors desiring  to  figure  the  work 
should  visit  the  site  and  fully  acquaint 
themselves  with  the  requirements.  It 
is  the  intention  of  the  organization  to 
let  a  general  contract  for  the  balance 
of  the  building.  Included  in  the  work 
will  be  steam  heat,  an  elevator^  and 
hardwood  interior  finish.  The  exterior 
of  the  building  will  be  faced  with 
prtssed  brick  and  terra  cotta.  Com- 
plete plans  and  specifications  can  be 
secured  from  the  architect.  Subcon- 
tractors wishing  to  submit  figures  will 
consult    .Architect   Fellows. 

SEWER  WORK — Cost  not  stated. 
Marysville,  Yuba  Co.,  Cal.  Engineer, 
City  Engineer,  Marysville.  Owners, 
City  of  Marysville.  At  the  last  meet- 
ing of  the  City  Council  the  City  Engi- 
neer was  instructed  to  prepare  plans 
and  specifications  for  the  extension  of 
the  sewerage  system  in  this  city.  The 
specifications  for  the  work  will  be  pre- 
sented to  the  Council  in  about  two 
weeks.  W.  H.  Meek  is  the  City  Engi- 
neer  at   Marysville. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  Burton  H.  Bill, 
3215  4th  avenue,  Sacramento.  The 
dwelling  will  be  erected  in  Marshall 
Court,  and  has  been  designed  to  con- 
tain 5  rooms  and  bath.  Interior  finish 
will  be  of  pine  throughout.  Some  oak 
floors  will  be  used.  There  will  be  an 
open  fire  place  with  tile  mantel.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster.  Plans 
are  in  the  hands  of  the  owner  and  the 
work   will  be  done  by  Day  Labor. 

SCHOOL — 2  story  and  base,  frame 
and  brick.  Cost  as  follows.  Wood- 
land, Yolo  Co.,  Cal.  Architect,  W.  H. 
Weeks,  75  Post  street,  S.  F.  Owner, 
City  of  Woodland.  Curson  &  Keen  of 
Woodland  have  been  awarded  the  con- 
tract for  the  construction  of  the  pri- 
mary school  on  their  bid  of  $23,850. 
Harvey  A.  Klyce  of  San  Francisco  and 
Robert  Trost  of  San  Francisco  sub- 
mitted the  two  lowest  figures  for  the 
general  construction  of  the  grammar 
school  building.  It  is  understood  that 
these  bids  run  in  the  neighborhood  of 
$70,000.  A  contract  for  the  work  has 
not    been   ofllcially   awarded. 
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Ht'K.   I'.   S.   Put.  Ollice 
Veneered  Panels  that 
ARE  good- — order 
today  from 


Panel  Values  are 

measured  by  the 
Wybro  Brand  Standard. 

The  Wybro  catalogue  is  a  by-word 
among  all  our  competitors.  Why? 
lOven  our  competitors  are  forced  to 
recognize  the  superiority  of  WYBRO 
PANKI^S  over  all  others. 

There  are  other  panels  of  course.  But 
there  are  none  that  measure  up  to  the 
WYBRO  standard  of  quality  at  any 
price   you    may   care   to   pay. 


White  epotheps 


5th  and  Brannan  Streets 


San  Franeisco 


Now  Being  Compiled 


Associated 
Catalogs 


of 


Building  Materials 
Building  Machinery 

Building  Equipment 


A  comprehensive  catalog  of 
Building  Materials  available 
on  the  Pacific  Coast  for 
free  di^ribution  among  the 
Architeds,  Engineers  and 
purchasing  agents  of  Cal- 
fornia.  Oregon,  Washing- 
ton, British  Columbia,  Idaho 
Nevada  and  Arizona. 


This  book  will  be  11x14  inches  in  size,  and  will  contain  such  technical 
information  and  data  relating  to  Building  Materials  and  Supplies,  that  an  Ar- 
chitect cr  Purchasing  Agent  wants  to  know.  How  to  specify  various  ma- 
terials, etc.    Send  for  descriptive  circular,  price  per  page,  etc. 

L.  A.  LARSEN,  Publisher,  560  Mission  St.,  S.  F. 


(;().\n'I>KT(J.\  op  OR.WITY  BURN- 
IN<;  Ph.ANT  FOR  .soH()Olv.s — Cost  not 
.stated.  .Stockton,  San  .Joaquin  Co.,  Cal. 
.Architect,  none.  Owners,  City  of  Stock- 
ton. Plans  are  complete  and  figures 
are  now  being  taken  for  furnishing 
the  labor  and  material.s  to  complete 
certain  distillate,  23  or  24  gravity,  oil 
burning  plant.s  for  three  of  the  new 
."Stockton  schools.  Complete  informa- 
tion can  be  secured  from  the  superin- 
tendent of  schools  in  the  High  School 
building  at  Stockton.  Bids  will  be 
opened  on  June  2nd  at  8  p.  m. 

1""*LAT'S — 2  story  and  base,  frame, 
$(5,000.  Stockton,  San  .loaquln  Co.,  Cal. 
Architect,    Krunklln      li.      Warner,    San 


.loaquin  Bldg.,  Stockton.  Owner,  C.  A. 
Kldridge.  The  building  will  be  erect- 
ed on  West  Poplar  avenue  near  Harri- 
eight  modern  flats.  Interiors  will  be 
finished  in  pine  and  redwood  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
will  be  finished  in  tile.  Wall  beds  are 
.specified.  .\utomatic  water  heaters 
will  be  installed.  Exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are    now    being   prepared. 

CvDtracts  Awaraed. 

BRITXJE — Reinforced      concrete      and 
.steel.     Cost  not  stated.  Auburn,   Placer 


E.  H.  WiUiam  Cbakner  Munday 

Munday  &  Wiilianis 

At1orneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

61i  Philan  Building,        San  Fnncito 


.son,  and  has  been  designed  to  contain 
Co.,  Cal.  Engineer.  County  Surveyor, 
.-\uburn.  Owners,  Placer  County.  Con- 
tractors, .Jenkins  &  Wells,  Sacramento. 
Contract  price  not  stated.  This  con- 
tract covers  the  construction  of  the 
Bear  River  bridge.  At  the  same  meet- 
ing of  the  Board  of  Supervisors  a  con- 
tract for  furnishing  the  county  with 
cement  was  awarded  to  the  Pacific 
Portland  Cement  Co.  of  San  Francisco. 
The  contract  price   is  not  stated. 

TRrXK  UTNE  SEWER— $1  04,494.10. 
Sacramento,  Cal.  Engineer,  City  Engi- 
neer, Sacramento.  Owners,  City  of 
Sacramento.  Contractors,  James  Ken- 
nedy Construction  Co.,  Los  Angeles. 
Contract  price,  $104,494.10.  This  con- 
tract covers  the  construction  of  Unit 
Xo.  5  of  the  Trunk  Line  Sewer. 

STREET  PAVIXG— Cost  not  stated, 
.■^tockton,  San  Joaquin  Co.,  Cal.  Engi- 
neer, City  Engineer,  Stockton.  Owners, 
City  of  Stockton.  The  contract  re- 
cently awarded  to  A.  Teichert  &  Son  of 
Sacramento  for  doing  street  work 
amounting  to  $27,000  in  this  city,  has 
been  re-awarded  to  Tumelty  &  Bishop 
of  Stockton.  The  street  work  to  be 
done  is  in  the  northern  part  of  the  city. 

SCHOOL— 1  story,  frame,  $2,875. 
Chico,  Butte  Co.,  Cal.  Architect,  State 
Architect  George  B.  McDougall,  Sac- 
ramento. Owners,  State  of  California. 
Contractor,  C.  E.  Johnson,  Chico.  Con- 
tract  price,   $2,S75. 


Bl'ILDING   COTSTK.VCTS 


SACR.4.MENTO    COUNTY. 


FINISH    BASEMENT 

NO.  323  O  ST  (rear)  on  E  >^  of  N  V^ 
Lot  6,  N,  O,  3rd  and  4th  Sts.,  Sac- 
ramento. Finish  basement  in  resi- 
dence. 

Owner Domenica   Moresi. 

-Architect  .  .  .None. 

Contractor.  .Peter    Leoni,     1330     V    St., 
Sacramento. 

COST,    $600 


FRA.ME    RESIDENCE 

NO.    1341    D  ST.,   on   Lot   U6   Casa   Loma 

Terrace,    Sacramento.       One-story    5- 

room  frame  residence. 

Owner W.    D.    .McKoy,    3029    E    St., 

Sacramento. 
Architect  .  .  .None. 
Day's  work.  COST,   $400 


RESIDENCE 

1X)T     9     I.Marshall     Court     fronting     on 

Marshall   St.,   Sacramento.     One-story 

o-room  residence. 

Owner Burton     H.     Bill,     3215     4th 

Ave.,    Sacramento. 
Architect  . .  .None. 
Day's    work.  COST.    $1500 


Wednesday,      May 
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REMODEL.  STORE,   ETC. 
NO.    530   TWELFTH   ST.,   on   S    Va.    of   W 
14  Lot  5  Blk  E,  P,  11th  and  12th  Sts.. 
Sacramento.  liemodel     store       into 

butcher  shop. 
Owner S.    H.    Farley    Estate,    Sac- 
ramento',      P.     V.       Amich, 
Lessee,      1815    J    St.,    Sacra- 
mento. 
.None. 

.W.   J.   Montgomery,    2211   H 
St.,   Sacramento. 

COST,    $5U0 


LOS     ANGELES      AND     SOUTHERN 
CALIFORNIA 


Architect  . 
Contractor 


KEMODEL   DINING   ROOM 
NO.    910   H  'ST.,   Lots   1   and   2   Blk   H,   I, 
Uth    and    10th    Sts.,    Sacramento.      Re- 
model dining:  room  in  boarding  house 

Owner Placer   Investment   Co.,   817 

J  St.,  Mrs.  J.  Joy,  Lessee. 
\rchitect  .  .  .None. 

I'ontractor.  .  Wright  &  Kimbrough  Bldg 
Department. 

COST,    $300 


NO.  4  24  M  ST.,  on  E  »^  of  Lot  3,  M,  N, 
4th  and  5th  Sts.,  Sacramento.  Re- 
model frame  and  brick  store  building. 

Owner J.    C.    Churchill.    Premises. 

Architect  .  .  .None. 

Contractor.  .Chas.    A.    Vanlna,    2022    M 
St.,   Sacramento. 

COST,  $600 


BUILDING  CONTRACTS 


XAX   JOAQUIN    COUNTY. 

RESIDENCE    AND  GARAGE 


LOT    19    BLK    "P,"    Hours    Park,    Stock- 
ton.     All    work    for    two-story    frame 
residence   and   garage. 
t    Owner Nancy    E.    Walters,    Stock- 
ton. 
Architect  ...  Walter   King,   San   Joaquin 

Bldg.,  Stockton. 
Contractor.  .D.    M.    &    John    H.    Sinnett, 

Stockton. 
Filed  May   13,  '15.     Dated  May  11,  '15. 

Frame    up    $1355 

Plastering    done     1355 

Building   accepted    1355 

Usual    35   days 1355 

TOTAL  COST,  $5420 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

♦ 

COMPLETION  NOTICES 

SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

May   15,   1915— W    V2   OP  LOT   7,  G,  H, 

13th      and    14th    Sts.,      Sacramento. 

Rosa     A      Lindner      and      Laurinda 

Starling   to   John   M   P  Morrill 

May    14,    1915 


(OMPLETION   NOTICES 


.SAN   JOAQUIN   COUNTY. 


RECORDED  ACCEPTED 

-May  17,  1915— NW  SUTTER  &  MAIN 
Stockton.  Commercial  &  Savings 
Bank  to  D  N  &  E  Walter  &  Co... 
May    11,    1915 

-May  17,  1915— SW  SCHOOL  &  PINE, 
Lodi.  Lodi  Investment  Co  to 
Rishard   Grahlman May    15,    1915 

May  12,  1915— SW  SCHOOL  &  PINE 
Streets.  Lodi.  Lodi  Investment  Co 
to  Ernest  Green,  May  0,  1915;  Ar- 
thur   and     Thomas     Hateley 

April     2fi,     1915 


BRIDGE — Reinforced  concrete,  $75.- 
000.  San  Bernardino,  San  Bernardino 
Co.,  Sal.  Engineer,  County  Surveyor 
James  Sourwine.  Owners,  San  Bernar- 
dino County.  The  State  has  approved 
the  plans  for  the  construction  of  the 
Colorado  bridge  and  County  Engineer 
James  Sourwine  is  now  on  his  way  to 
Washington  with  the  plans.  It  is  ex- 
pected to  have  the  bridge  under  con- 
struction by  July  1st.  The  Govern- 
ment will  appropriate  $25,000  of  the 
total  cost  of  constrction. 
♦  WAREHOUSE— 6  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  Homer 
Hamlin,  City  Harbor  Engineer,  L.  A. 
Owners,  City  of  Los  Angeles.  The 
building  will  be  erected  on  the  city 
waterfront  and  will  be  under  the  di- 
rection of  the  Harbor  Commission.  The 
structure  will  cover  a  ground  area  of 
152  by  180  feet,  and  will  be  fireproof. 
There  will  be  reinforced  concrete 
walls,  floors  and  roof  slabs.  Interior 
partitions  will  be  of  hollow  tile.  Six 
elevators,  automatic  sprinkler  system 
and  automatic  fire  doors  will  be  in- 
stalled. Plans  provide  for  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared. 'I 
WAREHOUSE— 2  story  and  base, 
hollow  tile  construction,  $25,000.  San 
Fernando,  Los  Angeles  Co.,  Cal.  Ar- 
chitect, Herbert  A.  Hamm,  100  North 
Daisy  street,  Lamanda  Park,  L.  A. 
Owners,  San  Fernando  Lemon  Associa- 
tion. The  building  will  cover  an  area 
of  200  by  200  feet.  There  will  be  pine 
trim,  hollow  tile  partitions,  modern 
plumbing  and  electric  work.  Specially 
constructed  sash  and  frames  will  be 
used.  Exterior  of  the  building  will 
be  covered  with  cement  plaster.  Plans 
aie  complete  and  figures  are  now  be- 
ing  taken. 

MASONIC  TEMPLE— 2  story  and 
base,  biick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architects,  Tuttle  &  Angel. 
Delta  Bldg..  L.  A.  Owners,  Mispah 
Masonic  Temple  Association.  The 
building  will  be  erected  at  the  corner 
of  Pico  and  Hoover  streets,  covering 
an  area  of  4  2  by  1 1  fi  feet.  The  main 
ttooi'  will  be  arranged  for  a  banquet 
hall,  ball  room,  ladies'  and  gentlemen's 
parlors,  kitchen  and  service  rooms. 
Upper  floor  will  contain  a  large  lodge 
room,  ante  rooms  and  card  rooms.  In- 
teiioi-  will  be  finished  in  pine  and 
hardwood  with  special  decorations. 
Hardwood  floors  will  be  used.  There 
will  be  a  central  heating  system  and 
hot  water  system.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
LIBRARY — 1  story  and  base,  hollow 
tile  construction.  $35,000.  I..OS  Angeles, 
Cal.  .Architect,  W.  J.  Dodge.  Marsh- 
Strong  Bldg.,  Jj.  A.  Owners,  City  of 
Los  Angeles.  The  building  will  be 
erected  at  the  corner  of  First  and 
Channel  streets,  and  will  cover  an  area 
of  100  by  80  feet.  There  will  be  gen- 
eral reading  rooms,  stack  rooms  and 
offices.  Interior  will  be  finished  in 
pine  and  hardwood  with  maple  floors. 
A  central  heating  system,  vacuum 
cleaning  and  metal  window  sash  and 
frames  will  be  installed.  Metal  book 
stacks    are    specified.      Exterior    of    the 


huihiiiig  will  be  faced  with  pressed 
biick.  Working  diawings  are  nearly 
complete  and  figures  will  be  called  for 
shortly. 

RESIDENCE  —  2  story  and  base, 
brick  and  tile,  $30,000.  Santa  Barbara, 
Santa  Barbara  Co..  Cal.  Architect,  A. 
H.  Stibolt,  1243  Valley  View  Road.  L.A. 
Owner.  .1.  Brittingsam  Brison,  Pitts- 
burgh, Pa.  The  dwelling  has  been  de- 
signed for  a  large  country  home,  and 
will  contain  eighteen  rooms,  several 
baths,  a  conservatory  and  sleeping 
porches.  Extensive  improvements  will 
be  made  to  the  grounds,  including  ga- 
rage and  stables.  Interior  of  the 
dwelling  will  be  finished  in  pine,  haid- 
wood  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  princiipal 
rooms.  A  central  heating  s.vstem, 
eithei-  steam  or  hot  watei,  will  be  in- 
atalled.  Bath  rooms  will  be  finished 
in  tile.  Vavuum  cleaning  and  a  hot 
water  ciiculating  system  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster.  Plans 
are    now    being    prepared. 

RESIDENCE  —  2  story  and  base, 
hollow  tile.  Cost  not  stated.  Oak 
Knoll,  Los  Angeles  Co.,  Cal.  Archi- 
tects, .Marston  &  Van  Pelt,  Chamber  of 
Commerce  Bldg.,  Pasadena.  Owner,  W. 
K.  Jewett.  The  dwelling  will  be  erect- 
ed on  a  large  lot  on  the  Arden  Road, 
and  will  contain  four-teen  rooms  and 
five  baths.  Interior  finish  will  be  of 
pine,  hardwoods  and  white  enamel. 
Hardwood  lloors  will  be  used  in  the 
principal  rooms.  There  will  be  a  cen- 
tral heating  system  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Vacuum  cleaning  and  a  hot 
water-  ciiculating  system  will  be  in- 
stalled. Rath  rooms  will  be  finished 
in  tile.  Exterior  of  the  house  will  be 
laced  with  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 
HOTEL  AND  STOREiS— 3  story  and 
base,  brick  and  steel,  $150,000.  Santa 
Ana,  Orange  Co.,  Cal.  Architect,  John 
J.  Frauenfelder,  Story  Bldg.,  L.  A. 
Owners,  J.  S.  Jackman  and  J.  P.  Baum- 
gai-tner  The  building  will  be  erected 
on  North  .Main  street,  and  will  cover 
a  large  ground  area.  Besides  the 
hotel  oflice  and  lobby  the  first  floor 
will  be  arranged  for-  six  modern  stores. 
Upper  two  floors  will  contain  a  total 
of  120  guest  rooms,  a  large  percentage 
of  which  will  have  private  baths.  In- 
terior finish  will  be  of  pine  and  har-d- 
wood.  There  will  be  steam  heat,  a  hot 
water-  system  and  metal  window  sash 
and  frames.  Patent  store  fronts  will 
be  used.  Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are   now   being   pr-epared. 

SCHOOL — 2  stor-y  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect, School  Department,  Security 
RIdg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected  on 
Cligord  avenue,  and  will  cover  an  area 
of  102  by  91  feet.  There  will  be  nine 
class  rooms  and  an  auditorium.  -  Inte- 
r-ior  will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  Mod- 
ern school  plumbing,  a  vacuum  clean- 
ing system  and  program  clocks  will 
be  installed.  A  steam  heating  system 
is  specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plana 
ar-e  complete  and  figures  are  being 
taken.  Rids  will  be  opened  on  May 
29th. 
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SCHOOL — 2  story  and  base,  brick 
and  concrete,  $12.'i.iiiin.  Los  Angeles, 
Cal.  Architects.  Hunt  &  Burns,  Laugh- 
lin  Bldg.,  L.  A.  owners.  City  of  Los 
Angeles.  The  building  will  be  ereclsd 
at  the  corner  of  First  and  Vermont 
avenues.  covei-ing  an  area  of  224  by 
144  feet,  with  a  separate  gymnasium, 
covering  :>a  by  80  feet.  There  will  be 
oil  class  rooms  devoted  to  the  purpose 
of  the  intermediate  grades,  study  hall, 
library,  principal's  office,  hospital  and 
rest  rooms.  Inteiior  will  be  finished 
in  pine  with  maple  lloors.  There  will 
be  steam  heat,  vacuum  cleaning  and 
progi-am  clocks.  Concrete  corridors 
and  stairways  are  specified.  Exterior 
of  the  building  will  be  faced  with 
ruffled  brick  and  artificial  stone  trim- 
minfTs.  Plans  are  complete  and  out 
for  rigi:ies.  Bids  will  be  opened  on 
.line  H'th.  Plans  and  specifications 
can  be  secured  from  the  offices  of  the 
secretary  of  the  Board  of  Kducation 
in    the    Security    Bldg. 

Contracts  Awarded. 

SCHOOL — 3  story  and  base,  brick. 
$102,760.  Redondo.  Los  Angeles  Co.. 
Cal.  Architects.  Allison  &  Allison. 
Hibernian  Bldg..  L.  A.  Owners,  Re- 
dondo Union  High  School  District. 
Contractors.  Ix)s  Angeles  Planing  Mill 
CO..  1812  Industrial  street.  L.  A.,  gen- 
eral construction.  $102,760.  E.  O.  Xay 
Co..  Pasadena,  heating  and  ventilat- 
ing. $10,140.  J.  T.  Newell,  136  West 
17th    street,    L.    A.,    plumbing,    $5,560. 


ish  will  be  of  marble  and  tile  with  art 
glass  windows,  doors  and  modern 
plumbing.  The  exterior  of  the  build- 
ing will  be  faced  with  marble  and 
gianite.  Plans  are  now  being  pre- 
pared and  will  be  ready  for  figures 
within  the  next  two  months. 


FOKTL.VND  .V>D  OREGON 


BANK — 3  story  and  base.  Class  A 
construction,  $400,000.  Portland,  Ore. 
Architects,  Shoppley  &  Coolidge,  Bos- 
ton. Owners,  First  National  Bank  of 
Portland.  The  building  will  be  erect- 
ed op  the  southwest  corner  of  5th  and 
>'tark  streets,  and  will  cover  a  consid- 
erable groimd  area.  The  design  is  in 
the  classis  style.  Construction  will  be 
of  the  class  A  type,  with  a  complete 
steel  frame  and  exterior  of  marble, 
granite  and  terra  cotta.  Although 
complete  plans  have  not  yet  been  re- 
ceived in  Poitland,  construction  has  al- 
leady  been  started.  Foundation  work 
and  excavating  is  nearly  complete. 
Further  information  on  this  work  will 
be  given  on  the  receipt  of  plans  and 
specifications    in    Portland. 

COl'RT  HOUSE— 3  story  and  base, 
leinforced  concrete.  $150,000.  Grants 
Pass.  Ore.  Architect.  E.  E.  McClaran, 
Portland.  Owners,  .Josephine  County. 
San  Francisco  contractors,  figuring  the 
consti'uction  of  the  new  County  Court 
House  to  be  ei-ected  at  Grants  Pass, 
have  been  notified  that  all  bids  for  the 
woik  have  been  rejected,  and  that  the 
work  will  not  be  reflgured  until  next 
year.  Further  mention  will  be  made 
of  this  work  when  new  bids  are  called. 

.MAUSOLKU.M  —  1  story,  reinforced 
concrete  and  granite,  $75,000.  Port- 
land, Ore.  Architects.  I^awrence  & 
Holford,  Chamber  of  Commerce  Bldg., 
Portland.  Owners.  I'ortland  Mauso- 
U'um  Co.,  Spauldiiig  Bldg.,  Portland. 
The  building  will  be  erected  on  East 
I  Ith  street,  between  Bybee  and  nuke 
avenue,  and  will  cover  an  area  of  58 
by  250  feet.  Construction  will  be  fire 
proof  throughout.  The  interior  has 
been  arranged  for  I.Oimi  cr.vpts.  Of 
this  iinniber  thoie  will  hi-  ten  family 
.•ip.-irtnii-nts.  while  the  i  I'in.'i  Ining  OOO 
will   l)«-   iiiillv  iciual   cr.Npts.      Interior   fin- 


tiHKATKST      LIGHTING      SPECTACLE. 


The  thirt.v  stories  comprising  the 
tower  of  the  Woolworth  Building,  New 
York,  form  the  most  wonderful  per- 
manent lighting  spectacle  in  the  world 
at  the  present  time.  It  took  50,000 
feet  of  conduit,  from  one-half  to  three 
Inches  in  diameter:  16,400  feet  of  500,- 
iMKi  c.  M.  cable  and  50.000  feet  of  No. 
14  duplex  wire  to  complete  the  instal- 
lation. Charles  W.  Person  in  an  ar- 
ticle in  the  "Scientific  American"  pro- 
vides the  following  interesting  data  as 
regards    the    lighting   equiprr\ent: 

On  account  of  the  great  height  and 
to  insure  uniform  lighting,  projectors 
— ordinal  y  automobile  lamps  of  the 
laigest  size — were  used.  It  required 
600  of  these  projectors,  each  with  a 
250-watt  lamp  of  the  new  gas-filled 
type  with  closely  concentrated  fila- 
ment, to  play  light  upon  the  four  sides 
of  the  thirty-storied  tower.  In  addi- 
tion to  these  600  projectors,  twenty- 
four  1,000-watt  lamps  were  placed  in 
the  topmost  point  of  the  tower,  called 
the  lantern  or  crow's  nest,  to  give  the 
effect  of  a  great  scintillating  jewel. 
The  total  power  consumed  is  175  kilo- 
watts— moie  light  than  is  usually  em- 
ployed in  lighting  the  streets  of  a  city 
of   30,000    inhabitants. 

Tne  projectors  are  arranged  in  bat- 
teries at  vantage  points  and  so  placed 
that  the  rays  from  one  set  shoot  up- 
ward along  the  sides  of  the  tower,  and 
the  spaces  not  touched  by  this  set  are 
played  upon  by  another  set  arranged 
on  the  doors  above  which  direct  their 
lays  downward.  Thus  there  is  one 
continual  diffusion  of  light.  To  pre- 
vent an>-  one  in  the  street  from  de- 
termining the  sources  of  the  light 
screens  are  used. 

The  projectors  are  distributed  in  the 
following  manner:  Two  sets  are  placed 
on  the  north  and  south  wings  of  the 
pent  houses  at  the  thirtieth  floor  to 
light  the  west  side  of  the  tower  as 
far  as  the  fort.v-third  floor.  The  north 
and  south  sides  of  the  tower  are 
bathed  in  light  from  the  thirtieth  to 
the  forty-third  floor  by  a  set  placed 
on  the  gabled  roofs  at  the  thirtieth 
floor.  The  east  side  had  to  be  lighted 
from  a  set  placed  on  a  narrow  bal- 
cony opposite  the  twenty-seventh  floor. 
This  Is  the  method  employed  to  shoot 
light  upward,  so  at  the  gorty-third 
light  upward  so  at  the  forty-third 
placed  which  plays  light  on  any  spot 
not  touched  by  the  projectors  at  the 
thirtieth    floor. 

From  the  forty-third  and  forty- 
ninth  floors  projectors  are  focused  up 
ginning  of  the  Mansard  roof.  .Another 
set  is  placed  at  this  floor  to  illuminate 
as  far  as  the  fift.v-third  floor,  or  be- 
tho  .Mansard  roof.  Opposite  the  flfty- 
fourth  flooi-  four  sets  are  placed  which 
play  upon  the  observation  balcony  at 
the  fifty-eighth  floor,  or  750  feet  above 
the  pavement.  But  the  most  novel 
feature  of  the  whole  installation  is 
two  stories  above — the  sixtieth  floor — 
whleh  is  the  crow's  nest  or  lantern. 
It  i.«  inclosed  with  diffusing  glass  and 
within    thi'    l.Mitcin     itself,    which     i.<    ;\ 


very  small  affair,  and  is  a  mere  7' 
feet  1  inch  above  Broadway,  are  placi -i 
the  twenty  powerful  lamps.  Conncri 
ed  with  these  lamps  is  an  automat  n- 
dimmer,  which  continually  alters  tluii 
intensity  in  an  irregular  cycle.  The 
glass  surface  of  the  lantern  gives  the 
jeweled  effect  of  a  deep  red  glow  no 
brighter  than  the  adjacent  gilded 
structure  and  again  it  flares  to  a 
bright  white  light  of  fifty  times  this 
intensity. 

Forty  engineers  and  a  dozen  elec- 
trical experts  worked  for  months  mak- 
ing the  installation  bring  out  in  ar- 
chitectural detail  the  hidden  recesses, 
the  balconies,  pent  houses.  Mansard 
roof,  observation  balcony  and  lantern. 
The  reflecting  characteristics  of  the 
glazed  terra  cotta  surface  of  the  build- 
ing and  the  necessity  for  mounting 
the  large  amount  of  material  equip- 
ment in  a  few  restricted  locations  of 
the  tower  itself  caused  unusual  dif- 
ficulties in  the  design  of  *he  lighting 
scheme. 


NAVIG.4TIO>'        EXHIBIT        AT        SAX 
FRAXCISCO. 


The  exhibit  of  the  United  States  Bu- 
reau of  Navigation  at  the  San  Fran- 
cisco Exposition  consists  of  a  one- 
quarter  kilowatt,  quenched  gap,  bat- 
tery-operated radio  panel  set,  which 
was  designed  by  the  Bureau  of  Stand- 
ards. The  exhibition  of  this  set  is  in- 
tended to  convey  to  those  interested 
what  is  considered  the  proper  manner 
of  installing  a  ship  radio  apparatus. 
The  set  used  for  demonstration  pur- 
poses is  smaller  than  the  apparatus 
usually  found  on  board  ship.  It  is  be- 
lieved that  the  compact  manner  in 
which  it  is  installed,  together  with 
the  efflciency  obtained,  will  be  found 
to  be  of  much  interest,  especially  to 
shipowners,  in  view  of  the  limited 
space  sometimes  available  for  this 
purpose   on   board   ship. 

It  is  not  possible  to  arrange  for  an 
exhibit  of  this  kind  an  equipment 
which  will  meet  all  contingencies,  but 
it  is  believed  that  this  ariangement 
will  give  a  general  idea,  which,  if  en- 
larged upon  or  altered  in  some  minor 
detail,  will  be  found  to  be  entirely 
satisfactory. 

In  addition  to  this  set,  there  is  sup- 
plied a  Kolster  Decremeter,  which  Js 
used  by  the  radir  inspectors  of  the  bu- 
reau for  determiring  the  decrement 
and  wave  length  used  by  radio  sta- 
tions, in  order  to  ascertain  if  such  sta- 
tions meet  the  requirements  of  the 
law.  The  method  of  ascertaining  these 
measurements  is  demonstrated  by  the 
radio  inspector  in  charge  of  the  ex- 
hibit, and  it  is  believed  that  this  in- 
strument and  its  simple  method  of 
operation  will  be  found  exceedingly 
interesting  to  everyone  interested  in 
radio  communication.  There  is  also 
on  exhibition  some  of  the  simpler  In- 
struments used  by  the  radio  inspec- 
tors for  measuring  the  power  and  an- 
tenna current  of  the  transmitting  sta- 
tion. 

It  has  been  reported  to  the  bureau 
that  signals  from  the  Eilvcse,  Ger 
man>-.  station  have  been  received  at 
the  bureavi's  station,  which  is  a  part 
of  this  exhibit.  Time  signals  are  re- 
ceived dail.v  at  this  station  from  the 
Navy  station  at  Mare  Island,  Cal..  and 
it  is  understood  that  these  signals 
I'onu'    In   sufficiently   nvidihio   to   be   read 


Wednesday,      May      26,      1915. 

by  tne  visitors  to  the  Exposition  at  a 
distance  of  about  30  feet,  which  en- 
ables them  to  set  their  watches.  Con- 
siderable interest  has  been  manifested 
in  this  feature.  The  radio  inspector  in 
charge  at  the  exhibit  distributes  the 
department's  publications  concerning 
the  radio  laws  and  regulations,  and 
examinations  of  applicants  for  radio- 
operator   licenses  are  held   by   him. 

The  bureau  invites  all  persons  inter- 
ested in  radio  communication  to  visit 
this  exhibit,  which  is  located  in  the 
Palace  of  Liberal  Arts,  and  take  ad- 
vantage of  the  information  being  fur- 
nished and  the  many  interesting  de- 
tails in  connection  with  this  compar- 
atively new  method  of  communication. 


BUILDING    AND    ENGINEERING   NEWS 

order  prevails  at  the  Ming  tombs.  The 
Temple  of  Heaven  has  a  triple  roof,  a 
triple  marble  staircase,  and  all  its 
mystic  symbols  points  either  to  3  or 
its    multiples. 


"AIR-TOWEL. 


An  "air-towel"  used  in  the  large  pub- 
lic lavatory  in  the  District  Building  at 
Washington  is  the  invention  of  J.  M. 
Ward,  superintendent  of  the  District 
Building.  In  appearance  it  resembles 
a  rectangular  box  11  inches  by  3,  set 
in  a  sanitary  base  having  12-inch  legs 
with  an  opening  in  the  tip  of  the  case 
in  which  the  wet  hands  are  held  while 
being  dried. 

The  device  consists  of  a  blower  that 
forces  air  through  an  electric  heating 
element  to  ducts  and  deflectors  suit- 
ably placed  for  distributing  the  warmed 
air  to  all  pans  of  the  hands  at  the 
same  time,  and  is  operated  by  a  foot 
lever  or  pedal,  which  in  turn  operates 
a  quick-acting  switch,  thereby  setting 
the  blower  in  motion. 

By  removing  the  foot  the  device  is 
put  out  of  operation.  The  hands  come 
in  contact  with  no  part  of  the  device, 
thus  assuring  a  perfectly  sanitary  op- 
eration. It  takes  just  30  seconds  to  dry 
the  hands. 


l,OS        ANGELES        BRANCH        ESTAB- 
LISHED. 


DOORS    IN   CHINA. 


The  Levensaler-Speir  Corporation  of 
San  Francisco,  dealers  In  Building  Ma- 
terials, Insurance  and  Commercial 
.Minerals,  have  opened  a  branch  office  in 
Los  Angeles,  at  710  Trust  and  Saving.5 
Building,  (6th  and  Spring  Streets,) 
with  -Mr.  O.swald  Speir.  Vice-President 
of  the  Corporation,  in  active  charge  of 
the  southern  office. 

This  action  has  long  been  anticipated 
owing  to  the  fact  that  the  corporation's 
representation  of  Eastern  factories 
covers  the  entire  State  of  California. 
Their  increasing  business  now  demands 
an  office  right  in  Los  Angeles. 


OCEAN       FREIGHTERS       HINDER 
TRADE     EXTENSION. 


A  large  manufacturer  in  New  York, 
who  was  endeavoring  to  interest  a 
Lisbon,  Portugal,  firm  in  the  sale  of 
pumps  and  pumping  machinery,  receiv- 
ed the  following  reply:  "We  must  add 
that  bWfie.ss  with  your  country  grows 
more  and  more  difficult  on  account  of  the 
rate  of  freight  demanded  by  the  steam- 
ship companies,  and  while  this  situa- 
tion lasts  we  do  not  think  that  we  will 
be  able  to  occupy  ourselves  with  in- 
troducing your  products  with  any  re- 
sults." 
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importing  about  100,000  tons  besides. 

Sulphuric  acid  is  made  princnpally 
from  iron  pyrites,  but  also  from  zinc 
blende.  It  is  essential  in  the  manu- 
facture of  high  explosives,  but  there 
is  scarcely  a  process  of  manufacture 
into  which  it  does  not  enter.  It  is 
said  that  there  is  no  branch  of  chemi- 
cal technology  that  has  been  more 
thoroughly  developed  than  that  of  the 
manufacture  of  sulphuric  acid,  but  so 
keen  is  the  competition  that  improve- 
ments are  taking  place  all  the  time. 


DIFFICULT    TO    BUILD. 


The  great  railroad  bridge  across  the 
Ganges  at  Sara  took  six  years  to  build 
and  cost  $15,000,000.  It  consists  of  fif- 
teen main  spans  and  six  land  spans, 
the  total  length  being  about  a  mile  and 
an  eighth.  It  was  necessary  to  sink 
the  foundations  to  a  depth  of  200  feet 
below  high  flood  level  because  the 
bed  of  the  river  consists  of  the  finest 
sand,  which  is  carried  down  from  the 
Himalayas.  An  obstacle  such  as  a 
sunken  boat  or  tree  causes  this  fine 
sand  to  be  disturbed  to  as  great  a 
depth  as  fifty  feet.  Another  difficulty 
is  the  habit  of  the  Ganges  to  change 
its  course  rather  whimsically.  The 
point  at  which  the  river  has  been 
bridged  is,  so  far  as  could  be  ascer- 
tained from  available  records,  the  one 
place  at  which  these  deviations  of  the 
river  have  been  at  a  minimum.  The 
river  is  walled  with  stone  three-quar- 
ters of  a  mile  upstream  and  one-quar- 
ter   of    a    mile    downstream    from    the 

bridge. 

4- 

CALL  FOR  BIDS  FOR  HUGE  CEMENT 
ORDER. 


In  China  doors  are  often  round,  leaf 
shaped  or  semicurcular.  In  placing 
them  the  builder  usually  avoids  hav- 
ing one  opposite  another  lest  evil 
spirits  find  their  way  from  the  street 
into  the  recesses  of  the  building.  The 
doorway.s  separating  the  courts  of  a 
garden  are  usually  of  an  elaborate 
kind,  and  the  octagonal  form  is  one  of 
the  most  popular.  Religious  supersti- 
tion asserts  itself  in  Chinese  architec- 
ture, and  the  universal  sacredness  of 
the  numerals  3  and  9  is  shown  in  the 
arrangement  of  temple  door.=:.  There 
is  a  triple  gateway  to  each  of  the  halls 
of    the    imperial    palace,    and    the    same 


The  city  of  Seattle,  Tacoma,  King 
and  Pierce  Counties,  the  Inter-County 
River  Improvement,  Tacoma  and  the 
Seattle  Port  Commission  have  joined 
in  a  call  for  bids  for  the  largest  quan- 
tity of  cement  ever  purchased  in  one 
contract  in  the  Northwest.  The  bids 
for  the  cement  will  be  opened  on  June 
7th  by  the  King  County  Commission- 
ers. 

The  order  will  be  divided  as  follows, 
deliveries  extending  over  a  period  of 
twenty  months  as  needed:  King 
County,  81,000  barrels;  Port  of  Seattle, 
30,000;  city  of  Seattle,  30,000;  Pierce 
County.  24.000;  city  of  Tacoma,  $20,- 
000.  and  the  Inter-County  River  Im- 
provement, 15,000.  The  entire  order 
will  call  for  200,000   barrels. 


SULPHURIC       ACID      AND      CIVILIZA- 
TION. 


METALS    OF    THE    ANCIENTS. 

Before  iron  was  used  copper  was 
the  principal  ingredient  in  domestic 
utensils  and  weapons  of  war.  Its 
alloy  with  tin,  forming  bronze,  was 
the  first  metallic  compound  in  use 
by  mankind,  and  its  alloy  with  zinc, 
forming  brass,  also  has  been  long  in 
use.  These  processes,  of  course,  imply 
a  certain  degree  of  tempering. 


Liebig  said  that  we  might  gauge  the 
civilization  of  a  country  by  the  quan- 
tity of  sulphuric  acid  it  consumed. 
The  total  output  of  this  acid  is  now 
about  5,000,000  tons,  according  to  the 
fourth  addition  of  Professor  G.  Lunge's 
tre.atise  on  its  manufacture.  At  least 
1,000,(1(10  tons  a  year  have  been  made 
in  Germany,  and  that  country  has  been 


ANCIENT    ROPES. 


Ropes  made  of  various  kinds  of 
fiber  and  leather  are  of  very  ancient 
date.  Ropes  of  palm  have  been  found 
in  Egypt  in  the  tombs  of  Beni-Hassan 
(about  3000  B.  C),  and  on  the  walls 
of  these  tombs  is  also  shown  the  pro- 
cess of  preparing  hemp.  In  a  tomb  at 
Thebes  of  the  time  of  Thotmes  III. 
(about  1600  B.  C.)  is  a  group  repre- 
senting the  process  of  twisting  rhongs 
of  leather  and  the  method  of  cutting 
leather   into  thongs. 


COJiSTRUCTION  WORK  ABROAD 


AUSTRALIA. 


[Sydney    Herald,    Mar.     23.] 
Conaitruction   AVork   in   Sydney   District. 

Among  the  newly  planned  construc- 
tion work  in  the  Sydney  district  may 
be  cited  a  new  Government  hospital  at 
Rylstone,  a  large  district  hospital  for 
(^  ilgandra  Township,  extensions  to  the 
Sydney  municipal  cold-storage  works, 
and  fine  buildings  and  club  house  at 
Wentworth  Hall.  [A  detailed  list  of 
these  appeared  in  the  Herald,  copy  of 
which  will  be  loaned  on  application  to 
the  Bureau  of  Foreign  and  Domestic 
Commerce,    Washington,    D.    C] 

Several  improvements  to  the  Sydney 
district  water  supply  have  been  de- 
cided upon  by  the  Water  and  Sewerage 
Board.  The  most  important  is  the  con- 
struction of  a  new  reservoir  at  Pymble 
at  an  estimated  cost  of  $12'5.000.  The 
engineer  in  chief,  Mr.  Small,  said  that 
he  proposed  to  begin  this  work  at  once. 
Another  improvement  is  laying  down 
new  and  larger  mains  in  Randwick  and 
Waverly,  which  is  to  be  carried  out 
before  next  summer,  at  an  estimated 
cost  of  $44,000.  A  return  by  the  en- 
gineer in  chief  showed  that  the  daily 
average  supply  of  water  to  the  city 
and  suburbs  for  the  week  ended  March 
12  had  been  46,428,000  gallons,  as 
against  36,000,000  gallons  for  the  cor- 
responding   week    of    last    year. 

CANADA. 
(Consul  General  R.  E.  Mansfield,  Van- 
couver. British  Columbia,  .\pr.  21.] 
British  Columbia  Harbor  Improvements 
The  Dominion  Government  supple- 
mentary estimates  for  public  improve- 
ments presented  to  the  Canadian  Parli- 
ament recently  include  an  additional 
vote    for   harbor    works      and    improve- 
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ments  a*  Vancouver.  The  general  esti- 
mate contained  an  item  of  $1,000,000 
for  the  liarhor  worli.s  in  the  city,  in  ad- 
dition to  which  the  .supplemental  vote 
ctirries  $3.10.000.  There  is  al.so  a  vote 
of  $100,0(0  foi-  improvements  in  the 
north    arm    of    the    Fraser    Uiver. 


<   lil.\\*S     I  .M*HC>TiO<"l'i:n     flOACl'J. 


ir  di.-^armament  ant!  unpreparedne.ss 
are  guarantees  of  peace  t'hina  should 
he  .«eciire  from  invasion.  The  fact  that 
she  is  right  now  eithei'  invaded  or  fear- 
ini?  invasion  by  the  forces  of  a  much 
smaller  country  is  the  complete  answer 
to  the  extreme  pacificist  view. 

These  extremely  pacilic  gentlemen 
nnd  ladie.s  are  fond  of  pointing  to  the 
armed  prepaicdness  of  the  European 
nations  as  proving  that  such  aiina- 
ini  nts  and  such  readiness  provoke 
wars.  They  ought  to  see  that  it  Is  the 
naliiin  and  the  .'ipiilt  behind  the  armies 
and  the  guns  that  detiMuiino  whether 
the   natir)n   shall    be  i)a<ilie   or   warlilve. 

t'hln;i,    an    unorganized,    unarmed    na- 


tion of  unnumbered  millions  of  men,  is 
at  the  mercy  of  Japan,  an  organized, 
armed  and  disciplined  nation  of  com- 
paratively   few    millions    of    men. 

If  China  were  armed  and  organized 
tnd  disciplined  she  could  remain  peace- 
ful and  be  secure.  Japan  would  not 
dare  invade  her;  would  not  dare  to 
bluflf  her. 

Since  nations  do  carry  arms,  the  pa- 
cific nations  should  carry  them.  It  is 
the  only  sure  way  to  be  pacific — to  say 
nothing   of    being   honorably    pacific. 

This  is  in  line  with  Thomas  Jeffer- 
son's aphorism  that  "the  government 
which  would  wield  the  arm  of  the 
people  (as  opposed  to  autocratic  gov- 
ernment) should  be  the  strongest 
government      possible." —  Kansas      City 


THE    WAV    OF    CiOIXG. 

liobert   Ingersoll. 

And  after  all  it  may  be  best,  just  in 
the  happiest,  sunniest  hour  of  all  the 
voyage,  while  eager  winds  are  kissing 
every  sail,  to  dash  against  the  unseen 
rock,  and  in  an  instant  hear  the  billows 
roar  above  a  sunken  ship.  For  whether 
in  niidsea  or  'mong  the  breakers  of  the 
farther  shore,  a  wreck  at  last  must 
mark  the  end  of  each  and  all.  And 
every  life,  no  matter  if  its  every  hour 
is  rich  with  love,  and  every  moment 
jeweled  with  a  joy,  will  at  its  close 
become  a  tragedy  as  sad  and  deep  and 
dark  as  can  be  woven  of  the  warp  and 
woof  of  mystery  and  death. 


The  new  electrically  operated  double 
track  swing  railroad  bridge  over  the 
I^achine  Canal  at  Montreal  is  said  by 
Canadian  papers  to  be  the  most-up-to- 
date    in   America. 
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Leutholdt    &Co.,  M 
Monarch  Iron 

W'orks 
IVTIf-hel    .<e    Pfpffer 
Palatina    Irn    Wks 
St.      Francis      Orn. 

Iron     Works 
Sartorius    Co. 
Palatina     Iron 

Works 
St.     Francis     Orn. 

Iron    W^orks 
Ralston  Iron 

W'ork= 
Vulcan    Tron    Wks 
Western  Tron  Wks 
West     Coast     Wiro 

Xr   Tron    W'orko 
Aroh.    Sheet    Metnl 

VorkK. 
S.  F.  Metal  Stamp- 
ing- *•  Corr.  Co. 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Cotta. 
Calif.  Pottery  Co. 
Carnegie    Brick    & 

Pottery    Co. 
CUrk    *  Sona.   N. 


Diamond    Brick  Co 
Uladdlng      -       Mc- 

H-an     Co 

McNear       Brick' 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 

Art  Cellioica. 

Berger   Mfg.   Co. 
Art   Gla«s. 

Grosslicht  &  Din- 
nif  ne 

Pioneer  Plate  & 
Window  Glass 
Co. 

Scliwarz  &  Gott- 
lieb 

ArtUtlc        Plaster 
DeooratlouM. 

Benkman,     Ed.     G. 

Bslnner     Thoodore 

Larson.   O.    F. 

Lipp   &  Co..  I.  P. 
Co. 

Aabostos  niaterlalM 

Johns  -  Alanville 
Co.,  H.   W. 

Magnesia  Asbes- 
tos Supply  Co'. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

.VMitlialt  &  Bltuni- 
luous    Paving;. 

Coyle,   Jos.   A. 

Nugent,     Robinson 

Attorneys. 

Aitken   -t    Aitken 
Perkins,    Geo.    R. 

Auto  Delivery. 

Federal  Transfer 
&    Dray  Co. 

Peerless  Motor 
Dray    Co. 

Star    Con.    Co. 

Automobile 

Snpplle.M. 

Burgers,    Fred    W. 
Knowles,   T.   C. 
Dollers. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering;. 

Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia   Asbestos 

Supply  Co. 
Western     Asbestos 

Masner.ia    Co. 

tonds  &  Insurance 

Agenc.N       Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    iSarnuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois   Surety    Co. 
Hughes,   Chas.   T. 
Kohlberg,   A,    M. 
Lloyd    &    Spengier 
MacMeans.    H.    V. 
Meherin      <%;      Son. 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster   Co.,    Per- 
cy V. 

Brick    Contractors 
And«raon    *    Kal- 

▲l«xaiitd*r.    ]U%t 


Beagrla,  S.  A. 
Buckley,  Job. 
Collin.  Jean 
Drake.  H.  I* 
Finnlla,  M.  A. 
Gilbertsen,  L. 
Hogberg     &    Lud- 

wlg 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey  &   Collins 
Reed  &  White 
Tlngberg,    John 
Whitney  &  Davles 

Orick   Dealers. 

Bay    Uevelop.    Co. 
Cal.   Brick   Co. 
Cal.    Pottery    Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding       -       Mc- 

Bean    Co. 
McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery   Wks 
United       Materials 

Co. 
Western     Develop 

ment      Syndicate 
Western    Lime      & 

Cement    Co. 

Iluilders 

Instruments. 

Keuffel  (feEsserCo. 
BuildiuK'    Journals 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 


Building  niafcrials 

.\lsen-s  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay    Develop.    Co. 

Berger   Mfg.    Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial   Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

(  arnegle  Brick  .t 
and    Company. 

Cow  )1  Lime  and 
Cement   Co.,    H. 

Diamond     Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    *    Co.,W.P. 

Gladding  -  Mc- 
Bean    Co. 

Gross    Co.,    Felix 

Guerin   &  Co..  J.  S. 

Hollcway  Exp. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen    fy  Co.,C 

Kinnear    Mfg.    Co. 

r^ennon   Co..   ,T.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Mever.    Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment  Co. 

Parafflne  Paint  Co 

Parrott    &    Co. 

Roman    Co..    C. 

Ryan,    George 

«     F.       Lime    Co. 

.'Shannon,    M.    T. 

Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

.^toner,    O.    W. 

Waterhonse  & 

Wpstern  Ashostos 
Maa^npsiq    On 

Western  T^nlldPrs' 
Supply    Co. 

Western  Develop- 
ment   Syndicate. 

Wtestern  Lime  & 
Cement  Co. 

Whlttier  -  Coburn 
Co. 

Woods      *      Hud- 


Card  Kll«  Co. 

Architects'  Card 
File    Co. 

Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  S. 
Lennon    Co..    J.    E. 
LiUey   gr   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys,     Patent 

Clawson  Co..  L.  E. 
Dresser   -   McDon- 
nell  Co. 
Hughes,    H.   J. 

Clay   Products. 

Cal  Brick  Ca. 

C«Id    Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

r;*ucrete    Contrac- 
rors. 

American        C  o  n- 

crete    Co. 
Amorsen    Co.A&T 
Barrett   &    Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,   Jos.   A. 
Crescent    Concrete 

Co 
Daniel  Sc  Scbott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,    W. 
GneccOi    M.    H. 
Hansen     &     John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
.MoroncelU,     John 
Nllson  &  Arras 
New     Era     Marb'e 

&   Concrete   Co. 
Nugent,     Robinson 
Rasimussen.    A. 
Rlbonl,   Henry 
Schlosser,    Max 
Schmidt    &    Son.   J. 
sundberg,   A. 
Spargo,     John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,   E.  R 

Road   Machy.   Co 
Lansing   Co. 
L^vermore        Co., 

Norman    B. 

Contractors' 

Equip>iient. 

Bacon   &   Co.    E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing    Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur   Koppel    Co. 

Cornice      AVorks. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln    *   Roberts. 
Crown     Cornice 

Works 

G^OMM.    Wftk 


S7 

BUt*   Sheet    MeUl 

Works 
Gullfoy  Cor.   Wks. 
Comyns  &  Nygren 
Porderer      Cornice 

Works 
Q.      &      M.      Sheet 

Metal    Works. 
H^bernia    Sheet 

Metal    Works 
Hughes,   H.    J. 
Ideal    Cornice    Co. 
Korell   &Co..   J.    A. 
Modern  ssheet 

Metal    Works 
Moncreiff   Sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal   Stamp 

&    Corr.    Co. 

Crude  Oil   Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co..  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teirial     Co. 

Cassarretto,     John 

City    Supply    Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     ProoflnB. 

Brlckley,    P.    J. 
Coyle,   Jos.   A. 
Fox,   John  L. 
Keene  C0..R.  E.  G. 
Reagle     &     Jamel- 

son 
Taylor.   L.    A 
Whlttier  -  Coburn 

Company. 

Door    Opener    ana 
Closer. 

Rlschmuller.     Geo. 
Saectric    Fixtures, 

City    Electric    Co. 
Gas    &    Elec,    App. 

Co. 
Pac.    Gas    &     Elec 

"ompany. 

Electric  Wiring;  A 
Eauipnient. 

American    Elec. 
Eng.   Co. 

Central   Elec.   Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

KIrsten,   W.    H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elec^    Co. 

Peters,    Gus.   J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B 

Rochdale     Elec. Co 

.•9chlmetschek.    M. 

Turner    Co..     The 

Vltt    Elec.    Co. 

Weldenthal  -  Gog- 
liner    Elec.    Cr.. 

We1cl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

■•tlnaUv. 

XMUoa.  m. 
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Moraer,    B.    J. 
Peterson,   P.   O. 
Prlddle,    Arthur 
Walker.     J.     M. 
Church 

Floor*,      ConipoMl- 

tlOB. 

Artollth     Mtg.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.     E. 
Flbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott    &  Peterson 

Fl«*ra,    HardvT««d 

Hardwood   Iiit.''co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing: Co. 

GalTaaiard        Iron. 

Baker     &     Hamil- 
ton 

Berger    Mfg.    Co. 
Gaa  Fixture. 

Day     Co.,     Thomas 

Gaa    Heatlag    Sya- 
tema. 

R  <e  a  t  0  r  System 
Gas     Heating  Co 

Ga.'vollae    Tanka    A 
Pampa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Gla«a     A     GlnatnK. 

Cal.  Plate  &  Win- 
dow  Glass   Co. 

Friedman   Bros. 

Fuller    Co..    W.    P. 

Grosallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mla«lon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Olaaa 
Co. 

aohwar«  A  0«tt- 
lUb 

OmmUok. 

■  ranlck.    J.    P. 

garlln   Brea. 
a«sa.retto,     John 
DeYlncenzl    St    Co., 

Dillon         Teajnlng 

Co. 
F«<l8ral      Transfer 

Co. 
Olorgl   Co.,    O. 
Hartnett    J.    D 
Harbor     View 

Contract    Co. 
lule   Co.,    E.    M. 
Leanon   C©..    J     E. 
LafTler,    Fred 
McOltnchey  A 

Ifonohan 
Montague  Co..  P. 
Q'Day  Co..  Dnn'l 
fi'Donnell.  Philip 
Powers.  ChRB.  J. 
■Ihley    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    C"-       T     H. 

«#raiilt*      Ciirblnar. 

Graham        Grnnltp 

Co. 
Lead    Granite    Co., 

W. 
Paclflr  Granite  Co. 
rrnnoff,  John 
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Wood  Lun^ber  Co., 
E3.    K. 

Ud'ware,    Dealera^ 

Ba^er     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons. 

F.   G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Heating    «    Ventl- 
luting. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    c. 
r^awson,    Herman 
Loonev   Co..  J. 
Mangrum    &    Otter 
Snook       &      Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

Houae     Movera     A 
Ralaera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.&T. 

Hoisting      Engi- 
neer. 

Le   Clair.   S.    D. 

lulald     Fluora. 

Hardwood        Inte- 
rior  Co. 
Inlaid   Floor  Co. 

Pac.     Floor    Sand- 
ing   Co. 

Intecrlocklnj;:      Tile 
Blocka. 

California        Denl- 
son   Block   Co. 
Iroa   Foundry. 

Stelger      ib      Kerr, 
Stova    &     Foun- 
dry   Co. 
Iron    &    Steel. 

Baker     &     Hamil- 
ton 

Dawson   &   Noyea 

Judson    Mfg.    Co. 

Pacinc  Coaat  Stael 
Company. 

Trussed     Concreda 
Steel     Company* 

Woods   &    Huddart 

Iran   AV'orka. 

Brode   Iron    Wks. 
Dyer    Bros. 
EJureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hillard   Co.,   C.   J. 
Kell     Iron     Work* 
Michel    &    Pfetter 
Monarch         Iron 

Works 
Paclflc    Iron    Wks. 
Paclflc    Structural 

Iron    Works. 
Ralston  Iron 

W'orks 
S.    F.   Iron   Works 
Sartorlus   Co. 
SWhraeder's       Iron 

Works 
Stelger      A      Kerr 

Stove     &     Foun- 
dry Co. 
Vuloen    Iron    Wks. 
West    Coast    Wire 

&   Iron   Works 
W  e  ait  e  r  n      Iron 

Works 


Orm-rrl. 

FUv    Devel     Co. 
Cal.    Building   Ma- 

terlaJ    Co 
rassaretto.       John 
rity  Supplv  Co. 
itandsrd     Prushed 

Rock   Co 
Star       ConiractlnR 

Companv 
■tone  Co..  F    P    * 

A.    L. 
Har4waa4       Deal- 
era. 
Inlaid     f^oor    Co. 
Hardwood        Inta- 

riar   rm. 
CTnlon  l^oor  Co. 


Jolat     Hang«rra     A 
Poat     Capa. 

Falls    Mfg.    Co. 
Pac.     Bldg.     Mate- 
rials  Co. 

Roman  Co..   C. 

Waterhous«  ± 

Price    Co. 

'Western         'Bldrs. 
Supply    Co. 

i.athera,     ^Vood    A 
Metal. 

Balzke,     Robt. 

Edwards,    C.    H. 

Hayden,    Fred 

Kaiser.    Jos. 

McABee,   B.  T. 

Raymond.   Wm.   H. 

Snail.   lUIpta   "U 


Ushtlng    Flxtnraa 

Day   Co.,   Thomas 
Mohlllte  Co. 

Lime      A      Plaster 
Dealera. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon   Co.,   J.   K. 

iPaoific  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealera. 

Acme   Lumber   Co. 
Christenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe   Co..    Frank    P. 
Excelsior  Rad- 

wood    Co. 
Hardy   Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgjns     L.um'bOT 

Co..  J.  B. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley,   — 
Ol.son      -      MahOBy 

Lumber    Co. 
Peterson,   B.  T. 
Pope  &  Talbot" 
Reinhart    Mill       St 

Lumber  Co. 
Ryan,    Oaorr* 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fo    Lumbar 

Oo. 
S.   F.  Lumbar  Co. 
Schouten  &  Co..  J. 

W. 
Sunset  Lumbar  Co. 
Tlermanft  Beronla 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.*  C«. 
Wood  Lumbar  Oo., 

Wright,     Jr.,    "Wm. 

Magaealte     Flaar.. 
iMg. 

Artollth    Mfg.    Co. 

Bender    R.AP.    Co. 

Dwan    &   Co.,   J.  M. 

Flbrestone  & 
Roortng    Co. 

Flaherty  R.AP.Co 
R.    H. 

Ooodmanson.    A.  K 

MaBott  &  Peter- 
son 

Watsonlte    Co. 

Mantels.     Tllea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   &   Otter 
Peerles"!    .\gencles 

Co. 


Waterhouse  ^ 

Price 
Western    Builders 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Natary  PubUc. 

Duncan,    A.    M. 

OUa    and    Greaaea. 

Standard   Oil   Co 
Union    Oil    Co. 

Ornamental     Plaa- 
terlng. 

Benkman,    Ed.     G 

Binner,    Tlieodore 
Larson,    O.    F. 
Llpp  &  Co..  J.  F 

Halutera   and   Dee 
oratoFH. 

Baker   Co.,    VV.   T. 

Bell.   Wm.  J. 

Bernstein.     ,Vm. 

Blum.    Loul;! 

Brown,  J.  L. 

Burns   Bros. 

Clark    &    DIokson 

Cramer    Bros. 

Conlin,   J.   J. 

Copnlck,   T.    W. 

Da  hi.   T.    H. 

Donovan,    V.    J 

Hansen.     Elblng  A 
Johnson,    C. 
Kissel,    Isldor 

Miller,    L. 
Miller,   J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L.   J. 
Progressive 

Painting  Co. 
Quandt  &  Son 
Itudarman,   I. 
Simon   Nellson    Co. 
Smith,  J.  S. 
Sovlg.    C.    B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,   Fred 
Wcgnar   Bros. 
Zellnsky,   R. 

Palnta,   Olla   Vara- 
lakaa,  Bto. 

Clark   &   Dickson 
Cohn    St  Co.,    Mar- 
lon   D. 
Fuller  Co.,    W.    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt   &   Lambert 
Wftlttler  -  Cobtirn 
Co. 

Patent      CblmneyM. 

Clawson  Co.,  L.  K. 
Dresser  -  McDon- 
Hughes,    H.    J. 

PlI*      Drirlnir 

Lamburth,    C.     E. 

Paving    Brick. 

Cal   Brick   Co. 


Marble  and  Moaalc 
^Vork. 

General      Building 

Work   Co. 
Gneoco.    M.    H. 
Grassl   &  Co..   P. 
Mission       C^Oiiorete 

<•   Mosaic   Wks. 
.Mission  Marble 

^'orks. 
Musto      Sons-Kee- 

nan    Co. 
New      Era      Marble 

SrCnnrrete    Co 
Teltz.    Francis   B. 
Tomagnlnl    &    Co., 

a. 

A>rmont       Mlarble 
Co 

Metal    l.ath. 

Atlantic        F  I  r  b  - 

proofing   Co. 
Bergar   Mfg.    Co. 
HolToway       Matal 

LAtta    Company. 


Planing   .MIIIm. 


Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Ca.l.    Planing    Mill. 
Emanuel,    L     &E 

(Inc.) 
Empire        Planing 

Afill 
Hart    &     Burmels- 

ter 
Hermani.     A. 
Herring's  Mill 
Holden    .   Deuprev 

Co.  • 

Lorden     Mill     Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Reinhart     Lumber 

*  Fdanlng  Iflll 


£>a^n  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plaaterera. 

Bosch,    Herman 
Bradley&  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   &   Will- 
iams 
Connel   Co.,    J.    E. 
Daly,   J.   H. 
Duthie,    Chas. 
Gllmour.    W.   G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MacGruer    &    Co. 
Mellon,    Thos. 
Modlca,   S. 
Monvat    Donald 
Phllbin,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner.   James  A. 
Plumbing  and  Gas 
Fitting. 

Band.  S.   W. 
Bernard.  Geo.   F. 
Dunn,   Nell   H. 
Goss.    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,   F.   E. 
Klernan   &  O'Brien 
Lacey,   E.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Qua 
MoLaod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook      A      Co. 

Fred    W. 
Turner   Co.,   Ths 
Wstsel,    Theo. 
Wilson   A  Co.,W. 

Plambera   Sappliea 

Kinney  Co.,   R.   W 
Mark-Lally    Co. 
Mueller    Mfg.    Co.. 

Nelson   Mfg.    Co. 
Pac    Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 


Radlatera. 

American      Radia- 
tor Co. 

Railway    Materials 

Orensteln      -      Ar- 
thur  Koppel    Co 

IU«g4ng. 

Lamburth.    c.    E. 

Uoogng,    Gravel   A 
Compoaitlon.) 


Bender  Roofing  & 
Paving    Co. 

Cantley  &  Co..  J. 

Enterprl&e  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  C0..R,   E.  O. 

Lawson  Roofing 
Co. 

Lewis.   W.   S. 

Malott     &Peterson 

Rapheld       Roofing 

Samuel    Co..   H.    D 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Kooflng     (SInip     A 
Tile.) 

Graham.   R.  o. 
Klatt.    R.    J. 
Whit*.     TM      K. 
Plbrastona    * 


Reoflng    Materlala. 

Johns     -    Manvllle 

Co.,  H.  W. 
Parafflne  Paint  Co 
Waterhouse  & 

Price 
Western    Aabestos 

Magnesia  Co. 
Western    Builders" 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

ftand,   Gravel,   Ktc. 

ii<t>    Develop.    Co 
Cal.    Building   Ma- 

Materlal  Co. 
McMullln  Bros 
Stone  Co.,   E.   B    A 

A.    L. 
Western    Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Ctautea. 

Bill   &   Jacobsen 
Sand  Biaatlas. 

McDermott,    W. 

Skeet    Ueial     W  ka. 

Amsler  Sheat 
Metal   Works 

Appman  Comics 
v\  orks 

Atlas  Heating  & 
Ventilating  Wks 

^V»*^,°J       Sheet 

Mfetal   Works 
Comyns  &  Nygren 
Cronan,  Wm. 
Crown       Cornice 

vV  orks 
ElUe    Sheet    Metal 

Works 
Forderer      Cornlca 

u  orks 
G-     &    M.    S  h  a  •  t 
^  Metal    Works. 
Gullfoy        Cornice 
Hibernia     Sheat 

Metal    Works 
Hughes.    H.   J. 
Idaal  Cornlca  Wks 
Keren  4  Co.,  J.  A. 
Modern  Sheat  Met- 
al Works. 
Morriaon   A  Co 
Moncreiff  Sheet 
Metal    Works 
S.   F.  Metal   Stam- 
,.  1Q«   *   Corr.    Co. 
U.   S.   Metal   Prod- 

ucts    Co. 
Wjatsrn     Furnaoa 

*  Cornloa  Oo. 
Slaewalk  Llgrhta. 
Jackson  Co.,  P.  H 
Dwan  A  Co..  J.  B 
Phoenix  Sidewalk 
Light    Co. 

Stair  BuUdera. 
Bishop    A    Peralno 
Boiler,  John 
Jacobsen.   J. 
Porter,  W.  F 
Stewart.   J.   K 

„      Statlaaarr. 

Foster  A  Short 
Wright,   J.    H. 
Sie«l    Bara. 

Baker     &     Hamil- 
ton 
Dawson    A   Noyes 
Woods      A      Hud- 
dart. 


Paclflc        Coast 
Steel    Co. 

Soule    Co. 

Steel    Ere«tor. 

bchauer,    Fred    C. 

Pioneer     Con.    Co. 

Williams        Con- 
struction   Co. 
store  rranta 

Kawneer   Mfg.    Co 

V.   S.   Metal   Prod- 
ucts  Co. 

Structural         Steel 
Contractora. 

Central    Iron    Wks 

Dyer   Bros. 

;'udson    Mfg.    Co 

Pacific    Structural 

^  Iron   Works 

Pac.    Rolling   Mills 

Bchraeder's       iron 

w  orks. 
S.    r.    Iron    Works 

weatern   Iron  Sud- 
Ply  Co. 

■taraa. 

•talvar   A   Xtn 
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Stractoral         Stvel 
Comtmctom. 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Survey •!*• 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    CSias  E 

Teamlns    A    Grad- 
ing. 

Branlck.  J.  P. 
Blanch  inl,   Q. 


Federal  Transfer 
&   Draylng   Co. 

Carlin     iBroa. 

Devencenzl  &  Co.. 
L. 

Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylngr   Co. 
Harbor         View 

Contract  Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.  B. 
Leffler,   Fred 
MoGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,   D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,   J.   H. 

TlllnK. 

Cal.  T'le  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttP' 
Peerless  Agencl*- 
Co. 

Vaouii'ii     (I 

Bill    &    ,7ao..h-    ■ 
Hughson    &    Mer- 

ton    Co. 
Schaer   Bros. 
Stevens    Co., Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Ueda. 
Marshall  -  Stearns 

Co. 
Water        Company. 
Spring  Valley 

Water  Works. 

Wnbitewanhlns 
Brlckley,    P.    J. 
Reigle  &  .lamelson 
Taylor.    L.    A. 

W^aterproofins 

Coyle,    Jos.    A. 
Window    CleanluK. 

American   Window 

Cleanlnfi    Co. 
W^IndOTTB.    Patent. 

Simplex      Window 
Co. 


OFFICIAL     LIST    OF     IVIEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President,    H.    Maundrell.  T*"?"S*'^'   ^»®'^'"®*^''/' t^-^^V°-    Schenck. 

Vice-President,    B.   J.   Brandon.  Ass  t  Secretary.  W.  J    Carberry. 

Treasurer.   C.   W.   Wlthlngton.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    iMaundrell 
E.  J.   Brandon 
C.    W.    Wlthlngton 
R.  J.  H.  Forbes 


DIRECTOR? 

H.   Jacks. 
B.   S.   Rainey. 
Alexander    Mennle 
W.  W.  Hayes. 

MEMBEBS. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


Architectural    Iron 
W^orka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron   Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kell   Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wo'.  k.'i. 
Hlllard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'=*hoenlx    Iron  Wks 
talston  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
icnrader  Tm 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       /Cerr 

Stove    A     /"foun- 
dry  Co. 
/uloan   Iron   Wks. 
Western  Iron  Wks 
Wlthlngton.  C.  W. 


Art   Olaaa. 

Tngerson   &  Glaser 
Co. 


Blackamlth. 

Paul   Klelber 

Bonds. 

Costello,  J.  T. 
Aetna  Life  Ins.  Co 
Boole,  F.  W. 
Empire  State   Sur 

ety  Co. 
Fidelity  *  Deposit 

Co.   of  Maryland 
Gaie,   M.    A. 
Guyett&Co.,    R.    G. 
Hlllman   «  Son.J.R 
Jones,    Edward   M. 
lAWton,   A.   F. 
Lloyd    &    Spengler 
MecMeans,    H.    V. 
Paciflc   Coast    Sas- 

ualty    Co. 
Perley,   A.   B. 
Smith,    Leo   J. 
UnUited       State* 

Metal     Products 

Co. 
United      States 

Fidelity        en  4 

Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,   J.   E. 
Carnegie    Brick    <St 

Pottery   Co 
Carquinez  Brick  ft 

Pottery  Co. 
McNear  Brick   Co., 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Building;    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard   Oo. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Pacinc    Bldg.    Ma- 
terial  Oo. 

Paciflc   Refining   & 
Roofing    Co. 

Parrott    &   Co. 

Parafflne   Paint   Co 

Pratt    Building    & 
Material    Co. 

United    MaterlalCo 

Waterhouse  & 

Price  Co. 

Western  Bldrp' 

Supply    Co. 


Cement     Dealers 

Balfour.  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L. 

Meyer,   A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^?tandard  Portland 
Pemp^nt   Co. 

Clay   Product*. 

Cal  Brick  Co. 
Ilti^nquiet.  Bdward 


Concrete. 

Chase,   Silas    A. 
Camp   &    Carillon. 
Duncanson,       Har- 

relson  Co. 
Forbe.'i,    R.    J.    H. 
Foster    &   Vogt. 
Goodaan        Aj-tifl- 

clal   Stone   Co. 
Haun,  C.   C.  W. 
Leona-d,  J.  J. 
Lynch    A. 
Pasqualetti.   J. 
Petersen,   H.  L. 
Sartorlo,    Charles 
Stanquist,     Victor 
Zimmerman,   L.   M. 
Conciete       Relu- 
fo' •cement. 
Pacific     Building 

MatJsrial  Co. 

Com  ractora   A 
Builder*. 
Allon,    AHx.    M. 
Ander.jon,   W.   W. 
Arthur,    L. 
Borlnr,    P.    H. 
Born  ic  Son,  S.  A. 
Brady,    C.    A. 
Braunton   Bros. 
Buller     Thos. 
Burdlck,    V/m.    A. 
Caldw3ll    &   Co. 
Cameron    &    Dlss- 

ton. 
Cavanaugh,    Thos. 

A. 
Chishdlm,     R.     A. 
Cobby    J.    W. 
Cobun,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conra.l,   H. 
Cregh;no     &     Son, 

Lewis 
Davis  &  Son,  T.  F. 
Dewai,   R.   &  Son. 
Elam,  Thos.  &  Son 
Elliott,    B.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,   Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardlser,     Florent. 
Grelg,  Robt. 
Hansbrough    Bros 
Heale^'     -     Tlbblts 

Con   Co. 
Hlnson.  L.   A. 
Holm    &   Son. 
Ho^^rkins.    A. 
Inger.son.   C.    A. 
Jacks,   H. 
Jones,    Paul 
Jones,    W.    G.     • 
Kent.   S.   H. 
Knowles  <t  Reich- 
ley. 
Lelter.      E.      T       fk 

Sont. 
Lynch,  V.  C 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathles,   H.   C. 

McBain,  J. 

McKllllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   G.    C. 

Vezlna.  L.  N. 

Warwick,  H.  C 

Whit*  Bros,  (car- 
nentpra). 

Wilhelm,    A.    H. 

Cot-iilce  W^erks. 

.\msler,    C.    S. 
Berger   Mfg.    Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

ConfractlnK 
Liather. 

Dennis,    J.    B. 
Hayden,    Fred 
Lynch.   Richard 

Ciirbin)?,      Granite. 

McLenegan.    S.    B. 

Damp   Proofer*. 

Brickley,    P.    J. 
Reigle   &   Jamison 

Door   Openers. 

Rlschmuller    Geo. 

ICIectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works. 


Central        Electric 

Co. 
City   Electric    Co. 
De   Lew,   M.   A, 
Decker  BlectrlcCo 
Globe  Elec.   Co. 
Levy    Elec.    Co. 
Elevators. 
Otis    Elevator    Co. 
Van    Emon    Eleva- 

tor    Co. 

Fibre. 

S.  P.  Fibre   &  Cord- 
age   Co. 
Fireproof  Doors. 

Norrls.    L.    A. 

U.   S.    Metal   Prod- 
ucts   Co. 
Floor   SandlniT 

Hardwood     In- 
terior   Co. 
Inlaid  Floor   Co. 
Pac^lflc    Floor 

Sanding   Co. 
Grill    Work. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,   A. 
Sartorius   Co. 
Wlthlngton,  C.   W. 
Gen.      Contractors. 
Andrus,    R.    C. 
Brlgham,    H.    B. 
Brockhage,  Foley 

&   Green 
Caldwell   &   Co. 
Cereghino    &    Son, 

Louis 
Currle  &  Currlo 
Dempnlak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasler   &    Frasler 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
'Hannah    &    Co.  J.S. 
Hayes,   W.   W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Malley,    Edward. 
Matthdes,     Henry 
Mulcahy,    James 
Peacock,    ,Tohn 
Schnebly,     H  o  s  t- 

trawser    &    Ped- 

grift 
GlasK  and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,   I. 

Cobbledlck-Klbby 
Glass  Co. 

Friedman     Bros. 

Fulh'i-  &  Goepp 

Fuller.  W.  Ji'.  & 
Co. 

Habenlcht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Qott- 
lelb    (Inc.) 

Grading    *    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Co. 

Fay,   S.   J. 

MoClure.    H.    N. 

Wilhelm,    A.   H. 

Wllkle  Co.,    A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.     B. 
Granite. 

Bradbury.    Thos. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt,  A.  T. 

Raymond  Granite 
Co. 

Hardware. 

Baker  &  Hamilton 
Joost  Bros. 
Kruse,   J.   H. 
Lorenz,       Scfhffaen' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     IJght. 
Pacific       Gas     and 

Electric     Co. 

Heating    A    Ventt 
latlng. 

Burnham  Plumb- 
ing ft  Heatlnc 
Inc. 


Cronan,   Wm. 
Mangrum    &   Otter 
Montague,    W.    W. 
A.  Co. 

House     MoTlac     A 
Raising. 

Blume  Cont'K  Oo. 

Pearson,    E.    K. 

Sullivan.  D.  J. AT 
iHlald   Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Ce. 

Paciflc  Floor 
Sanding  Co. 

Iron  Works. 

Lorenz,       Sdhflfa^p 

&  Co. 
Michaels     A     Pfef- 

fer 
Mona.rch      Iron 

Works. 
Paciflc  Rolllna 

Mill    Co. 
Paciflc    Struc.  Iro» 

Works. 
Joist     Hangers     « 

Post  Caps. 
Kortlck  -  FallB 

Mfg  Co. 
Lilley   &  Thurston 

Co. 
Lorenz  Schaffer  A 

Oo. 
»Vestern    Builders' 

Supply    Co. 
KavTneer     Systeia 

Store    Fronts. 
Falls    Mfg.    Co. 
Lilley  &  Thurston 

Co. 
Light    and    P«wev 

City   Electric    Co. 
Pac.    Gas    <&    Elec- 
tric  Co. 
t.lme.    Cement,  Kt* 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland,   J.   P. 

Holmes  Lime  te 
Cement  Co. 

Lennon.    Jas.    E 

Nephi    Plaster    Co. 

Paciflc  Bldg.  Ma- 
terial  Co. 

Pac  Lime  &  Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co 

Western  Lime  A 
Cement    Co, 

I.  umber. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  1  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  8c 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Pe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  A  Bero- 
nlo 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson    Bros.&Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

wood.) 

Dieckmann    &    Co. 

Howard,    E.    A..    A 

Nlehaus,    Ed.    F.    & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rlckard 

A  MeCone. 


4t 

Masona   Aflullder* 

Alexander,    R. 
A.llen,    C.    J. 
Anderson     &     Ral 

ney. 
Ar'ett.    A. 
Beck.    A. 
Brady.    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brigham,    H.    B. 
Butcher,    Thomas 
Butcher    &  Hadley 
Byron,    D.    J.  &S011 
Campbell     Bros. 
Carr.    .T.    "W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale,    M.    F.    &  Son 
Gllson,    J.    E. 
Harrison,    A. 
Hlbtolns  &  Barker 
Hock,    Chas. 
Hoffman,  V. 
Hogrberg     &     Lud 

wig 
I^arsen,    H.    H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nagel,    W.   L. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott   Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott,    W.    S. 
Walker,    P.    J. 
Watscn,    Sage 
Watson.    Sidney 
Wliltney  &  Davles 
Wilson.    James    A. 
Wypant,    J.    H. 

Mnrble. 

American  Marble 
&   Mosaic  Co. 

Columbia  Marblp 
Co. 

.rrassl.     Peter      Po 

Hunt,  Andrew  T. 
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Ma.lno,  F.  L.  Sc  Co. 

Musto  &   Sons,  Jos 

Keenan  Co. 

Vermont  M£.rble 
Co. 

Mantela,    Tllea 
Grates. 

Glnsberg&Co.,  S. 

Holloway  E  x- 

panded     Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless  Aaencies 
Merchant    Bars 

Pacific  Coast  Steel 
Co. 

Metal     F^rrlns     A 
LAthliiK. 

Holloway  Ex- 
panded   Mtl    Co. 

T^ynch,    H.    T. 

Lynch,    Richard 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  WlndovT 
Worka- 
Dwan.  J.  E. 

U.   S.   Metal   Prod- 
ucts  Co. 
SI«rtar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic   Co. 

Malno,  F.  L.  &  Co. 
Oflflc«  Fiztnres. 

Bateman,    Wm. 

Forbes   &   Son, A.J. 

Fink  &  Schlndler 
Co. 

Rlmmen.    John 

Open    Hearth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Plasterer* 

Rinnor,    Theo. 

Larson,   O.  F. 

Woods,  J.  P. 
Painters. 

Daniels.    Gus   V. 

Donovan,   V     T. 


Fraser,   J.    P. 

Kuss,    P.    N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark,    J.    H.    . 

Neal.  L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.  J.   E. 

Paints,     Oils.     Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Refining  St 
Roofing 

Parafflne    Paint  Co 

Whlttier  -  Coburn 
Co 

Patent      Chimneys. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery   Co. 
Pavlnac  Brick. 

Cal  Brick  Co. 
PlaninK   Mills. 

Anderson   Bros. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Mllllnff   Co. 

B  1  ki  n  g*  t  o  n  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Paciftc   Mfg.    Co. 

Relnhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,   P.   F. 

Santa  C'ara  Mill 
&  Lumber  Co. 

San  Matfco  Plan- 
ing  Mill. 

Searle    &    Hayman 


Plasterers. 

Blnner,    Theo. 

Bradley   &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.   Ro"ss. 

Crlchton,    J.    L. 

Ooghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Kay,    Johp 

Felt,    R.    L. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Oregg    &   Clute 

Gllmour,    Wm.   Q. 

.lacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,   A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

MeCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane   &   Co.,C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,   James   T. 

Plaster     o'     Parlw. 

Nephl    Plaster   Co. 

PInmbinK     &     Gas 
Fittlnc. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gllley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  C'o.   The 
lU>aI  Kstate. 

Williamson    Co.,H. 

Wittman   -   Lyman 

Cross   &   Co. 

Urban  Realty 
Impt.    Co. 

Reinforcinfc    Bars. 

Pacific  Coast  Steel 
Co. 


Rlssers. 

Blume  Contract- 
ing   Co. 

Pioneer  Const.  Co. 
Crashed  TCfM?*.. 

HeaJy-Tlbbltts 

Constr.   Co. 
Holland.    J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflngr     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof    Co. 

Flbrestone  Roof- 
ing  Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co..   H.   W. 

Meuer   Bros.    Co. 

Pacific  Refining  ^ 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  «.  H. 
Price    Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     John 

Healy-Tibbitts 
Constr.   Co. 

Holland,   J.    P. 

Sanitary    FloorlnK. 

Artolith     Mfg.     Co. 

Stone.  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       LiKbts. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Bishop.    Wm.    T. 

Stewart,   J.   K. 

Roof   RepairinK   A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Steel        R  o  1  I  1  ■  ■ 
Doors. 

Pacific     Building 

Material  Co. 
U.   S.   Metal  Prod- 
ucts  Co. 
stone    C«Btractors. 
De    Lano    &    Sons, 

I.    L. 
Blanchard,    W.    W. 
Hunt,   Andrew  T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 
Stone     Quarries. 
Keystone    Sand  Co 
Ravmon<l     Granite 

Co 
Structural    Steel 
Pacific    Coast  Steel 

Co. 

TeaminK. 
Dillon,    D. 
Elureka      Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.    N. 
Monarch    ToamiP 

Co. 
McLenegan,  S    I 

Terra  Cotta. 
Clark    &   Sons,   N. 
G'adding.    McBean 

&   Co. 
S  t  e  ig  e  r        Terrs 

Cotta   Co. 
Tillns- 
Artolith     Mfg.    Co. 

Ventllllt«»r«. 

U.   S.   Metal   Prod- 
ucts   Co. 
Waterhouse    tc. 

Price    Co. 

AVhltewasl«ers. 

Relgle    &    Jamison 
Brlckley.    P.   J. 
Wire  Works. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

g,p  ring       Valley 
W^a  ter    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  €f  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  &nd  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

Payable  in  advance 


1  year    - 

$3.00 

2  years 

-   .5.00 

5  years  - 

10.00 

560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed . 
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.years  and  I 


Street  and  No. 

City ._ 

State 


15   Cents   Per  Copy 
$3.00    Per    Year 


Published    every    AVednesday 
Fifteenth    Year    >'o.    22 


Publication    Office 
54;o   Mission    St. 


San  Francisco   Cal.,  June  2,  191-") 


Telephones     Douglas  2371 
Douglas  2372 


I 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  WindoAv  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Prolilen), 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  ^as  than  any  system  ever  produced. 

Gas  Applisinee  Sales  Co.  of  America 

Suoo«s»»rs  t*  JOHN  WOOB  MFG.  CO. 
XI  ••21  Paalli*  Bld«.   447-49  E.  3rd  St.   331 -339  Cyprass  St. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fin*  and  Sanitary^ 
PLUMBING 


221  OAK  STREET 


Bat.  Cough  and  Octavia 


SAN  FRANCISCO,  CAL. 


Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  r>;f.e  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Plione  Oalcland  7906 


335  Eightti  St,  Oakland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofine. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL.    Geary     nr    Taylor. 
Ri&hettl   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigmeats. 


TEMPORARY   CITY   HALL.   San   Francl«c« 

Wright.    Rushford    ft    Cahlll,    Archlteeti 

'Ezterier  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect 

Seventy-five  thousand  sq.  ft.  basement  floor  asd  walls  waterproofed  with    o 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  t»  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisc* 


IMPERIAL  COMPANY 
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JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8&0-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Addrasa  ma  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES== 

F'Ire    Sets,    A.n<llrona, 
Fender   Portable    Baaketa 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Miji«c«r 
Raiideac*  Phone,  Ottklond  4M2 


YOUR   BREAKFAST 

how  was"  It  cooked  this  mornincY 
And    your    dinner    last    night? 
And   all  the   meals   at  your   home? 
Don't    be    satisfied    with     the    old    fashioned    expen- 
sive coal   range,  which   necessitates  keeping     the  Are 
going    all    day    whether    you    are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKH     YOUR     OWN     GAS 
Just   as    thousands   of   others   are   already    doing.      For 
economy    In    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    Is 

THE  A.E:R0  gas  SYSXEIVl 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  In  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive  booklet,    "The    Aero-Gas    Plant." 

Utlllt>^  Gas   Generator  Co. 

Tel.    Dougrlas   2400   or    Garfield    2957. 
340  Sansome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  alv^^ays  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phon«a:  Market  3950,     Piedmont  2633 

3442  19th  Street  San  Francisco 
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Catarrh  canj!  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  tight  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  «intil  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  wii\  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F»rlce  SO  Cents 
Tor  Sale  By  All_  Druggists,   or    will  be  sent 
by     mail     postpaid     by    the    manufacturers. 


CLOVER-LEAF  PHARMACY,  Inc. 


CLOVERDALE 


CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slammins: 

strictly  An  Air  Cushion  Check,  worlcing    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Risht  or  Left  Hand,  without  dunfe 

In  ordering,  {ive  tize  oi  Door;  alto  projedion  of  Cafting  (if  any) 
•ver  door,  when  Bracket  will  be  tent  to  fit 

Duplicate  Part*  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Frandsoo 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794 


Member 
Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 
Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford   a    bath-room 


can  afford 


THE 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powel  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  first 
order,  to  itnow  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  June  2,  1915 


Fifteenth  Year    No  22 


iT^l^rv 
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Devoted  to  the  Architectural,  Engi- 
neering, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERT    WEDNESDAT 

1..   A.   L.ARSEN, 

Publisher   and   Proprietor. 

SAN   FRANCISCO    OFFICE 

560  Mission   Street. 
Telephone — Douglas^    2372. 

OAKLAND    OFFICE 
101]    Franklin   St.,     Builders'    E.^change. 

Telephone    Oakland,    790 

Advertising  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be    given. 


Subscription  Rates — One  Tear,  $3.00; 
Two  Tears.  $5.00;  Five  Tears,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Editorial  Comment 

The  cropping  of  shells  in  Dunkirk 
some  time  ago  by  the  Germans  from  a 
concealtd  battery  22 1/^  miles  away,  has 
called  ittention  to  the  enormous 
ranges  ol"  modern  artillery.  The  Scien- 
tific 4meiican  prints  a  chart  on  which 
ate  marked  out  certain  actual  and 
theoretical  ranges  of  artillery.  It  ap- 
pears that  we  have  plenty  of  guns  that 
would  have  that  range  if  properly  ele- 
vated and  computed  from  the  mathe- 
matic^ian's  ballistic  curve  some  as- 
tounding results  are  noted.  The  maxi- 
mum range  of  a  gun,  as  noted  in  the 
article,  was  that  of  a  Brown  ten-inch 
wire  wound  gun  with  an  enormous 
powder  chamber  that  would  give  a 
muzzle  velocity  of  4000  feet  per  sec- 
ond. Given  its  maximum  elevation  for 
di.stance  it  would  reach  in  its  flight  a 
veitical  height  of  18  miles  and  have  a 
maximum  range  of  49  miles.  Such  a 
projectile  would  go  3  times  as  high  as 
Mt.  Everest,  '  the  highest  mountain  in 
the  world,  and  would  travel  in  dis- 
tance SLS  far  as  from  here  to  San  Jose. 
About  the  only  thing  of  scientific  value 
that  this  war  will  produce  will  be  the 
practical  demonstration  of  the  ef- 
ficiency of  death-dealing  instruments 
of   war. 


A  I.KGACY  OF  1815. 

The  (M-i.sis  in  Italy  is  a  legacy  of  an 
event  of  a  century  ago.  The  congress  of 
Vienna  in  1815,  dominated  by  Austria, 
left  the  Italian  peninsula  in  a  slate  of 
unstable  equilibrium  which  still  exists. 

From  St.  Helena  Napoleon  wrote: 
"Italy,  isolated  between  her  natural 
limits,  is  destined  to  form  a  great  and 
powerfvl  nation.  Italy  is  one  nation; 
unity  o."  language,  customs  and  litera- 
ture must,  within  a  period  more  or  less 
distant,  unite  her  inhabitants  under  one 
sole  go\ernment.  And  Rome  will  with- 
out the  slightest  doubt,  be  chosen  by 
the  Italians  as  their  capital." 

Yet  the  eminent  gentlemen  who  con- 
trolled the  congress  of  Vienna  saw 
nothing  in  this.  They  did  not  even  at- 
tempt a  loose  confederation.  Italy  was 
divided  into  ten  states,  each  one  too 
small  to  have  any  influence,  and  all  of 
them  under  the  domination  of  Austria. 
That  monarchy  was  given  outright  the 
richest  part  of  the  Valley  of  the  Po. 
Austrian  princes  and  princesses  were 
installed  over  the  little  kingdoms  of 
Northern  Italy  and  the  King  of  Naples 
was  induced  to  make  an  alliance  with 
Vienna  that  made  his  kingdom  a  sub- 
sidiary  province. 

For  nearly  a  half-century  this  condi- 
tion continued,  with  Italy  only  a  name, 
and  with  Italians  virtually  ruled  by 
Austria. 
Then  the  rising  tide  of  nationality  in- 
.spired  by  .Alazzini  and  Garibaldi  and 
guided   by   Cavour   beat  back   the  Aus- 


trian lines.  In  a  two  months'  campaign, 
with  France  as  ally,  Sardinia  defeated 
Austria  at  Magenta  and  Solferino,  and 
the  nucleus  of  the  modern  kingdom  of 
Italy  was  formed.  Central  Italy  short- 
ly joined  Sardinia,  and  the  uprising  in 
the  south  under  the  leadership  of  Gari- 
baldi completed  the  unification  of  the 
peninsula  with  the  exception  of  the 
papal  territory  of  Rome,  which  was 
added  during  the  Franco-Prussian  War. 

Austria,  however,  still  retained  its 
old  Italian  holdings  of  provinces  ad- 
joining the  new  kingdom,  and  for  the 
last  forty  years  there  has  been  a 
movement  in  Italy  for  "redeeming"  the 
Italian  lands  still  under  Austrian  domi- 
nation. This  movement  is  what  is 
known  on  the  continent  as  "irreden- 
tism,"  the  movement  for  regarding 
"Italia    irredenta,"    "Italy    unredeemed." 

The  war  party  of  1915  has  built  on 
the  foundation  of  irredentism  which 
was  laid  by  the  diplomatists  who 
thought  they  were  settling  everything 
so  snugly  at  Vienna  aftf"  the  downfall 
of  Napoleon. 


The  Chronicle  prints  an  article  rela- 
tive to  some  laboratory  tests  that  have 
been  made  at  the  University  of  Cali- 
fornia to  demonstrate  a  smelting  pro- 
cess that  has  been  Invented  by  Bruce 
■Marquand,  a  student  who  has  just 
graduated  at  Berkeley.  In  the  process 
crude  oil  is  used  as  fuel  and  the  method 
of  creating  a  draft  is  by  means  of  a 
vacuum  chamber.  This  process  is  said 
to  do  away  entirely  with  smoke,  to 
condense  the  fumes  and  instead  of  the 
poisonous  gases  being  given  off  in  the 
air  they  are  reduced  to  solids  and  the 
smoke  and  residue  are  led  off  into  con- 
densing chambers. 

So  far  as  reported  no  commercial 
tests  have  been  made  of  the  process. 
But  it  looks  plausible  and  it  may  be 
one  of  those  great  inventions  that 
look  so  simple  that  every  one  wonders 
why  everybody  had  not  thought  of  it 
before. 

California  has  untold  mineral  wealth. 
The  mountains  abound  in  copper  and 
iron  and  all  kinds  of  the  baser  metals 
as  well  as  the  more  precious  ores.  The 
great  difficulty  is  in  finding  fuel  for 
the   smelters. 

If  this  process  should  prove  suc- 
cessful it  would  reduce  the  smelting 
cost  of  the  baser  metals  to  about  one- 
tenth.  At  the  same  time  it  would  fur- 
nish a  market  for  fuel  oil.  Such  an  in- 
vention would  bring  the  mines  and  the 
oil  fields  together  and  add  untold 
wealth   to  the  state. 


PEACE   AND    POAVER. 

T^he  Navy  League  In  a  lately  aaopted 

^solution     says:       "Our     mosti    pacific 

country  should,  because  of  its  supreme 

Ipve    of      peace,    possess      preponderant 

javal    strength    and    adequate    military 

trength." 
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Cost  Keeping  On  Constructional  Work. 


Sfcoiid  oiil>-  to  tlie  ability  lo  U-ail 
and  manage  men,  co.st-keeping  is  the 
most  vital  and  important  element  in 
modern  contracting:.  Granting  a  con- 
tractor average  skill  in  handling  men 
and  the  technical  affairs  of  his  busi- 
ness, his  success  in  future  contracts 
will  usually  depend  on  how  closely  his 
office  system  allows  him  to  estimate 
the  cost  of  the  different  elements  in 
the  work  at  hand.  An  important  point 
to  note  is  that,  while  it  is  often  fairly 
easy  for  those  in  charge  to  .study  out 
and  plan  in  detail  a  comprehensive 
scheme  for  cost-keeping  on  any  job,  it 
is  a  different  matter  to  make  the  sub- 
ordinate live  up  to  the  system.  Most 
of  them  fail  to  realize  the  cost-anal- 
ysis end,  i.  e.,  the  calculation  and 
study  at  certain  intervals  (usually 
every  day  or  week)  of  unit  cost  for 
different  items,  such  as  mixing  and 
placing  concrete,  driving  piles,  exca- 
vating rock,  etc.,  and  the  application 
of  these  derived  costs  to  discover  and 
coirect  at  once  any  weakness  in  the 
methods   of   doing    the    work. 

The  main  divisions  in  cost-keeping 
on  construction  work  are:  (l)The  di- 
rect charges  for  labor  and  materials, 
and  (2)  the  necessary  expense  charges 
incidnetal  to  the  work — often  called 
overhead  charges.  These  expense 
items,  unless  watched  and  controlled 
by  a  fun'  hand,  are  liable  to  total  up 
to  a  large  sum,  and  may  often  be  the 
deciding  factor  in  the  financial  fail- 
ure or  success  of  a  contract.  They  in- 
clude  among  others: 

(1)  The  salaries  and  traveling  ex- 
penses of  the  superintendent,  engi- 
neering and  clerical  staffs  on  a  job — 
also  the  current  operating  expenses  of 
the  job   office. 

(2)  Charges  foi-  plant  rental  (if 
any),  installation,  maintenance  and 
dismantling. 

(3)  Building  and  operating  a  board- 
ing  camp,    if   there   be   one. 

(4)  Ijiability  insurance,  if  any  be 
carried. 

(5)  Transporting,  unloading  and 
storing  construction  materials  —  such 
as  fuel,  cement,  sand,  gravel  or 
crushed  stone,  brick,  lime,  lumber  and 
timber,  piles,  reinforcing  steel,  stone 
masonry,  etc.,  etc.,  if  the  cost  of  tht.<e 
cannot  be  directly  charged  to  some 
unit  in  the  work,  such  as  a  pier  for 
a   bridge,  or  a  floor   for  a  building. 

The  division  of  the  direct  labor  cost 
on  a  job  into  the  different  charges  or 
subdivisions  should  be  done  most  care- 
fully. Above  all  else  these  charges 
should  be  practical  and  (lexible,  i.  e., 
they  should  be  Anally  decided  on  only 
after  a  thoiough  study  of  the  actual 
conditions  at  each  separate  job,  and 
they  should  not  be  so  numerous  as  to 
make  the  system  stiff  or  unwieldy.  In 
short,  cut  the  number  of  labor  charges 
down  to  an  absolute  minimum,  but 
make  sur«-  that  each  separate  charge 
gives  maximum  service,  and  Is  suffl- 
clonlly  flexible,  so  that  it  may  be 
eithei  subdivided  or  expanded,  if  nec- 
essary.     It    should    be      constantly    re- 


nuiubci  I'd  tliat  the.-<e  co.-it  ii-.orrt.-^  ait- 
kept  for  two  main  purposes:  (a)  As 
a  record,  and  for  use  on  future  work — 
hence  they  should  be  accurate,  well 
arranged  and  easy  to  understand;  (b) 
as  ci  current  check  on  the  efficiency  of 
the  work,  and  a  sure  method  of  detect- 
ing any  leaks  or  weak  points  in  tiie 
organization  or  methods  employed — 
hence  they  should  be  kept  strictly  up- 
to-date.  The  cost  clerk  or  timekeeper, 
whose  duty  it  is  to  collect  and  classify 
all  this  data,  should  have  a  wide  prac- 
tical knowledge  of  constructional  en- 
gineering and  a  sound  judgment,  as  it 
is  sometimes  necessary  to  differentiate 
carefully    between    various    charges. 

A  material  clerk  should  be  held  re- 
sponsible for  all  the  hand  tools  and 
supplies  on  the  job — his  duties  to  in- 
clude the  oi'dering  of  material,  the 
checking  of  the  material  on  arrival, 
and  the  storage  of  same  when  not  in 
use.  He  may  sometimes  include 
heavier  items,  such  as  heavy  plant, 
large  timbers,  etc.,  in  his  woi-lc,  but  on 
large  works  these  are  usually  super- 
vised directly  by  the  contractor  him- 
self, or  by  his  superintendent  or  engi- 
neer. 

There  should  be  as,  as  a  rule,  only 
one  storehouse  on  a  job.  All  hand 
tools  in  everyday  use,  and  all  perish- 
able supplies  (except  explosives,  gas- 
oline, oil,  etc.,  which  are  always  stored 
separately)  ought  to  be  kept  in  hei'e 
under  lock  and  key,  and  a  careful 
check  made  of  all  outgoing  and  incom- 
ing material.  Vei-y  often,  in  cases  of 
emei-gency,  supplies,  tools,  etc.,  are 
needed  in  a  great  hurry,  and  it  seems 
hardly  necessary  to  state  that  the  in- 
terior design  of  the  storehouse  ought 
to  leceive  careful  study.  The  most 
commonly  used  items  should  be  kept 
nearest  the  counter  or  door,  and  all 
shelves,  bins,  stalls,  hooks,  etc.,  should 
be  so  placed  that  they  may  be  reached 
with  the  least  possible  motion,  and 
the  contents  in  or  on  them  handled 
with  minimum  effort  These  are  but 
elementary  principles  to  follow  in 
order  to  obtain  the  highest  efficiency, 
yet    they    are    commonly    disregarded. 

It  would  be  advantageous  to  keep 
two  books  in  the  store  room:  a  stock 
l)ook  and  a  material  charge  book.  The 
former  should  be  a  complete  and  up- 
to-date  inventory  of  all  the  tools,  sup- 
plies and  material  in  use  on  the  work, 
the  different  quantities  being  corrected 
at  least  daily.  It  may  be  urged  that 
a  card  or  loose  leaf  system  would  be 
just  as  good,  if  not  better  than  a  book. 
There  is  not  much  difference  between 
them,  the  chief  advantage  in  the  use 
of  the  book  being  that  it  is  more  com- 
pact and  affords  a  better  chance  to 
study  and  compare  the  variations  in 
the  use  of  the  different  items  entered 
therein,  since  the  stock  quantity  is 
corrected  daily  from  the  start  of  the 
job,  and  the  amounts  of  the  different 
items  are  all  toget-hei'.  Instead  of  be- 
ing scattered  on  various  individual 
cards   which   easily   get   misplaced. 

In   the  material  charge   book  all   the 


(■utgoiiiK  supplic-  and  niatLiial.>5  (ex- 
cept the  hand  tools,  which  are  charged 
against  the  men  using  them)  are 
charged  against  the  different  units  in 
which  they  are  used,  such  as  the  va- 
rious piers  or  pedestals  in  a  biidge, 
or  the  different  floors  in  a  building. 
It  is  not  absolutely  essential  that  en- 
tries be  made  in  this  book  every  day 
(the  sooner  the  better,  however),  as 
the  book  is  not  usually  needed  until 
the  structure  is  finished.  Then,  in- 
deed,   it    is   valuable. 

The  supply  of  iron  rods,  bars,  flats, 
tool  steel,  etc.,  used  by  the  blacksmith 
is,  of  course,  kept  by  itself  close  to  the 
smithy,  and  all  that  seems  to  be  nec- 
essary with  that  item  is  to  enter  in 
the  stock  book  every  time  a  new  sup- 
ply is  received,  so  that  the  working 
capital,  as  it  were,  is  known  at  any 
time.  It  seems  to  be  unnecessary  to 
book  up  from  day  to  day  the  compara- 
tively small  amounts  used  up,  as  the 
blacksmith  can  always  be  consulted  as 
to  the  standing  of  any  single  item, 
and  as  to  when  any  new  supply  is 
needed.  He  reports  to  the  material 
clerk,  each  day.  the  quantity  used  and 
what  units  it  is  to  be  charged  against. 

With  regard  to  pipe  fittings  of  all 
sizes,  valves,  etc.,  it  would  seem  to  be 
better  to  correct  the  stock  book  from 
day  to  day,  so  that  a  close  check  can 
be  kept  on  the  stock,  and  needed  ma- 
terial ordered  ahead  of  time — the  lack 
of  these  small  fittings.  at  critical 
times,  often  causing  serious  incon- 
venience and  delay.  All  outgoing  ma- 
terial is  to  be  charged  to  the  different 
charge  heads,  as  before. 

Supplies  in  current  use,  such  as 
nails,  belts,  spikes,  washers,  rope,  oil, 
etc..  should  be  booked  up  and  charged 
out  as  closely  as  seems  practicable  and 
reasonable.  Naturally,  the  standard 
of  refinement  on  other  portions  of  the 
work  will  govern  the  standard  of  the 
office  work  in  the  store  room.  For  ex- 
ample, it  would  not  pay  to  be  severely 
economical  in  the  use  of  nails,  as  the 
carpenters  might  thereby  be  induced 
to  turn  out  inferior  work:  and  yet.  on 
the  conti'ary.  money  may  be  literally 
thrown  away  if  some  vigilance  were 
not  exercised  over  the  nail  supply.  The 
oil  question  is  another  one.  which 
might  be  discussed  in  the  same  way. 
There  is  a  happy  medium  which  can  be 
reached  in  all  these  things,  and  al- 
though it  is  sometimes  i-ather  hai-d  to 
educate  the  employees  to  appreciate 
the  economical  ideas  of  the  manage- 
ment, it  is  possible,  and  is  certainly  a 
goal   to   be   aimed   at. 

Hand  tools,  raincoats,  rubber  boots 
(if  supplied  at  all)  and  similar  articles 
which  are  used  and  kept  by  the  men 
pei-sonally.  ought  to  be  handled  some- 
what differently.  In  the  stock  book 
should  be  kept  a  list  of  the  total  stock 
received  from  time  to  time  and  sup- 
posed to  be  on  hand.  It  does  not  seem 
necessary  to  correct  the  stock  book 
any  further,  because  all  the  outgoing 
boots,  coats,  tools,  etc..  will  be  charged 
up  to  the  different  men  personally.     A 
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loose  sheet  or  notebook  may  be  kept 
to  enter  up  daily  the  hand  tools,  such 
as  hammers,  wrenches,  peavies,  cross- 
cut saws,  etc.,  which  aie  taken  out 
early  in  the  day,  oi-  at  various  times 
during-  the  day,  and  brought  back  in 
the  evening.  All  hand  tools  should  be 
returned  the  same  day  they  are  taken 
out  of  the  storeroom,  and  any  not  re- 
turned ought  to  be  charg-ed  against 
the  man  taking  them  out. 

From    Western    Canada    Contr-actor. 


THK    PUOTKCTIOX     OF     .STONE 
AVORK. 


.Many  aichitects  are  opposed  to  the 
use  of  stone  because  of  its  discolora- 
tion, due  to  the  dripping  of  dirty 
water,  iron  rust  and  verdigris  from 
copper  and  bronze.  Those  who  have 
folovved  the  stone  contracting  business 
say  that  with  a  little  care  a  stone 
building  can  be  kept  as  clean  as  a 
brick  or  terra  cotta  one. 

The  specifications  for  stone  work 
may  be  prepared  with  great  care,  call- 
ing for  stone  of  the  highest  grade,  of 
uniform  color,  free  from  sap,  stains, 
knots,  "niggerheads,"  shakes,  or  other 
defects,  to  be  coated  with  water- 
proof paint  on  backs,  bedsand  joints, 
and  to  be  set  in  non-staining  cement. 
But  how  often  do  the  specifications 
contain  a  single  reference  to  the  cir^ 
of  the  stone  from  the  time  it  leaves 
the  mill  until  it  is  set  in  the  wall? 
It  is  the  rule  rather  than  the  excep- 
tion to  find  beautiful  cut  stone  work 
dumped  on  the  ground  promiscuously 
and  left  to  absorb  the  moisture  from 
the  dirt,  to  be  covered  with  soot  and 
to  be  trampled  on  by  workmen  and 
others  around  the  building.  It  may 
even  get  drippings  of  oil  or  other 
liquids  that  penetrate  deep  into  the 
pores  of  the  stone.  If  stone  that  has 
been  so  abused  goes  into  the  wall  it 
is  next  to  impossible  to  use  any  meth- 
ods of  cleaning  to  restore  its  original 
beautiful  color.  If  it  were  not  that  the 
precaution  is  so  frequently  neglected, 
it  would  hardly  seem  necessary  to  say 
that  all  cut  stone  delivered  to  the 
building  site  which  is  not  immediately 
to  be  used  should  be  piled  on  boards 
that  are  raised  a  few  inches  from  the 
ground,  and  thoroughly  covered  with 
tarpaulin,  waterproof  paper  or  in  some 
other  way   piotected. 

Architects  are  inclined  to  pay  far 
too  little  attention  to  damp  courses  at 
grade.  Probably  every  one  has  noted 
the  appearance  of  otherwise  beautiful 
stone  buildings  marred  by  reason  of 
the  fact  that  no  damp  courses,  or  be- 
cause imperfect  damp  courses  ,  had 
been  provided  at  the  grade  line.  The 
lesult  of  this  is  that  moisture  from 
the  foundation  and  dirt  carelessly 
thiown  up  against  the  bottom  course 
of  stone  is  absorbed  by  the  stone, 
which  becomes  discolored  and  unsight- 
ly. This  lack  of  protection  assumes  a 
greatei-  importance  where  the  soils 
contain  alkalies,  foi-  these  salts  are 
diawn  up  by  cappilarit.v,  and,  evapor- 
ating from  the  surface,  leave  a  skin 
or  efflorescence  that  is  very  disfigur- 
ing. 

Far  too  little  attention  is  also  paid 
to  proper  provision  for  the  carrying 
off  of  watei'  from  stone  work.     This   is 


especially  true  of  porticoes  and  flights 
of  steps.  In  projecting  overhead  work 
the  water  is  allowed  to  seep  down 
from  the  courses  of  stone  work,  and, 
consequently,  they  are  almost  continu- 
ally water-soaked,  discolored,  and  a 
condition  favorable  to  disintegration 
and  decay  is  present.  Many  architects 
fail  to  provide  reasonably  adequate 
diips  under  projecting  courses,  with 
the  result  that  the  water  washes  the 
dirt  and  soot  down  over  the  face  of 
the  wall.  With  the  increased  popular- 
ity of  rubbed  and  tooled  surfaces  for 
stone  work,  it  is  not  uncommon  to  see 
the  entire  fronts  of  immense  buildings 
with  not  a  swingle  projection  from  the 
cornice  to  the  water  table,  even  the 
sills  and  lintels  being  set  flush  with 
the  wall.  The  lesult  of  this  is  that  the 
moisture  gathering  in  the  window 
spaces  is  not  thrown  off  by  the  wash 
and  drip  of  the  sills,  but  runs  down 
the  face  of  the  wall,  so  that  there  are 
regulai'  spaces  of  staining  between 
each    floor. 

It  is  interesting  to  consider  what 
may  be  the  reason  for  this  lack  of  pro- 
tection from  weather  conditions.  Prob- 
ably it  is  due  to  the  interest  in  classi- 
cal and  Renaissance  architecture.  The 
builders  who  wrought  in  these  styles 
did  not  have  severe  weather  conditions 
to  meet,  as  a  rule.  The  structures 
went  up  in  a  warm  and  dry  climate, 
and  even  the  most  delicate  stone  held 
its  color  and  texture.  The  Gothic 
builders,  on  the  contrary,  had  to  con- 
front frost  and  moisture,  and  it  was 
necessary  for  them  to  guard  against 
the  ravages  of  the  elements.  In  the 
Gothic  buildings,  drips  are  provided 
whenever  necessary,  and  there  are 
constant  provisions  for  carrying  the 
water  from  rain  or  snow  far  from  the 
walls.  The  matter  is  one  of  great  im- 
portance, and  it  one  to  which  the  ar- 
chitects might  well  give  more  atten- 
tion.— The   Architect  and   Engineer. 


ALASKA       IN       ITS       RELATION       TO 
AMERICAN    TRADE    AND    IN- 
DUSTRY. 


Merchandise  and  treasure  to  the 
value  of  $66,500,000  moved  between 
Alaska  and  the  United  States  in  1911, 
an  increase  of  $4,000,000  over  1913.  Our 
shipments  to  Alaska  last  year,  accord- 
ing to  the  I?ureau  of  Foreign  and  Do- 
mestic Commerce,  Department  of  Com- 
merce, aggregated  $22,500,000,  includ- 
ing approximately  $14,300,000  worth  of 
manufacture.",  $6,200,000  worth  of  food- 
stuffs, and  $2,000,000  worth  of  gold, 
silver,  and  miscellaneous  materials,  in- 
cluding foreign  merchandise  valued  at 
$500,000.  As  a  market  for  our  prod- 
ucts, Alaska,  having  a  population  of 
only  05,000,  i.s  of  equal  importance  with 
China   with   a  population   of   336,000,000. 

Alaska's  great  purchasing  power  is  a 
natural  collary  of  its  enormous  re- 
sources, mainly,  gold,  copper,  flshery 
products,  and  hitherto  undeveloped 
beds  of  coal  and  other  minerals.  In 
the  period  since  1867  Alaska  has  given 
to  the  world  250  million  dollars'  worth 
of  gold,  1S3  million  dolars'  worth  of 
fish  65  milion  dollars'  worth  of  seal, 
and  other  aquatic  fur  skins.  20  million 
dollars'  worth  of  copper,  nearly  5  mill- 
ion dollars'  worth  of  whale,  walrus,  and 
fish  oils,  2  million  dollars'  worth  of 
siver,    and    whalebone,    coal,      gypsum, 


marblo,  tin,  and  vegetables  in  suffi- 
cient sums  to  bring  her  total  output  to 
moie  than  $500,000,000.  This  result  has 
been  achieved  with  a  sparse  population 
and  an  inadequate  system  of  railway 
and  other  transportation  facilities. 
With  the  new  era  of  Government  rail- 
way construction  recently  announced 
by  the  Department  of  the  Interior  the 
development  of  Alaska  will  be  greatly 
accelerated,  and  that  Territory,  which 
already  yields  as  much  gold  as  the 
State  of  California,  which  produces 
half  the  world's  salmon,  and  which  in- 
cludes a  domain  as  large  as  our  area 
east  of  the  Mississippi  River  and  an 
acreage  for  tillage  several  times  that 
of  those  sections  of  Norway,  Sweden, 
and  Russia,  of  similar  latitude  with 
11,000,000  souls,  may  be  expected  to  at- 
tain an  even  greater  degree  of  indus- 
trial   and   commercial    importance. 

Alaska's  commercial  relations  are 
chiefly  with  the  United  States.  Ship- 
ments to  the  United  States  last  year 
were  valued  at  $44,000,000.  Canned 
salmon,  $18,000,000;  Alaskan  gold,  $14,- 
600,000;  Canadian  gold,  $3,500,000; 
Alaskan  copper,  $3,300,000;  fresh  sal- 
mon, $750,000;  seal  and  other  fur  skins, 
$600,000;  and  miscellaneous  fish  and 
flsh  products,  $1,250,000  were  the  larg- 
est factors.  Our  purchases  of  fish  and 
flsh  products  from  Alaska  last  year 
totaled  $20,000,000,  or  five  times  as 
much  as  imports  of  this  class  from 
Norway.  Of  salmon  alone  we  bought 
from  Alaska  200,000,000  pounds  in  1914, 
or  an  average  of  2  pounds  per  capita. 

Trade  with  Alaska  has  doubled  in  10 
years.  Our  shipments  of  merchandise 
to  Alaska  increased  from  $11,448,423 
in  1904  to  $21,610,860  in  1914,  while  re- 
ceipts of  merchandise  from  Alaska 
have  grown  from  $10,647,592  to  $25,- 
815,832.  Receipts  of  foreign  gold  from 
Alaska  fell  in  value  from  $9,950,520  in 
1904  to  $3,452,192  in  1914,  while  those 
of  domestic  gold  rose  from  $9,090,957 
to  $14,598,237  in  1914,  or  double  the 
sum  of  $7,200,000  paid  by  this  country 
to  Russia  in  1867  for  the  Territory  in 
question. 

The  value  of  imports  into  Alaska 
From  foreign  countries  last  year  was 
$662,994,  of  which  $396,900  worth  en- 
tered from  Canada,  $246,419  from  Rus- 
sia in  Asia,  and  $19,675  from  Australia 
and  Tasmania.  Domestic  exports  from 
Alaska  to  foreign  countries  totaled  in 
19U  $1,005,311,  of  which  $976,610  went 
to  Canada  and  $288,701  to  Russia  in 
Asia. 

The  foregoing  facts  regarding  our 
trade  with  Alaska  are  from  the 
"Monthly  Summary  of  Foreign  Com- 
merce," which  contains  a  detailed  rec- 
ord of  the  movements  of  iron  and  steel, 
tin,  lumber,  breadstuffs,  cotton  goods, 
wool,  clothing,  gold,  other  minerals, 
canned  salmon,  furs,  and  all  other  ar- 
ticles making  up  the  trade  in  both  di- 
rections. Special  Agent  Series  No.  67 
contains  a  brief  account  of  the  general 
commerce  and  industries  of  Alaska. 
These  publications  are  for  sale  by  the 
superintendent  of  documents,  Wash- 
ington, D.  C,  and  by  the  commercial 
agents  in  charge  of  branch  offices  of 
the  Bureau  of  Foreign  and  Domestic 
Commerce  at  New  York,  Boston,  Chi- 
cago, St.  Louis,  New  Orleans,  Atlanta, 
.^an  Francisco,  and  Seattle,  the  flrst- 
nanied  for  $1.50  a  year,  or  15  cents  for 
single  copies,  and  the  latter  for  10 
cents  a  copy. 


BUILDING    AND   ENGINBBRINQ   NEWfl 


"VVtdnesday.       June 


1915. 


ADVANCE NEWS 

,  ,       P^  according  to  Chf^rf^cter  pf  Jiyork^^^^^^^^^^^^ 


APARTMEiNT  HOUSES 


OAKLAND,  CAL. — Apartment  house, 
3  story  and  base,  frame  and  rein- 
forced concrete.  $3.t,000.  Architect, 
Charles  .J.  Rousseau,  4  6  Kearny  street, 
S.  P.  Owner,  Mrs.  Carrie  B.  Rousseau. 
The  building  will  be  erected  on  the 
northwest  corner  of  Grand  avenue  and 
Park  View,  facing  Lake  Nferritt,  and 
has  been  designed  to  contain  a  numbei* 
of  two,  three  and  four  room  apart- 
ments. Interior  finish  will  be  of  pine 
and  hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Plans  provide  for  a 
central  heating  system,  with  an  oil 
burning  plant,  hot  water  supply  and 
vacuum  cleaning.  All  apartments  will 
have  wall  beds  and  private  baths.  Tile 
wainscot  and  floors  will  be  used  in  the 
baths.  Exterior  of  the  building  will  be 
faced  with  cement  pla.ster  on  metal 
lath.  Plans  are  complete  and  segre- 
gated   figures    are    now    being    taken. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $30,000.  Ar- 
chitect, Frederick  H.  Meyer,  Bankers' 
Investment  Bldg.,  S.  F.  Owner,  L.  E. 
W.  Pioda.  The  building  will  be  erect- 
ed at  the  noithwest  corner  of  Taylor 
and  Washington  streets,  covering  an 
area  of  83  by  60  feet,  and  has  been  de- 
signed to  contain  nine  large  apart- 
ments. Interiors  will  be  finished  in 
pine  and  hardwood  with  sorrie  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat,  a  hot  water  sys- 
tem and  wall  beds.  Bath  rooms  will  be 
finished  in  tile.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance  lobby. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  a  con- 
tract will  be  awarded  by  the  owner. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Apartment  house  and  stores,  3  story 
and  base,  brick,  $10,000.  Architects, 
Rousseau  &  Rousseau.  110  Sutter 
street,  S.  K.  Owners,  Rivers  Bros.  The 
building  will  be  erected  at  the  south- 
east corner  of  Ashby  and  College  ave- 
nue, and  has  been  designed  to  contain 
seven  stoi-es  on  the  first  floor  besides 
the  entrance.  Upper  floors  will  be  ar- 
ranged for  a  number  of  two  and  three 
room  suites  with  wall  beds  and  pri- 
vate bath  rooms.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  a  central 
heating  system  and  hot  and  cold  water 
system.  Bath  rooms  will  be  finished 
in  tile.  lOxterior  of  the  building  will 
be  faced  with  pressed  brick  and  ce- 
ment plaster.  Patent  store  fronts  are 
specified.  Plans  are  complete  and  seg- 
regated   figures   are   being   taken. 

LOS  ANGKLKS,  CAI..  —  Apai  tment 
houses,  1,  3  story  and  base,  brick.  $50,- 
0(10.  Architect,  none.  Ownei-,  Sher- 
wood Allen,  represented  by  Mr.  Kubin, 
Hollingsworth  Bldg..  L.  A.  These 
buildings  will  be  erected  nt  the  cor- 
ner   of    IGth    and    Hoover    strftets,    each 


coveiing  an  aiea  of  \\  by  92  feet,  and 
designed  to  contain  50  rooms.  Inte- 
riors will  be  finished  in  pine  and  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There  will 
be  steam  heat  and  a  hot  water  supply. 
All  suites  will  have  wall  beds  and  pri- 
vate baths.  Bath  rooms  will  be  fin- 
ished in  tile.  Exteriors  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor  under  the  direction  of  E. 
P.    Hunziker. 

HOLL\  u  OOD,  LOS  ANGELES  CO., 
CAIa— Apartment  house,  3  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tects, The  Architectural  Designing  Co., 
Grosse  Bldg.,  L.  A.  Owner's  name 
withheld.  The  building  will  cover  an 
area  of  150  by  100  feet  and  has  been 
designed  to  contain  a  total  of  70  rooms 
arranged  in  suites  of  two  and  three 
rooms.  Interior  will  be  finished  in  pine 
and  hardwood  with  some  oak  floors. 
There  will  be  steam  heat  and  a  hot 
water  supply.  All  suites  will  have 
wall  beds  and  private  bath  rooms. 
Bath  rooms  will  be  finished  in  tile.  Ex- 
terior of  the  building  will  be  covered 
with  rustic.  Plans  are  now  being  pre- 
pared. 

SAN  FRANCISCO— Apartment  house. 
4  story  and  base.  Class  C  construc- 
tion, $30,000.  Architect,  Joseph  Cahen, 
4  5  Kearny  street,  S.  F.  Owner,  I. 
Rosenberg  and  Joseph  Cahen.  The 
building  will  be  erected  on  the  north 
side  of  Bush  street  west  of  Powell,  and 
has  been  designed  to  contain  four 
stores  on  the  first  floor  besides  the 
lobby  and  office.  I'pper  floors  will  con- 
tain a  total  of  15  suites.  Interiors  will 
be  finished  in  pine  and  hardwood  ve- 
neei-.  Haidwood  floors  will  be  used  in 
the  principal  rooms.  Plans  provide  for 
steam  heat,  an  automatic  elevator  and 
hot  water  supply.  All  apartments  will 
have  wall  beds  and  private  bath  rooms. 
Bath  rooms  will  be  finished  in  tile. 
Marble  and  tile  wainscot  will  be  used, 
Exteiior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  segre- 
gated  figures  are  being  taken. 


BATH    HOUSES. 

CAMSTOGA,  NAPA  CO..  CAL.— Mud 
and  hot  sulpriur  springs  baths,  1,  2 
and  3  story,  reinforced  concrete  and 
frame.  $500,000.  Architect,  Frederick 
11.  Meyei-.  Bankers'  Investment  Bldg., 
.'^.  F".  Owners.  Calistoga  Hot  Springs 
Co.  Plans  are  now  being  prepared  for 
an  elaborate  resort  to  be  erected  at 
Calistoga  Hot  Springs.  A  group  of 
buildings  will  consist  of  a  large  hotel, 
club  house,  bath  pavilion,  pumping 
station,  heating  plant  and  cottages. 
The  pavilion  will  be  olahoratoly  fln- 
islii'd  in  tile  and  monolite  floors.  .\ 
great  deal  of  special  plumbing  fixtures 
are  specified,  including  colored  tubs 
for  the  use  of  the  sulphur  baths.  There 
will  be  a  gener;il  heating  system  of 
steam     heat     with     oil     burning    ecjuip- 


ment.  lOxterior  of  all  buildings  will 
be  faced  with  cement  plaster.  Only 
preliminary  plans  have  been  prepared 
and  further  mention  will  be  made  of 
the    work. 

CALISTOGA,  NAPA  CO.,  CAL.— Bath 
pavilion,  1  and  2  story,  hollow  tile 
construction,  $20,000.  Architect,  Frank 
S.  Holland,  100  Haight  street.  Own- 
er's name  withheld.  The  building  will 
be  erected  in  Calistoga  and  will  be  of 
the  Dennison  hollow  tile  construction, 
covering  an  area  of  88  by  32  feet.  Be- 
sides the  general  attendants'  quarters, 
lounging  room  and  mechanical  depart- 
ment, the  building  will  contain  a  large 
number  of  special  rooms  for  treat- 
ments, massage  room  and  main  bath 
room.  Special  plumbing  fixtures  are 
specified.  There  will  be  both  a  steam 
heating  system  and  hot  water  supply, 
both  being  equipped  with  oil  burning 
furnace.  The  two-story  portion  of  the 
building  lias  been  designed  for  a  tank 
house  and  pumping  plant.  Exterior  of 
the  buildings  will  be  faced  with  terra 
cotta  and  struck  joint.  Plans  are  com- 
plete and  figures  will  be  called  for 
shortly. 


BO>DS. 

FORTUNA.  HUMBOLDT  CO.,  CAL.— 
The  Fortuna  Board  of  Trade  at  their 
last  meeting  discussed  the  proposition 
of  erecting  a  new  high  school  building. 
A  communication  was  sent  to  the  Trus- 
tees of  the  Fortuna  School  District 
asking  that  a  mass  meeting  be  called 
to  discuss  the  advisability  of  erecting 
such  a  building. 

RENO,  NEV.— The  County  Commis- 
sioners have  named  June  23rd  as  the 
date  for  an  election  to  determine 
whether  or  not  a  $12,000  bond  issue 
will  be  floated  to  provide  funds  for  the 
work  to  be  undertaken  by  the  Truckee 
River    Drainage    District. 

The  proposed  project  will  reclaim 
8,000  acres  of  land  between  Sparks  and 
Vista,  which  at  present  is  practically 
useless  owing  to  the  annual  floods  from 
the  Truckee  River. 

VISALIA,  TULARE  CO.,  CAL— The 
voters  of  this  city  will  be  given  an 
opportunity  for  the  third  time  of  vot- 
ing on  a  proposition  to  issue  bonds  to 
enlarge  the  sewer  system  of  the  city. 
The  proposition  will,  in  all  probabilit.v, 
be  presented  at  the  election  for  a  bond 
issue  for  the  building  of  a  municipal 
auditorium. 

RIVERSIDE,  RIVERSIDE  CO.,  CAL. 
—  Riverside  Sewer  District  No.  2  will 
vote  June  7th  on  a  proposition  to  issue 
$40,000  for  the  purpose  of  constructing 
sewers. 

STOCKTON.  SAN  .lOACjUlN  CO.,  CAL. 
— Stockton  will  on  .lune  Ifith  vote  upon 
.•1  propo.sition  to  issue  $550,000  bonds  of 
which  $:'.50.000  is  f<u-  sanitary  sewers 
.md    $;M0.OOo    for   rainfall    sewers. 

SATICOY,  VENTURA  CO.,  CAL— Sat- 
icoy  School  District,  Ventura  County, 
bond  issue  of  $  IS, (too  was  purchased  by 
N.    W.    Halsey    Company    of    San    Fran- 
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ci.scu  at  a  prciiiiuiii  ol'  $(jll'.UO.  Thirlecu 
proposals  to  purchase  the  issue  were 
.submitted 

CAMULOS  SCHOOL.  DISTRICT,  VEN- 
TURA CO..  CAL.— The  $12,000  bond 
issue  of  the  Camulos  School  District 
was  sold  to  the  Oxnard  Saving's  Bank 
at  a  premium  of  $278.81.  There  were 
ten  bidders  for  the  bonds. 

ORLANl),  GLENN  CO.,  CAL.— Bhorn 
&  Ehorn  of  Orland,  who  purchased 
from  J.  D.  Smith  his  patent  for  an  au- 
tomatic wheel  stand,  having-  given  a 
San  Francisco  and  a  Los  Angeles  firm 
the  privilege  of  selling-  the  stands  in 
the  State  and  also  issued  contracts  to 
other  firms  outside  of  the  State.  The 
Ehorns  will  build  a  factory  in  Orland 
at  once  to  manufacture  the  stands. 

FRESNO,  FRESNO  CO.,  CAL. — The' 
(^'on.solidated  Pipe  Co  is  planning-  to 
locate  a  factory  eithei-  in  Fresno  or 
near  the  central  part  of  the  State.  The. 
president  of  the  company,  Gus  D.  Har- 
per,  Is   now   looking  over   the   field. 

OAKLAND,  CAL. — The  Pacific  Coast 
Shre'lded  Wheat  Company  has  made 
application  to  the  State  Corporation 
Commi-ssion  to  issue  all  of  its  capital 
.-^tock  to  the  parent  corporation,  which 
in  turn  will  convey  to  the  Pacific  coast 
blanch  land  in  Oakland  valued  at  $75,- 
</00  and  will  erect  thereon  a  manufac- 
turing plant  to  cost  not  less  than 
$.'5.50,000. 

REDONDO,  LOS  ANGEI..ES  CO.,  CAL. 
— ^Bonds  in  the  sum  of  $70,000  have 
been  sold  for  the  purchase  of  a  site  and 
the  construction  of  a  new  grammar 
school  building  in  the  southern  por- 
tion of  Redondo  Beach.  It  is  proposed 
to  erect  a  school  to  contain  twelve 
class  rooms  and  auditorium.  Sketches 
for  a  one-story  building  have  been  pre- 
pared by  L.  B.  Pemberton.  900  Audito- 
rium Building,  but  no  definite  action 
has  been  taken  with  reference  to  the 
selection  of  an  achitect  or  construction 
details. 

HER.MOSA  BEACH,  LOS  ANGELES 
CO,.  CAL. — The  proposition  to  bond  the 
town  for  $15,000  with  which  to  erect 
an  addition  to  be  used  for  an  audito- 
rium to  the  present  school  building, 
I'ailed   to  carry. 

HUNTINGTON  PARK.  LOS  ANGE- 
LES CO.,  CAL.— A  special  election  has 
been  called  for  June  14th,  at  which 
time  the  proposition  of  issuing  and 
selling  bonds  of  $50,000  for  the  pur- 
chase of  sites  and  the  erection  of  school 
buildings   will   be  voted   upon. 

COACHELLA,  RIVERSIDE  CO.,  CAL. 
— The  special  election  held  to  decide 
the  question  of  issuing  bonds  of  $25,- 
000  to  provide  funds  for  the  erection 
of  a  school   building  failed  to  carry. 

FRESNO.  P^RESNO  CO..  CAL.— The 
city  officials  are  considering  the  propo- 
sition of  calling  a  special  election  at 
which  time  the  people  will  decide  on 
the  propo.sition  of  issuing  bonds  of 
$30,000  for  the  installation  of  a  inunic- 
ipal    incinerator. 


BRIDGES  AND   DAMS 


BAKERSFIELD.  KERN  CO..  CAL. — 
Cement  for  bridges.  Cost  not  stated. 
Engineer,  County  .Surveyor.  Bakers- 
lield.  Owners,  Kern  County.  The  seven 
bids  received  by  the  County  Supervi- 
sors for  furnishing  90,000  barrels  of 
cement  have  been  rejected.  A  number 
of  the  bids  were  not  in  correct  form 
and  others  were  too  high.     This  is  the 


second  time  bids  have  been  rejected. 
What  course  will  now  be  taken  has  not 
yet   been   decided   upon. 

YOIiO,  YOLO  CO.,  CAL.— Bridge,  steel 
bascule.  Cost  not  stated.  Engineer, 
State  Highway  Commission.  Forum 
Bldg-.,  Sacramento.  Owners,  State  of 
California.  Plans  for  the  construction 
of  a  bascule  draw  bridge  across  the 
Yolo  By-Pass,  to  be  located  over  the 
borrow  pit  at  the  eastern  side  of  the 
by-pass,  on  recommendation  of  the 
Debris  Commission  engineers  and  the 
State  Engineering  Department  of  the 
Reclamation  Board,  have  been  ap- 
proved. 

SAUSALITO.  MARIN  CO.,  CAL.— 
Street  improvement.  $20,000.  Engineer, 
Town  Engiruer,  Sausalito.  Owners, 
Town  of  Sausalito.  A  resolution  order- 
ing the  balance  of  street  work  to  be 
done  in  Sausalito  and  calling  for  bids 
on  the  work,  was  passed  at  the  last 
meeting  of  the  Board  of  Trustees.  The 
proposals  call  for  alternative  bids  on 
vitrified  and  on  bituminous  brick. 

MADERA,  MADERA  CO.,  CAL.— 
Bridge,  reinforced  concrete.  $10,000. 
Engineer.  City  Engineer,  Madera.  Own- 
ers. City  of  Madera.  The  Chamber  of 
c;ommerce  has  endorsed  the  proposition 
to  construct  a  ne\v  concrete  bridge 
across  the  Fresno  River  at  D  street. 
Bonds  will  probably  be  voted. 

BAKERSFIELD,  KERN  CO.,  CAL— 
Bridge.  reinforced  concrete,  $3,000. 
'Engineer.  County  ISurveyor.  'Bakers- 
field.  Owners.  Kern  County.  The  Board 
of  Supervisors  of  Kern  County  has 
passed  a  resolution  appropriating  $3.- 
000  for  the  construction  of  a  reinforced 
concrete  bridge  on  the  state  highway 
over  Cudda  Canyon.  It  will  be  about 
50  feet  in  length.  Plans  are  being  pre- 
pared. 

VENTURA,  VENTURA  CO.,  CAL— 
Bridge,  steel  and  reinforced  concrete, 
$18,000.  Engineer,  County  Surveyor 
Petit,  Ventura.  Owners,  Ventura 
County.  County  Surveyor  Petit  is  pre- 
paring plans  and  specifications  for  a 
new  bridge  to  be  erected  over  the 
Santa  Clara  River  at  Sespe.  It  will  be 
240  feet  long-  with  concrete  abutments 
and    steel    superstructure. 

Contracts   Awarded. 

SOUTH  SAN  FRANCISCO,  SAN  MA- 
TEO CO.,  CAL. — Harbor  improvements, 
$120,000.  Engineers,  Haviland.  Dozier 
&  Tibbetts,  Alaska  Commercial  Bldg.. 
S.  F.  Owners.  South  San  Francisco 
Land  and  Improvement  Co.,  Monadnock 
Rldg.,  S.  F.  Contractors,  San  Fran- 
cisco Bridge  Co.  Contract  price.  $120,- 
000.  This  contract  calls  for  the  carry- 
ing  out   of   unit   No.    1. 

SALINAS,  MONTEREY  CO.,  CAL.— 
Bridge,  steel  and  reinforced  concrete. 
$33,783.  Engineers.  Leonard  &  Day, 
Rialto  Bldg.,  S.  F.  Owners,  City  of 
Watsonville  and  Monterey  County. 
Contiactors,  Foster-Vogt  Co.,  S.  F. 
Contract  price.   $33,783. 


CHURCHES. 


SAN  FRANCISCO  —  Synagogue.  2 
stoi-.v  and  base,  frame  and  plaster.  $25.- 
000.  Architect,  E.  A.  Neumarkel, 
Sharon  Bldg.,  S.  F.  Owners,  Temple 
Kenesith  Israel.  The  building  will  be 
erected  on  Webster  street  between  Mc- 
Allister and  Golden  Gate,  and  has  been 
designed  to  contain  a  large  main  audi- 
torium to  seat  400  people,  rabbi's  study 
and  Sunday  school  room.  Interior  will 
be     finished     in     pine     and    ornamental 


plaster.  Art  glass  windows  are  speci- 
fied. There  will  be  a  central  heating 
system.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
latli.  Plans  are  complete  and  figures 
are   now   being  taken. 

SAN  BERNARDINO.  SAN  BERNAR- 
DINO CO.,  CAL. — Church,  2  story  and 
base,  hollow  tile,  $50,000.  Architects, 
Elmore  R.  Jeffery  and  Frank  R.  Schaef- 
er.  Wesley-Roberts  Bldg..  L.  A.  Own- 
ers. First  Congregational  Church.  The 
building  will  cover  an  area  of  95  by 
150  feet  and  will  be  built  around  a 
patio,  the  architecture  being  in  the 
Mission  style.  There  will  be  a  main 
auditorium  seating  400  people.  Sunday 
school  rooms  seating  250  people,  par- 
lors and  pastor's  study.  Interior  will 
be  finished  in  pine  and  ornamental 
plaster.  There  will  be  a  central  heat- 
ing system.  Art  glass  windows  are 
specified.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Plans  are  now 
being-    prepared. 

INGLE  WOOD.  LOS  ANGELES  CO., 
CAL. — Parish  hall  and  rectory.  1  and  2 
story,  brick  and  frame.  Cost  not  stat- 
ed. Architects,  Frohman  &  Martin, 
Slavin  Bldg.,  L.  A.  Owners,  Church  of 
the  Holy  Faith.  The  parish  hall  will 
cover  an  area  of  80  by  30  feet,  and  will 
contain  an  auditorium,  class  rooms  and 
kitchen.  Interior  will  be  finished  in 
pine  and  hardwood.  There  will  be  a 
central  heating  system.  The  rectory 
will  contain  nine  rooms  and  three 
baths,  and  will  be  finished  in  pine  and 
hardwood  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  furnace 
heat,  open  fire  places  and  an  automatic 
water  heater.  Mantels  will  be  of  tile. 
Tile  wainscot  and  floors  will  be  used 
in  the  bath  rooms.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Clay  tile  roofs  will  be  used  on 
both  buildings.  Plans  are  complete 
and    figure.s   are   being   taken. 

Contracts  Awarded. 

SAN  JOSE.  SANTA  CLARA  CO.,  CAL. 
— Memorial  monuments,  granite  and 
marble.  $3,000.  Architect.  August  G.. 
Headman,  New  Call  Bldg..  S.  F.  Own- 
ers. Neglee  Memorial  Association.  Con- 
tractors. Vermont  Marble  Co.,  422 
Brannan  street,  S.  F.  Contract  price, 
$3,000.  This  contract  does  not  include 
the   sculpture   work. 


FACTORIES    AND    WAREHOUSES. 


SAN  FRANCISCO— Winery.  2  story 
and  base,  reinforced  concrete.  $30,000. 
.Architect  not  selected.  Owners,  Pro- 
motion Wine  and  Liquor  Co.,  537  Front 
street,  S.  F.  The  building  will  be  erect- 
ed at  the  corner  of  Lombard  and  Co- 
lumbus avenue,  and  will  cover  an  area 
of  147  by  162  feet.  The  interior  has 
been  designed  to  fit  the  specials  needs 
of  the  industry.  Included  in  the  plans 
will  be  a  large  number  of  wooden 
tanks.  No  interior  finish  is  specified. 
Modern  plumbing  and  electric  work 
is  called  for.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Further  mention  of  the  work 
will  be  made  when   bids  are  called  for. 

SOUTH  SAN  FRANCISCO,  SAN  MA- 
TEO CO.,  CAL.— Factory,  1  story,  frame 
and  corrugated  iron.  Cost  not  stated. 
Architect,  none.  Owners,  Wihl's  Man- 
ufacturing Co..  506  Gough  street,  S.  F. 
The  building  will  be  erected  on  a  large 
lot  and  will  be  aranged  for  a  factory 
for    the    manufacture    of    belt    goods.    A 
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cement  floor  will  be  used.  Exterior  of 
the  building-  will  be  covered  with  cor- 
rugated iron.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by   Day  Labor. 

RICH.MOXD,  CONTRA  COh'TA  CO., 
t'AL. — Plumbing  shop,  1  story,  frame, 
11,000.  Architect,  James  T.  Xarbett, 
Berry  BIdg.,  Richmond.  Owners, 
Spiersch  Bros.,  Richmond.  The  build- 
ing has  been  designed  for  a  modern 
plumbing  shop,  the  front  portion  of 
the  building  being  arranged  for  retail 
purposes,  the  rear  for  a  shop.  Inte- 
rior finish  will  be  of  pine.  There  will 
be  a  cement  floor  and  patent  store 
front.  Exterior  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.      Plans    are    now    being    piepared. 


FIBEUOUSES  AN^  JAILS 


■STOCKTON,  SAN  JOAQUIN  CO., 
C.AL. — Fire  house,  1  '/^  story  and  base, 
frame,  $8,000.  Architect,  Ralph  P. 
Morrell,  12  I.  O.  O.  F.  Bldg.,  Stockton. 
Owners,  City  of  Stockton.  Plans  have 
been  completed  and  have  received  the 
approvel  of  the  City  Trustees  for  a 
new  fire  building  to  be  erected  on  the 
south  side  of  Califoinia  street.  Bids 
will  be  called  for  at  once.  The  build- 
ing has  been  arranged  to  contain  one 
piece  of  apparatus  and  living  quarters 
for  the  men.  The  design  is  what  is 
known  as  the  bungalow  style.  Exte- 
rior will  be  covered  with  cement  plas- 
ter  on   metal   lath. 

STOCKTON,  SAN  JOAQUIN  CO., 
CALi. — Fire  house,  1  Vi  story  and  base, 
frame,  $8,000.  Architect,  William  B. 
Thomas,  Yosemite  Bldg.,  Stockton. 
Owners,  City  of  Stockton.  This  build- 
ing will  be  erected  on  Rose  street,  and 
will  be  similar  in  design  to  tho  build- 
ing above  mentioned.  Interior  finish 
will  be  of  pine.  A  cement  floor  will 
be  used.  Special  electric  work  is  speci- 
fied. Exterior  will  be  covered  ^/ith 
pressed  brick  and  rustic.  Plans  are 
complete  and  have  received  the  ap- 
proval of  the  city  authorities,  and  bids 
will    be   called    for   shortly. 

BAKERSFIELD,  KERN  CO.,  CAL,.— 
Jail  kitchen  equipment.  Cost  not  stat- 
ed. Architect,  O.  L.  Clark,  Brower 
Bldg.,  Bakersfleld.  Owners,  Kern 
County.  Plans  are  now  being  pre- 
pared for  the  kitchen  equipment  and 
laundry  machinery  for  the  new  jail 
building.  Bids  will  be  called  for 
shortly. 

Contracts  Awarded. 

SAN  FRANCISCO— City  jail  refrig- 
erator and  disinfector.  Cost  as  fol- 
lows. Architect,  City  Department  of 
Architecture,  Temporary  City  Hall,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Contractors,         Burnham 

Plumbing  Co.,  disinfectoi'  in  city  and 
county  jail  building.  Contract  price, 
|l,3!i."i.  VVittman-hyman  Co.,  refriger- 
ating plant  and  piping.  Contract  price, 
$2,314. 


FLATS 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame,  $4,000.  Architect,  E.  U. 
FOssmann,  3S()."»A  24th  street,  S.  F.  Own- 
er, .John  Hoelsoms,  24fi  Cumberland 
.street.  The  builaing  will  be  erected 
on  the  west  side  of  Church  street, 
south  of  Cumberland,  covering  an  area 
of  27  "^  by  .50  feet,  and  has  been  ar- 
ranged to  contain  two  modern  flats 
and  a  private  parage   in  the   basement. 


Interior  finish  will  be  of  pine,  redwood 
and  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  open  Are  places  with  tile 
or  briok  mantels.  Bath  rooms  will  be 
finished  in  tile.  Automatic  water  heat- 
ers are  specified.  Exterior  of  the  build- 
ing will  be  covei-ed  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
aie  complete  and  the  work  will  be 
done  by  Day  Labor.  Mateiials  are  now 
being    purchased. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $.5,000.  Architect,  none. 
Owner,  \V.  L.  Hemming.  126  Post 
street,  S.  F.  The  building  will  be 
erected  at  the  northeast  corner  of  Cal- 
ifornia and  loth  avenue,  covering  an 
area  of  25  by  65  feet,  and  has  been  de- 
signed to  contain  two  flats  of  five  and 
six  rooms  each.  Interior  finish  will  be 
of  pine  and  elm.  Hardwood  floors  will 
be  used  in  the  principal  looms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  building 
will  be  faced  with  cement  pla.ster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the   work   by   Day  Labor. 

SAN  FRANCISCO— Flat  alteration, 
fiaine  construction,  $4,000.  Architect, 
^^■alter  H.  Fernbach,  46  Kearny  street, 
S.  l'\  Owner,  Julian  H.  Olcovich.  The 
building  to  be  altered  is  located  at  the 
southeast  corner  of  Baker  and  Pine 
streets.  The  work  will  consist  of 
moving  the  building  and  raising  same. 
There  will  be  new  interior  finish, 
painting,  electric  work,  plumbing  and 
plastering.  Some  exterior  alterations 
will  also  be  made.  Plans  are  complete 
and  the  work  wifl  be  done  liy  Day 
Iv.ibor. 

SAN  FRANCISCO— Flats,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  A.  M.  Sylvia,  371  30th 
avenue,  S.  F.  The  building  will  be 
erected  on  the  west  side  of  25th  ave- 
nue south  of  California  street,  and  has 
been  designed  to  contain  two  flats 
with  private  garage  in  the  basement. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Hath  rooms  will  have 
tile  wainscot.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
.Materials   are   now    being  purchased. 

GOVERNMENT    WUKK  &  SUPPLIES 


SAN  FRANCISCO— Wood  and  metal 
working  machiner.v.  Cost  not  stated: 
Engineer,  Constructing  Quartermaster. 
Fort  -Mason.  Owners,  U.  S.  Government. 
Bids  will  be  received  vip  to  and  includ- 
ing 10:30  a.  m.  on  June  l.')th.  for  fur- 
nishing the  Constructing  Quartermas- 
ter's Department  at  Fort  Mason  with 
wood  and  metal  working  machinery. 
Plans  can  be  secured  from  the  office  of 
the  Constructing  Quartermaster.  An 
ofBcial  proposal  appears  in  another  col- 
umn  of  this   issue. 

Sail    KrnnciHCO,   Vu\.,   I'lirtitioii,    lOtr. 

The  contract  for  constructing  parti- 
tion and  counter,  etc.,  at  the  U.  S.  ap- 
praiser's building,  San  Francisco,  Cal  . 
has  been  awarded  to  the  Fink  & 
SchliuUer   Company   at    $735. 


Army  Work  AuthorUed. 

The  quartermaster  general  of  the 
army  has  directed  that  repairs  be  made 
to  the  hospital  and  hospital  steward's 
quarters  at  Fort  Barry,  Cal.;  the  Pre- 
sidio of  San  Francisco,  Fort  Stevens, 
Ore.,  and  Vancouver  Barracks,  Wash. 
The  bids  in  each  case  will  be  opened 
Dy  the  constructing  quartermaster  at 
the   post. 

-Vdobr    .School    Ituildiiig,    >.    Mex. 

The  contract  for  constructing  a 
building  at  the  Adobe  Indian  School,  N. 
Mex.,  has  been  awarded  to  V.  Cimino, 
Albuquerque,  N.  Mex.,  at  $7,445.  H.  F. 
Zillmer  was  awarded  the  contract  for 
constructing  an  employees'  quarters  at 
the  above  school  at  $2,610. 


>lt.   Kninior  Park,  Wash.,  Bridge. 

The  contract  for  constructing  a  con- 
crete bridge  over  Tahoma  Creek,  Mt. 
Rainier  Park,  Wash.,  has  been  awarded 
to  M.  Hugh  &  Creelman,  of  Tacoma, 
Wash. 


C'oo8  Ilay,  ItuildiniB:. 

Bid.-  for  the  construction  of  a  Coast 
Guard  station,  keeper's  quarters,  and 
accessories,  a  boat  house,  launchway, 
and  jetty  at  Coos  Bay,  Ore.,  opened  by 
the  Coast  Guard  at   Washington,  D.  C: 

E.  G.  Perham,  Marsh  field,  Ore.,  $29,- 
900,   total;   time,   5  months. 

Johnson,  Larson  &  Payne,  Marshfield, 
Ore..  $29,848,  total:  time  November  1, 
1915. 

John  William  Hillstrom,  Marshfield, 
Ore.,  .?29,500,  total:  time,  October  16, 
1915. 

Miami  Quarry  Co..  Portland,  Ore., 
$46,540,  total;  time,  March  31,  1916. 

John  -Monk,  San  Francisco,  Cal.,  $40,- 
000,   total;    time,   October  31,   1915. 

Thompson  Bridge  Co.,  San  Francisco, 
Cal.,   $35,600;   time,   October    15,    1915. 

Hibarger  &  Telander,  Marshfield, 
Ore.,   $39,286,   total;  October  15,   1915. 

McLain,  McLean  &  Wright,  Marsh- 
field. Ore.,  $37,950,  total;  time,  October 
15,    1915. 

S.  C.  Small,  Marshfield.  Ore.,  $35,634, 
total;    time,    90   days. 

Fish,  Plymale  &  Stinehoff,  Bandon, 
Ore.,    $62,600,    total;    time,    7    montha. 

Buckley  Construction  Co.,  Portland, 
Ore.,  $14,675,  boat  house,  launchway 
and  jetty;    time,   November   1,    1915. 

McLeran  &  Peterson,  San  Francisco, 
Cal.,   $.11,075,   total;   time,   120  days. 

Anderson,  Klockars  &  Co.,  North 
Bend,  Ore.,  $38,775,  total;  time,  Decem- 
ber.   I.    191.-., 

Sail    KrniiriMoo,    Cal.,    Clianfres. 

The  contract  for  changes  in  parcel 
post  and  drop  ba.v  in  the  U.  S.  post  of- 
fice at  San  Francisco,  Cal.,  has  been 
awarded  to  California  Artistic  Metal  & 
Wire    Co.    at    $356. 


.Mbany,   Ore.,   Painting:. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for 
painting  plastering  in  the  U.  S.  post 
office  at    .Albany,   Ore.: 

.M.  J.  Graham,   F'hiladelphia.  Pa.,  $fi2r.. 

E.   J.   Tracy.    Albany,  Ore.,   $6.->0. 

(Jrohne  Contracting  Co.,  Joliet,  111., 
ffi66. 

J.   P.  Sullivan,  Chicago.  III.,  $750. 

Fred   A.   Erixon.  Salem,  Ore.,   $1,037. 

Kennedy  &  Brotherton,  Albany,  Ore., 
$1,623. 
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lllvetcd   Steel   Pipe. 

Abstract  of  proposals  for  riveted 
steel  pipe  for  lateral  3,  High  Line  unit, 
Strawberry  Valley  project,  Utah,  open- 
ed  at    Los   Angeles,   Cal.: 

Lacy  Manufacturing  Co.,  Los  Ange- 
les, Cal.,  $627;  delivered  at  Los  An- 
geles, Cal.,  July   6,   1915. 

Los  Angeles  Manufacturing  Co.,  Los 
Angeles,  Cal.,  $670;  delivered  at  Los 
Angeles   July    4,    1915. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal.,  $7.1 7.50;  delivered  at  Los  Angeles 
July   17.   1915. 

William  B.  Pollock  Co.,  Youngstown, 
Ohio,  $1,000:  delivered  at  Youngstown, 
Ohio,    July    1,    191.'). 

Provo  Foundry  and  Machine  Co., 
Provo,  Utah,  $1,490;  delivered  at  site 
July    20,    1915. 

East  Jersey  Pipe  Co.,  New  York  City, 
$1,040;  delivered  at  Pateison,  N.  J., 
May   ?.l,   1915. 

Park   City,  Utah,  Plaster  Models. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for 
furnishing  plaster  models  for  the  U.  S. 
post  office  at  Park  City,  Utah: 

C.  W.  Buhler,  Washington,  D.  C,   $95. 

J.  Brys  &  F.  Bruyninck  Co.,  Wash- 
ington.   D.    C,    $126. 

Lombard  &  Ludwig,  Wa.«hington.  D. 
C,    $130. 

Emil    Jung,    Washington,    D.    C,    $140. 


BUILDING   AND   ENGINEERING   NEWS 

For  alternate  No.  1  (painting  all 
plastered  .surfaces  of  walls  and  finish- 
ing ceilings  in  distemper,  etc.,  in  all 
finished  rooms  throughout  tlie  build- 
ing, as  speciHed),  add— Bid  1,  $500;  2, 
flf'O. 

For  alternate  No.  2  (substituting 
terrazzo  with  marble  borders  for  ce- 
ment finish  for  all  toilet  room  floors 
and  mijrble  base  for  cement  base  in 
women's  toilet,  as  specified),  add — Bid 
1,    $278;    2,    $120. 

Amount  included  for  lighting  fix- 
tures—Bid   1.   $200:    2,   $265. 
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Berkeley,   Cal.,   Po.st    Office. 

In  the  construction  of  the  U.  S.  post 
office  in  Berkeley,  Cal.,  for  which  the 
Van  Sant-Houghton  Co.,  503  Market 
street.  San  Francisco,  Cal.,  has  the  con- 
tract, ventilator  manufactured  by  the 
Royal  Ventilator  Co.  will  be  used. 

Medford,   Ore.,   Post   Office. 

As  previously  reported,  the  contract 
for  the  construction,  complete,  of  the 
U.  S.  post  office  at  Medford,  Ore.,  was 
awarded  to  the  Sound  Construction  & 
Engineering  Co.,  Seattle,  Wash.,  at 
$96,123.  In  the  construction  of  the 
building  fixtures  and  material  manu- 
factured by  the  following  firms  will  be 
•used:  Plumbing  fixtures,  Federal- 
Huber  Co.;  cast  iron  column  radiators 
and  wall  radiators,  American  Radia- 
tor Co.;  non-conducting  coverings, 
Johns-Manville  Co.;  radiator  valves, 
Jenkins  Bros.;  damper  regulator, 
American  Radiator  Co.;  air  valves  for 
radiators,  Hoffman  Specialty  Co.:  cab- 
inet xnd  tablet,  Agutter  &  Griswald 
Co.;  conduit.  Western  Conduit  Co.; 
rubber-covered  wire,  John  A.  Roeb- 
ling's  Sons;  push-button  switches,  Hart 
Mfg.  Co.:  lighting  fixtures,  Reading 
Chandelier  Works:  pendant  switches, 
Bryant:  canopy  switches,  Cutler-Ham- 
mer Mfg.  Co.;  reflectors  and  glassware, 
Macbeth-Evans  Co.:  do,  for  type  S, 
Holaphane:  air  valves  for  end  of  steam 
mains,  American  Radiator  Co.;  keyless 
sockets,    Weber. 


Park   City,    Utah,    Construction. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C.,  for 
the  construction,  complete,  of  the  U. 
S.   post   office   at   Park   City,   Utah: 

Bid  1.  Campbell  Building  Co.,  of 
Utah.    Salt    Lake    City,    Utah,    $22,460. 

2.  George  A.  Whitmeyer  &  Sons, 
Ogden,    Utah,    $25,072. 


(hico,   Cal.,  Post   Office. 

In  the  construction  of  the  U.  S.  post 
office  at  Chico,  Cal.,  for  which  J.  B. 
Duffy,  Chico,  Cal.,  has  the  contract, 
cabinet  and  tablet  manufactured  by 
the  Frank  Adam  Electric  Co.,  St.  Louis, 
^lo.,   will  be   used. 


HALLS   AND    SOCIETY    BUILDINGS 

OAKLAND,  CAL. — Lodge  hall  addi- 
tion, 2  story,  brick  and  frame,  $3,500. 
Architects,  Schirmer,  Bugbee  &  Co., 
Dalziel  Bldg.,  Oakland.  Owners, 
Knights  of  Columbus.  The  present 
lodge  building  of  the  Knights  of  Co- 
lumbus, located  on  the  north  side  of 
13th  street  near  Grove,  will  undergo 
alteration  and  addition.  A  two-story 
brick  and  frame  addition  will  be  erect- 
ed, containing  lodge  rooms  and  offices. 
Interior  finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used.  Ex- 
terior will  be  faced  with  cement  plas- 
ter.    Plans  are  now  being  prepared. 

SAN  ANiSELMO,  MARIN  CO.,  CAL.— 
Club  house,  1  story  and  base,  frame, 
$5,000.  Architect,  W.  Garden  Mitchell, 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers, Hearthstone  Club.  The  building 
has  been  designed  for  a  country  club 
and  will  contain  several  large  rooms, 
including  spacious  living  room  and 
dining  room.  Interior  will  be  finished 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  central  heating  sys- 
tem, probably  furnace  heat,  and  open 
fire  places.  Mantels  will  be  of  stone 
and  brick.  A  completely  equipped 
kitchen  will  be  installed.  The  exte- 
rior of  the  building  will  be  faced  with 
cement  plaster  on  metal  lath.  Plans 
are    now    being    prepared. 

FRESNO,  FRESNO  CO.,  CAL.— Ar- 
mory and  stores,  2  story  and  base,  re- 
inforced concrete,  $25,000.  Architect's 
name  not  given.  Owner,  F.  P.  Black, 
102,5  K  street,  Fresno.  The  building 
will  be  erected  at  the  corner  of  I  and 
Kern  streets,  and  will  cover  a  consid- 
erable ground  area.  Construction  will 
be  fireproof,  with  reinforced  concrete 
walls  and  floors.  There  will  be  a  num- 
ber of  modern  stores  on  the  first  floor. 
Upper  floor  will  be  arranged  for  an 
aimory.  Maple  floors  will  be  used. 
Patent  store  fronts  are  specified.  There 
will  be  steam  heat  with  an  oil  burning 
equipment.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans    are   now    being    prepared. 

FERN1>ALE,  HUMBOLDT  CO.,  CAL. 
— Town  hall,  1  story,  frame.  Cost  not 
.stated.  Architect,  none.  Owners,  Town 
of  Ferndale.  Plans  have  been  com- 
pleted and  are  now  in  the  hands  of 
the  Town  Trustees  for  a  combination 
town  hall  and  Are  house.  The  building 
will  contain  an  assembly  hall,  offices 
of  the  town  clerk  and  meeting  rooms 
for    the    trustees.      In    the    rear    there 


will  be  accommodations  for  one  or 
more  pieces  of  Are  apparatus.  Inte- 
rior finish  will  be  of  pine.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now  out  for  figures  and  bids  will  be 
opened    on    June    7th. 

SACRAMENTO,  CAL.— Lodge  hall,  4 
story  and  base.  Class  A  construction, 
$2r)0,000.  Architect,  R.  A.  Herold,  Fo- 
rum Bldg.,  Sacramento.  Owners,  Sac- 
ramento Masonic  Temple  Association. 
The  building  committee  of  the  Ma- 
sonic Temple  Association  have  noti- 
fied the  architect  that  extensive  revi- 
sion in  the  plans  and  specifications  for 
the  proposed  class  A  building  to  be 
erected  on  the  property  at  12th  and  J 
streets  will  be  necessary.  Unless  these 
revisions  can  be  made  so  as  to  bring 
the  cost  of  the  proposed  structure  to 
within  $250,000,  the  building  will  rot 
be  erected.  The  architect  is  now  en- 
gaged in  revising  the  plans.  Further 
mention  will  be  made  of  the  work 
when    bids    are    called    for. 

PORTLAND,   ORE. — Stores   and   lodge 
rooms,     4     story    and    base,     reinforced 
concrete,    $100,000.      Architects,   Camp   & 
DuPuy,     426     East    Alder    street,    Port- 
land.     Owners,  Odd  Fellows   Hall  Asso- 
ciation,  East  Side   Business   Men's   Club 
and    Citizens'    Bank.       These    three    or- 
ganizations have   united   in   raising  the 
necessary     funds    for    the    construction 
of    the    proposed    building.      The    build- 
ing   will    be    erected    on    Grand    avenue 
and  East  Alder  street,  covering  an  area 
of  90   by   100  feet.     The  main   floor  will 
be   occupied   by   several   stores   ond    the 
bank,    while    upper    floors    will    be    ar- 
ranged    for    offices     and     lodge    rooms. 
The    interior    of    the    bank    will    be    fin- 
ished   in    hardwood,    marble    and    orna- 
mental   plaster.      Upper    floors    will    be 
finished    in    pine   and   hardwood.      There 
will     be    steam    heat,    elevator    service 
and  vacuum  cleaning  and  hot  and  cold 
water  supply.     Patent  store  fronts  and 
metal     window     sash     and     frames     are 
specified.      Exterior      of      the    building 
will    be    faced    with      cement      plaster. 
Plans    are    now    being    prepared. 


HOSPITALS 


PORTLAND,  OFtE. — Hospital,  2  story 
and  base,  hollow  tile  construction,  $20,- 
000.  Architects,  Tourtellotte  &  Hum- 
mel, Rothchild  Bldg.,  Portland.  Own- 
ers, Emanuel  Lutheran  Hospital.  This 
building  will  be  erected  on  the  prop- 
erty at  the  corner  of  Stanton  and  Com- 
mercial streets,  covering  an  area  of 
42  by  100  feet.  Interior  will  be  ar- 
ranged for  a  number  of  private  rooms, 
two  wards,  office  and  operating  room. 
Interior  finish  will  be  of  pine,  hard- 
wood and  white  enamel.  Hardwood 
and  tile  floors  will  be  used.  Each  pri- 
vate room  will  have  a  bath.  There 
will  be  steam  heat,  oil  burning  equip- 
ment, hot  and  cold  water  supply  and 
vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  stucco  and 
brick  veneer.  Plans  are  now  being 
prepared. 

FRESNO,  FRESNO  CO..  CAL.— Hos- 
pital painting,  $2,775.  Architect,  none. 
Owners,  Fresno  County.  Contractor, 
Lleorge  Churcher,  308  Glenn  street, 
Fresno.      Contract    price,    $2,775. 

LOS  ANGELES,  CAL.  —  Hospital 
wards,  2,  2  story  and  base,  brick,  $44,- 
000.  Architect,  George  Law,  supervis- 
ing architect,  L.  A.  Owners,  Los  An- 
geles   County.      Contractors,    Davidson 
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Construction  Co.,  16th  and  Tennessee 
streets,    L.    A.      Contract   price,    $44,000. 

LOS  ANGELES,  CAL.— Lobrary,  1 
.story  and  ba.se,  brick,  $.'?n,000.  Archi- 
tect, Lester  L.  Hibbard,  Marsh -Strong 
Bldg.,  U  A.  Owner.s,  City  of  Los  An- 
geles. The  building  will  be  erected  at 
the  corner  of  North  Workman  and 
Avenue  26th,  and  has  been  designed  in 
the  classic  style.  There  will  be  two 
reading  rooms,  office  and  stack  room. 
Ba.sement  will  be  arranged  for  an 
auditorium  seating  300  people.  Interior 
will  be  flni.shed  in  pine  and  hardwood 
with  maple  floor.s.  Tliere  will  be  steam 
heat  and  vacuum  cleaning.  Metal  book 
.stacks  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  now  being  prepared. 

OAKLANTD,    CAI>.— Hospital    addition, 

1  story,  brick,  $.'),000.  Architect.  Walter 
.1.  Mathews,  927  Broadway,  Oakland. 
Owners,  Merritt  Hospital.  The  new  por- 
tion of  the  building  is  a  part  of  exten- 
sive improvements  to  be  made  later. 
There  will  be  a  steel  frame  and  brick 
exterior  walls.  Plans  are  complete  and 
figures   are   now   being   taken. 

OAKLAND,  CAL.—  Hospital  addition, 

2  story  and  base,  brick  and  steel,  $60,- 
000.  Architect,  Walter  J.  Mathews, 
927  Broadway,  Oakland.  Owners,  Mer- 
ritt Hospital.  The  addition  will  cover 
a  large  ground  area,  and  when  com- 
plete will  be  arranged  for  private 
rooms,  operating  room  and  office.  In- 
terior will  be  finished  in  pine,  tile  and 
white  enamel.  Hardwood  floors  will 
be  used.  There  will  be  steam  heat,  a 
hot  water  supply  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared  but  figures  will  not  be  taken 
for  some   time. 

Contracts  Awarded. 

PENDLETON,  ORE.  —  Hospital,  3 
story  and  base,  reinforced  concrete, 
$83,125.  Architect,  W.  C.  Knighton, 
Salem,  Ore.  Owners,  Eastern  Oregon 
State  Hospital.  Contractor.s,  Olson  & 
Johnson.  Missoula,  Mont.  Contract 
pri9e,    $83,125. 


HOTELS 

SAN  FRANCISCO— Hotel  and  stores. 
0  story  and  base,  reinforced  concrete 
and  steel.  $35,000.  Architect.  Edward 
T.  Foulkes,  Crocker  Bldg.,  S.  F.  Own- 
er, Dr.  F.  C.  Keek.  The  building  will  be 
erected  at  the  nortlieast  corner  of 
O'Farrell  and  Leavenworth  streets, 
having  a  frontage  of  25  feet  9  inches 
on  O'Farrell  street  and  76  feet  9  inches 
on  Leavenworth.  There  will  be  three 
stores  besides  the  hotel  lobby  on  the 
first  floor.  ITpper  floors  will  be  arranged 
for  a  family  hotel.  All  rooms  will  have 
private  baths  and  wall  beds.,  Interior 
finish  will  be  of  pine  with  some  elm 
panels  and  hardwood  floors.  Plans  pro- 
vide for  steam  heat,  automatic  eleva- 
tor and  hot  and  cold  water  supply.  En- 
trance vestibule  will  be  finished  with 
marble  wainscot.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  IMans  'are  complete  and  fig- 
ures  are   now   being   taken. 

SAN  FRANCISCO— Hotel  and  stores, 
5  story  and  base.  Class  C  construc- 
tion, $25,000.  Architects,  Rousseau  & 
Rousseau,  French  Bank  Bldg.,  S.  F. 
Owners,  Gerard  Investment  Co.  The 
building  will  be  erected  on  the  east 
side  of  4th  street,  85  feet  north  of 
Howard,   and   will   have   a   frontage    of 


44  feet  and  a  depth  of  90  feet.  The 
main  floor  will  contain  two  stores  be- 
side the  hotel  office  and  lobby.  Upper 
floors  will  be  arranged  for  a  number 
of  sleeping  rooms  and  baths.  Interior 
finish  will  lie  of  pine  throughout. 
There  will  be  marble  base  and  wain- 
scot. Plans  provide  for  steam  heat 
and  automatic  elevator  and  hot  and 
cold  water  supply.  An  oil  burning 
plant  will  be  installed.  Bath  rooms 
will  be  finished  in  tile.  Patent  store 
fronts  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick,  trimmed  with  marble  inserts. 
Plans  are  complete  and  segregated  fig- 
ures  are    now    being    taken. 

SAN  FRANCISCO— Hotel  completion, 
(!  story  and  base.  Class  C  construc- 
tion, $35,000.  Architect,  J.  R.  Miller, 
Lick  Bldg..  S.  F.  Owner,  Prior  Estate. 
The  building  at  the  northwest  corner 
of  Eddy  and  Mason  streets  will  be 
completed  shortly.  Included  in  the 
work  will  be  all  mill  work,  interior 
finish,  electric  work,  plumbing,  heat- 
ing, plastering,  door  and  sash  work 
and  painting  and  decorating.  Bids  will 
be   called   for  shortly. 

SAN  FRANCISCO— Hotel  and  stores, 
3  story  and  base,  frame,  $30,000.  Ar- 
chitect, none.  Owners,  McKillop  Bros., 
5  10  Cole  street,  S.  F.  The  building  will 
be  erected  on  the  west  side  of  Mission 
street  north  of  14th,  and  will  have  a 
frontage  of  50  feet  by  a  depth  of  100 
feet.  There  will  be  stores  on  the  first 
floor  besides  the  hotel  lobby.  Upper 
floors  will  be  arranged  for  a  number  of 
single  rooms  and  baths.  Interior  will 
be  finished  in  pine  throughout.  There 
will  be  steam  heat  and  a  hot  water 
.«upply.  Bath  rooms  will  have  tile 
floors  and  wainscot.  Patent  store 
fronts  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being  purchased. 
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LIBRARIES. 


GRASS  VALLEY,  NEVADA  CO..  CAL. 
— Ijibrary,  1  story  and  base,  class  C 
construction,  $20,000.  Architect.  Will- 
iam Mooser,  Nevada  Bank  Bldg.,  S.  F. 
Owners,  Town  of  Grass  Vallej.  The 
building  has  been  designed  in  the  clas- 
sic style  and  will  contain  two  reading 
rooms,  lobby  reception  room,  office  of 
the  librarian  and  stack  room.  Interior 
finish  will  be  of  pine  and  hardwood 
with  maple  floors.  Metal  window  sash 
will  be  used.  Plans  provide  for  a  cen- 
tral heating  system,  probably  steam 
heat  with  an  oil  burning  furnace.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  veneer.  A  vacuum 
cleaning  sy.steni  is  also  specified.  Plans 
are  complete  and  flgui'es  will  be  called 
for    shortly. 


POST  OFFICES. 


Contracts   Awarded. 

KVKKKTT.  WASH.-  I'ost  oHice,  2 
stoiy  and  brick,  $111,319.  Architect. 
Supervising  Architect  Oscar  Wender- 
oth.  Washington,  D.  C.  Owners,  ITnited 
.States  Government.  Contractors,  Hend- 
rickson  &  Co..  Alaska  Bldg..  Seattle. 
Contract  price,   $111,319. 


TACO.MA,  WASH.  —  Passenger  sta- 
tion, 1,  2  and  3  story  and  base,  rein- 
forced concrete,  $400,000.  Engineer, 
Engineering  Dept.  Chicago,  Milwau- 
kee and  St.  Paul  R.  R.  Co.,  Chicago. 
Owners.  Chicago,  Milwaukee  and  St. 
Paul.  The  building  will  be  erected  on 
property  at  the  corner  of  25th  and  East 
A  streets,  and  will  cover  a  large  ground 
area.  Cpnstruction  will  be  fireproof 
throughout.  Details  of  the  plans  have 
not  been  given  out.  Further  mention 
will  be  made  of  the  work  when  bids 
are  called   for. 


RESIDENCES. 


SAN  FRANCISCO  —  Residence,  2 
story  and  base,  brick  and  frame.  $35,- 
000.  Architect.  G.  A.  Applegarth,  Call 
Bldg.,  S.  F.  Owner,  Mrs.  M.  R.  Sutton. 
The  dwelling  will  be  erected  in  West 
Clay  Park,  and  has  been  designed  to 
contain  fourteen  rooms,  several  baths 
ond  conservatory.  Interior  finish  will 
be  of  pine  and  hardwood,  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  throughout.  There 
will  be  a  central  heating  system,  prob- 
ably steam  heat  or  hot  water  system. 
A  hot  water  circulating  system  and 
vacuum  cleaning  )are  also  specified. 
Plans  provide  for  open  fire  places  with 
tile  or  brick  mantels.  Bath  rooms  will 
be  finished  in  tile  and  equipped  with 
high  grade  plumbing  fixtures.  Exte- 
rior of  the  house  will  be  covered  with 
pressed  brick  and  cement  plaster. 
Plans  are  complete  and  figures  will  be 
called  for  shortly. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  P.  Nelson,  30  Pre- 
sidio Terrace.  The  dwelling  will  be 
erected  on  the  north  side  of  Parnassus 
avenue  west  of  Hillway,  and  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
throughout.  Hardwood  floors  will  be 
u.sed  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  fire  place 
with  tile  or  brick  mantel.  Tile  wain- 
scot will  be  used  in  the  bath  room.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SAN  FRANCISCO  —  Residence.  2 
.story  and  base,  frame.  Cost  not  stated. 
.\rchitect.  Albert  Farr,  Foxcroft  Bldg.. 
.S.  F.  Owner,  William  Little.  The 
dwelling  has  been  designed  to  contain 
."^evon  rooms,  bath  and  sleeping  porch, 
and  will  be  erected  on  17th  avenue 
near  Lake.  Interior  finish  will  be  of 
pir.o  with  some  .elm  panels.  Hard- 
wood floors  will  be  used  in  the  living: 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
Tile  wainscot  and  floors  will  be  used 
in  the  bath  room.  -An  automatic  water 
heater  is  specified.  Exterior  will  be 
<-overed  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   now   being   taken. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame,  $9,500.  Archl- 
test.  Frank  S.  Holland.  100  Haight 
street.  S.  F.  Owner's  name  withheld. 
The   dwelling:   will   be   erected   in   Ash- 


Wednesday,       June 


1915. 


BUILDING    AND    ENGINEERING   NEWS 


10 


bury  Heights,  and  has  been  designed 
to  contain  nine  rooms,  bath  and  sleep- 
ing- porch.  A  one-story  concrete  ga- 
lage  will  be  erected  in  the  rear  of  the 
property.  Interior  of  the  dwelling 
will  be  finished  in  hardwood  and  white 
I'namcl  and  pine.  Hardwood  floors  will 
be  used  throughout.  There  will  be 
furnace  heat  and  open  fire  places.  An 
automatic  water  heater  will  be  in- 
stalled. Mantels  will  be  of  brick.  Bath 
room  will  be  finished  in  tile  and 
o(iuipped  with  shower  baths.  Exte- 
rior of  the  dwelling  and  garage  will 
be  faced  with  brick,  klinker  brick  ve- 
neer and  cement  plaster.  Plans  are 
now   being  prepared. 

SAX  FRAXCISCO— Residences,  2,  3 
story  and  base,  frame,  $12,000  each.- 
.\rchitect,  E.  E.  Young,  251  Kearny 
street,  S.  F.  Owner,  William  A.  Little, 
]:;47  4th  avenue,  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  side 
of  Devisadero  street,  south  of  Green, 
and  each  has  been  designed  to  contain 
nine  rooms,  two  baths  and  sleeping 
porches.  Interior  will  be  finished  in 
pine,  redwood,  hardwood  veneer  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat,  open  fire  places 
and  hot  water  circulating  system. 
Mantels  will  be  of  tile  or  brick.  Bath 
looms  will  have  tile  floors  and  wain- 
scot. Exteriors  will  be  faced  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
.Materials   are   now   being  purchased. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence, 1  story  and  base,  frame,  $2,500. 
Architect,  none.  Owner,  Ada  M.  Rob- 
inson, Fresno.  The  dwelling  will  be 
erected  in  the  Shanklin  Addition,  and 
has  been  designed  to  contain  five  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  an  open  Are  place  in  the 
living  room  with  tile  or  brick  mantel. 
Bath  room  will  have  tile  wainscot.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
iied  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
•  land.s  of  the  owner  who  will  do  the 
work   by   Day  Labor. 

E  ASTON.  SAN  MATEO  CO.,  CAL. — 
Kesidence,  1  story  and  base,  frame. 
I'ost  not  stated.  Architect,  Fay  Spang- 
ler,  4  02  -Monadnock  Bldg..  S.  F.  Own- 
ei's  name  withheld.  Plans  are  com- 
plete and  figures  are  now  being  taken 
on  the  mill  work,  lumber,  painting, 
plastering,  plumbing,  electric  work 
and  finish  hardware  for  the  above 
mentioned    dwelling. 

BURLINGAME,  SAN  .MATEO  CO., 
I'AL. — Residence,  2  story  and  base, 
irame  and  plaster,  $35,000.  Architect, 
Albert  Farr,  Foxcroft  Bldg.,  S.  F.  Own- 
er. Edward  Christenson.  The  dwelling 
has  been  designed  for  a  large  country 
home  and  will  occupy  an  attractive 
site.  There  will  be  fourteen  rooms, 
several  baths  and  sleeping  porches. 
Interior  will  be  finished  in  pine  and 
hardwood  with  white  enamel  in  the 
h-ed  rooms.  Plans  provide  for  a  central 
beating  .sy.stem.  probably  hot  air  with 
an  oil  burning  furnace.  Brick  fire 
places  will  be  used  in  several  rooms. 
.Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Vacuum  cleaning  is  specified. 
The  exterior  of  the  dwelling  will  be 
faced    with    cement    piaster    on    metal 


lath.  A  red  tile  roof  will  be  used. 
Preliminary  plans  only  have  been  pre- 
pared. Further  mention  will  be  made 
of  the  work. 

FRESNO.  FRESNO  CO..  CAL.— Res- 
idence. 1  story  and  base,  frame,  $2,500. 
Architect,  none.  Owner,  W.  Purdin, 
2970  Washington  street.  Fresno.  The 
dwelling  will  be  erected  in  the  Hazel- 
wood  Addition,  and  has  been  designed 
for  a  six-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood.  Some  hardwool 
^floors  will  be  used.  There  will  be  open 
fire  place  and  tile  or  brick  mantel.  Tile 
wainscot  Avill  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  c,ement  plaster  on 
metal  latli.  Plans  are  complete  and 
in  the  hards  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

PORTL.-\ND.  ORE.  —  Residence,  3 
story  and  base,  frame.  Cost  not  stat- 
ed. Architects,  Doyle  &  Patterson, 
Worcester  Bldg.,  Portland.  Owner,  A. 
Cerdorfer.  The  dwelling  will  be  erect- 
ed at  the  southwest  corner  of  Vista 
avenue  and  Carter  boulevard,  and  has 
been  desij^rned  to  contain  fourteen 
rooms,  several  baths  and  sleeping 
porch.  Interior  will  be  finished  In  pine, 
hardwood  and 'white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  a  central 
heating  system,  probably  hot  air.  open 
fire  places,  and  vacuum  cleaning.  Man- 
tels will  be  of  tile  or  brick.  A  hot 
water  circulating  system  is  also  speci- 
fied. Bath  rooms  will  be  finished  in 
tile.  Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    now    being   taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $8,500.  Architect,  Ed- 
ward T.  Foulkes,  Crocker  Bldg.,  S.  F. 
Owner,  L.  S.  Scott.  The  dwelling  will 
be  erected  on  Ashmont  near  Mandana, 
and  has  been  designed  for  an  eight- 
room  hou.>-e  with  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  hardwoods  with  white  en- 
amel in  the  bed  rooms.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Automatic  water  heater  will  be 
installed.  Bath  rooms  will  be  finished 
in  tile.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
out    for    figures. 

PALO  ALTO,  SANTA  CLARA  CO.. 
CAL. — Residence,  1  '/^  story  and  base, 
frame,  $2,500.  Architect,  Maxwell  G. 
Bugbee,  Lick  Bldg..  S.  F.  Owner.  Mrs. 
E.  E.  Lyon.  The  dwelling  will  be  erect- 
ed in  the  Stanford  Tract  and  has  been 
designed  for  a  six-room  house  with 
bath  and  two  sleeping  porches.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood with  some  white  enamel.  Hard- 
wood floors  will  be  used.  There  will 
be  an  automatic  water  heater.  Bath 
rooms  will  have  tile  wainscot.  There 
will  be  an  open  fire  place  in  the  living 
room  witb  brick  mantel.  Exterior  of 
the  dwelling  will  be  covered  with 
.••h.^kes.  Plans  are  complete  and  figures 
are  being  taken. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$8,000.  Architect.  .L  W.  Plachek. 
Acheson  Bldg.,  Berkeley.  Owner,  J. 
Donahue.  The  dwelling  has  been  de- 
signed  for   an   eight-room   house   with 


two  baths  and  sleeping  porch,  and  will 
be  erected  in  the  Claremont  Tract.  In- 
terior will  be  finished  in  pine,  hard- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  An  automatic  water 
heater  will  be  installed.  Bath  rooms 
will  be  finibhed  in  tile.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
out    for   figures. 

SAN  FRANCISCO — Residences,  2,  2 
story  and  base,  frame.  $3,000.  Archi- 
tect, none.  Owner.  C.  A.  Hall.  1318  5th 
avenue,  S.  F.  These  two  houses  will 
be  erected  on  the  west  side  of  11th 
avenue  south  of  Balboa,  and  each  will 
contain  six  rooms  and  bath.  Base- 
ments will  be  arranged  for  garages. 
Interiors  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  houses  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO — Residences.  3,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owners,  Smith  Bros.,  35 
Delano  avenue,  S.  F.  These  houses 
will  be  erected  on  the  north  side  of 
San  Ysabel  avenue  east  of  San  Jose 
avenue,  and  each  has  been  designed  to 
contain  five  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood. 
Some  oak  floors  will  be  used.  There 
will  be  open  fire  places  in  the  living 
rooms  with  tile  or  brick  mantels.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owneis  who  will  do  the 
work   by   Day  Labor. 

REDWOOD  CITY,  SAN  MATEO  CO., 
CAL. — Residence,  2  story  and  base, 
frame.  $4,000.  Architect.  J.  W.  Plachek, 
Acheson  Bldg..  Berkeley.  Owner, 
Standford  Elliott.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  and  elm 
panels.  Some  white  enamel  will  be 
used  in  the  bed  rooms.  Hardwood 
floors  are  specified.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now   being  prepared. 

SACRAMENTO.  CAL— Residence.  1 
story  and  base,  frame,  $1,500.  Archi- 
tect, none.  Owner,  A.  E.  Hargrave, 
3.") 21  Orange  street.  Sacramento.  The 
dwelling  will  be  erected  on  Donner 
avenue,  and  has  been  designed  to  con- 
tain five  rooms  and  bath.  Interior  will 
be  finished  in  pine  and  redwood.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and 
cement  plaster.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are    now    being    purchased. 

FRESNO.  FRESNO  CO..  CAL.— Resi- 
dence. 1  story  and  base,  frame,  $1,500. 
Architect,  none.  Owner,  J.  E.  Saylor, 
-.")fil  Emma  street,  Fresno.  The  dwell- 
ing will  be  erected  in  the  Buena  Vista 
Tract,    and   has    been     designed    for   a 
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five-room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  redwood.  Some  oak  floors 
will  be  used.  There  will  be  an  open 
fire  place  and  tile  or  brick  mantel. 
Bath  room  will  have  tile  wainscot.  Ex- 
terior of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the    work   by   Day  Labor. 


SEWEKS,  STREET  WORK  &  WATER 
SYSTE-^S. 


CALIFORNIA — State  highway  con- 
struction. Cost  as  follows.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  Owners,  State 
of  California.  Bids  opened  by  the 
State  Highway  Commission  for  work 
in  the  following  counties  were  as  fol- 
lows: Tehama,  Div.  2,  Route  3,  Sec 
C,  H.  H.  &  T.  W.  Harlan,  Williams 
low  at  149,990.70;  Tehama,  Div.  2 
Route  3,  Sec.  B,  Hoffman  &  McLaren 
Oakland,  $43,657;  Los  Angeles,  Div.  7 
Route  4,  Sec.  A,  Homer  R.  Kennedy 
&  Frank  Williams,  L.  A.,  $21,100*70 
Kings,  Div.  6,  Route  10,  Sec.  A,  George 
S.  Benson,  I>.  A.,  $.')0,211.90;  plate  gir- 
der bascule  bridge  over  Yolo  By-Pass, 
Ross  Construction  Co.,  Sacramento, 
$24,906.  Contracts  have  not  been 
awarded.  A  complete  list  of  the  bids 
together  with  a  list  of  the  materials 
furnished  by  the  state  and  the  engi- 
neer's estimate  will  be  found  under 
the  heading  of  San  Francisco  In  this 
issue. 

EL  CENTRO,  IMPERIAL  CO.,  CAL.— 
Sewer  systems,  $315,000.  Engineers, 
Olmsted  &  Gillelen,  Hollingsworth 
Bldg.,  L.  A.  Owners,  Cities  of  El  Cen- 
tro  and  Imperial.  The  cities  of  El  Cen- 
tro  and  Imperial  have  voted  bonds  in 
the  sum  of  $315,000  for  the  construc- 
tion of  municipal  sewer  systems.  El 
Centro  voted  $250,000  and  Imperial 
voted  $65,000.  The  cities  will  join  in 
the  construction  of  an  outfall  sewer  to 
Xew   Rivei'. 

PORTERVILLE,  TULAlilO  CO.,  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer,  Porterville. 
Owners,  City  of  Porterville.  Additional 
street  woik  has  been  ordered  by  the 
City  Council.  A  resolution  of  intention 
prevailed  at  the  last  meeting  by  unan- 
imous vote  for  the  construction  of  377 
I'eet  of  asphalt-concrete  covering  in 
ilelleview  avenue  from  the  High  School 
campus  to  the  city  limits.  This  con- 
struction means  that  all  entrances  to 
the  city  will  be  paved. 

SAUSALITO,  MARIN  CO.,  CAL— 
Electroliers.  Cost  not  stated.  Engineer, 
Town  Engineer,  Sausalito.  Owners, 
Town  of  Sausalito.  The  Town  Engi- 
neer has  been  instructed  by  the  Town 
Trustees  to  prepare  plans  and  esti- 
mates for  conduit  and  the  installation 
of  electroliers  in  ceitain  streets  in 
Sausalito. 

SAITSAI/ITO,  .\IA1UN  CO.,  CAL. — 
Street  work.  Cost  not  stated.  Engineer, 
Town  Engineer,  Sausalito.  Owners, 
Town  of  Sausalito.  Bids  will  be  opened 
on  June  7th  by  the  Town  Trustees  for 
grading,  rolling,  laying  concrete  base 
and  asphaltic  surface,  brick  surface, 
constructing  curbs,  gutters,  drains, 
laying  of  pipes  and  culvei-ts,  con- 
structing catch  basins,  and  all  other 
wf)ik  necessary  to  completely  pave  a 
number   of   unimproved   streets.      Plans 
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and  specifications  can  be  secured  from 
the  Town   Clerk. 

RICH.MOND,  CONTRA  COSTA  CO., 
C.^L. — Street  and  sewer  work.  Cost 
not  stated.  Engineer,  City  Engineer, 
Richmond.  Owners,  City  of  Richmond. 
Plans  and  specifications  submitted  to 
the  City  Council  by  Paving  Contractor 
\y.  L.  Raven  for  the  improvement  of 
a  portion  of  Thirtieth  street,  the  In- 
.stallation  of  three  lateral  sewers  on  a 
portion  of  the  street,  and  for  improve- 
ment work  on  Meade  street  and  Sea- 
gate avenue  in  the  Harbor  Front  Tract 
were   adopted. 

PETALUMA,  SONOMA  CO.,  CAL.— 
Release  of  paving  contract.  Cost  not 
stated.  Engineer,  City  Engineer,  Peta- 
luma.  Owners,  City  of  Petaluma. 
Eaton  &  Smith  of  San  Francisco  have 
secured  a  release  from  their  contract 
to  pave  Washington  street  with  pat- 
ented pavement,  owing  to  the  refusal 
of  Warren  Bros,  of  Los  Angeles  to  per- 
mit the  firm  to  comply  with  the  con- 
tract. The  matter  of  calling  for  new 
bids  on  this  work  will  be  taken  up  by 
the   Council   at   their   next   meeting. 

PETALUMA,  SONOMA  CO.,  CAL.— 
Sewer  construction.  Cost  not  stated. 
Engineer,  City  Engineer,  Petaluma. 
Owners,  City  of  Petaluma.  The  con- 
struction of  a  sewer  in  I  street  from 
eighth  street  to  the  city  limits  was 
ordered  by  the  Council  at  their  last 
meeting. 

RICH.MOND,  CONTRA  COSTA  CO., 
C.\L. — Street  viaduct,  steel,  $9,000.  En- 
gineer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
Plans  and  specifications  for  opening 
7th  street,  north,  underneath  the  main 
line  tracks  of  the  Atchison,  Topeka  & 
Santa  Fe  Railway,  have  been  accepted 
by  City  Engineer  Chapman  at  a  re- 
cent conference  with  the  officials  of 
that  company  in  I.,os  Angeles.  Work 
will  soon  be  commenced  on  the  con- 
struction of  an  all  steel  viaduct  as 
soon  as  the  Street  Commissioners  of 
Richmond  can  file  their  report.  Con- 
struction will  be  of  steel  with  a  span 
of    60    feet. 

Contracts  Awarded. 

.S.VCItA.MlO.XTO,  CAL— Sewer  con- 
struction. Unit  No.  1,  $42,460.  Engi- 
neer, City  Engineer,  Sacramento.  Own- 
ers, City  of  Sacramento.  Contractors, 
Matthews  Construction  Co.,  Sacramen- 
to.     Contract  price,   $42,460. 

KICH.MOND,  CONTRA  COSTA  CO., 
CAL— Street  paving,  $4,909.72.  En- 
gineer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
Contractor,  E.  H.  Higgins,  Richmond. 
Contract    price,    $4,909.72. 

KUREKA,  HU.MBOLDT  CO.,  CAL— 
Street  paving,  $4,424.  Engineer,  City 
lOngineer,  Eureka.  Owners,  City  of 
I'>ureka.  Contractor,  .lohn  F.  Devoy, 
lOureka.     Contract  price,  $4,4  24. 

BAKKRSFIELD,  KERN  CO.,  CAL— 
Highway  construction,  $18,901.76.  F^n- 
gineei-.  County  Surveyor,  Bakersfleld. 
Owners,  Kern  County.  Contractor, 
William  .1.  Cahill.  Bakersfleld.  Con- 
tract price,  $18,901.76.  This  contract 
covers  the  construction  of  Div.  10, 
.^ec.  2,  of  the  Bakersfleld-Mojave  high- 
way. 
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SCHOOLS. 


SHKRIDAN.    ORE.— School.     1       story 
and    base,    brick    and    concrete,    $20,000. 


Architect,  Ernest  Kroner,  Worcester 
Bldg.,  Portland.  Owners,  City  of  Sher- 
idan. The  building  will  cover  an  area 
of  52  by  110  feet,  and  has  been  de- 
signed to  contain  eight  standard  class 
rooms,  auditorium,  library,  teachers' 
room  and  principal's  office.  Interior 
finish  will  be  of  pine  throughout. 
-Maple  floors  will  be  used  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system,  probably  furnace  heat, 
modern  school  plumbing,  program 
clocks  ard  vacuum  cleaning.  Exterior 
of  the  building  will  be  faced  with  a 
light  colored  pressed  brick.  Plans  are 
now  being  prepared.  Further  mention 
will  be  made  of  the  work  when  figures 
are   called    for. 

BERKELEY,  AL.Jl.MEDA  CO.,  CAL— 
School,  1  story  and  base,  frame  and 
plaster,  $36,000.  Architect,  Walter  D. 
Reed,  (Jakland  Bank  of  Savings  Bldg., 
Oaltland.  Owners,  City  of  Berkeley. 
The  building  will  be  erectfd  on  Uni- 
versity avenue  between  Curtis  and 
Bonar  streets,  and  will  cover  a  con- 
siderable ground  area.  There  will  be 
eight  class  rooms,  auditorium  seating 
500  people,  principal's  office,  teachers' 
room  and  library.  Interior  finish  will 
be  of  pine  with  maple  floors  in  the 
class  rooms.  Steam  heat  with  an  oil 
burning  equipment  is  specified.  Mar- 
ble and  tile  wainscot  will  be  used  in 
the  toilets.  Modern  school  plumbing, 
vacuum  cleaning  and  program  clocks 
are  specified  Exterior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  lalh  Plans  are  complete  and 
'igurts  are  now  being  called.  Bids 
will  be  opened  on  June  8th  at  10  a.  m. 

CARUTHERS,  FRESNO  CO.,  CAL— 
School,  ]  story  and  base,  brick,  con- 
crete and  frame.  Cost  not  stated.  Ar- 
chitect, Ernest  J.  Kump,  Rowell  Bldg., 
Fresno.  Owners,  Caruthers  Union  High 
School  District.  The  building  will  con- 
tain an  auditorium,  laboratories  and 
office  besides  the  usual  class  rooms.  In- 
terior will  be  finished  in  pine  through- 
out with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system  with  oil  burning  furnace. 
Plans  provide  for  modern  school 
plumbing,  program  clocks  and  vacuum 
cleaning.  Exterior  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
be  opened  on  June  10th.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

WOODLAKK,  TULARE  CO.,  CAL — 
School,  1  story  and  base,  brick,  $25,000. 
-Architect,  O.  L  Clark,  Brower  Bldg., 
BakersHold.  Owners.  Woodlake  School 
District.  The  building  has  been  de- 
signed for  a  High  School,  and  will  con- 
tain six  class  rooms,  auditorium  and 
laboratories.  Interior  will  be  finished 
in  pine  with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing systein  and  oil  burning  furnace. 
Plans  provide  for  modern  school 
l)lumbing  and  program  clocks.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared and  further  mention  will  be 
made  of  the  work  when  bids  are  called. 

KL  CENTRO,  IMPERIAL  CO.,  CAL— 
School,  1  story  and  baee,  brick,  $30,- 
000.  -Xrchitect,  Fred  T.  Harri.s,  Opera 
House  Bldg.,  El  Centro.  Owners.  El 
("ciiti'o  (irammar  School  District.  Tlie 
luiildiiiu   lias  lieeii  designed   in  the   Mis- 
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sion  style  and  will  contain  ei^ht  stand- 
ard size  class  rooms,  office  and  an  audi- 
torium seating-  500  people.  Interior 
will  be  finished  in  pine  with  maple 
floors  in  the  class  rooins.  There  will  be 
a  central  heating  system,  modern 
school  plumbing- and  electric  work.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  fig-ures 
are  being  taken.  Bids  will  be  opened 
on  June  12th.  Plans  and  specifications 
can   be  secured   from   the   architect. 

HYDE  PARK,  LOS  ANGELES  CO., 
CAL. — School,  1  story  and  base,  brick 
or  hollow  tile,  $25,000.  Architect,  T.  F. 
Powers,  Hig-gins  Bldg.,  L.  A.  Owners, 
Hyde  Park  School  District.  The  build- 
ing will  be  erected  on  Angelus  Mesa, 
and  has  been  designed  to  contain  six 
class  rooms.  Interior  will  be  finished 
in  pine.  Maple  floors  will  be  used  in 
the  class  rooms.  There  will  be  a  cen- 
tral heating  system  and  modern  school 
plumbing.  An  oil  burning  furnace  will 
be  installed.  Exterior  ot  the  building 
will  be  faced  with  cement  plaster. 
Plans   are   now   being   prepared. 

LOS  ANGELES,  CAL. — School,  1  story 
and  base,  brick,  $45,000.  Architect,  Al- 
fred W.  Reed  and  Charles  E.  Garstang, 
Black  Bldg.,  L  A.  Owners,  City  of  Los 
Angeles.  This  building,  w^hich  will  be 
erected  on  Budlong  avenue,  has  been 
out  for  figures  but  all  bids  were  re- 
jected. Plans  have  been  revised  and 
■new   bids  are   now  being  taken. 

HYDE  PARK,  LOS  ANGELES  CO., 
CAL. — ^School  group,  1  and  2  story, 
brick  and  hollow  tile.  Cost  not  stated. 
Architect,  George  A.  Howard,  Jr.,  Grant 
Bldg.,  L.  A.  Owners,  Hyde  Park  School 
District.  There  will  be  a  two-story 
administration  building  100  by  100  feet 
and  four  smaller  structures.  The  admin- 
istrtion  building  will  contain  offices, 
class  rooms  and  an  auditorium  seating 
500  people.  The  smaller  buildings  will 
each  contain  two  class  rooms.  Inte- 
riors will  be  finished  in  pine.  There 
will  be  a  central  heating  system 
housed  in  a  separate  building.  Modern 
school  plumbing,  vacuum  cleaning  and 
program  clocks  are  specified.  Exte- 
riors will  be  faced  with  cement  plaster 
trimmed  with  pressed  brick.  Plans 
aie  complete  and  figures  are  being 
taken.  Separate  bids  will  be  taken  for 
the  general  construction  of  the  adniin- 
istration  building,  heating,  electric 
work,  plumbing  and  painting.  Bids 
will  be  opened  on  .fune  7th  at  S  p.  m. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.— School,  2  story 
and  base,  brick,  $21,640.  Architects, 
\rontgomery  &  ^lontgomery.  Trust  and 
Savings  Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  Cont,ractor,  B.  D.  Kron- 
nick,  3901  South  Hill  street,  L.  A.  Con- 
tract  price,    $21,640. 

LOS  ANGELES,  CAL.— School  group. 
2  and  3  story  and  base,  brick,  $134,616. 
Architects,  Elmore  R.  Jeffery  and 
Frank  R.  Schacfer,  Citizens'  National 
Bank  Bldg.,  L.  A.  Owners,  City  of  Los 
Angels.  Contractors,  Los  Angeles 
Planing  Mill  Co.,  1811  Industrial  street, 
L.    A.,    general    construction,    $134,616. 

HUNTINGTON  BEACH,  LOS  ANGE- 
LES CO.,  CAL.— School,  1  story  and 
base,  hollow  tile,  $46,000.  Architect, 
.lohn  C.  Smith,  H.  \V.  Hellman  Bldg.,  L. 
A.  Owners,  Huntington  Beach  School 
District.  Contractor,  Harvey  Garber, 
Orange,  general  construction,  $40,694; 
J.  -M.  MuUins.  Electric  Co.,  Baker-Det- 
vviller  Bldg.,  L.   A.,  electric   work;   Hig- 


gins  &  Ormsby,  Huntington  Beach, 
painting,  $1,450;  Foss  &  Jones,  Pasa- 
dena, heating  and  ventilating,  $4,157; 
and  Southern  California  Electric  Co., 
progiam    clock.s,    $598. 

ELLENSBURG,  WASH. — School  dor- 
mitory, 2  story  and  base,  brick  and 
stone,  $21,172.  Architect,  W.  W.  De 
Veaux,  North  Y'akima.  Owners,  State 
of  Washington.  Contractors,  Fulton  & 
Carlson,  Ellensburg.  Contract  price, 
$21,172. 


STOEES  AND  OFFICES. 


SAN  FRANCISCO — Stores  and  lofts, 
3  story  and  base,  class  A  construction. 
Cost  not  staled.  Architects,  Wright  & 
Rushforth,  354  Pine  street,  S.  F.  Own- 
er's name  withheld.  The  architects 
have  just  taken  bids  for  the  piling  and 
foundation  work  for  a  commercial 
building  whiv-h  is  to  be  erected  on 
Beale  street,  between  Market  and  Mis- 
sion. The  piling  and  foundation  work 
is  aM  that  will  be  undertaken  at  this 
time,  but  eventually  a  three-story 
building  will  be  erected  covering  an 
area  of  81  by  137-6.  Further  mention 
will  be  made  of  this  work  when  fig- 
ures are  called  for. 

OAKLAND,  CAL. — Terminal  building, 
10  stor/  and  base,  class  A  construction, 
$1,000,000.  Architect,  O.  G.  Traphagen, 
244  California  street,  S.  F.  Owners, 
Southern  Pacific  Co.  Preliminary  plans 
have  been  prepared  and  approved  by 
the  Southern  Pacific  Co.  for  a  ten- 
story  class  A  terminal  and  office  build- 
ing which  it  is  pioposed  to  erect  on 
property  bounded  by  13th,  Franklin, 
Webstei-  and  14th  streets.  Construc- 
tion will  be  of  the  class  A  type 
throughout  with  a  complete  steel 
frame  and  brick  exterior  walls  faced 
with  terra  cotta.  Interior  has  been 
designed  to  house  exterior  clerical 
force  of  the  company.  Interior  finish 
will  be  of  pine  and  hardwood.  There 
will  be  adequate  elevator  service, 
steam  heat  and  vacuum  cleaning.  Fur- 
ther details  of  the  woik  will  be  given 
shortly. 

HONOLULU.  HAWAII — Stores  and 
offices,  3  story  and  base.  reinforced 
concrete,  $50,000.  Architects,  Ripley 
&  Davis,  Honolulu.  Owners,  Star-Bul- 
letin Publishing  Co.  Honolulu.  The 
building  will  cover  considerable  ground 
aiea  and  will  be  fireijroof  throughout 
with  reinforced  concrete  walls  and 
floors.  The  main  floor  will  be  occupied 
by  the  business  office  of  the  Star-Bul- 
letin Publishing  Co.  Upper  floors  will 
be  arranged  for  modern  offices.  Inte- 
rior finish  will  be  of  pine  and  redwood 
and  native  wood.  There  will  be  eleva- 
tor service,  vacuum  cleaning  and  a  hot 
and  cold  water  supply.  Metal  window 
sash  and  frames  are  specified.  Ext*}- 
rior  of  the  building  will  be  faced  with 
cement  plaster.  Plan.?  are  now  being 
prepared. 

SAN  FRANCISCO— Stores  and  lofts, 
3  story  and  base,  brick  and  steel,  $30,- 
000.  Architect,  Louis  C.  Mullgardt, 
Chronicle  Bldg.,  S.  F.  Owners,  E.  A. 
Howard  &  Co.  The  building  will  be 
erected  on  the  north  side  of  Mission 
street  east  of  Beale,  and  has  been  de- 
signed for  stores  on  the  first  floor  and 
lofts  above.  Interior  will  be  finished  in 
pine.  There  will  be  a  freight  elevator. 
Patent  store  fronts  are  specified.  Ex- 
terioi-  will  be  faced  with  pressed  brick. 
The    foundation    work    is    now      being 


done  by  Day  Labor  and  the  balance  of 
the  work  will  be  done  by  the  cwners 
under   the   same  system. 

Contracts   Ayrarded. 

RICHMOND,  CONTRA  COSTA  CO.. 
CAL. — ^Store,  1  story  and  base,  brick, 
$2,840.  Architect,  James  T.  Narbett, 
Berry  Bldg.,  Richmond.  Owner,  Fred 
C.  Schram,  Richmond.  Contractor.  Carl 
Overaa.  Richmond.  Contract  price,  $2,- 
840. 


THEATRES. 


OAKLAND,  CAL. — Theatre  addition 
and  alteration,  $5,000.  Architect,  none 
Owners,  Jesperson  &  Dippo,  878  54th 
street,  Oakland.  The  work  will  con- 
sist of  building  brick  walls  and  con- 
struction of  a  large  gallery.  Interior 
will  also  be  remodeled  and  new  inte- 
rior painting  and  decorating  will  be 
required.  The  building  will  also  be 
rewired.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor. 

OAKLAND,  CAL.  —  Theatre  and 
stores,  3  story  and  base.  Class  A  con- 
struction, $100,000.  Architect,  Edward 
T.  Foulkes,  Crocker  Bldg.,  S.  F.  Own- 
er, McPike,  leased  to  the  Bishop  Co. 
The  building  will  be  erected  on  the 
east  side  of  FVanklin  street  north  of 
14th,  and  will  cover  a  large  ground 
area.  There  will  be  nine  stores  on  the 
first  floor  besides  the  main  theatre  and 
lobby.  Interior  of  the  theatre  will  be 
finished  in  hardwoods,  metal  and  orna- 
mental plaster.  There  will  be  a  com- 
plete steel  frame  with  brick  walls 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Plans  provide  for  steam 
heat,  a  modern  system  of  ventilating 
and  metal  window  sash  and  frames. 
Patent  store  fronts  are  specified.  Plans 
are  complete  and  figures  will  be  called 
for  at  once. 

SEALED   PROPOSALS 


I'U()FOSAL,S     FOR    CAXAL,    SUPPLIES. 


PANAMA  CIRCULAR  927 — Proposals 
for  the  Purchase  of  Miscellaneous  Iron 
and  Steel  Scrap  and  Scrap  Rail  Offered 
For  Sale  by  the  Panama  Canal  and 
Which  Is  No  Longer  Needed. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  the  general  purchasing  officer, 
the  Panama  Canal,  Washington,  D.  C, 
until  10:.'J0  a.  ni.  June  7,  1915,  at  which 
time  they  will  be  opened  in  public,  for 
purchasing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  927)  may 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent, 
Fort  ISIason,  Cal.;  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle,  Wash.;  Los  Angeles,  Cal.  F. 
C.  BOGGS,  major,  corps  of  engineers, 
U.    S.   army,   general   purchasing   officer. 


PROPOSALS    FOR    CANAL    SUPPLIES. 


PANAMA  CANAL  CIRCULAR  930— 
Proposals  for  Steel  Shapes  and  Plates, 
Cold  Rolled  Steel,  Steel  and  Iron  Cast- 
ings, Wrought  Iron  and  Steel  Pipe, 
Bolts,  Boat  Spikes,  Turnbuckles,  Wire 
Netting,  Steel  Wire,  Anchors,  Chain, 
Ship  Augurs  and  Bits,  Mattocks, 
Wheelbarrows.  Throttle  Valves,  Water 
Closets,  Laundry  .Soap,  Gasoline,  Paper, 
and  I..umber. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Washington,  D.  C,  until  10:30  a.  m. 
Juno  11,  1»15,  at  which  time  they  will 
be  opened  in  public,  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
geneial  information  relating  to  this 
circular  (No.  930)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  Fort  Mason, 
Cal.;  also  from  the  U.  S.   engineer  of- 


1« 

fices  in  the  following  cities:  Seattle, 
Wash.;  Los  Angeles,  Cal.  F.  C.  BOGGS, 
.Major,  Corps  of  Engineers,  U.  S.  Army, 
General   I'urchasing  Officer. 


BUILDING   AND   ENGINEERING   NEWS 
IMtoroSAI^S    FOR    liUMBEU. 


Wednesday,       June 


1915. 


'IIOPOSALS    FOR    lilJMIIER. 


bUMHF^R — Office  Depot  Quartermas- 
ter, Seattle,  Wash. — Proposals  will  be 
received  here  until  11  a.  in.  .luiie  8,  1915, 
lor  furnishing  at  I'uget  Sound  points 
accessible  to  vessels  of  deep  draft  or  at 
-Manila,  P.  1..  600,000  feet,  B.  M.,  Ore- 
gon pine  lumber  for  Philippine  Islands. 
Information  on  application.  CKOHGK 
H.  DAVIS,  Colonel,  Q.  M.  Corps.  Depot 
Q.    M. 


I>H(>I>0<SAI..S     FOR     CANAL     SUPPLIES. 


PANAMA  CIRCUDAR  929 — Proposals 
for  Hay. — 'Sealed  proposals  will  be  re- 
ceived at  the  oflice  of  the  General  Pur- 
chasing officer,  the  Panama  Canal, 
Washington,  D.  C,  until  lOiSO  a.  m. 
.Iiinc  14,  UH5,  at  which  time  they  will 
be  opened  in  public,  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  929)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  Fort  Mason, 
Cal.:  also  from  the  U.  S.  engineer  offices 
in  the  following  cities:  Seattle,  Wash.; 
I.OS  Angeles,  Cal.  F.  C.  BOGGS,  Major, 
Corps  of  Engineers,  U.  S.  Army,  Gen- 
eral  Purchasing  Officer. 


l'ROPOSAI,S     FOR     CANAL     SUPPLIES. 


PANAMA  CANAL  CIRCULAR  NO. 
931 — Office  of  the  General  Purchasing 
Officer,  Panama  Canal,  Washington,  D. 
C. — Sealed  proposals  will  be  received 
here  until  June  lii,  ISH.I.  for  the  annual 
estimate  of  lubricating  oils  and 
greases,  including  valve  oil,  air  com- 
pressor, cylinder  oil,  marine  engine  oil, 
stationary  engine  oil,  non-liquid  oil, 
greases  and  gasoline  for  the  fiscal 
year  ending  .Tune  30,  1916.  For  further 
information  address  F.  C.  BOGGS, 
Major,  C"orps  of  Engineers,  II.  S.  Army, 
General    Purchasing  Officer. 

PROPOSALS     FOR     OIL     BURNING 
PLANT. 


OH.,  P.UUNING  PLANT  —  Treasury 
Department,  Supeivlsing  Architect's 
Office,  Washington,  D.  C. — ^Sealed  pro- 
posals will  be  opened  in  this  office  at 
:t  p.  m.  .lune  1:4.  i»ir.,  for  an  oil  burning 
plant  foi-  he.iting  boilers  in  the  U.  S. 
niaiine  hospital  at  Port  Townsend, 
Wash.,  in  accordance  with  specification 
,111(1  drawing,  copies  of  which  may  be 
o'btained  at  this  office  or  at  the  office 
of  the  custodian  at  I'ort  Townsend, 
Wash.,  in  the  discretion  of  the  Super- 
vising Architect.  JOSEPH  A.  WET- 
MORE,     Acting    Supervising    Architect. 

PROPOSALS  FOR  RUILniNG. 

TUIILDING  —  Fort  Stevens,  Ore. — 
Sealed  proposals,  in  triplicate,  will  be 
received  here  until  2  p.  ni.  .Inno  10, 
lltl.l.  and  then  opened,  for  construct- 
ing storehouse  here.  Information  fur- 
nished on  application  to  c|uartermas- 
ler. 

♦ 

PltOI'OSALS      FOR      CONCRETE      AND 
EXCAVATING. 


CONCRETE  AND  EXCAVATION  — 
Department  of  the  Interior,  I'.  S.  Rec- 
lamation Service,  Washington.  D.  C. — 
Scaled  proposals  will  be  received  at 
the  office  of  the  United  States  Recla- 
mation i^ervice,  Provo.  I'tah,  until  '2 
o'clnek  p.  m.  .lune  Irt.  IIH.'..  for  con- 
struction, involving  about  L'.".,000  cubic 
yards  of  canal  excaviition  and  about 
2,600  cubic  yards  of  reinforced  con- 
crete. The  work  is  tocated  near  Pay- 
son  City,  Utah,  on  tne  San  Pedro,  T.,os 
Angele.s  and  Salt  l.nke  Itallioad  and 
the  Titanic  Branch  of  the  Drnvcr  and 
Rio  Grandf  Railrojid.  For  particulars 
;iddres.><  the  United  States  Recl.-imation 
Service,  Provo,  Utah,  or  Washington, 
D.   C.      A.    P.    DAVIS,   Chief   l^ngineer. 


LUMBER — Office  Depot  Quartermas- 
ter, IT.  S.  Army,  San  Francisco,  Cal. — 
Sealed  proposals  win  be  received  here 
until  .lune  8,  for  furnishing  under 
schedule  No.  205  600,000  feet  Oregon 
pine,  Douglas  fir,  merchantable  rough 
random  lengths.  For  further  informa- 
tion address  W.  H.  HART,  Lt.  Col.,  Q. 
.M.   Corps.   D.   Q.   M. 


.NOTICE  TO   CONTR.VCTORS. 


OFFICE  OF  THE  SUPERVISING 
SUPERINTENDENT  OF  CONSTRUC- 
TION. Room  "103,  U.  S.  Post  Office  Bldg., 
San  Francisco,  California,  May  20,  1915. 
— SEAI>ED  PROPOSAI>S  will  be  re- 
ceived at  this  office  until  12  ocloek  M, 
on  the  22nd  Day  of  June,  lOl.'.,  and  then 
publicly  opened  for  Now  Boiler,  an  Ex- 
tension of  Boiler  House,  at  the  U.  S. 
Marine  Hospital  Station,  San  Francisco, 
California,  in  accordance  with  the 
drawing  and  specification,  copies  of 
which  may  be  had  upon  application  at 
this  office,  or  the  office  of  the  Custodian 
of  the  Station. 

J.  W.  ROBERTS, 
Superintendent.      (*) 


PROPOSAL       FOR       MECHANICAL 
EQUIPMENT. 

PROPOSAL  FOR  MECHANICAL 
EQUIPMENT.  Office  of  Constructing 
Quartermaster,  Fort  Mason,  Cal.— 
SEALED  PROPOSALS,  will  be  received 
here  until  11:00  A.  M.,  June  ir,,  1915. 
and  then  opened  for  furnishing  wood 
and  metal  working  machinery.  Fur- 
ther information   on   application.  (*) 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OP  PUB- 
lic  Works  of  the  City  and  County  of 
San    I''"rancisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'olocfc  p.  ni.  and  3  o'clock  p.  m.  on 
AVcdnoHday,  tiic  Ifttli  day  of  June,  1915, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials   therefor,   to   wit: 

Vault  Work  of  the  City  Hall. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$.■), 500.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   agtrrepate    of    the    proposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

Bv  order  of  the  Board  of  Public 
Woiks.      .  F.    J.    CHURCHILL, 

Secretary. 


•ROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  Coiinty  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  and  3  o'clock  p.  ni.  on 
WcdncMda.v.  tlie  Dili  day  of  June,  191.5. 
for  doiiiu  the  I'ollowiim  work,  iiu-lud- 
ing  tho  lurnishing  of  the  necessary 
labor   .■ind    in;i terl;)ls    therefor,    to   wit: 

Painting    Work   of   the   City    Hall. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
tbi'  offl<-e  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
foiniance  of  contract  has  been  fixed  at 
j.s.ooo.oo. 

.Ml  proposals  offered  must  he  accom- 
panied by  a  cheek,  certified  by  a  re- 
sponsible bank,  p.ayable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  nn 
.imoimt  not  less  tluin  ten  per  cent  of 
I  Ik-   ag"4ieKate    of   the   proposal. 

Printed  proposals  forms  will  be  fur- 
nished  gratuitously     upon     application 


at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The   Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By     order     of     the     Board     of      Public 
Works.  F.    J.    CHURCHILL, 

!;:ecretary. 


PROPOSALS    FOR    CANAL    SUPPLIES. 

CANAL  CIRCULAR  No.  928 — Rein- 
forcing Bars,  Staybolt  Iron,  Machine 
Holts,  Rivets,  Stovepipe,  Stovepipe 
ICIbows,  Brass  Tubing,  Brass  Pipe  Fit- 
tings, Grommets,  Hammers,  Files, 
Chisels,  Taps,  Reamers,  Stocks  and 
Dies,  Bits,  Drills,  Braces,  Adzes,  Axes 
I'Uc. — Sealed  proposals  will  be  received 
at  the  office  of  the  general  purchasing 
officer,  the  Panama  Canal,  Washington, 
D.  C,  until  10.30  a.  m.  June  5,  1915,  at 
which  time  they  will  be  opened  in  pub- 
lic for  furnishing  the  above  mentioned 
articles.  Blanks  and  general  informa- 
tion relating  to  this  circular  (No.  928) 
may  be  obtained  from  this  office  or  the 
office  of  the  assistant  purchasing 
agent.  Fort  Mason,  Cal.;  also  from  the 
I'.  S.  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
Cal.  F.  C.  BOGCJS,  Major.  Corps  Engi- 
neers, U.  S.  A.,  general  purchasing  of- 
ficer. 


PROPOSALS      FOR      REFRIGERATING 
PLANT. 

REFRIGERATING  AND  WIRING 
PLANT — Fort  Iluachuca,  Ariz.,  May  8, 
1915. — Sealed  proposals,  in  triplicate, 
will  be  received  here  until  1  p.  m.  Jane 
9,  191.%,  and  then  opened,  for  furnish- 
ing all  materials  and  labor  required  in 
constructing,  complete,  an  electric 
light  and  refrigerating  plant  and  in- 
stalling interior  and  exterior  wiring 
system.  $10  deposit  required  for  plans 
and  specifications,  r  or  further  infor- 
mation address  the  constructing  quar- 
termaster. 


PROPOSALS    FOR    BUILniNG. 

BlHLDINi^ — Fort  Bayard,  N.  Mex. — 
Sealed  proposals,  in  triplicate,  for  con- 
structing wards  for  ambulant  patients, 
will  be  received  until  «t  p.  ni.  June  4, 
1915.  Information  furnished  on  appli- 
cation.     Quartermaster. 


PROPOSAI,S     FOR     ELECTRIC    'WORK. 

WIRING — Treasury  Department,  Of- 
fice of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  opened  in  this  offlee  at  ti  p.  m. 
•lune  10  101.">.  for  a  conduit  and  wiring 
s.\steni  in  tin  I'nited  States  mint  at 
.^aii  Franciseo,  Cal.,  in  accordance  with 
drawings  and  specifications,  copies  of 
which  may  be  had  at  this  office  or  at 
the  office  of  the  custodian,  San  Fran- 
cisco. Cal..  in  the  discretion  of  the  su- 
pcvising  architect.  JAMES  A.  WET- 
.MoRF.    .icting    supervising    architect. 


I  III'.  IRON    MARKET   IN  JAPAN. 


I  Extracts  from  Japan  Chronicle  of  Feb. 

26,    by    Consul    General    George    H. 
Scidmore,    Yokohama.] 

Stocks  of  iron  are  said  to  be  run- 
ning short  in  Japan,  quotations  having 
risen  about  25  per  cent  above  the  rates 
that  prevail  in  normal  times.  Accord- 
ing to  the  '.Asabi'  (Osaka),  the  di- 
minution in  the  European  supply  of 
pig  iron,  which  comes  chlefiy  from 
lOngland,  is  putting  the  Imperial  Iron 
Foundry  to  inconvenience,  and  the 
authoi-ities  are  on  the  lookout  for 
fresh  supplies.  Iron  merchants  have 
been  making  inquiries  In  America,  but 
can  not  get  supplies  thence  earlier 
tb;in  July.  Knv  the  present  they  are 
having  to  refuse  attractive  orders 
owing  to  exhaustion  of  stocks.  Bar 
iri>n  Is  quoted  at  about  $30.50  pei-  100 
pounds. 


Wednesday,       June       2,       1915. 
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SYNAGOG-UE— 2  story  and  base, 
frame  and  plaster,  $25,000.  San  Fran- 
cisco. Architect,  E.  A.  Neumarlcel, 
.Sharon  Bldg.,  S.  F.  Owners,  Temple 
Kenesith  Israel.  The  building  will  be 
.McAllister  and  Golden  Gate,  and  has 
been  designed  to  contain  a  large  audi- 
torium to  seat  400  people,  rabbi's  study 
and  Sunday  school  room.  Interior  will 
be  finished  in  pine  and  ornamental 
plaster.  Art  glass  windows  are  speci- 
fied. There  will  be  a  central  heating 
.system.  Exterior  of  the  building  will 
be  faced  with  cernent  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
ar"e   now   being  taken. 

WOOD  AND  METAL  WORKING  MA- 
CHINERY—Cost  not  stated.  San  Fran- 
cisco. Engineer,  Constructing  Quarter- 
master, Fort  Mason.  Owners,  United 
."^tates  Government.  Bids  will  be  re- 
deived  up  to  and  including  10  a.  m.  on 
.Tune  l.Tth  for  furnishing  the  construct- 
ing quartermaster  department  at  Fort 
Mason  with  wood  and  metal  working 
machinery.  Plans  can  be  secured  from 
the  office  of  the  constructing  quarter- 
master. An  official  proposal  appears 
in   another   column   of   this   issue. 

WINERY — 2  story  and  base,  rein- 
forced concrete,  $30,000.  San  Fran- 
cisco. Architect  not  selected.  Own- 
ers, Promotion  W'ine  and  Liquor  Co., 
'.37  Front  street,  S.  F.  The  building 
will  be  erected  at  the  corner  of  Lom- 
bard and  Columns  avenue,  and  will 
cover  an  area  of  147  by  162  feet.  The 
interior  has  been  designed  to  fit  the 
special  needs  of  the  industry.  Includ- 
ed in  the  plans  there  will  be  a  large 
number  of  wooden  tanks.  No  interior 
finish  is  specified.  Modern  plumbing 
and  electric  work  is  called  for.  The 
exterior  of  the  dwelling  will  be  faced 
with  cement  plaster.  Further  mention 
of  the  work  will  be  made  when  bids 
are   called    for. 

FLATS — .3  story  and  base,  frame, 
$4,000.  San  Francisco.  Architect,  E. 
U.  Essmann,  3805A  24th  street,  S.  F. 
Owner,  .lohn  Boelsems,  246  Cumberland 
street.  The  building  will  be  erected 
on  the  west  side  of  Church  street, 
south  of  Cumberland,  covering  an  area 
of  27%  by  .jO  feet,  and  has  been  ar- 
ranged to  contain  two  modern  flats 
and  a  private  garage  in  the  basement. 
Interior  finish  vi-ill  be  of  pine,  red- 
wood and  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  places 
with  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  are  specified.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
.Materials  are   now   being   purchased. 

FLATS — 2  story  and  base,  frame, 
$.^,000.  San  Francisco.  Architect,  none. 
Owner,  W.  L.  Hemming,  126  Post  street, 
S.  F.  The  building  will  be  erected  at 
the  northeast  corner  of  California  and 


1.5th  avenue,  covering  an  area  of  25 
by  65  feet,  and  has  been  designed  to 
contain  two  flats  of  five  and  six  rooms 
each.  Interior  finish  will  be  of  pine 
and  elm.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rioi-  of  the  building  will  be  faced  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Ijabor. 

RESIDENCE  —  2  story  and  base, 
brick  and  frame,  $35,000.  San  Fran- 
cisco. Architect,  G.  A.  Applegarth,  Call 
Bldg.,  S.  F.  Owner,  Mrs.  M.  R.  Sutton. 
The  dwelling  will  be  erected  in  West 
Clay  Park,  and  has  been  designed  to 
contain  fourteen  rooms,  several  baths 
and  con.«;ervatory.  Interior  finish  will 
be  of  pine  and  hardwood,  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  throughout.  There 
will  be  a  central  heating  system, 
probably  steam  heat  or  hot  water  sys- 
tem. A  hot  water  circulating  system 
and  vacuum  cleaning  are  also  specified. 
Plans  provide  for  open  fire  places  with 
tile  or  brick  mantels.  Bath  rooms  will 
be  finished  in  tile  and  equipped  with 
high  grade  plumbing  fixtures.  Exte- 
rior of  the  house  will  be  covered  with 
pressed  brick  and  cement  plaster. 
Plans  ore  complete  and  figures  will  be 
called    for    shortly. 

REiSIDENCE  —  2  Story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
.sidio  Teirace.  The  building  will  be 
erected  on  the  north  side  of  Parnassus 
avenue  west  of  Hillway,  and  has  been 
designed  to  contain  six  rooms  and  bath. 
Interior  finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  in 
the  living  and  dining  rooms.  There 
will  be  a  large  open  fire  place  with 
tile  or  brick  mantel.  Tile  wainscot 
will  be  used  in  the  bath  room.  An  au- 
tomatic water  heater  is  specified.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 
.  RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Albert  Farr,  Fox- 
croft  Bldg.,  S.  F.  Owner,  William  Lit- 
tle. The  dwelling  has  been  designed  to 
contain  seven  rooms,  bath  and  sleep- 
ing porch,  and  will  be  erected  on  17th 
avenue  near  Lake.  Interior  finish  will 
be  of  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
Tile  wainscot  and  floor  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  is  specified.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   now    being   taken. 

RESIDENCE  —  2  story  and  base, 
frame,    $9,500.      San    Francisco.      Archi- 
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tect,  Frank  S.  Holland,  100  Haight 
street,  S.  F.  Owner's  name  withheld. 
The  dwelling  will  be  erected  in  Ash- 
bury  Heights,  and  has  been  designed 
to  contain  nine  rooms,  bath  and  sleep- 
ing porch.  A  one-story  concrete  ga- 
rage will  be  erected  in  the  rear  of  the 
property.  Interior  of  the  dwelling  will 
be  finished  in  hardwood  and  white  en- 
amel and  pine.  Hardwood  floors  will 
be  used  throughout.  There  will  be 
furnace  heat  and  open  fire  places.  An 
automatic  water  heater  will  be  in- 
stalled. Mantels  will  be  of  brick.  Bath 
rooms  will  be  finished  in  tile  and 
equipped  with  shower  baths.  Exterior 
of  the  dwelling  and  garage  will  be 
faced  with  brick,  klinker  brick  ve- 
neer and  cement  plaster, 
now   being  prepared. 

RESIDENCES — 2,  3  story 
frame,  $12,000  each.  San 
Architect,  E.  E.  Y''oung,  251  Kearny 
street,  S.  F.  Owner,  William  A.  Little, 
1347  4th  avenue,  S.  F.  These  dwellings 
will  be  erected  on  the  west  side  of  De- 
visadero  street,  south  of  Green,  and 
each  has  been  designed  to  contain  nine 
rooms,  two  baths  and  sleeping  porches. 
Interior  will  be  finished  in  pine,  red- 
wood veneer  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat,  open  fire  places  and  hot  water 
circulating  system.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot.  Exteriors 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

FLAT  ALTERATION  —  Frame  con- 
struction, $4,000.  San  Francisco.  Ar- 
chitect, Walter  H.  Fernbach,  46  Kear- 
ny street.  Owner,  Julian  H.  Olcovich. 
The  building  to  be  altered  is  located  at 
the  .southeast  corner  of  Baker  and  Pine 
streets.  The  work  will  consist  of 
moving  the  building  and  raising  same. 
There  will  be  new  interior  finish, 
painting,  electric  work,  plumbing  and 
pUistering.  Some  exterior  alterations 
will  also  be  made.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

HOTEL  AND  STORES— 6  story  and 
base,  reinforced  concrete  and  steel, 
$o5,000.  San  Francisco.  Architect,  Ed- 
ward T.  Foulkes,  Crocker  Bldg.,  S.  F. 
Owner,  Dr.  F.  C.  Keek.  The  building 
will  be  erected  at  the  northeast  cor- 
ner of  O'Farrell  and  Leavenworth 
streets,  having  a  frontage  of  25  feet  9 
inches  on  O'Farrell  street  and  76  feet 
9  inches  on  Leavenworth.  There  will 
be  three  stores  besides  the  hotel  lobby 
on  the  first  floor.  Upper  floors  will  be 
arranged  for  a  family  hotel.  All  rooms 
will  have  priivate  baths  and  wall  beds. 
Interior  finish  will  be  of  pine,  with 
some  elm  panels  and  hardwood  floors. 
Plans  provide  for  steam  heat  and  auto- 
matic elevator,  hot  and  cold  water  sup- 
ply. Entrance  vestibule  will  be  fin- 
ished with  marble  wainscot.  Exterior 
of  the  building  will  be  faced  with  ce- 
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ment  plaster.     Plans   are  complete  and 
fig-iire.s   are   now   being   taken. 

HOTEL,  AND  STORES — 5  story  and 
base.  Class  C  con.struction,  $25,000. 
San  Fancisco.  Architects,  Rousseau  & 
Rousseau,  French  Bank  Bldg.,  S.  F. 
Owners,  Gerard  Investment  Co.  The 
building  will  be  erected  on  the  east 
.-iide  of  4th  street,  85  feet  north  of 
Howard,  and  will  have  a  frontage  of 
44  feet  and  a  depth  of  90  feet.  The 
main  floor  will  contain  two  stores  be- 
sides the  hotel  office  and  lobby.  Upper 
floors  will  be  arranged  for  a  number 
of  sleeping  rooms  and  baths.  Interior 
finish  will  be  of  pine  throughout. 
There  will  be  marble  base  and  wain- 
scot. Plans  provide  for  steam  heat 
and  automatic  elevator  and  hot  and 
cold  water  supply.  An  oil  burning 
plant  will  be  installed.  Bath  rooms 
will  be  finished  in  tile.  Patent  store 
fronts  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick,  trimmed  with  marble  inserts. 
Plans  are  complete  and  segregated  fig- 
ures  are   now   being   taken. 

STORES  AND  LOFTS— 3  story  and 
base.  Class  A  construction.  Cost  not 
stated  San  Francisco.  Architects, 
Wright  &  Rushforth,  354  Pine  street, 
S.  F.  Owner's  name  withheld.  The  ar- 
chitects have  just  taken  bids  for  the 
piling  and  foundation  work  for  a  com- 
mercial building  which  is  to  be  erect- 
ed on  Beale  street,  between  Market 
and  Mission.  The  piling  and  founda- 
tion woik  is  all  that  will  be  under- 
taken at  this  time,  but  eventually  a 
three-story  building  will  be  erected, 
covering  an  area  of  81  by  137-6.  Fur- 
ther mention  will  be  made  of  the  work 
when    figures   are   called   for. 

STORES  AND  OFFICES— 3  story  and 
base,  reinforced  concrete,  |5(i,000.  Hon- 
olulu, Hawaii.  Architects,  Ripley  & 
Davis,  Honolulu.  Owners,  Star-Bulletin 
Publishing  Co.,  Honolulu.  The  build- 
ing will  cover  a  considerable  ground 
area,  and  will  be  fireproof  throughout, 
with  reinforced  concrete  walls  and 
floors.  The  main  floors  will  be  occu- 
pied by  the  business  office  of  the  Star- 
TSuUetin  Publishing  Co.  Upper  floors 
will  bfc  arranged  for  modern  offices. 
Interior  finish  will  be  of  pine  and  red- 
wood and  native  wood.  There  will  be 
elevator  service,  vacuum  cleaning  and 
a  hot  and  cold  water  supply.  Metal 
window  sash  and  frames  are  specified. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being    prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $30,000.  San  Francisco. 
Architect,  Frederick  H.  Meyer,  Bank- 
ers' Investment  Bldg.,  S.  F.  Owner,  L.. 
E.  K.  Pioda.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Taylor 
and  Washington  streets,  covering  an 
area  of  S3  by  (iO  feet,  and  has  been  de- 
signed to  contain  nine  large  apart- 
ments. Interiors  will  be  finished  in 
pine  and  hardwood  with  some  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  steam  heat,  a  hot  water  system 
and  wall  beds.  Bath  rooms  will  be  fin- 
ished in  tile.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance  lobby. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  a  con- 
tract will  be  awarded  by  the  owner. 

FLATS — 2  story  and  base,  frame,  $3,- 
000.  San  Francisco.  Architect,  none 
Owner,   A.   M.  Sylvia,   371    30th   avenue, 


S.  F.  The  building  will  be  erected  on 
the  west  side  of  25th  avenue  south  of 
California  street,  and  has  been  de- 
signed to  contain  two  flats  with  private 
garage  in  the  basement.  Interior  will 
be  finished  in  pine  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  rooms  will  have  tile  wain- 
scot. Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are    now    being   purchased. 

HOTEL  COMPLETION— 6  Story  and 
base.  Class  C  construction,  $35,000. 
San  Francisco.  Architect,  J.  R.  Miller, 
I^ick  Bldg.,  S.  F.  Owner,  Prior  Estate. 
The  building  at  the  northwest  corner 
of  Eddy  and  Mason  streets  will  be  com- 
pleted shortly.  Included  in  the  work 
will  be  all  mill  work,  interior  finish, 
electric  work,  plumbing,  heating,  plas- 
tering, door  and  sash  work,  and  paint- 
ing and  decorating.  Bids  will  be  called 
for   shortly. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $30,000. 
San  Francisco.  Architect,  Joseph 
Cahen,  45  Kearny  street,  S.  F.  Owners, 
I.  Rosenberg  and  Joseph  Cahen.  The 
building  will  be  erected  on  the  north 
side  of  Bush  street  west  of  Powell, 
and  has  been  designed  to  contain  four 
stores  on  the  first  floor  besides  the 
lobby  and  office.  Upper  floors  will  con- 
tain a  total  of  fifteen  suites.  Interiors 
will  be- finished  in  pine  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  steam  heat,  an  automatic  elevator 
and  hot  water  supply.  All  apartments 
will  have  wall  beds  and  private  bath 
rooms.  Bath  rooms  will  be  finished  in 
tile.  Marble  and  tile  wainscot  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Plans  are  complete  and 
segregated    figures    are    being    taken. 

HOTEL  AND  STORES— 3  story  and 
base,  frame,  $30,000.  San  Francisco. 
Architect,  none.  Owners,  McKillop 
Bros.,  540  Cole  street,  S.  F.  The  build- 
ing will  be  erected  on  the  west  side 
of  Mission  street  north  of  14th,  and 
will  have  a  frontage  of  50  feet  by  a 
depth  of  100  feet.  There  will  be  stores 
on  the  first  floor,  besides  the  hotel 
lobby.  Upper  floor  will  be  arranged 
for  a  number  of  single  rooms  and 
baths.  Interior  will  be  finished  in  pine 
throughout.  There  will  be  steam  heat 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  floors  and  wainscot.  Pat- 
ent store  fronts  will  be  used.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  w^ill 
do  the  work  by  Day  Labor.  Materials 
are    now    being    purchased. 

RESIDENCES- 2,  2  story  and  base, 
$3,000.  San  Francisco.  Architect, 
none.  Owner.  C.  A.  Hall,  1318  5th  ave- 
nue, S.  F.  These  two  houses  will  be 
erected  on  the  west  side  of  11  th  avenue 
south  of  Balboa,  and  each  will  contain 
six  rooms  and  bath.  Basements  will 
be  arranged  for  garages.  Interiors 
will  bo  finished  in  pine  with  some  elm 
panels.  Hardwood'  floors  will  be  used 
in  the  living  and  (lining  rooms.  There 
will  be  open  lire  places  and  tile  or 
brick  mantels.  Bath  rooms  will  have 
tile  wainscot.  An  automatic  water 
heater    will    be    installed.      Exterior   of 


the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCES— 3,  2  story  and  base, 
frame,  $2,500  each.  San  Francisco. 
.Architect,  none.  Owners,  Smith  Bros., 
I!.')  Delano  avenue,  S.  F.  These  houses 
will  be  erected  on  the  north  sjde  of  San 
Ysabel  avenue  east  of  San  Jose  ave- 
nue, and  each  has  been  designed  to 
contain  five  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood. 
Some  oak  floors  will  be  used.  There 
will  be  open  fire  places  in  the  living 
rooms  with  tile  or  brick  mantels.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work   by   Day  Labor. 

STORES  AND  LOPTS— 3  story  and 
base,  brick  and  steel,  $30,000.  San 
Francisco.  Architect,  Louis  C.  MuU- 
gardt,  Chronicle  Bldg.,  S.  F.  Owners, 
E.  A.  Howard  &  Co.  The  building  will 
be  erected  on  the  north  side  of  Mission 
street  east  of  Beale,  and  has  been  de- 
signed for  stores  on  the  first  floor  and 
lofts  above.  Interior  will  be  finished 
in  pine.  There  will  be  a  freight  ele- 
vator. Patent  store  fronts  are  speci- 
fied. Exterior  will  be  faced  with 
pressed  brick.  The  foundation  work  is 
now  being  done  by  Day  Labor  and  the 
balance  of  the  work  will  be  done  by 
the   owners   under   the   same   system. 

Cuutracts    Awarded. 

CITY  .TAIL  REFRIGERATOR  AND 
DISINFECTOR— Cost  as  follows.  San 
Francisco.  Architect,  City  Department 
of  Architecture,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Contractors,         Burnham 

Plumbing  Co.,  disinfector  in  city  and 
county  jail  building.  Contract  price, 
$1,395.  Wittman-Lyman  Co.,  refrig- 
erating plant  and  piping.  Contract 
price,    $2,344. 

HARBOR  IMPROVEMENTS  —  $120.- 
000.  South  San  Francisco,  San  Mateo 
Co.,  Cal.  Engineers,  Haviland,  Dozier 
&  Tibbetts,  Alaska  Commercial  Bldg., 
S.  F.  Owners,  South  San  Francisco 
Land  and  Improvement  Co.,  Monad- 
nock  Bldg.,  S.  F.  Contractors,  San 
Francisco  Bridge  Co.  Contract  price, 
$120,000.  This  contract  calls  for  the 
carrying  out  of  unit  No.   1. 


Bnlidiu^  Contracts   ATtaroed. 

San  Francisco 


1545 
1546 
156S 
1569 
1570 
1571 
15  72 
1573 
1574 
1575 
1576 
1577 
1578 
1579 
1547 
1548 
1549 
1550 
1551 
155  2 
15  53 
1554 
15  55 
1556 
1557 
1558 
1559 
1560 


OMnor  Contractor 

Sprott    Johnson 

Braun     Wooldridge 

Howard     Howard 

Hjorkman    Holmstead 

Hunihani    ..Bay  City   Bldg 

Cambridge     Loustan 

Goldstein     Serguson 

Kohler    Fink 

Morrison     Callaghan 

O'Connor     Brown 

Samuelson     Olson 

Sweeney      Ahlbach 

Matejorsky     Rushton 

Hickey     Higginson 

Buck     Broderick 

Ohrt    Steur 

EichendorlT     Fauth 

Bingley     Bingley 

Hurley     Korlam 

Taylor     Limdy 

Rabinovich     Ludwig 

McEwen    Reimers 

Schoning     Thomson 

Mannas     Olsen 

Hume     Hume 

S  F  Home   Bldg.  .  .Carlson 

Same    Same 

Fleishhacker    ...Robinson 


.\nit. 

3439 
5066 
6000 
1950 
4000 
1715 
1800 
1400 
14  25 
1800 
1400 
2685 
4925 
2855 
1200 
2000 
1772 
2000 
2500 
4000 
1500 
1795 
4200 
2325 
1500 
3000 
3000 
4000 
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W.   R.   BRODE,   Prea.        L,«UIS  R.  HOLM,  Sec.   R.   J.    BR«»E,   Vic«-Pre«. 

brode:  iron  works 

Established  1886 — Incorporated  If  13 
Tel.    Kearny    2464. 

Fabrioatirs  and  Cintraitirs  tf  Structural  Steil  and  Irnamental  Inn  Wirk 

OHio*  *  W*rks:  S  1  -37  Hawtharna  St.,  b«t.  Haward  &  Falsam  Sts.,    San  Francisca,  Cal 


1561  Cuneo     Piske  5000 

1562  Ferrieros   ..New  Era  Bldg  1600 

1563  Burbank    Coburn  3000 

1564  Baumeister     Klahn  1500 

1565  Hughes     Siestel  4000 

1565  Brennan    Diestel  2500 

1566  Van   Pelt    Arthur  5010 

1567  Yunker     Klahn  1702 

1580  Boelsems     Boelsems  4000 

1581  Little     Little  12000 

1582  Little     Little  12000 

1583  Nelson     Nelson  2500 

1584  Hemminga     Owner  5000 

1585  Milke     Milke  700 

1586  Coburn     Coburn  550 

1587  Trost     Trost  800 

1588  Little     Little  17000 

1589  FuUerton     Yngve  2164 

1590  Crocker    Cahill  1122 

1591  Corville    Est. .  .  .Brockhage  1550 

1592  I.  O.  O.  F Rainey  2025 

1593  Same    Dewar  3540 

1594  Barron      Barron  1000 

1595  Marcus     Montrouil  600 

1596  Carlson      Carlson  1000 

ir,97      Gallaini      Gallaini  1800 

1598  Meyer     Rutherford  400 

1599  Rush     Rush  1500 

IGOO      Brumfield     Newsom  4125 

1601  Sweeney     Ahlbach  2685 

1602  Hickey     Gilley  650 

1603  Barron     Donovan  1250 

1604  Mission    Con    Rlty Day  1100 

BRICK   STORES 

(1541)      W     MASON    31-1    N    O'Farrell. 
N    33-llxW    50.       All    work    for    one- 
story  brick  stores. 
Owner D.   L.  Randolph,   467  O'Far- 
rell,   San    Francisco. 
Architect  ...  Cunningham       &       Politeo, 
1st     National     Bank     Bldg., 
San   Francisco. 
Contractor .  .Frank  A.  Wilkie,  519  Cali- 
fornia, San  Francisco. 
Filed  May  22,  '15.     Dated  May  20,  '15. 
On   1st  and   15th   of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $4150 
Bond,  $2075.  Sureties,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  40 
days.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 


FRAME    RESIDENCE 

(1545)  NW  FORD  AND  SANCHEZ,  25 
on  Sanchez  and  36  on  Ford.  All  work 
for  two-story  frame  residence. 

Owner Madge    Sprott,    Premises. 

Architect  ..  .Edwin       C.       Graff,         146G 
Broadway,    Oakland. 

Contractor...!.   Harold  Johnson,   740   9th 
Ave.,  San  Francisco. 

Filed  May  24,  '15.     Dated  May  18,  '15. 

Frame  up    $859.75 

Brown    coated   and    1st   coat   of 

cement   on   exterior 859.75 

Completed     859.75 

Usual    35    days 859.75 

TOTAL  COST,    $3439.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


I-'LATS 

(1.^46)  W  GUERRERO  62  N  Cumber- 
land 27x70.  All  work  except  plumb- 
ing, stairs,  electric  wiring,  tiling, 
finish  hardware,  light  fixtures  and 
shades  for  three  story  and  basement 
(3)    flats. 

Owner J.    and    Fred    Braun. 

Architect  ...Ernest  U.  Essmann,  3805-A 
24th,    San    Francisco. 

Contractor.  .L.  C.  Wooldridge,  56  Al- 
pine Terrace,   S.  F. 


Filed  May  24,  '15.     Dated  May  24,  '15. 
Roof  on  and  building  enclosed.  .  $1266 

Brown    coated    1266 

Completed   and   accepted 1266 

Usual     35     days 1266 

TOTAL  COST,  $5066.50 
Bond,  $2600.  Sureties,  Chas.  Reinhart 
and  G.  L.  Wayne.  Lilmit,  60  days  from 
recording.  Forfeit,  none.  Plans  and 
specifications   filed. 


FOUNDATION   WORK 

(1568)  N  MISSION  46-4%  E  Beale. 
Foundation  and  cement  work  for 
store   building. 

Owner E.  A.  Howard  &  Co.,  Spear 

and  Howard,  San  Francisco 
Architect  .  .  .Louis  C.  Mullgardt,  Chron- 
icle   Bldg.,    San    Francisco. 
Day's    work  COST,    $6000 


FRAME  DWELLING 

(1569)      SW    GENEVA    AND      MUNICH. 
One-story  and  basement  frame  dwlg. 
Owner John     Bjorkman,     45     Cor- 
dova, San  Francisco. 
Architect  .  .  .None. 

Contractor .  .Chas.    Holmstead,    437    Cot- 
ter,  San   Francisco. 

COST.    $1950 


REINFORCED    CONCRETE    BUILDING 
(1570)      S  NATOMA  90  W  Third  S  50xW 
20.        All      work    for    two-story      and 
basement    reinforced    concrete    build- 
ing. 

Owner Mrs.     Susan     M.     Burnham, 

2624    Laguna,    S.   F. 
Engineer  ..  .W.      J.    Dwan,      1640      Fell, 

San  Francisco. 
Contractor.  .Bay     City     Bldg.     Co.,     798 

Monadnock  Bldg.,  S.  F. 
Filed  May  26,  '15.     Dated  May  10,  '15. 
Basement  walls   in  place  and   1st 

story    joists    on $1000 

1st  and   2nd   story  walls   in  place 

and    joists    on 1000 

Completed     1000 

Usual   35   days 1000 

TOTAL  COST,  $4000 
Bond,  $2000.  Sureties,  W  G.  Tolliday 
and  W.  J.  Dwan.  Limit,  50  da.ys.  For- 
feit, none.  Plans  and  specifications 
filed. 


FRAME  DWELLING 

(1571)      NO.     4637     IRVING.       One-Story 
and  basement  frame  dwelling. 

Owner I.      M.       Cambridge,      4638 

Irving,  San  FYancisco. 
.None. 

A.      Loustan,      2885      Bush, 
San   Francisco. 

COST,   $1715 


Architect  .  . 
Contractor. 


FRAME    DWELLING 

(1572)      N  KISSLING  188   E   12th.      One- 
story  and  basement  frame  dwelling. 

Owner J.  Goldstein,  762  Buchanan, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Serguson    Bros.,    308    Guer- 
rero, San  Francisco. 

COST,  $1800 


Nearest  to 
Everything 


POWELL  ST.       AT  O'FARRELL 

Best  located  and  most  popular 
hotel  in  the  City;  circulating 
ice  water  in  every  room. 

Especial   attention   to 
ladies  travelling    alone. 

Excellent,  reasonable  priced 
grill.  Meet  your  friends  at 
the  Manx 

Europaan  Plan  Ratas  $1.50  up. 


Management, 


Gliester  W.  Kelley 


ALTERATIONS  e 

(1573)  NO.  26  O'FARRELL.  Remove 
partitions,  install,  lath  and  plaster 
partition  and   two  lavatories. 

Owner Kohler   &   Chase,   Premises. 

Architect  .  .  .None. 

Contractor .  .Fink    &    Schindler    Co.,    228 
13th,  San   Francisco. 

COST,   $1400 


ALTERATIONS 

(1574)      NO.    885    CLAYTON.      Alter   and 
repair  dwelling. 

Owner Mrs.    W.    S.    Morrison,    900 

Clayton,    San    Francisco 
Architect  .  .  .None. 

Contractor.  .Callaghan   Bros.,   900  Clay- 
ton,  San  Francisco. 

COST,   $1425 


FRAME  DWELLING 

(15V5)  W  SANCHEZ  50  S  30th.  One 
and  one-half-story  and  basement 
frame    dwelling. 

Owner Joseph   O'Connor,   238   Pine, 

San  Francisco. 
Architect  .  .  .None. 

Contractor .  .Ward  C.  Brown,  2945  Har- 
rison, San  Francisco. 

COST,   $1800 


FRAME    DWELLING 

(1576)      E    VIENNA    75    N   Russia.      One 

and      one-half-story      and      basement 

frame  dwelling. 

Owner A.  M.  Samuelson. 

Architect  .  .  .None. 

Contractor.  .H.   C.   Olson,    338   Holloway 
S   F.  COST,   $1400 


FR.\ME    DWELLIN(i 

(1577)     N   DORLAND    326-4    E    Dolores. 
Two-story  and  basement  frame  dwlg. 


so 


Owner J.  Li.  tiweeney  &  Wife,  3654 

18th  San  Francisco. 

Architect  ...Oliver  Evans,   2567  Mission 
San  Francisco. 

Contractor .  .A.    Ahlbach    &    Kealey    Co., 
1786    Market.   S.    F. 

COST,  $2685 

FRAME  FLATS 
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FRAME    DWELLING 

(1551)      N  SEVLLE   217  S  Rolph.     Two- 
story  and  basement  frame  dwelling. 
(Jwner Thos.    J.    Hurley    and    wife. 

Premises. 
Architect  ..  .O.      E.   Evans   &   Co..     Inc., 

2S61  Mission,  San  Francisco 

Contractor.. —  Korlam.  1020  Capp,  S.  F. 

COST.    $2500 


(1578)  W  STEINER  100  X  Filbert  N 
25xW  100.  All  work  two-story  frame 
flats. 

Owner Karl     Matejor.«ky.     Stelner 

near  Filbert,  S.  F. 
Architect  ..  .H.    E.    ITarris.    432    Monad- 
nock    Bldg..   San   Francisco. 
Contractor.  .Chas.    A.    Rushton,    714    9th 

Ave..  San  Francisco. 
Filed  May  26.  '15.     Dated  May  11,  '15. 

Roof    completed    $1225 

Last  coat  of  plaster  on 1225 

Completed    and   accepted 1225 

4«    dayjt    nfter 1250 

TOTAL  COST.  $4925 
Bond,  $2500.  Sureties.  .T.  ,T.  Power."? 
and  Phillip  Wesendunk.  I^imit,  none. 
Forfeit.  $5.  Plans  and  specifications 
filed. 


ALTERATIONS 

(1579)  NO.  374  FAIR  OAKS.  Altera- 
tions and  additions,  except  papering. 
tintinpT  and  blank  stocking  for  resi- 
dence. 

Owner Thos.   W.   Hickey.   860   Phe- 

lan  Bldg..  San  Francisco. 
Architect  ...Leo  J.  Devlin.  Pacific  Bldg 

San   Francisco. 
Contractor.  .The    ITigginson     Co.,     Inc., 
Humboldt  Bank  Bldg.,  S.  F. 
Filed  May  26,  '15.     Dated  May  24.  "15. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2855 
Bond,  $1500.  Sureties.  J.  H.  McCallum 
and  E.  O.  Benner.  Limit,  55  days.  For- 
feit, $5.     Plans  and  specifications  filed. 


TILE   FLOORS 

(1547)      NE   GOLDEN   GATE   AVE   AND 
Larkin.     Tile  floors  in  restaurant. 

Owner Buck   &  Ohlandt. 

Architect. .  .None. 

Contractor.  .P.  Broderick,  1499  Guerrero 
San   Francisco. 

COST,   $1200 


REPAIR  SHOP 

(1548)      N    GEARY      90    W    Third    Ave. 
One-story  concrete  auto  repair  shop. 

Owner Chas.  Ohrt,  —  Oak,  S.  F. 

Architect  .  .  .Chas.  Whittlesey,  165  Clay- 
ton,  San    Francisco. 
Contractor.  .Steur   &   Bury,    1465   O'Far- 
rell.  San  Francisco. 

COST.   $2000 


FRAME   DWELLING 

(1549)  E  TWENTY-FIFTH  AVE  225  N 
Kirkham.  One-story  and  basement 
frame  dwelling. 

Owner B.     Eichendorff.      1322     4th 

Ave..  San  Francisco. 
Architect  . .  .None. 
Contractor.  .M.   Fauth,   29   Alma.  S.  F. 

COST.   $1772 


ALTERATIONS 

(1550)  NO.  1451  PAGE.  Alter  flats,  ex- 
tend kitchen,  remodel  upper  flat  and 
construct  rooms  in  attic. 

Owner L.    B.    Blngley.    Premises. 

Architect  ..  .J.  A.  Ettler.  604  Mission. 
Snn   Francisco. 

Day's   work.  COST.   $2000 


FRAME   DWELLING 

(1552)      N      RIVERA    50      E    18th      Ave. 
Two-story  frame  dwelling. 

Owner Wilhelmina      Taylor,      2299 

Sacramento,    San   Francisco 

g     'Xpunq       a     r   9   n      -V"    ■  loaima-iv 
Franklin,    San    Francisco. 

Contractor.  .A.  L  &  J.  E.  Lundy  and  F. 

W.      Thaxter.    3      Franklin. 

S.  F.  COST.  $4000 


FRAME   STABLE 

(1553)      NO.    1144    FOLSOM.      One-story 
frame    stable. 

Owner P.   Rabinovich,   Premises. 

Architect  .  .  .None. 

Contractor.  .H.  T.  Lddwig.  66  Farallone 
San   Francisco. 

COST,  $1500 


FRAME  DWELLING 

(1554)  N  FRANCISCO  135  W  Larkin. 
One  and  one-half-story  and  basement 
frame  owellirg. 

(^wner A.    McEwen,     Press     Bldg., 

P.  P.  I.  E.,  San  Francisco. 
.■Architect  .  .  .None 

Contractor .  .F.    Hollberg   Reimers,    2125 
Shattuck   Ave..    Berkeley. 

COST.    $1795 


FRAME    FLATS 

(1555)  W  SEVENTEENTH  AVE  275  S 
Anza.  Two-story  and  basement 
frame  flats. 

Owner Otto       A.       Schoning.       372 

Baker.  San  Francisco. 
Architect  .  .  .Jos.  Geary.  2581   Post,  S.  F. 
Contractor .  .H.    S.    Thomson.    >Iission    & 
Charles,    San   Francisco. 

COST,    $4200 


FRA.ME  DWELLING 

(1556)      NE   FAIRFAX   325    SE   Mendell. 
One-story  and  basement  frame  dwlg. 

Owner Andre  Mannas.  1454  Galvez 

Ave..    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Chas.     Olsen,     1237     Evans 
Ave..   San    Francisco. 

COST.   $2325 


PICTURE  GALLERY 

(1557)      NO.    960      CHESTNUT.         Two- 
story  frame  picture  gallery. 

Owner Mary   A.    Hume.   Premises. 

.Architect  ...W.  L.  Schmolle,  166  Geary, 

San    Francisco. 
Day's    work.  COST,    $1500 


I'^RA.MK    DWELLING 

(1558)      E  D(^UGLASS  25  N  19th.     Two- 
story  and  basement  frame  dwelling. 
Owner San  Francisco  Home  Bldg., 

Co.,  2563  Mission.  S.  F. 
Architect  ..  .O.   E.   Evans.    2S61    Mission. 

San  FrancLsco. 
Contractor.  .John    Carlson,    31    Rivoll   & 

J.  H.  Verner.  1921   23d.  S.  F. 
COST.  $3000 


F'KA.ME   DWELLING 

(1559)      E  DOUGLASS  49  N  inth.     Two- 
story  and   Ijasoinent   frame  dwelling. 

Owner San   Francisco   Home    Hldg. 

Co.,  2563  Mission,  S.  P. 


Wednesday.       June       2.       1916. 

Architect  ..  .O.    E.   Evans,    2861    Mission.      i] 

.San  Francisco. 
Contractor .  ..lohn    Carlson,    31    Rivoli   & 

J.  H.  Verner,  1921  23d,  S.  F. 
COST,  $3000 


ALTERATIONS 

(1560)      NO.   2418  PACIFIC  AVE.     Alter 
and  add  to  residence. 

Owner M.   Fleishhacker,   Premises. 

-Architect  ..  .Greene      &      Greene,   Pasa- 
dena. Califronia. 
Contractor ..  Robinson   &    Gillespie,    1051 
Sutter.   San   Francisco. 

COST.    $4000 


ALTERATIONS 

(1561)  W  NINTH  AVE  250  N  Irving. 
Alter  three-story  frame  building  into 
apartments. 

Owner G.   B.   Cuneo.   1962   Howard, 

San   Francisco. 
Architect  .  .  .None. 

Contractor .  .F.   A.  Piske  &  W.  Lemser. 
1363    8th    Ave.,   S.   F. 

COST,  $5000 


FRAME  DWELLING 

(1562)      W   MIRAMAR   150  N  Holloway. 
One-story  frame  dwelling. 

Owner L.    Ferrieros,    3289    Mission. 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .New    Era    Bldg.    Co.,    3289 
Mission.  San  Francisco. 

COST.   $1500 


ALTERATIONS 

(1563)      NW    POST      AND      STOCKTON. 
Alter  stores. 

Owner Blanche  Burbank.  San  Jose 

-Architect  ..  .MacDonald    &    MacDonald. 

604  Holbrook  Bldg.,  S.  F. 
Contractor.  .Ira    W.    Coburn.    Inc.,    547 
Brannan.    San    Francisco. 

COPT.    $3000 


FRAME  DWELLING 

(1564)      N         TWENTY-SIXTH       75       E 
Church.     One  and  one-half-story  and 
basement  frame  dwelling. 
Owner W.  J.   Baumeister.   12  Shot- 
well.  San  Francisco. 
Architect  .  .  .A.  Klahn.  27  Chenery.  S.  F. 
Contractor.  .A.   Klahn   &   Son.   27   Chen- 
ery, San  Francisco. 

COST.   $1500 


FRAME  DWELLn>fG 

(1565)      W   THIRTEENTH   AVE    S7-6    N 
C;abrillo.       Two-story  and     basement 
frame  dwelling. 
Owner James  Hughes.  781  Steven- 
son.  San    Francisco. 
Architect  .  .  .None. 

Contractor.  .John  Siestel.    2246   Mission, 
San   Francisco. 

COST.    $4000 


FRAME  RESIDENCE 

(1565)  LOT  44  MAP  LYON  &  HOAGS 
Sbdvn  of  Ashbury  Terrace.  All  work 
for  two-story  and  basement  frame 
residence. 

Owner Jas.   F.    Brennan. 

-Architect  ..  .N.      W.    Sexton.      Chronicle 
Bldg..  San  Francisco. 

Contractor.  .John  Diestel  Co. 

Filed  May  25.  '15.     Dated  May  17,  '15, 
Frame  up  and  roof   boards  on... $625 
Rough  plumbing  in,  rustic  on  and 

plastering   done    625 

Completed   and   accepted 625 

Usual   35   days 625 

TOTAL  COST.   $2500 

Bond,  none.     Liimit,  55  days  after  May 


Wednesday .       June 


19J5. 


IS.      Forfeit,    If).      Plans    and    .specifica- 
tions filed. 


FUAifE   RESIDENCE 

(1566)  E  TWENTY-FIFTH  AVE  100  N 
Lake  N  30xE  120  O  L  48.  All  work 
except  plumbing,  heating,  tiling,  elec- 
tric work  and  electric  fixtures  for 
two-.story  and  basement  frame  resi- 
dence. 

Owner H.  M.  Van  Pelt,  243  Minna, 

San    Francisco. 

Architect  .  .  .None. 

Contractor..!-..   Arthur   &   Son.    1230   Ar- 
guello  Blvd.,   S.  F. 

Filed  May  25,  '15.     Dated  May  24,  '15. 

2nd  floor  joists  in  place $  939.35 

Roof  shingled    939.35. 

All  plaster  work  done 939.35 

Completed  and  accepted 939.35 

Usual  35  days 1252.50 

TOTAL   COST,    $5010.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


FRAME    RESIDENCE   AND  GARAGE 

(1567)  SW  WHITNEY  236  NW  Miguel 
NW  SOxSW  78.  All  work  except 
painting,  grading,  tiling  and  plumb- 
ing fixtures  for  one-story  frame  resi- 
dence and  garage. 

Owner Louis  Yunker,  245  Whitney 

San   Francisco. 

Architect  .  .  .A.  Klahn. 

Contractor.  .A.   Klahn   &   Son,   27   Chen- 
ery,  San  Francisco. 

Filed  May  25,  '15.     Dated  May  20,  '15. 

Frame    up    $425 

Brown  coated    425 

Completed 425 

Usual   35   days 425 

TOTAL  COST,   $1702 

Bond,    none.      Liimit,    60   days.     Forfeit, 

$1.      Plans    and    specifications    filed. 


BUILDING    AND    ENGINEERING    NEWS 

l-niAAlK    l.'l..\T.S 

(1.->N-1)      NE      CALIFORNIA    AND      15TII 

Ave.     Two-story  and  basement  frame 

(2)    flats. 

Owner W.   L.   Hemminga.   Inc.,    126 

Post,    San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $5000 


FRAME    STORE    AND    FLATS 
(1580)      W   CHURCH  34   S   Cumberland. 
Three-story      and      basement      frame 
store  and    (2)    flats. 
Owner John    Boelsems,    246    Cum- 
berland,   San   Francisco. 
Architect  ..  .E.       U.     Essmann,       3805-A 

24th,  San  Francisco. 
Day's    work.  COST     $4000 


FRAME  RESIDENCE 
(1581)      E      DIVISADERO      37   S   Green. 
Three-story      and      basement      frame 
residence. 

Owner M.   A.  Little,   1347   4th   Ave., 

San   Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's  work.  COST,   $12,000 


FRAME   RESIDENCE 

(1582)  E  DIVISADERO  67-6  S  Green. 
Three-story  and  basement  frame 
residence. 

Owner M.   A.   Little,   1347   4th   Ave., 

San   Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's  work.  COST,   $12,000 


I'RAME    DWELLING 

(1583)      N      PARNASSUS    AVE    36%      W 

Hillway.       Two-story    and    basement 

frame  dwelling. 
Owner F.  Nelson,  30  Presidio  Ter- 
race, San  Francisco. 
Architect  .  .  .None. 
Day's    work,  COST,    $2500 


FRAME  DWELLING 

(1585)  S    INGERSON    200    E    Jennings. 
One-story  and  basement  frame  dwlg. 

Owner C.     Milke,     1550    Kentucky, 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $700 

FRAME   STORAGE    ROOM 

(1586)  NO.    456      DUBOCE.      One-story 
frame    storage    room. 

Owner Ira    W.    Coburn,    547    Bran- 
nan,  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $550 


MOVE   AND   UNDERPIN 
(1587)      NO.     1152    SHOTWELL.       Move 
underpin  and  add  one  room. 

Owner Robt.  Trost,   1164  Shotwell, 

San    Francisco. 
Architecf.  . .  .None. 
Day's  work.  COST,   $800 


FRAME  RESIDENCE 

(1588)  SE  DIVISADERO  AND  GREEN 
Three-story  and  basement  frame 
residence. 

Owner M.  A.  Little,   1347   4th  Ave., 

San   Francisco. 
Architect  ..  .B.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's   work.  COST,    $17,000 


FRAME    FLATS 

(1589)  N  RIVOLI  152-5%  W  Cole  W 
26-2xN  100.  All  work  for  alterations 
and  additions  to  make  two-story 
and  basement  frame  building  Into 
flats. 

Owner Annie  Fullerton,  136  Rivoli 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .Karl      Yngve,    133      Alpine, 
San    Francisco. 

Filed  May  27,  '15.     Dated  May  26,  '15. 
Enclosed,    roof,    rustic    and    floor 

on     $541 

Rough   plaster  completed     inside 

and    outside    541 

Completed   and   accepted 541 

Usual   ?5  days 541 

TOTAL  COST,   $2164 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


CONSTRUCTING   THREE    ROOMS 
(1590)      NO.     525     MARKET.       All    work 

for    constructing    three    rooms    under 

mansard  roof  in  building. 
Owner Crocker  Estate  Co.,  Crock- 
er   Bldg.,    San   Francisco. 
Architect  ..  .Jno.   R.   Cahill. 
Contractor.  .Jno.    R.    Cahill,    460    Mont- 
gomery,   San    Francisco. 
Filed  May  27,  '15.     Dated  May  2,  '15. 

On  completion,  payments  of....      75% 

Usual    35    days 25% 

TOTAL  COST,  $1122 
Bond,  $545.  Surety,  Hartford  Accident 
&  Indemnity  Co.  Limit,  28  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

NOTE:— 1st  report  May  22,  No.  1521. 
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building  of  two  stories  and  basement. 

(-)wner Corville  Estate  Company. 

Architect  ....1.   E.Kraftt   &  Sons,   Phelan 

Bldg.,    San    Francisco. 
Conti-actor.  .Brockhage,  Foley  &  Green, 

1326  Natoma,  S.  F. 
Filed  May  27,  '15.     Dated  May  17,  "15. 

July    7,    1915 $500 

August    7,    1915 250 

October   7,    1915 250 

November  8,    1915 250 

December   7,    1915 250 

TOTAL  COST,  $1550 
Bond,  $800.  Sureties,  D.  O.  Druffel  and 
Victor  Sta.iquist.  Limit,  May  30.  For- 
feit, $10.     Plans  and  specifications  filed. 


BRICK    STORES 

(1592)  S  MARKET  75  W  Seventh  W 
75xS  100.  Brick  work  for  one-story 
and   basement  brick   (4)   stores. 

Owner The  Odd  Fellows'  Hall  As- 
sociation of  S.  F.,  7th  and 
Market,   San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Wm.  A.  Rainey,  180  Jessie, 
San  Francisco. 

Filed  May  27,  '15.     Dated  May  25,  '15. 
Basement    walls    and    pires    com- 
pleted      $675 

Completed  and  accepted 675 

Usual   35  days 675 

TOTAL   COST,    $2025 

Bond,    $1012.50.      Sureties,    R.    Dewar    «& 

Sons  and  J.  H.  Forbes.     Limit,   20  days 

after    notification.      Forfeit,    $5.      Plans 

and  specifications  filed. 


(1593)  LUMBER,  CARPENTER,  MILL, 
roofing,  tinning,  galvanized  iron, 
plastering,  glass  and  glazing,  marble 
and  mosaic  on  above. 

Contractor .  .Robert    Dewar    &    Son,    180 
Jessie,    San    Francisco. 

Filed  May  27,  '15.     Dated  May  25,  '15. 
As    work    progresses    on    1st    of 

each    month    75% 

Usual    35    days 25% 

TOTAL   COST,    $3540 

Bond,   $1770.       Sureties,   W.   A.      Rainey 

and  J.   H.  Forbes.     Limit,  50  days  after 

notification.       Forfeit,     $5.       Plans    and 

specifications  filed. 


FRAME    DWELLING 

1594)      W      EDINBURGH      75    N      Italy. 

One-story    frame   dwelling. 
Owner Jas.      Barron,      746      Edin- 
burgh, San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


ADDITION 

(1595):  N  SUNNYSIDE  175  E  Acadia. 
Add  three  rooms  and  bath  to  build- 
ing now  under  construction. 

Owner F.   R.   Marcus,    1014    Larkin, 

iSan   Francisco. 
.Architect  .  .  .None. 

Contractor.  .P.    W.    Montrouil,    270    An- 
dover,  San  Francisco. 

COST.   $600 


FRAME    DWELLING 

(1596)      E      GRANADA    200    S      Grafton. 
One-story  and  basement  frame  dwlg. 

Owner Gus  Carlson,  66  Park,  S.  F. 

Architect  .  .  .None. 

Day's   work.  COST,    $1000 


(1591)  S  CLAY  60  E  Front:  No.  241 
Clay.  All  work  for  tide  and  ground 
water    drainagre    system    for    an    old 


ALTERATIONS 

(1597)      NO.    1918    FIFTEENTH.      Alter 
front,   add  porch  and  enlarge   bath. 

Owner M.   C.   Gallaini,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $800 
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FUAME   DWELLING 

(159&)      W    JENNINGS    100    S    Ingerson. 
One-story  and  basement  frame  dwlg. 

Owner Theo.  U  Meyer,  145  Salinas 

Ave.,  San  Franci.sco. 
Architect  . .  .None. 

Contractor.  .W.      T.      Rutherford,      1138 

Oilman  Ave.,  San  Francisco 

COST,     $400 


febltblN<3    ANb   ENGINEERING    NfeWS 

Architect  ..  .Geo.       H.      Howard,       Lick 

Bldg.,    San    Francisco. 
Contractor.  .Vincent     J.    Donovan,      729 

Minna,    San    Francisco. 
Filed  May  28,  '15.     Dated  May  27,  '15. 

Completed    and    accepted J937.50 

Usual    35    days 312.50 

TOTAL  COST,  $1250.00 
Bond,  none.  Limit,  25  days.  Forfeit, 
none.      Specifications    only    filed. 


NVefinesiiay,       lune 


191! 


FRAME    DWELLING 

(1599)      NE    PRAGUE      AND    NAYLOR. 
Two-story  aid  basement  frame  dwlp. 
Owner Minerva  B.   Rush,   879   Bry- 
ant, San  Francisco. 
Architect  . .  .None. 

Contractor.  .E.   Rush,   879   Bryant,   S.   F. 
COST,    $1500 


FRAME    FLATS 

(1600)  E  RAMONA  AVE  80  S  14th  E 
75xS  25.  All  work  for  two-story  and 
basement  frame  flats. 

Owner Wm.      C.      and       Elizabeth 

Brumfleld,    18    7th,    S.   F. 
Architect  .  .  .None. 
Contractor.  .Wm.     A.    Xewsom,    Sharon 

Bldg.,  San  Francisco. 
Filed  May  28,  '15.     Dated  May  24,  '15. 
RouRh  frame  done  &  roof  on.$   773.50 

Brown   coated    773.50 

Standing    finish    on 773.50 

Accepted     773.25 

Usual    35    days 1031.25 

TOTAL  COST,  $4125.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

FRAME  RESIDENCE  AND  GARAGE 

(1601)  N  DORLAND  326-4  E  Dolores 
25-814x70.  All  work  for  two-story 
and  basement  frame  residence  and 
garage. 

Owner J.  L.  &  Mr.s.  J.  L.  Sweeney, 

3654   18th,  San   Francisco. 
Architect  ...Oliver  Evans,   2861  Mission 

San   Francisco. 
Contractor.  .Ahlbach      &      Healey,    1786 

Market,   San   Francisco. 
Filed   May   28,  '15.     Dated   May   8.  '15. 

Frame  up    $671.25 

Brown  coated    671.25 

Completed     671.25 

Usual    35    days 671.25 

TOTAL  COST,  $2685.00 
Bond,  none.  Limit,  60  days  after  May 
8.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

NOTE: — 1st  report  May  27.     No.  1577. 


HEATING 

(1602)      NO.    3.4   FAIR   OAKS.      Heating 
.«y.stem  for  residence. 

Owner Thos.   W.   Hickey,   860  Phe- 

lan   Bldg.,  San  Francisco. 
Architect  ...Leo  J.   Devlin,   Pecific  Bldg 

San    Francisco. 
Contractor.  .The    Gilley      Schmidt      Co., 

Inc. 
Filed   May   28,  '15.     Dated   May   24,  '15. 
On    1st    of    each    month    as    work 

progresses     75% 

TOTAL  COST,  $650 
Bond,  $325.  .Surety,  Hartford  Accident 
&  Liability  Co.  Limit,  fast  as  carpen- 
try work  progresses.  Forfeit,  none. 
Plans   and   .specifications    filed. 


PAINTING,    ETC. 

(1603)  SW  GEARY  AND  TAYLOR. 
Washing,  cleaning,  wire  biu.shing, 
puttying,  patching,  painting,  staining 
decorating,   etc.,    for    Hotel    BcUevue. 

Owner Edward   Barron  Estate  Co., 

Holbrook  Bldg.,  S.  F. 


LIGHTING   FIXTURES 

(1604)      SW     HOWARD    AND     16TH    W 
175-lxS    1S7-6.      Lighting    fixtures    for 
building. 
Ownee Mis.sion  Consolidated  Real- 
ty   Company. 
Architect....!.    R.      Miller,   Lick      Bldg., 

San   Francisco. 
Contractor.  .Thomas   Day    Co.,    725   Mis- 
sion, San  Francisco. 
Filed  May  28,  '15.     Dated  May  27,  '15. 
On    presentation    of   certificate   to 

Architect     75% 

Usual    35    days 25% 

TOTAL  COST,  $1100 
Bond,  $550.  Surety,  National  Surety  Co. 
Limit,  15  days.  Forfeit,  $15.  Plans 
and    specifications    filed. 


INCORPORATIONS 


Refractory  Magnesite  Company. 
Capital  Stock.  $24,000;  2400  shares  at 
$10  each:  amount  subscribed,  $30. 
Place  of  bu.«iness,  San  Francisco.  Di- 
rectors— F.  R.  Turton,  W.  B.  Stone,  M. 
H.   Battenberg,  1  share  each. 

Oakland  Hippodrome  Company.  Cap- 
ital Stock,  $100,000;  100,000  shares  at 
$1  each;  amount  subscribed,  $4.  Place 
of  business,  San  Francisco.  Directors 
— .1.  T.  Fleming,  W.  Morris,  E.  E. 
Smith,   D.  Greenau,   1   share  each. 

Western  Pacific  Steamship  Company. 
To  operate  boats  for  freight  and  trans- 
portation purposes.  Capital  Stock, 
$225,000;  2250  shares  at  $100  each; 
amount  subscribed,  $300.  Place  of 
business,  San  Francisco.  Directors — H. 
W.  Glensoe,  C.  L.  Moore  and  L.  M. 
Bliss,   1   share  each. 

Russ  Cafe  Company.  General  restau- 
rant business.  Capital  Stock,  $10,000; 
1(1(1  .shares  at  $10  each;  amount  sub- 
.scribed,  $30.  Place  of  business,  San 
Francisco.  Directors — .1.  L.  Radovich, 
A.  Radovich  and  D.  Radovich,  )  share 
each. 


LBASES. 

May  27,  1915— NO.  2396  MISSION,  W 
line  bet.  19th  and  20th.  W  C  Ehren- 
pfort  to  Louis  Herman.  5  years. 
$.")400. 

May  2.'>,  1915— NO.  3312  FILLMORE 
near  Lombard,  15x35.  Jas  C  Kane  to 
Edw  Ganstler.  9  months.  $75  per 
month. 

-May  25,  1915— N  IVY  AVE  182-6  W'  Polk 
No.  50  Ivy  Ave.  J  K  Brassill  to  A  O 
Plummer  and  J  P  Rice.  6  years. 
$4560. 

•May  24,  1915— E  SANSOME  89  S  Cali- 
fornia S  50-2»4  E  137-6  N  50-2V4  W 
137-6.  The  Mutual  Life  Insurance  Co 
of  New  York  to  J  C  Zellerbach.  20 
years,    $250   per   month,   etc. 


NOTICE    OF    NON-RESPOIVSIBIUTY. 


property    

-May  25.  1915 — SE  CALIFORNIA  AND 
15th  Ave  N  25xE  102-6;  E  15th  Ave 
25  N  California  N  25xE  102.  San 
Francisco  Land  Co  as  to  improve- 
ments   on    leased    property 


COXTRACT  TO  COXSTUVCT  SEWER. 


.May  24.  1915— E  BERLIN  175  N 
Dwight  N  25xE  120  Blk  9.  Univer- 
sity Mound  Hd  Ass'n.  Sarah  Wein- 
stein  as  to  improvements  on  leased 


Clyde  C.  Westover,  owner  with  Man- 
uel Pires,  contractor,  to  construct  12- 
inch  iron  stone  pipe  sewer  with  Y 
branches  on  Clarendon  Avenue,  bet 
Carmel  and  Burnett  Aves.  Contrac- 
tor agrees  to  lay  118  feet  for  owner  at 
price  $218.30.  Filed  May  27,  1915. 
♦ 

COMPLETION  NOTICES. 

San  Francisco 

May  22,  1915— E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W 
Wilson  and  Jos  Martin  to  Hard- 
wood  Interior   Co May    14,   1915 

May  22,  1915^8  LOMBARD  137-6  E 
Pierce  E  45xS  95.  Patrick  A  or  P 
A  Dolan  to  jf  H  Di.nakin.May  1,  1915 

May  22,  1915 — E  HYDE  112-6  N  Val- 
lejo  N  25xE  82-6.  Michael  and 
John  Dempniak  to  whom  it  may 
concern May    22,    1915 

May  22,  1915— EXPOSITION  SITE.  S 
L    Da    Silva    Ferreira,     Consul    de 

Portugal    to    Caldwell    &   Son 

May    14,    1915 

May  22,  1915— E  GUERRERO  77  N 
27th  N  23-6xE  100.  James  Lamont 
to  whom  it  may  concern. May  22,  1915 

May  22,  1915— W  TWENTIETH  AVE 
100  N  Anza  25x120.  Chas  E  Ham  to 
McCausland    Bros May    22,    1915 

May  22,  1915 — BLK  BDED  BY  3RD, 
4th,  Townsend  and  King.  South- 
ern Pacific  Co  to  William  N  New- 
som    May    13,    1915 

May  24,  1915— NW  GEARY  &  WOOD 
W  S9-9xN  70.  John  Henry  Meredith 
to  S  F  Bldg  Co May  14,  1915 

May  24,  1915— S  ELLIS  137-6  W  Jones 
W'  82-6xS  137-6.  Traders  Realty  Co 
to  Hughson  &  Morton  Co,  Inc.,  May 
IS;  Greenback  Plastering  Co.,  Inc. 
May  IS:  Otis  Elevator  Co,  May  18; 
J  E  O'Mara,  May  18;  Newbery- 
Bendheim   Elec  Co May   18,    1915 

May  24,  1915 — SW  HOWARD  AND 
Sixteenth  W  175-6  S  parallel  with 
Howard  90  E  75-6  N  2-6  E  100  N 
87-6.      Mission   Consolidated    Realty 

Co   to   Butte  Eng  &   Elec  Co 

May    18,    1915 

May  24,  1915— LEESE  NOS.  125,  127, 
129  and  131.  Jacques  Xarbebury  to 
Jacques    Narbebury May    24,    1915 

May  24,  1915— E  SEVENTH  AVE  362- 
5%  N  I^ke  N  30xE  120.  W  I  Smith 
to  Paul   K  Jones May   22,   1915 

May  24,  1915— NW  LONDON  175  SW 
Persia  Ave  SW  25xNW  100;  Ptn  Lot 
7  Blk  4,  Excel  Hd.  John  Andrews 
to  whom  it  may  concern.  May  22,  1915 

May  25,  1915— N  WAYLAND  81  W 
Berlin  W  26xN  100;  Blk  20  Uni- 
versity Mound  Hd  Ass'n.  John  E 
and  Mathilda  C  Anderson  to  John 
Nelson May   22,   1915 

May  25.  1915— LOT  24  BLK  14  Crock- 
er Amazon  Tract.  John  Bjorkman 
to  whom  it  may  concern.  May  25.  1915 

.May  25,  1915— S  BUSH  137-6  W  Mont- 
gomery W  70x137-6.  Shiels  Estate 
Company  or  Shiels  Est  Co.  to  H  H 
Larsen  &  Bro May  20,   1915 

May  25,  1915 — N  GEARY  75  W  Wood 
W    23xN   70;   No.    2820  Geary.     John 


Wednesday.       June 


1913. 
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Henry  Meredith   to  S  F  Kldg  Co... 
May    17,    1913 

May  2G,  1915— S\V  EDDY  AND  HYDE 
W  137-6xS  137-6.  W  E  Dean  to 
Frank  J  Klimm,  May  26;  I  Kissell 
, May     26,     1915 

May  26,  1915— BLK  BDED  BY  THIRD 
Fourth,  Townsiend  and  King. 
Southern  Pacific  Co  to  Van  Sant- 
Houghton  Co,  May  17;  City  Street 
Imp    Co May    21.    1915 

May  26,  1915 — W  NOE  125  N  18th  N 
25xW  125.  Emma  Minro  to  D  A 
Comisky  and  D  W  Ross. May  24,  1915 

May  26,  1915 — W  HOWARD  100  N 
18th  N  30xW  122-6.  I  D  and  F 
Klopstock  to  C  E  McMullin  and  R 
von    Voorhies May    24,     1915 

May  26,  1915— LOT  10  BLK  "B"  Mis- 
.sion      St.    Land      Co.         Homestead 

Realty   Co   to   Wm   H   Grahn 

May    26,    1915 

May  26,  1915— ^S  ELLIS  137-6  W  Jones 
W  82-6xS  137-6.  Traders  Realty  Co 
to   Thos   Day   Co May    20,    1915 

May  26,  1915— NE  THOMAS  AVE 
(20th  Ave  South)  150  NW  Jennings 
("J"  South)  NW  25xNE  100.  George 
Ryan  to  Wm  H  Grahn.  .April  25,  1915 

May  26,  1915^S  BUSH  137-6  W  Mont- 
gomery W  70xS  13T-6.  Shiels 
Estate  Co  to  Pacific  Rolling  Mill  Co 
et  al May  22,   1915 

May  26,  1915— NE  CALIFORNIA  & 
Fillmore  N  82-7  VsxE  52-3.  E  C 
and  O  M  Hueter  to  Higglnson  Co.. 
May    25.    1915 

May  26,  1915— E  POWELL  137-6  N 
California  N  68-9xE  137-6.  A  W 
Wilson  and  Joseph  Martin  to  New- 
bery-Bendheim  Elec  Co,  May  19; 
Scott  Co.  Inc May  19,   1915 

May  27,  1915— NE  EDDY  AND  JONES 
N  137-6xE  137-6.  W  E  Dean  to 
F   L  Hansen May   26.    1915 

May  27,  1915 — NE  OCTAVIA  AND 
Hayes  N  120xE  38-3.  L  Gendotti 
Estate  Co  to  A  W  Bryant. May  24,  '15 

May  27,  1915— N  CHESTNUT  68-9  E 
Hyde  E  68-9xN  137-6.     M  A  or  Mary 

A  Humphreys  to  Scott  Co,  Inc 

May    24.    1915 

May  28,  1915— E  POLK  87-81/4  S  Clay 
S  40xE  102-10  %•  Mary  N,  Lucy  H 
and  Edith  W  Allyne  to  Barrett  & 
Hilp May    25,    1915 

May  28,  1915 — SW  HOWARD  &  16TH 
W  175-6  S  90  E  75-6  N  2-6  E  100  N 
87-6.  Mission  Consolidated  Realty 
Co  to  Kiernan  &  O'Brien,  May  24; 
C  A  Brady May   26.   1915 

May  28,  1915 — NW  HYDE  AND  CALI- 
fornia  W  87-6xN  87-6.  Lena  S 
Kalben  and  as  attorney  in  fact  for 
George  G  Katz,  Gustave  A  and 
Louis  R  Katz  and  Frieda  P  Sher- 
wood to  C  C  Holt May  27,   1915 

May  28,  1915— E  JONES  67-6  S  Pine 
S  30xE  87-6.  John  R  Schroeder  to 
whom    it   may   concern.. May   26.    1915 

May  28.  1915 — E  MASON  68-9  N  Geary 
E    137-6xN   68-9.      Hall    Association. 

N  S  G  W  to  Mangrum  &  Otter 

May    20,    1915 

« 

NOTICES     OP     NOX-RESPONSIBILITY, 

May  26,  1915— N  CHESTNUT  192-3  W 
Van  Ness  Ave  W  27-6xN  137-6. 
Giovanni  Delia  Maggiora  and  Rosa 
Del  Carlo  as  to  improvements  on 
leased    property    

.May  26.  1915— CLIFF  HOUSE  AND 
ptn  Cliff  House  Stable  and  lands  to 
S  of  Cliff.  Emma  L  Merritt,  extrx 
Estate    Adolph    Sutro,    dec'd,    as   to 


improvements  on  leased  property 
.May  26,  1915— E  FRANKLIN  68-9  S 
Francisco  S  68-9  E  137-6  (137.6)  N 
68-9  W  137-6.  Francisco  Rossi  a;i 
to  improvements  on  leased  property 
May  26,  1915— NE  CALIFORNIA  & 
15th  Ave  N  25xE  102-6.  San  Fran- 
cisco Land  Co  as  to  improvements 
on    leased    property 


LIEN?    FILED 


SAN    FRANCISCO    COUNTY. 


May  22,  1915 — S  TWENTY-THIRD 
61-5  W  San  Jose  Ave  W  25xS  85. 
Edward  Walter  Regensburger  (as 
Electrical  Maintenance  Co)   vs  Sam 

Lynn   or   S  T   Lynn ?135 

May  22,  1915 — S  LOMBARD  138  W 
Baker  W  2T-6xS  137-6.  L  A  Huf- 
schmidt  Mfg  Co  vs  A  Halstrom, 
John   Doe   Lacazette   and   Jol'n   Doe 

Barnes      $52 

May  24,  1915— EXPOSITION  SITE. 
Hooper  Lumber  Co  vs  E  W  McCon- 
nell  and  Panama-Pacific  Interna- 
tional    Exposition    Co $290.17 

May  24.  1915— SW  PACIFIC  AVE  & 
Laguna  W  137-6  S  127-8i,4  E  41-6 
N  33  E  96  N  94-8>4.  Hardwood  In- 
terior Co  vs  James  P  Fletcher  and 

Pacific    Realty    Co $214.44 

May  24,  1915— SW  PACIFIC  AVE  & 
Laguna  W  13t7-6  S  127-81A  B  41-6 
N  33  E  96  JSr  94-8%.  Hardwood  In- 
terior   Co    vs    Pacific    Realty    Co... 

$156 

May  24,  1915 — S  CARL  100  E  Shrader 
E  27xS  137-6.  Leon  Blum  vs  P  D 
Bernhard    and    Harry    C    Warwick 

$402.30 

May  24.  1915 — E  FOLSOM  223-4  N 
19th  N  38xE  122-6.  Stanquist  & 
Forbes  vs  Bay  City  Bldg  Co.. $413. 35 
May  24,  1915 — W  KEARNY  —  N  Post 
No.  Ill  Kearny.  Braas  &  Kuhn  Co 
vs  Pacific  Realty  Co,  H  Hauschidlt, 
M  Eiberger  and  The  Hauschildt.  .  . 

$573.25 

May    24,    1915— E    TWENTY-SECOND 
Ave    200    S    California    S    50xE    120. 
Robert  Balzke  vs  J  A  Orford,  John 
Doe  Johnson  &  Richard  Doe  John- 
son   (as    Johnson    &   Johnson)  .$105.52 
May  24,  1915— COURTLAND  AVE  NO. 
1018;    50x100      at    Cor.      of    Folsom. 
Gack   Rinaldo   vs   John   Bianchi .  .  .  $63 
May  25,   1915 — S  CARL  100  E  Shrader 
E  27xS  137-6.     W  P  Fuller  &  Co  vs 
P   D   Bernhard   &   H  C   Warwick.  $493 
May    25,    1915- S    LAKE    28-6    E    18th 
Ave   E    25xS   84.      W   P  Fuller  &   Co 
vs  Lloyd  Burley  Ham  and  McCaus- 

land  Bros $95 

May  25,  1915 — E  POWELL  137-6  N 
California  N  6S-9xE  137-6.  W  P 
Fuller  &  Co  vs  A  W  Wilson,  Joseph 
Martin  and  August  Gradin.  ..  $1073.12 
May  25,  1915-^SE  CHESTNUT  AND 
Scott  S  25xE  110.  United  Lighting 
Fixture   Co   vs  Frank  and     Cecelia 

Miccalizzi    $85 

May  26,  1915— N  BAY  87.06  W  Frank- 
lin N  62.89  W  65  S  221.01  E  65  N 
158.12  to  pt  of  beg.  Atlas  Heating 
&  Ventilating  Co  vs  Austrian  Con- 
cessions Co,  Panama-Pacific  Inter- 
national Exposition  Co,  Geo  E  and 
E    M    Schneider.    J    C    Hladik    and    J 

H    Stoutenborpush    $195 

May  26,  1915— W  MASON  27-6  S  Ellis 
S  55xW  82-6.  Pioneer  Plate  &  Win- 
dow   Glass    Co    vs    Peter    F    Dunne 

and   Lewis   &   Kaiser $121.50 

May    26,    1915 — SE    O'FARRELL.   137-6 


W  Powell  W  OOxS  llT-n.  Inlaid 
Floor  Co  vs  Kate  I)  Winsliip  and 
Sandy   McNaughton    $110 

.May  26,  1915— W  KKJHTEEXTH  AVE 
175  N  Lake  W  70  —  55.07  E  to  a 
pt  on  W  18th  Ave  225  N  Lake  S  to 
beg.  R  N  Nason  &  Co  vs  Mae  E 
Green  and  The  Harrison  Corpora- 
tion      $226.88 

May  27,  1915— NE  IRVING  AND 
Sixth  Ave  N  35xE  95.  Hardwood 
Interior  Co  vs  Albert  W  Lehrke.$315 

May  27,  1915— LOT  41  BLK  4,  Lake- 
view.  C  G  Nelson  vs  Frank  and 
Genevieve    McCarthy $110 

May  27,  1915 — S  CARL  100  E  Schrader 
E  27xS  112-6.  Francis  E  Teltz  vs 
P  D  Bernhard  and  Harry  C  War- 
wick      $342.50 

May  27,  1913— ^S  CARL  100  E  Shrader 
E  27xS  112-6.  Henry,  Carl  F  and 
Henry  A  Ernst  (as  Henry  Ernst  & 
Sons)  vs  P  D  Bernhard  and  Harry 
C  Warwick   $905 

May  27,  1915— S  LAKE  28-6  E  18th 
Ave  E  23xS  84.  A  G  Anderson. 
$127.50;  Independent  Roof  &  Pav- 
ing Co.  $23.75  vs  Lloyd  Burley  Ham 
and    McCausland    Bros 

May  27,  1915— S  LAKE  28-6  E  18th 
Ave  E  25xS  84.  Reinhart  Lumber 
&Planing  Mill  Co  vs  Lloyd  Burley 
Ham,  George  &  Frank  McCausland 
$437.44 

May  27,  1915 — ^S  CARL  100  E  Shrader 
E  27xS  112-6.  Reinhart  Lumber  & 
Planing  Mill  vs  Peter  Bernhard 
and    Harry    Warwick $1552.84 

May  27,  1915 — E  TWENTY-SECOND 
Ave  205-8  N  Taraval  N  26-6xE  120. 
Reinhart  Lumber  &  Planing  Mill 
Co  vs  Charles  and  Lena  Bauersachs 
P  Grell  and  E   Ichter $171 

May  28,  1915 — S  LAKE  28-6  E  18th 
Ave  S  84xE  25.  John  J  Deluccht 
vs  Lloyd  Burley  Ham  and  McCaus- 
land   Bros $95 

May  28,  1915— S  CARL  100  E  Shrader 
E  27xS  112-6.  M  Schimetschek  vs 
Harry   Warwick    $200 

May  28,  1915 — S  LOMBARD  138  W 
Baker  W  27-6xS  137-6.  S  Gelber 
vs  A  Halstrom  and  Louis  Lacazette 
$70 

May  28,  1915— S  LAKE  28-6  E  18th 
Ave  E  25xS  84.  Wm  Heidenreich 
vs  Lloyd  Burley  Ham,  John  H  and 
Caroline  F  Palmer  and  McCausland 
Bros    $65 

May  28,  1915 — S  LAKE  28-6  E  18th 
Ave  E  25xS  84.  Columbia  Lumber 
Co  vs  L  B  Ham  and  McCausland 
Bros $652.24 

May  28,  1915- CASTRO  NO.  785.  W  P 
Fuller  &  Co  vs  McCausland  Bros 
and    Patrick    King $23.50 

May  2S,  1915— S  LAKE  28-6  E  18th 
Ave  S  84xB  25.  C  W  Higgins  vs 
Lloyd  Burley  Ham  and  McCausland 

Bros    $190 

♦ 

llELEASE  OF  LIENS 


SAN    FRANCISCO    COUNTY. 


RECORDED  AMOUNT 

May  18,  1915— W  SIXTEENTH  AVE 
178-11  N  Clement  N  25xW  120.  N  O 
Nelson  Mfg  Co  to  Mrs  R  Gasque 
and    H    O    Bowen 

May  17,  1915— EXPOSITION  SITE.  W 
P  Fuller  &  Co  to  Gilbert  M  Ander- 
son, A  W  Lewis  and  Panama-Pacific 
International    Exposition   Co 

May  17,  1915— N  MOHAWK  AVE  120 
W  Mission  W  25xN  100;  N  Mohawk 
Ave  145  W  Mission  "(v  25xN  100.     R 


u 

W  Kiiuiey  Co  lo  Niels  Jacobsen .  .  .  . 

May  20.  1913— E  NEWTON  125  N 
Morse  E  123.67  NE  9.69  NW  21.35  W 
120.83.  Jones-Duncan  Paint  Co  to 
M   C   Warnock   and   Paul   Andro.... 

May  21,  1915— W  TWELFTH  AVE  150 

5  Anza  W  l20xS  25.  N  O  Nelson 
Mfg  Co  to  Wm  D  Hall  and  H  O 
Bowen     

■May  26,  l9l5— SW  POWELL  AND 
Broadway  W  lOOxS  93-6.  Mark- 
Lally   Co   to   Kate   Grimm  et  al.... 

^lay  26i  1915 — SW  POWELL  AND 
Broadway  W  lOOxS  93-6.  Mark- 
Lai  ly  Co  to  C  A  Jeffers  et  al 

May  25,  1915— SE  GREEN  AND  FILL- 
more  S  86-6xE  70-5.     Haines  Jones 

6  Cadbury  Co  to  Bertha  Oberfeld 
and   H   M   Kelly 

May  24,  1915— N  UNION  190  W  Web- 
ster W  25xN  137-6.  George  Y  Mor- 
ton   to    Florence    Davis 

May  28,  1915— EXPOSITION  SITE. 
Hooper  Lumber  Co  to  E  W  McCon- 
nell  and  Panama-Pacific  Interna- 
tional   Exposition    Co 

May  27,  1915— SE  FOLSO.M  &  CORT- 
land  Ave  S  43  E  70  N  87  m  or  1 
SW  83  m  or  1.  Carl  Frank,  Michel 
&  Pfeffer,  Arthur  Morrow,  United 
Lighting  Fixture  Co,  Guiseppe 
Iticca  and  Antonio  Gazzera,  Greater 
City  Lumber  Co,  W  P  Fuller  & 
Co,  Fibrestone  &  Roofing  Co,  G  C 
Ames  and  Gach  Rinaldo  to  John 
Bianchi     

May  28.  1915— E  TWENTY-FIRST 
Ave  281  N  California  N  23xE  120. 
Daniel  H  Rhodes;  George  W  or 
Geo  W  Peek;  Eagle  Elec  Co;  George 
Ryan;  Olson  Mahony  Lumber  Co; 
Akard  Door  Opener  Co;  Daniel  W 
Moriarty;  Tho.s  or  Thomas  Skelly; 
Atlas  Heating  &  Ventilating  Co; 
Carnevali  Marble  &  Mosaic  Co;  E 
Anderson;  Cobbledick-Kibbe  Glass 
Co;  Walter  Thompson;  Friedman 
Bros;  S  I  Volz  to  Emma  L  Freder- 
ique     

May  29,  1915— CORTLAND  AVE  LOT 
551,  Gift  ilap  No.  2.  Bell's  Wall 
Beds    to    John    Bianchi 

May  29,  1915— S  COURTLAND  AVE  & 
SW  Folsom  SW  40-11  SE  48-6  NE 
66-4%  SW  56-101^.  Edmund  L  and 
H  M  Scott  to  Giovanni  Bianchi 

May  29,  1915— SW  FOLSOM  AND 
Courtland  Ave.  N'  F  Hatfield  to 
Giovanni     Bianchi     


O.VKLAND  A>D  ALAMEDA  COUNTY 


APART.MENT  HOUSE— S  .story  and 
base,  frame  and  reinforced  concrete, 
135,000.         Oakland,       Cal.  Architect, 

Charles  J.  Rousseau,  46  Kearny  street, 
S.  F.  Owner,  Mrs.  Carrie  B.  Rousseau. 
The  building  will  be  erected  at  the 
northwest  corner  of  Grand  avenue  and 
Park  View,  facing  Lake  Merritt  and 
has  been  designed  to  contain  a  number 
of  two,  three  and  four  room  apart- 
ments. Inteiior  finish  will  be  of  pine 
and  hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Plans  provide  for 
a  central  heating  system  with  an  oil 
burning  plant,  hot  water  supply  and 
vacuum  cleaning.  All  apartments  will 
have  wall  beds  and  private  baths.  Tile 
wainscot  and  floors  will  be  used  in  the 
baths.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  segre- 
gated   figures   are   now   being   taken. 

LODGE  HALL  ADDITION— 2  story, 
brick   and   frame,   $3,500.     Oakland,  Cal. 


iUJILblXG    AND    feNGlNfeERlNCi    NEWS 

.\nhilecls,  Scliirnn.1,  Bugbee  &  Co., 
Dalziel  Bldg.,  Oakland.  Owners, 
Knights  of  Columbus.  The  present 
lodge  building  of  the  Knights  of  Co- 
lumbu.s,  located  on  the  north  side  of 
!3th  street,  near  Grove,  will  undergo 
alteration  and  addition.  A  two-story 
brick  and  frame  (addition  will  be 
erected,  containing  lodge  rooms  and 
offices.  Interior  finish  will  be  of  pine 
throughout.  Hardwood  floors  will  be 
used.  Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  now  being 
prepared. 

.SCHOOL — 1  story  and  base,  frame 
and  plaster,  $36,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  Walter  D. 
Heed,  Oakland  Bank  of  Savings  Bldg., 
Oakland.  Owners,  City  of  Berkeley. 
The  building  will  be  erected  on  Uni- 
versity avenue,  between  Curtis  and 
Bonar  streets,  and  will  cover  a  con- 
siderable ground  area.  There  will  be 
eight  class  rooms,  an  auditorium  seat- 
ing 500  people,  principal's  office,  teach- 
ers' i-oom  and  library.  Interior  finish 
will  be  of  pine,  with  maple  floors  in 
the  class  rooms.  Steam  heat  with  an 
oil  burning  equipment  is  specified. 
.Marble  and  tile  wainscot  will  be  used 
in  the  toilets.  Modern  school  plumb- 
ing, vacuum  cleaning  and  program 
clocks  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bids  will  be  opened  on  June  8  at  10 
a.   m. 

TER.MINAL  BUILDING  —  10  story 
and  base.  Class  A  construction,  $1,- 
000,000.  Oakland,  Cal.  Architect,  O. 
(5.  Traphagen.  244  California  street,  S. 
F.  Owneis,  Southern  Pacific  Co.  Pre- 
liminary plans  have  been  prepared  and 
approved  by  the  Southern  Pacific  Co. 
for  a  ten -story,  class  A  terminal  and 
office  building  which  it  is  proposed  to 
erect  on  property  bounded  by  13th, 
Franklin,  Webster  and  14th  streets. 
Construction  will  be  of  the  class  A 
type  throughout  with  a  complete  steel 
frame  and  brick  exterior  walls,  faced 
with  teria  cotta.  Interior  has  been 
designed  to  house  exterior  clerical 
force  of  the  company.  Interior  finish 
will  be  of  pine  and  hardwood.  There 
will  be  an  adequate  elevator  service, 
steam  heat  and  vacuum  cleaning.  Fur- 
there  details  of  the  work  will  be  given 
shortly. 

APARTMENT  HOUSE  AND  STORES 
— 3  story  and  base,  brick,  $40,000.  Ber- 
keley, -Alameda  Co.,  Cal.  Architects, 
Rousseau  &  Rousseau,  1 10  Sutter  street, 
S.  F.  Owners,  Rivers  Bros.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  Ashby  and  College  avenues, 
and  has  been  designed  to  contain  seven 
stores  on  the  first  floor  besides  the 
entrance.  Upper  floors  will  be  ar- 
ranged for  a  number  of  two  and  three 
room  suites  with  wall  beds  and  private 
hath  rooms.  Interior  finish  will  be  of 
pine  and  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  central  heat- 
ing system  and  hot  and  cold  water  sys- 
tem. Bath  rooms  will  be  finished  in 
tile.  I'^xterior  of  the  building  will  be 
faced  with  pressed  bi-ick  and  cement 
plastiT.  Patent  store  fronts  are  speci- 
fied. Plans  are  complete  and  segre- 
gated   figuies   are   being   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $8,500.  Oakland,  Cal.  Archi- 
tect, Edward  T.  Foulkes,  Crocker 
Bldg.,   S.    F.     Owner,   L.   S.   Scott.     The 
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dwelling  will  be  erected  on  Ashniont 
near  Mandana,  and  has  been  designed 
for  an  eight-room  Ihouse  with  two 
baths  and  sleeping  porch.  Interior 
will  be  finished  in  pine  and  hardwoods 
with  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
principal  i-ooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  Automatic  water 
heater  will  be  installed.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    out    for    figures. 

THEATRE  ADDITION  AND  ALTER- 
TION— $5,000.  Oakland,  Cal.  Architect, 
none.  Owners,  Jesperson  &  Dippo,  878 
54th  street,  Oakland.  The  work  will 
consist  of  building  brick  walls  and 
construction  of  a  large  gallery.  Inte- 
rior will  also  be  remodeled  and  new 
interior  painting  and  decorating  will 
be  required.  The  building  will  also  be 
rewired.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor. 

THEATRE  AND  STORES— 3  story 
and  base.  Class  A  construction,  $100,- 
000.  Oakland,  Cal.  Architect,  Edward 
T.  Foulkes,  Crocker  Bldg.,  S.  F.  Owner, 
McPike,  leased  to  the  Bishop  Co.  The 
building  will  be  erected  on  the  east 
side  of  Franklin  street  north  of  14th, 
and  will  cover  a  large  ground  area. 
There  will  be  nine  stores  on  the  first 
fioor  besides  the  main  theatre  and 
lobby.  Interior  of  the  theatre  will  be 
finished  in  hardwoods,  metal  and  orna- 
mental plaster.  There  willbe  a  complete 
steel  frame  with  brick  walls  faced  with 
pressed  brick  trimmed  with  terra 
cotta.  Plans  provide  for  steam  heat,  a 
modern  system  of  ventilating  and 
metal  window  sash  and  frames.  Pat- 
ent store  fronts  are  specified.  Plans 
are  complete  and  figures  will  be  called 
for  at  once. 

HOSPITAL  ADDITION  —  1  Story, 
brick,  $5,000.  Oakland,  Cal.  Archi- 
tect, Walter  J.  Mathews,  927  Broad- 
way, Oakland.  Owners,  Merritt  Hos- 
pital. The  new  portion  of  the  build- 
ing is  a  part  of  extensive  improve- 
ments to  be  made  later.  There  w^ill 
be  a  steel  frame  and  brick  exterior 
walls.  Plans  are  complete  and  fig- 
ures are  now   being  taken. 

HOSPITAL  ADDITION— 2  story  and 
base,  brick  and  steel,  $60,000.  Oak- 
land, Cal.  Architect,  Walter  J.  ^lathews, 
!t27  Broadway,  Oakland.  Owners,  Mer- 
ritt Hospital.  The  addition  will  cover 
a  large  ground  area,  and  when  com- 
plete will  be  arranged  for  private 
rooms,  operating  room  and  office.  In- 
terior will  be  finished  in  pine,  tile  and 
white  enamel.  Hardwood  floors  will  be 
used.  There  will  be  steam  heat,  a  hot 
water  supply  and  vacuimi  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared,  but  figuVes  will  not  be  taken 
for    some    time. 

RESIDENCE  —  3  story  and  base, 
frame,  $8,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  J.  W.  Plachek,  Acheson 
Bldg.,  Berkeley.  Owner,  J.  Donahue. 
The  dwelling  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
sleeping  porch,  and  will  be  erected  in 
the  (."laremont  Tract.  Interior  will  be 
finished  in  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  An 
automatic    water    heater    will      be      In- 
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stalled.  Bath  rooms  will  be  finished  in 
tile.  Kxterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  now  out  for  flgfures. 


♦ 

Buildlof  Contracts   Awarded. 
Oakland. 

No.        Owner  Contractor     Amt. 

950  McLain     Larmer  425 

951  Smith     Nicholas  400 

952  Swed-Am    Ass'n    Olson  16086 

954  Longwell     Longwell  1800 

955  Goranson     Goranson  2500 

957      O'Connell     O'Connell  2000 

959  Baird    Cox  1600 

960  Irwin    SEherwood  1250 

961  Pozzi     Sommarstrom  12500 

963     Glantz     Glantz  1600' 

967  Castle     Heyer  14300 

968  Dolan      Legault  1475 

970  Kraft    Dingwell  500 

971  Avilla     Brown  1000 

972  Rlty    Syndicate.  .Maclntyre  1000 

973  Friedman     Armstrong  12500 

974  Jesperson     Dippo  5000 

975  Silva     Silva  800 

976  Xorris      Norris  1500 

977  Faulhaber     Owner  2200 

978  Barron     .....Kavins  400 

979  Caspar     Brown  1850 

980  Nadon     Graff  3750 

iiSL'      Bd    Education     Koski  747 

:ts3     Fabiansen     Maasberg  1520 

.\L,TERATIONS 

('J.-)0)      S   LAKE    100    W    Oak.      Oakland. 
Alterations. 

Owner Mr.    McLain,   Oakland. 

Architect  .  .  .None. 

Contractor.  .Ed w.    Larmer,    470    Boule- 
vard  Way,   Oakland. 

COST,     $125 


iI.VRAGE 

11151)      NW     WELLINGTON     &     EDGE- 
wood,   Oakland.     Garage. 

owner Mary    F.    Smith,    608     12th, 

Oakland. 
Architect.  .  .None. 

Contractor.  .G.    B.    Nicholas,    764    Lydia, 
Oakland. 

COST,  $400 


IMtAME  LODGE  BUILDING 
(.t.'i2)  W  TELEGRAPH  AVE  40  S  23rd 
W  101.27  S  55.74  E  102.18  N  55.74, 
Oakland.  All  work  except  heating 
appartu.s,  electric  work,  light  fix- 
tures, finish  hardware  and  tinting 
for  three-story   frame   lodge   building 

I  iwner Swedish  -  American         Hall 

Ass'n.,   Care   A.   Sutherland, 

Sec,   911   Washington,   Okd. 

-Vrchitect  .  .  .Fred      'Soderberg,       Union 

Bank    Bldg.,    Oakland. 
Contractor.  .Alfred    Olson,    1116    Myrtle, 

Oakland. 
Filed  May  22,  '15.     Dated  May  21,  '15. 

2nd  story  rough   floor  laid $1200 

Ready    for    lath 3200 

Plastered,    roof    on    and    windows 

in     3600 

Usual     35    days 4086 

TOTAL  COST,  $16,086 
Bond,  none.  Limit,  115  days.  Forfeit, 
none.      Plans   and    speciflcations   filed. 


DWELLING 

(954)      S      THIRTY-EIGHTH       255.56    E 

Giove,     Oakland.       One-story     5-room 

dwelling. 

Owner S.    R.    Longwell.    609    38th, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST.   $1800 


DWELLING 

(955)      E    BRV.\NT    AVE    40    N    College 

Ave.,      Oakland.        One-story      6-room 

dwelling. 
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Owner H.       Goranson.       431       48th.  Filed  May  27,  '15.     Dated  May  26,  '15. 

Oakland.  Fiame   up  and   roof  sheathed....      Vt 

Architect  .  .  .None.  Brown    coated    V* 

Day's    work.  COST.     $2500  Completed    and    accepted >4 

Usual    35    days Vt 

DWELLING  TOTAL    COST,    $1475 

(957)      S  FORTIETH  400  E  Grove.  Oak-  Bond,    none.      Limit,    70    days.      Forfeit, 

land.      One-story    5-room    dwelling.  $-'.      Plans   and    specifications    filed. 

Owner John     O'Connell,     579     38th,  

Oakland.  ALTERATIONS 

Architect  ..  .None.  (970)      NO.   476  GRAND  AVE.,   Oakland. 

Day's   work,                                COST,    $2000  Alterations. 

Owner Gustave    Kiaft,    Premises. 

DWELLING  .\rchitect  .  .  .None. 

(959)  S      DAMUTH      310    E      Fruitvale  Contractor .  .J.   F.    Dingwell.    2021    West. 
Ave..    Oakland.      One-story    five-room  Oakland. 

dwelling.  COST.    $500 

Owner P.    E.    Baird,    1505    Hopkins,  

Oakland.  ADDITION 

Architect  ...None.  (971)      NO.     214S       E-TVVENTY-FIR.ST. 

Contractor.  .Cox    &    Nichols,    2014    13th  Oakland.     Addition. 

Ave.,    Oakland.  Owner F.   M.   Avilla,   Premises. 

COST,  $1600  Architect  ..  .None. 

Contractor.  .Joe     Brown,     1847     E-14th, 

DWELLING  Oakland. 

(960)  W    FIFTY-EIGHTH    70    W    Can-  COST,  $1000 
ning,      Oakland.      Two-story      4-room 

dwelling. 

Owner "U'illiam      Irwin.    492      58th.  ALTERATIONS 

Oakland.  ^gy^^      ^^   BROADWAY   N   11th,  Oakland 

Architect  ...None.  Alter  theatre 

Contractor..  J.    P.    Sherwood.    463    60th.        ^wner Realty     Syndicate     Co. 

Oakland.                                    _  Architect  ..  .None. 

COST.    $12o0  Contractor.  .P.    G.    Maclntyre.    335    34th. 
Oakland. 

APARTMENTS  COST.    $1000 

(961)  NW  TWENTY-THIRD  &  HARRI- 

son,    Oakland.        Two-story      24-room  

apartments. 

Owner R.       Pozzi,    2319       Harrison  ALTERATIONS 

Blvd.,   Oakland.  <^'^^^      ^^S.  2213  TO  2223  TELEGRAPH 

Archiltct  ...None.  Ave.,  Oakland.     Alter  three  two-story 

Contractor.. M.      F.   Sommarstrom,      301  dwellings  into  apartments  and  stores 

Oakland  Ave.,  Oakland.  Owner W.    L.    Friedman,    Thomson 

COST,  $12,500  Bldg.,    Oakland. 

-Architect  ..  .Richardson    &    Burrell,   Al- 

DWELLING  bany   Block,  Oakland. 

(963)      W   EIGHTY-SEVENTH  AVE  420  Contractor .  .G.   Armstrong,    1639      Alca- 

N  E-14th,  Oakland.  One-story  5-room  ^raz  Ave.,  Oakland. 

dwelling.  <^"^'''^T.    $12,500 

Owner C.     W.     Glantz.     6300     Palm  

Drive.   Oakland.  ALTER.ATIONS 

Architect  ...None.  ^^''*>      ^'^-      "'721    SAN      PABLO      AVE., 

Day's    work''         '                    COST,    $1600  Oakland.       Alter    to    moving    picture 

theatre    (enlarge   theatre). 

Owner Jesperson       &       Dippo,    878 

FRAME   APARTMENTS  54th,    Oakland. 

(967)  NW    VAN    BUREN      AVE      AND  Architect ..  .None. 

Perkins.    Oakland.      All    work    except  Day's   work.                                   COST,    $5000 

plumbing,    .sewering    and    'neating   for  

two-story  frame  apartments.  DWELLING 

Owner Elizabeth       C.    Castle,       109  (975)      W    NINETY-FIRST    AVE    250    S 

Bonita   Ave.,   Piedmont.  "D,"    Oakland.      One-story    four-room 

Architect  ...Bonte         L.         Hommedieu,  dwelling. 

Syndicate    Bldg.,    Okd.  Owner Antone       Silva.     1001       91st 

Contractor.  .Mark      V\'.      Anthony      and  Ave.,   San  Francisco. 

Chas.    W.    Heyer    (Anthony  .Architect  ...None. 

&   Heyer).  Day's    work.                                 COST.    $800 

Filed  May  25.  '15.     Dated  May  24,  '15. 

Payment   once   a   month 75%  DWELLING 

Usual    35    days 25%  (976)      E    RICHMOND    AVE    250   S   29th, 

TOTAL   COST,    $14,300  Oakland.      One-story    4-room    dwlg. 

Bond,    $7200.        Sureties,    Milanda      An-        Owner Josephine     L.     Norris,     2828 

thony   Banty  and   C.   W.   Heyer.     Limit,  Richmond   Ave.,  Oakland. 

100    days.       Forfeit,    none.      Plans    and  Architect  ..  .None. 

speciflcations    filed.  Contractor .  .Justus    Norris,    2828    Rich- 

— mond    Ave.,    Oakland. 

DWELLING  COST,  $1500 

(968)  N  ERIE  577.54   E  Telegraph  Ave  

E    39    N    171.1    W    39    S    119.9    W    39    S  DWELLING 

114.9.    Oakland.       All    work    for    one-  (977)      NW    CORONDA    .WE    &    HEMP- 
story    five-rocm    dwelling.  hill    Court,    Oakland.      One-story    six- 
Owner James    M.    Dolan,    406    42nd.  room  dwelling. 

Oakland.  dwner Chas.    E.    Faulhaber,    Y.    M. 

Architect  ..  .None.  C.    A.    Bldg..    Oakland. 

Contracto).  .(Oliver   Legault.    3136   West.  .Architect  ..  .None. 

Oakland.  Day's    work.                              COST,    $20  0 
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Structural  Steel 
Contractors 

Works  at 

HARRISON  ST., 

bet.  8tli  &  9tti 

San  F'ranclsco 

Telephone   IVlarket  337 


(979)      K    KKXXKDY    1'50      N    Dennison. 
Oakland.      One-story    5-room    dwlg. 

Owner M.    Caspar,     1920    E-14th, 

Oakland. 
.A  rchitcct     .  .  None 

Co?itiactor .  ..Joe      I^rown,    1S47      E-Hth, 
Oakland. 

COST,    $1850 


DWELLING 

(980)      E  JEAN   150  X  Santa  Clara  Ave., 
Oakland.      One-story    6-room    dwlg-. 

Owner J.  A.  Nadon,  S.  F. 

Aichitect  .  .  .None. 

Contractor.  .Edwin   C.   Graff,   306  Syndi- 
cate I51dg.,  Oakland. 

COST,    13750 


FIELD   HOUSE 

(9S2)  W  FRUITVALE  AVE  100  S  Tal- 
lant,     Oakland.  One-story     2-room 

field  house. 

Owner Board  of  Education. 

.. rchitect  .  .  .None. 

Contractor.  .Koski     Bros.,     3G     Ramona, 
Oakland. 

COST,    $747 

FltA.ME   DWELLING 

(983)  S  E-TWENTY-SL\TH  132  W 
14th  Ave  S  59xE  32,  Oakland.  All 
V,  ork  for  one-story  frame  dwei'ing. 

owner C.   E.   Fabiansen,   3048  Ade- 
line,   Berkeley. 

Architect  .  .  .None. 

Contractor.  .E.    .\l:iasberg,    3951    tJreen- 
wood,  Oakland. 

Filed  -May  28.  "15.     Dated  .May  28,  "15. 

Roof   on 1^ 

T'lastercd .      14 

Coirpleted     14 

Usual    S5   days 14 

TOTAL   COST,    $1520 

Hone'.,    none.      Limit,    55    days.      Foifeit, 

$1.      rians  and  specifications  liied. 


IJIM.DIXG   CO\TKACTS 

No.  Oivner                       Coiitrnotor  Am*. 

9.)3      Rogie      .Morris  2000 

951)      Perdue    I''ru.stholm  4775 

9C2     Taber     Ernsberger  G555 

9()4      Starte     Satten  1300 

96o     City   of    Bkly Henderson  38280 

966      .Merzio     I'^Ieisher  1500 

969      Bachelorilan     Rankin  40<i 

981      Betzncr     Pearson  1800 

DWELLING 

(953)      N      mOLAWARE    151    AV      McGeo. 

Rork<"l(;y.      One-story    5-room   dwlg. 
O^vncr Rosa  O.  Rogie.  4001    Wood- 
ruff  Ave.,  0;ikland. 
Architect  .  .  .  None, 
(^'onlractor.  .  W.    T.    Norrls,    Rust,    Cal. 

COST,    $2000 

FILS.MIO    .\l'.\ltT.MENT.< 

(95(i)  LdT  S3  COLBY  TOT.  Berkeley. 
AH  work  foi-  two-story  frame  apart- 
ments. 


"wntr .Mi.«s      A.    C.    Perdue,      3075 

Bateman,  Berkeley. 
Architect  ...N.  W.  Shaw,  3073  Bateman 

Berkeley. 
Contractor.  .H.  M.  Frostholm,  Bkly. 
Filed  May  24,  '15.     Dated  May  24,  '15. 

Flame    up    $1150 

Brown    coated    1150 

Completed    and   accepted 1150 

Usual    35   days 1150 

60  days  after  4th  payment 175 

TOTAL  COST,  $4775 
Bond,  $24  00.  Surety,  Maryland  Casu- 
alty Co.  Limit,  90  days.  Forfeit,  none. 
Plans   and   specifications   filed. 


FRA.ME   DWELLINGS 

(962)  LOTS  24  AND  25  ELK  2  Thous- 
and Oaks  Station  Tract  on  Tacoma 
Ave.,  Berkeley.  All  work  except 
painting,  electric  fixtures  and  shades 
for  two  one  and  one-half-story  frame 
dwellings. 

Owner Miss    Cornelia    Taber,    1704 

Marin   Ave.,   Berkeley. 

Architect  ..  .Chester       H.     Mililer       Co., 
Dalziel   Bldg.,   Oakland. 

Contractor.  .Frank  A.   Ernsberger,   6245 
College  Ave.,  Oakland. 

Filed  May  25,  "15.     Dated  May  21,  '15. 

Frame    up    14 

Brown  coated 14 

Completed   and   accepted 14 

Usual    35   days 14 

TOTAL  COST.  $6555.50 

Bond,   none.     Limit,   75   days  after  May 

2  1.      Forfeit,    $5.      Plans    and    specifica- 

tion.s    liled. 

ADDITION 

(964)  NW  D  WIGHT  AND  COLLEGE, 
ilerkeley.  Alterations  and  addition 
to    dwelling. 

<'^\'ncr E.    A.    Starte.    2655    Dwight, 

Berkeley. 
■Architect  .  .  .None. 

Contractor.  .H.   J.    F.   Satten,    2536   Chil- 
ton   Way.    Berkeley. 

COST,    $1300 


SCHOO', 

(965)      SW     WALNUT    AND   ROSE.    Ber- 
keley.    One-story    15-room   school. 

Owner City    of    Berkeley. 

Architcft  .  .  .Coxhead  &  Coxhead, 

Hearst    Bldg.,   S.   F. 
(•ontr.Ktor.  .  W.    I ).    Henderson,    .\lonad- 
nock   Bldg.,   S.   F. 

COST,    $38,280 


DWIOLLI.NG 

(966)      W       GRANT     275       N    Channing, 
lierkeli'y.       One-stor.\     5-room    dwlg. 

<^""«i>  r D.  Merzio,  2332  Grant.  Bkly 

Architect  .  .  .None. 

Contractor.  .Chas.    Fleischer.    2032    Ban- 
croft,   Berkeley. 

COST,    $1500 

alti;kations 

C>69)      E   COLLEGE    AVE   70   S    Durant, 
r.tik.i.v        Mteratlons. 


Owner Bachelordan       Club,        2333 

College    Ave.,    Berkeley. 

-\rchitect  .  .  .None. 

Contractor.  .J.    I^    Rankih,    6082    Clare- 
mont  Ave..   Berkeley. 

COST,    $400 


DWELLING  ; 

(981)      W  McGEE  120  S  Delaware,  Ber-     | 

keley.     One-story   5-room  dwelling.         1 

Owner Lillian       E.       Betzner,      527     | 

aOth.    Oakland.  ! 

.\rchitect  .  .  .None. 

Contractor.  .Ben     Pearson,     2403    Grant,     ' 
Berkeley. 

COST,    $1800    i 


Alameda. 


No. 


O^Tner 


Contractor     Ajut. 


958     Perata     Almquist        1800 

DWELLING 

(958)      NO.    1722    .JAY,    Alameda.      One- 
story    4-room   dwelling. 

Owner John   Perata,   Premises. 

Architect  .  .  .None. 

Contractor.  .A.   Almquist,   438   43rd,   Okd 
COST,    $1800 


NOTICE    OF    NON-RESPONSIBILITY. 


AL.AMEDA  COUNTY. 


May  27,  1915— LOT  6  BLK  15  Map 
North  brae,  Bkly  .  Westgate  Park 
Co    as    to    improvements    on    leased 

property    

« 

COMPLETION  NOTICES. 

ALtAMBDA  COUNTY 

May  17,  1915— E  FORTY-FIRST  AVE 
520  S  Santa  Rita,  being  Lot  40  Blk 
8  Map  Steinway  Terrace,  Okd. 
Charles  B  Matheny  to  whom  it  may 
concern May    15,    1915 

May  17,  1915— LOT  6  BLK  1  Map  Ber- 
keley Heights,  Bkly.  E  S  Page  to 
Louis    Engler May    15,    1915 

May  18.  1915— LOT  19  BLK  "M" 
Nortlibrae  Terrace,  Bkly.  A  J  Bar- 
clay by  N  L  Brodrick  to  F  R  Peake 
Co May   14.    1915 

May  IS,  1915— LOCATION  NOT 
Given,  Okd.  Andrew  C  Bidstrup  to 
whom  it  may  concern.  .  .May  12,   1915 

May  19.  1915— E  BROADWAY  122-4 
N  Orchard  N  71-5  E  91-6  S  65-6  W 
25-9  W  74-3,  Okd.  Mary  A  Hackett 
Burrow  to  Schnebly,  Hostrawser  & 
Pedgrift May    14,    1915 

May  19,  1915— >^  LOT  2  BLK  18  Map 
Broadmoor,  San  Leandro.  Eva  E 
Peppin  to  whom  it  may  concern.. 
May    18,    1915 

-May  19,  1915— NW  ROSE  AND  .TOSE- 
phine  90x80,  Bkly.  Gustaf  and 
Sandra  .lohanson  to  Gustaf  Johan- 
son    May    IS,    1915 

May  20,  1915— SE  FIFTH  AVE  130 
NE  E-21st  NE  35  SE  150  SW  15  NW 
25  SW  20  NW  125,  Okd.  W  S  Hamil- 

to   to   whom   it   may  concern 

May    15,    1915 

May  20,  1915— S  20  LOT  57  and  N  15 
Lot  58  Blk  "C"  Map  Alton  Park. 
Okd.  Edward  A  Johnson  to  whom 
it   may   concern May    15,    1915 

May  22,  1915— LOT  24  BLK  "F"  Map 
4th  Ave  Terrace,  Okd.  Paul  E 
Woodburn  to  whom  it  may  concern 
May    22.    1915 

.May  21.  1915— 1X)T  20  BLK  21  Map 
Melrose  Heights,  Okd.  B  A  How- 
kins  by  .\  Howkins  to  wliom  It  may 
concern May     IS.    1915 
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May  24,  1915— PTN  LOTS  12  AND  13 
Blk  "A"  Triangle  Park,  Bkly.     J  B 

McCormick   to   P   R   Peake   Co 

May    17,    19 '5 

May  24,  1915 — E  DOHR  115  S  Ward, 
being  Lot  4  Blk  1,  San  Pablo  Park 
Tract.  Bkly.  Florence  Smith  Whit- 
taker  to  L  W  Anderson. May   20,   1915 

May  24,  1915— NE  NINTH  &  SNYDER 
Ave,  Bkly.  Walter  L  Thomas  to  C 
H   Warren May    15,    1915 

May  24,  1915 — PTN  UNIVERSITY 
Calil'ornia  Campus  to  W  California 
and  N  Bancroft  Way,  Bkly.  Asso- 
ciated Students  of  U  C  to  Kidder  & 
McCullough Aoril     9,     1915 

May  25,  1915— SECOND  &  HARRISON 
Berkeley.  A  R  Chandler  to  Van 
Sant-Houghton   Co May   20,    1915" 

May  26,  1915— S  HAAS  AVE  80.91  NE 
certain  2.59  acre  tract  conveyed  by 
J.  W.  Haas  to  Francisco,  deed  dated 
August  14,  1885,  recorded  Book  295 
of  Deeds  Page  95,  Alameda  County 
Records;  NE  163  SE  409  NW  99.06 
NW  312.51,  San  Leandro.  Ida  C 
Klose   to   F  L   Burnett.. May    25,    1915 

May  25,  1915— S  FIFTEENTH  50  E 
Jefferson  E  SOxS  75,  Okd.  Albert 
C  Aiken  to  whom  it  may  concern 
May    10,    1915 

May  27,  1915 — NW  PIEDMONT  AVE 
140  SW  John  SW  40xNW  125.  Okd. 
Mary  A  Dann  by  Annie  A  Miller  to 

C  C  Foss May  24,  1915 

4 

LIENS  FILEB. 

ALAMBDA    COUNTY. 


May  15,  1915 — W  THIRTEENTH  AV 
1121^  S  E-17th  S  37y2xW  100,  Okd. 
John  P  Maxwell  (Maxwell  Hard- 
ware Co)  vs  R  E  Moore  and  Ike 
H    Herold     $13.50 

May  15,  1915— LOT  36  BLK  4,  Melrose 
Heights  Tract,  Okd.  A  C  &  V  N 
Smith  vs  Torrence  S  Peterson,  J  A 
Smilie  and   H  F  Tillman $34.44 

May  IS,  1915— LOT  20  Matthews  Tct, 
Bkly.  John  P  Maxwell  (Maxwell 
Hardware  Co),  vs  Justaff  Johanson 
$65 

May  18,  1915— E  45  LOTS  16  AND  17 
Blk  "B"  Levinston  Tract,  IBkly. 
John  P  Maxwell  (Maxwell  Hard- 
ware Co)  vs  Justaff  Johanson.  .$47.80 

May  18,  1915 — LOT  38  BLK  4  Hopkins 
Terrace  No.  4,  Bkly.  Walter  E 
Schott  vs  Chas  R  Roberts $480 

-May    19,    1915— LOTS   12   AND   13   BLK 
••G"   Foothill   Tract,   Okd.      O   Head- 
ington,      $20;    Herbert      R     Parker, 
$30.25     vs    Torrence     S     Petersen, 
T  O'Donnell  and  Childers  &  Martin 

May  19,  1915— LOT  33  BLK  4,  Melrose 
Heights  Tract,  Okd.  Herbert  R 
Parker,  $41.20;  O  Headington,  $20 
vs  Talcott  Land  Co,  Torrence  S 
Petersen    and    Childers    &    Martin.. 

-May  19,  1915— PARK  AVE  NO  1116, 
being  N  16%  Lot  "C"  and  S  16% 
Lot  "D"  Alameda  Park  Homestead, 
Ala.  J  Van  Pelt  vs  J  H  and  Mary 
O   Heister    $52.95 

-May  20,  1915— LOT  38  BLK  4  Hopkins 
Terrace  No.  4,  Bkly.  A  V  Joy  vs 
Chas  R  Roberts  and  Walter  E 
Schott    $25 

May  24,  1915— E  EIGHTH  146-2  S 
Virginia  S  50xE  130,  Bkly.  Red- 
wood Manufacturers  Co  \s  C  D 
Wagner    and    F    Tanner $52. 4S 

May  24,  1915— E  HILLSIDE  AV  461.85 
N  Brighton  N  83.93  E  258.06  N  70  E 
258.05  SE  153.95  SW  516.95,  Okd. 
Frank  L  Maino  vs  Seymour  L  Fish 
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and   E   W  Woodard $50 

May  24,  1915— N  CENTRAL  AVE  267 
E  McPherson  E  33  N  14g  B  33  S 
148  E  33  (as  recorded),  Alameda. 
Downey  Glass  &  Paint  Co  vs  A  E 
Thompson  I  P  Strassburger  and 
Adelheit    Strassburger     $28.23 

May  24,  1915— S  39.02  LOT  16  Map  A. 
J.  Snyder's  Sbdvn  Telegraph  Ave 
Ppty  being  No.  6625  Dana  St.,  Okd. 
F  M  Dreisbach  (Zenith  Mill  & 
Lumber  Co)  vs  Louise  J  Patten,  J 
M   Brown  and  J  B  Clifford $228.20 

May  25,  1915— LOT  1  BLK  20  Map 
Mathews  Tract,  Bkly.  A  Severy  vs 
Gustaf    Johanson     $128 

May  25,  1915— N  EIGHTH  208  E  Pine 
E  30xN  130,  Okd.  Sunset  Lumber 
Co  vs  Jennie,  Barney  and  I  Abra- 
hams   (Abrahams   Bros) $45.80 

May  28,  1915— BROADWAY  NOS. 
4US0-82,  being  ptn  Lot  4  Blk  "H" 
Map  Weston  Tract,  Okd.  Joseph 
D  Bell  (Bell's  Wall  Beds)  vs  Mary 
Grace    Dwyer     $91 

May  28,  1915— E  HIGH  448.38  S 
Congress  Ave  S  oOxE  120,  Okd. 
^lolrose  Lumber  &  Supply  Co  vs 
Warren  A  De  Sosa  and  Crescent 
Investment   Co    $237.70 
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ALAMEDA   COUNTY. 


May  24,  1915— SW  NINETEENTH 
368.87  NW  Fourth  Ave  SE  105  SW 
125.79  SW  27.79  NW  79.38  NE  147.9, 
Okd.  Geo  H  Tay  Co,  $329.62;  Henry 
C  Maddern,  $691.65  to  Mary  C  Ren- 
aud  et  al .  . 

-May  26,  1915— BLK  BDED  ON  NE 
by  Church,  SE  by  4th,  SW  by  Maple 
and  NW  by  Third,  Livermore.  S 
Macchetto  to  Mortensen  &  Laman- 
no  and  The  Roman  Catholic  Arch- 
bishop   of    S    F $30 

May  26,  1915— NE  THIRTEENTH  & 
Jackson  S  130  N  100  E  20  N  20  W 
150  S  120.  Okd.  Crane  Co  to  Per- 
alta  Apartment  Co.  et  al $1368.92 

May  27,  1915— N  EIGHTH  208  E  Pine 
E  30xN  130;  being  No.  1772  8th. 
Okd.     Sunset  Lumber  Co   to  Jennie 

Abrahams   et  al $45.80 

4- 

SAX  JOSE  AND  THE  SANTA  CLARA 
VALLEY 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Redwood  City,  San  Ma- 
teo Co.,  Cal.  Architect,  J.  W.  Plachek, 
-■^cheson  BLdg..  Berkeley.  Owner, 
Standford  EUiott.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
lior  will  be  finished  in  pine  and  elm 
panels.  Some  white  enamel  will  be 
used  in  the  bed  rooms.  Hardwood 
floors  are  specified.  Bath  room  will 
have  tile  wain.scot.  An  automatic 
water  heater  will  be  in.stalled.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are    now    being   prepared. 

FACTORY— 1  story,  frame  and  cor- 
rugated iron.  Cost  not  stated.  South 
San  Frarcisco,  San  Mateo  Co.,  Cal.  Ar- 
chitect, none.  Owners,  Wihl's  Manu- 
facturing Co.,  506  Gough  street,  S.  F. 
The  building  will  be  erected  on  a  large 
lot  and  will  be  arranged  for  a  factory 
for  the  manufacture  of  belt  goods.  A 
cement  floor  will  be  u.sed.  Exterior  of 
the  building  will  be  covered  with  cor- 
rugated iron.     Plans  are  complete  and 


in  the  hands  Oi   che  owner  who  will  do 
the  work  by  Day  Labor. 

RESIDENCE  —  1  story  and  base, 
frame.  Cost  not  stated.  Easton,  San 
Mateo  Co..  Cal.  Architect,  Fay  Spang- 
ier,  402  Monadnock  Bldg..  S.  F.  Own- 
er's name  withheld.  Plans  are  com- 
plete and  figures  are  now  being  taken 
on  the  mill  work,  lumber,  painting, 
pla.stering.  plumbing,  electric  work 
and  finish  hardware  for  the  above 
mentioned    dwelling. 

RESIDENCE- 11^  story  and  base, 
frame,  $2,500.  Palo  Alto,  Santa  Clara 
Co.,  Cal.  Architect,  Maxwell  G.  Bug- 
bee,  Lick  Bldg.,  S.  F.  Owner,  Mrs.  E. 
E.  L.von.  The  dwelling  will  be  erected- 
in  the  Stanford  Tract,  and  has  been 
designed  for  a  six-room  house  with 
bath  and  two  sleeping  porches.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood with  some  white  enamel.  Hard- 
wood floors  will  be  used.  There  will 
be  an  automatic  water  heater.  Bath 
room  will  have  tile  wainscot.  There 
will  be  an  open  fire  place  in  the  living 
room  with  brick  mantel.  Exterior  of 
the  dwelling  will  be  covered  with 
shakes.  Plans  are  complete  and  fig- 
ures  are    being   taken. 

RESIDENCE  —  2  story  and  base, 
frame  and  plaster,  $35,000.  Burlin- 
game,  San  Mateo  Co.,  Cal.  Architect, 
-■Xlbert  Farr,  Foxcroft  Bldg.,  S.  F.  Own- 
er, Edward  Christenson.  The  dwell- 
ing has  been  designed  for  a  large 
country  home  and  will  occupy  an  at- 
tractive site.  There  will  be  some 
fourteen  rooms,  several  baths  and 
sleepingf  porches.  Interior  will  be  fin- 
ished in  pine  and  hardwood  with  white 
enamel  in  the  bed  rooms.  Plans  pro- 
vide for  a  central  heating  system, 
probably  hot  air  with  an  oil  burning 
furnace.  Brick  fire  places  will  be  used 
in  seveial  rooms.  Mantels  wiill  be  of 
tile  or  brick.  Bath  looms  will  have 
tile  floors  and  wainscot.  Vacuum 
cleaning  is  specified.  The  exterior  of 
the  dwelling  will  be  faced  with  ce- 
ment plaster  on  metal  lath.  A  red  tile 
loof  will  be  used.  Preliminary  plans 
only  have  been  prepared.  Further 
mention    will    be   made   of   the   work. 

Contracts  Awarded. 

ME.MORI.AL  :M0.\'U.M1-:XTS— Granite 
and  marble,  $3,000.  San  Jose,  Santa 
Clara  Co.,  Cal.  Architect,  August  G. 
Headman,  New  Call  Bldg..  S.  F.  Own- 
ers, Neglee  Memorial  -Association.  Con- 
tractor.s,  Vermont  Marble  Co.,  422 
Hrannan  stieet,  S.  F.  Contract  price, 
$3,000.  This  contract  does  not  include 
the    .sculpture    work. 

BRIDGE — Steel  and  reinforced  con- 
crete, $33,783.  Salinas.  Monterey  Co., 
Cal.  Engineers,  Leonard  &  Day.  Rialto 
Bldg.,  S.  F.  Owners.  City  of  Watson- 
ville  and  Monterey  County.  Contrac- 
tors, Foster-Vogt  Co..  S.  F.  Contract 
price.    $o3.783. 


BUILDING  CONTRACTS 


SANTA   CLARA  COUNTY. 


DWELLING 

S-THIRTEENTH.  bet.  San  Carlos  and 
San  Antonio.  San  Jose.  One  and  one- 
half-story   9-room   dwelling. 

Owner Dr.       Sanford,       66    Ryland 

Blk.,  San  Jose. 
.Architect  ...Andrew  P.  Hill.  Elks'  Bldg 

San  Jose. 
Contractor.  .G  E.  Baggott,  150  Terraino. 
San  Jose. 

COST.   ?3300 
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Wednesday, 


June 


1915. 


KWELL.1NG 

S-SEVKNTH  near  Keys.  San  Jose.   Five 
room  dwelling:. 

Owner Frank  Peres,  King  Road  & 

Alum  Rock,  San  Jose. 
.Aichitect  .  .  .None. 
IJay'.s    work.  COST,    $2500 


Bond,  $1600.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  40  days.  Forfeit, 
none.      PlaHS   and   specifications    filed. 


COTTAGE 

FOL'RTEICNTII,    bet.    Washington      and 
Empire,  San  Jose.     Five-room  cottage 
Owner Wm.    Russo,    9th    and    Mar- 
garet,  San   Jose. 
-Architect  .  .  .None. 
Day's    work.  COST,    $1800 


COTTAGE 

.\E   ACCASIA   AND   POPLAR,   San   Jose. 
Four- room  cottage. 

'".wner Mrs.   Duebble. 

-Architect  .  .  .None. 

("ontractor.  .L.  I.  Kelly,  6  Magellen  Ave. 
San  Jose.  COST,  $1650 


COTTAGE 

-NO.    1287    VINE,    San    Jose.      Five-room 
cottage. 

Owner Leo  Sunzere,   Premises. 

-Architect  .  .  .None. 

Day's    work.  COST,    $750 


ALTERATIONS 

HASSETT  AND  SAN  PEDRO,  San  Jose. 
Alterations. 

Owner Western    Meat    Co.,    Prem. 

-Arcliitect  .  .  .None. 

Day's  work.  COST,  $500 


ALTERATIONS 

NO.    231      N-FIFTEENTH,      San      Jose. 
-Alterations  and  repairs. 

Owner Mrs.  P.  Doherty,  Premises. 

.Architect  .  .  .None. 

Contractor.  .C.    A.    Thomas,    692    N-San 
Pedro,  San  Jose. 

COST,   $500 


lUILDlXJ   rOMRACTS 


SA.\    M-\TEO   COUNTY. 

FRA.ME    BUNGALOW 

LOT  19  BLK  125  (  -Miller  Ave.),  South 
San  F"rancisco.  -All  work  for  one  and 
one-half-story  frame  bmigalow  with 
concrete  foundation. 

Owner George       Kei.s.sling,      South 

San   Franci.sco,  Cal. 
.Architect  ..  .-A.    B.   Cavanaugh    (uncerti- 
ficated.) 
Contractor ..  Harry    Harder,    South    San 

Francisco,  Cal. 
Filed  -May  24,  '15.     Dated  May  19,  '15. 

Frame  up    $643.75 

Bi  own    pla.<5tered    643.75 

When    completed    643.75 

r.<ual  o.")  day.s 643.75 

TOTAL  COST,  $2575.00 
IJorifl,  $li'S7..-.0.  Sureties,  Richard  Hard- 
er and  Herman  Goerde.s.  Limit,  90  days 
after  .May  24.  Forfeit,  none.  Plans 
and  specifications  filed. 


BRICK    BUILDING 

E  FIRST,  between  San  Salvadore  and 
William,  San  Jose.  All  work  for 
one-story   brick   building. 

<^wncr D.    I*.      Ingram    and      C.    A. 

I'orter,   San   Jose. 
.\rihilect  .  .  .None, 
'"ontractor.  .R.    O.    Summers,    17    N-lst, 

San  Jose. 
Filed   .May    IS,  '15.     Dated   .May   15,  '15. 

Roof    hoarding    on $1402 

Work    complotod     !)S3 

Usual     35    days 796 

TOTAL   COST.    $3181 


liRICK   BAKERY 

W  FIRST,  between  San  Salvadore  and 
William,  San  Jose.  AH  work  for  one 
story  brick  bakery. 

Owner S.    Montgomery,    217    S-lst, 

San   Jose. 
-\rchitect  .  .  .  Wm.      Binder,    Rea      Bldg., 

San   Jose. 
Contractor.  .R.   O.  Summers,   17   N-First 

St.,   San   Jose. 
Filed  May   IS,  '15.     Dated  May   18,  '15. 

Payments    not    given 

TOTAL  COST.  $4850 
liond,  $2425.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  forfeit,  none. 
Plans    and    speciflcations    filed. 


FUA.ME   DWELLING 

NEAR  COR.  EMERSON  &  LINCOLN 
•Ave.,  Palo  Alto.  All  work  for  two- 
story   frame  dwelling. 

Owner Mrs.    E.   M.   Graham,   S.   F. 

-Architect  ..  .S.      B.    and      W.      Newsoni, 
Nevada  Bank  Bldg.,  S.  F. 

Contractor.  .D.  W.  Ross,   418  Frederick, 
San  Jose. 

Filed  May  20,  '15.     Dated  May  15,  '15. 

Frame    up    $745 

Plastered    inside    748 

When    completed    748 

Usual   35   days 751 

TOTAL   COST,    $2995 

Bond,    none.      Limit,    75    days.      Forfeit, 

$5    p',r    day.      Plans    and    specifications 

filed. 


COMPLETION   NOTICES 


S.\>'   M-4TEO   COUNTY. 


RECORDED  ACCEPTED 

May  24,  1915— PTN  LOT  15  Villa  Lots 
of  Fair  Oaks,  .Middlefleld  Road, 
Fair  Oaks.  Chas  Brandenstein  to 
F    W   Fox -May   14,    1915 


COMPLETION   NOTICES 


SANTA  CL.4RA  COUNTY. 


KKCORDED  ACCEPTED 

.May  17,  1915— NEAR  COR  13TH  & 
Mission  being  Lot  "A"  Florence 
Tract.    San    Jose.      Joe    Suardino    to 

S    I>i    Cola May    17,    1915 

-May  17,  1915 — BOUNDED  ON  E  BY 
Uheman:  S  by  Ferreira;  W  by 
Toyon  .Ave;  N  by  Penetencia  Creek 
M  B  and  R  B  Dias  to  A  Teixeira.. 
-May    15,    1915 


M.VRIN,   CONTRA     COSTA   AND 
SO>0.>IA    COUNTIES 


-MUD  A.\I>  HOT  SULPHUR  Sl'RlNGS 
HATHS— 1,  2  and  3  story,  reinforced 
concrete  and  frame,  $500,000.  Calis- 
toga,  Napa  Co.,  Cal.  Architect,  Fred- 
erick H.  Meyer,  Bankers'  Inve.stment 
Bldg..  S.  F.  Owners,  Calistoga  Hot 
."^pring.s  Co.  Plans  are  now  being  pre- 
pared for  an  elaborate  resort  to  be 
ei-ected  at  Cailstoga  Hot  Springs.  A 
group  of  building.><  will  consist  of  a 
larg«  hotel,  club  house,  bath  pavilion, 
pumping  station,  heating  plant  and 
•  •ottago.s.  The  pavilion  will  be  elabor- 
ately lini.-^hed  In  tile  and  monolilo 
Moors.  A  great  deal  of  special  plumb- 
ing llxtures  are  specified,  including 
colored  tubs  foi-  the  use  of  the  sul- 
phur onths.  There  will  be  a  gen^Tal 
healing  system  of  steam   heat  with   oil 


burning  equipment.  Exterior  of  all 
buildings  will  be  faced  with  cement 
plaster.  Only  preliminary  plans  have 
been  prepared  and  further  mention 
will   be  made  of  the  work. 

BATH  rAVlLION— 1  and  2  story, 
hollow  tile  construction,  $20,000.  Cal- 
i.stoga,  Napa  Co.,  Cal.  Architect,  Frank 
.~^.  Holland,  100  Haight  street,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  in  Calistoga  and  will 
be  of  the  Dennison  hollow  tile  con- 
struction, covering  an  area  of  88  by 
:!2  feet.  Besides  the  general  attend- 
ants' quarters,  lounging  room  and  me- 
chanical department,  the  building  will 
contain  a  large  number  of  special 
rooms  for  treatments,  massage  room, 
and  main  bath  room.  Special  plumb- 
ing fixtures  are  specified.  There  will 
be  both  a  steam  heating  system  and 
hot  water  supply,  both  being  equipped 
with  oil  burning  furnace.  The  two- 
story  portion  of  the  building  has  been 
uesigned  for  a  tank  house  and  pump- 
ing plant.  Exterior  of  the  buildings 
will  be  faced  with  terra  cotta  and 
stiuct  joint.  Plans  are  complete  and 
figures   will   be  called  for  shortly. 

PLU.MBING  SHOP— 1  story,  frame, 
$1,000.  Richmond.  Contra  Costa  Co., 
Cal.  Architect,  James  T.  Narbett, 
iierry  Bldg.,  Richmond.  Owners, 
.^piersch  Bros..  Richmond.  The  build- 
ing has  been  designed  for  a  modern 
plumbing  shop,  the  front  portion  of 
the  building  being  arranged  for  retail 
purposes,  the  rear  for  a  shop.  Interior 
nnish  will  be  of  pine.  There  will  be 
a  cement  floor  and  patent  store  front. 
Exterior  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 

STREET  IMPROVE-MENT  —  $20,000. 
Sausalito,  Marin  Co.,  Cal.  Engineer, 
Town  Engineer,  Sausalito.  Owners, 
Town  of  Sausalito.  A  resolution  or- 
dering the  balance  of  street  work  to 
be  done  in  Sausalito  and  calling  for 
bids  on  the  work,  was  passed  at  the 
last  meeting  of  the  Board  of  Trus- 
tees. The  proposals  call  for  alterna- 
tive bids,  on  vitrified  and  on  bitumin- 
ous brick. 

ELECTROLIERS— Cost  not  stated. 
Sausalito,  Marin  Co.,  Cal.  Engineer, 
Town  Engineer,  Sausalito.  Owners, 
Town  of  Sausalito.  The  Town  Engi- 
neer has  been  instructed  by  the  Town 
Trustees  to  prepare  plans  and  esti- 
mates for  conduit  and  the  installation 
of  electroliers  in  certain  streets  in 
-■sausalito. 

STREET  WORK— Cost  not  stated. 
Sausalito,  .Marin  Co.,  Cal.  Engineer, 
Town  Engineer,  Sausalito.  Owners, 
Town  of  .Sausalito.  Bids  will  be  open- 
ed on  .lime  Tth  b.\-  the  Town  Trustees 
f(^r  the  grading,  rolling,  laying  con 
»rete  base,  and  asphalt  surface,  brick 
surface,  constructing  curbs,  gutters, 
drains,  laying  of  pipes  and  culverts, 
constructing  catch  basins,  and  all 
other  woek  necessary  to  completely 
pave  a  number  of  unimproved  streets. 
Plans  and  specifications  can  be  secured 
from    the  Town   Clerk. 

STREET  AND  SEWER  WORK— 
Cost  not  stated.  Richmond,  Contra 
<'osta  Co.,  Cal.  Engineer,  City  Engi- 
neer, Richmond.  Owners,  City  of 
Itichmojid.  IPlans  and  specifications 
submitted  to  the  City  Council  by  Pav- 
ing Contractor  W.  L.  Raven  for  the 
improvement  of  a  portion  of  Thirtieth 
street,  the  installation  of  three  lateral 
sowers  on   a   portion   of  the  ."treet,  and 


Wednesday,       June 


1915. 


BUILDING    AND    ENGINEERING    NEWS 


for  improvement  work  on  Meade  street 
and  Seagate  avenue  in  the  Harbor 
Front    Tract,    were    adopted. 

RKI.l^A.SI^  OF  PAVING  CONTRACT— 
Cost  not  stated.  Petaluma,  Sonoma 
Co.,  Cal.  Engineer,  City  Engineer, 
Petaluma.  Owners,  City  of  Petaluma. 
Katon  &  Smith  of  San  Francisco  have 
secured  a  release  from  their  contract 
to  pave  Washington  street  with  pat- 
ented pavement,  owing'  to  the  refusal 
of  Warren  Bros,  of  Los  Angeles  to  per- 
mit the  firm  to  comply  with  the  con- 
tract. The  matter  of  calling  for  new 
bids  on  this  work  will  be  taken  up  by 
the  Council   at   their  next   meeting. 

SEWER  CONSTRUCTION— Cost  not 
stated.  Petaluma,  Sonoma  Co.,  Cal. 
Er.gineei',  City  Engineer,  Petaluma.' 
Owners,  City  of  Petaluma.  The  con- 
struction of  a  sewer  in  I  street  from 
Eight  street  to  the  city  limits,  was 
ordered  by  the  Council  at  their  last 
meeting. 

STREET  VIADUCT  —  Steel,  $9,000. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer  Chapman,  Rich- 
mond. Owners,  City  of  Richmond. 
Plans  and  specifications  for  the  open- 
ing of  7th  street,  north,  underneath 
the  main  line  tracks  of  the  Atchison, 
Topeka  and  Santa  Fe  Railway,  have 
been  accepted  by  City  Engineer  Chap- 
man at  a  recent  conference  with  the 
officials  of  that  company  in  Los  An- 
geles. Work  will  soon  be  commenced 
on  the  construction  of  an  all  steel  via- 
duct as  soon  as  the  Street  Commis- 
sioners of  Richmond  can  file  their  re- 
port. Construction  will  be  of  steel 
with   a  span  of   60   feet. 

CLUB  HOUSE — 1  story  and  base, 
frame,  $5,000.  San  Anselmo,  Marin  Co., 
Cal.  Architect,  W.  Garden  Mitchell, 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers, Hearthstone  Club.  The  building 
has  been  designed  for  a  country  club, 
and  will  contain  several  large  rooms, 
including  spacious  living  room  and 
dining  room.  Interior  will  be  finished 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  central  heating  sys- 
tem, probably  furnace  heat,  and  open 
fire  places.  Mantels  will  be  of  stone 
and  brick.  A  completely  equipped 
kitchen  will  be  installed.  The  exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now    being    prepared. 

Contracts   Awarded. 

STREET  PAVING— $4,909.72.  Rich- 
mond, Contra  Costa  Co.,  Cal.  Engineer, 
City  Engineer  Chapman,  Richmond. 
Owners,  City  of  Richmond.  Contrac- 
tor, E  H.  Higgins,  Richmond.  Con- 
tract  price,    $4,909.72. 

STORE — 1  story  and  base,  brick,  $2,- 
MO.  Richmond,  Contra  Costa  Co.,  Cal. 
Architect,  .lames  T.  Narbett,  Berry 
Bldg.,  Richmond.  Owner,  Fred  C. 
Schrani,  Richmond.  Contract  price, 
$2,S4(). 


Wni    Ep.-^ttiii   to    Wni   Van   Xe.st 

May     26,     1915 


FKESLVO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA 


COMPLETION   NOTICES 


MARIN    COUNTY. 


RECORDED  ACCEPTED 

May  24,  1915— STEVENS  TRACT,  San 
Rafael.  Jay  F  Allen  to  whom  it 
may  concern May  22,   1915 

.May  25  191 5— YOLANDO,  San  Ansel- 
mo. Sarah  L  Ehrenberg  and  hus- 
band to  Rudolph  Patcha  Constr  Co 
May    17,    1915 

May    26,    1915— D      ST.,    San      Rafael. 


RESIDENCE  —  1  story  and  base, 
frame,  $2,500.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  Ada  M.  Rob- 
inson, Fresno.  The  dwelling  will  be 
erected  in  the  Shanklin  Addition,  and 
has  been  designed  to  contain  five  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  an  open  fire  place  in  the 
living  room  with  tile  or  brick  mantel. 
Bath  room  will  have  tile  wainscot.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work   by    Day   Labor. 

CEMENT  FOR  BRIDGES— Cost  not 
stated.  Bakersfield,  Kern  Co.,  Cal. 
Engineer,  County  Surveyor,  Bakers- 
field.  Owners,  Kern  County.  The 
seven  bids  received  by  the  County  Su- 
pervisors for  furnishing  90,000  barrels 
of  cement  have  been  rejected.  A  num- 
ber of  the  bids  were  not  in  correct 
form  and  others  were  too  high.  This 
is  the  second  time  bids  have  been  re- 
jected. What  course  will  now  be  taken 
has   not  yet   been   decided   upon. 

ARMORY  AND  STORES— 2  story  and 
base,  reinforced  concrete,  $25,000. 
Fresno,  Fresno  Co.,  Cal.  Architect's 
name  not  given.  Owner,  F.  P.  Black, 
1025  K  street,  Fresno.  The  building 
will  be  erected  at  the  corner  of  I  and 
Kern  streets,  and  will  cover  a  consid- 
erable ground  area.  Construction  will 
be  fireproof,  with  reinforced  concrete 
walls  and  floors.  There  will  be  a 
number  of  modern  stores  on  the  first 
floor.  Upper  floor  will  be  arranged  for 
an  armory.  Maple  floors  will  be  used. 
Patent  store  fronts  are  specified.  There 
will  be  steam  heat  with  an  oil  burning 
equipment.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  now  being  prepared. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,500.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  W.  Purdin, 
2970  Washington  street,  Fresno.  The 
dwelling  will  be  erected  in  the  Hazel- 
wood  Addition,  and  has  been  designed 
for  a  six-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
cf  pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  wjll  be  used  in  the 
bath  room.  An  au.tomatic  water  heat- 
er will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who    will    do    the   work    by   Day   Labor. 

BRIDGE — Reinforced  concrete,  $3,- 
000.  Bakersfield,  Kern  Co.,  Cal.  En- 
gineer, County  Surveyor,  Bakersfield. 
Owners,  Kern  County.  The  Board  of 
Supervisors  of  Kern  County  has  passed 
a  resolution  appropriating  $3,000  for 
the  construction  of  a  reinforced  con- 
crete biidge  on  the  state  highway  over 
Cudda  Canyon.  It  will  be  about  50 
feet  in  length.  Plans  are  being  pre- 
pared. 

BRIDGE — Reinforced  concrete,  $10,- 
000.  Madera,  Madera  Co.,  Cal.  Engi- 
neer, City  Engineer,  Madera.  Owners, 
City  of  Madera.     The  Chamber  of  Com- 


merce has  endorsed  the  proposition  to 
construct  a  new  concrete  bridge  across 
the  Fresno  River  at  D  street.  Bonds 
will    piohably    be   voted. 

JAII>  KITCHEN  EQUIPMENT— Cost 
not  stated.  Bakersfield,  Kern  Co.,  Cal. 
Architect,  O.  L.  Clark,  Brower  Bldg., 
Bakersfield.  Owners,  Kern  County. 
Plans  are  now  being  prepared  for  the 
kitchen  equipment  and  laundry  ma- 
chinery for  the  new  jail  building.  Bids 
will   be  called  for  shortly. 

RESIDENCE  —  1  story  and  base, 
frame,  $1,500.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  J.  E.  Saylor, 
2561  Emma  street,  Fresno.  The  dwell- 
ing will  be  erected  in  the  Buena  Vista 
Tract,  and  has  been  designed  for  a 
five- room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  redwood.  Some  oak  floors 
will  be  used.  There  will  be  an  open 
fire  place  and  tile  or  brick  mantel. 
Bath  room  will  have  tile  wainscot.  Ex- 
terior of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  ownei'  who  will  do 
the   work   by  Day  Labor. 

SCHOOI^— 1  story  and  base,  brick, 
concrete  and  frame.  Cost  not  stated. 
Caruthers,  Fresno  Co.,  Cal.  Architect, 
Ernest  J.  Kump,  Rowell  Bldg.,  Fresno. 
Owners,  Caruthers  Union  High  School 
District.  The  building  will  contain  an 
auditorium,  laboratories  and  offices, 
besides  the  usual  class  rooms.  Inte- 
rior will  be  finished  in  pine  through- 
out with  maple  floors  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system  with  oil  burning  furnace. 
Plana  provide  for  modern  school 
plumbing,  program  clocks  and  vacuum 
cleaning.  Exterior  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
be  opened  on  June  10th.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

SCHOOL— 1  story  and  base,  brick, 
$25,000._  Woodlake,  Tulare  Co.,  Gal. 
Architect,  O.  L,  Clark,  Brower  Bldg., 
Bakersfield.  Owners,  Woodlake  School 
District.  The  building  has  been  de- 
sigined  for  a  High  School,  and  will 
contain  six  class  rooms,  auditorium 
and  laboratories.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  a  central 
heating  system  and  oil  burning  fur- 
nace. Plans  provide  for  modern  school 
plumbing  and  program  clocks.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared and  further  mention  will  be 
made  of  the  work  when  bids  are  called 

STREET  PAVING — Cost  not  stated. 
Porterville,  Tulare  Co.,  Cal.  Engineer, 
City  Engineer,  Porterville.  Owners, 
City  of  Porterville.  Additional  street 
work  has  been  ordered  by  the  City 
Council.  A  resolution  of  intention  pre- 
vailed at  the  last  meeting  by  unani- 
mous vote  for  the  construction  of  377 
feet  of  asphalt-concrete  covering  in 
Belleview  aver.ue  from  the  High  School 
campus  to  the  city  limits.  This  con- 
struction means  that  all  entrances  to 
the  city  will   be  paved. 

Contracts   Awarded. 

HIGHWAY  CONSTRUCTION  —  $18,- 
901.76.  Bakersfield,  Kern  Co.,  Cal.  En- 
gineei-.  County  Surveyor,  Bakersfield. 
Owners,  Kern  Count.\'.  Contractor, 
William  J.  Cahill,  Bakersfield.  Con- 
tract price,  $18,901.76.  This  contract 
covers    the    construction    of    Div.     10, 


^6 

Sec.   -'.   of   the   Hakeislield-Mojave  high- 
way. 

HOSPITAL,  PAINTING— $2,775.  Fres- 
no. Fresno  Co.,  Cal.  Architect,  none. 
Owners,  Fre.sno  County.  Contractor, 
George  Churcher,  30S  Glenn  street, 
Fresno.      Contract    price,    $2,775. 

BUILDING   CONTRACTS 


nUILDlNG    AND    ENGINEERING' NEWS 

May  26,  1915 — LOTS  12  AND- 13  BL.K 
111,  Fresno.  Ellen  V  Doyle  to 
whom  it  may  concern ...  May  25,  1915 

May  25,  1915 — LOT  27  BLK  21,  Alta 
Vista  Tract,  Fresno.  O  D  Atkins 
to  whom  it  may  concern. May  22,  1915 


vv'ednefed.iy.       .lune 


1915. 
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I)\VEr>blNG 

LOTS  ,S1  AND  32  Buena  Vista  Addition, 
Fresno.     Dwelling. 

Owner J.   E.     Baylor,   2561     Emma 

St.,   Fresno. 
Architect  .  .  .None. 
Day's    work.  COST.    $1500 


S\V    V4  OF  SEC.  10-16-15.  Fresno.   Drill- 
ing  and    construction   of   water   well. 

Owner J.      Hauptli     and    Dan      G. 

Dongtin. 
Architect  . .  .None. 

Contractor.  .Geo.    E.      J.    B.    and    E.      J. 
Harp. 

Filed   .May   26.  '15.     Dated  . 

COST,   $3  per  foot. 
NOTE: — Under       certain        conditions 
consideration   is   differently   specified. 

DWELLING  AND  GARAGE 
LOTS   1,   2,   Monroe  Tct.   Fresno.   Dwell- 
ing and  garage. 

Owner Bertha  L.   Wilson. 

Architect  .  .  .None. 

Contractor.  .Foster      C.      Wilson.      2321 
Hills  St..  Fresno, 

COST,  $3000 


DWELLING 

LOTS  14  AND  15  BLK   15,   Belmont  Ad- 
dition,  Fresno.     Dwelling. 

Owner M.  C.  Kellogg. 

Architect  .  .  .None. 

Contractor.  .C.  V.  Smith,   1371   Del  Mar, 
Fresno. 

COST.    12850 


DWELLING 

LOTS    5    AND   6    BJvK    5,    Windsor   Ter- 
race, Fresno.     Dwelling  and  shed. 

Owner.. Miss      M.    E.    Hindle,      2821 

Kern   St.,    Fresno. 
Architect  .  .  .None. 

Contractor.  .C-      P-    Cain,    709      Mildreda 
St.,    Fre.sno. 

COST,   $1530 


LOTS  8  AND  9.  Shanklin   .\dd'n,  Fresno 
Dwelling. 

Owner Ada    M.    Uobin.son. 

Architect  .  .  .None. 

D^y's  work.  CO.ST.   $2500 


DWELLING 

LOT    4    BLK       18,    Hazel  wood       Add'n., 

Fresno.      Dwelling. 
Owner W.     Purdin,       2970       Wash- 
ington   St..    Fresno. 
Architect.  .  .No'ie. 

Day'.s    work.                                 COST     $2100 
^ 

COMPLETION  NOTICES 


FRESNO   COUNTY. 


RECORDED  ACCEPTED 

May   21.   1915— S    Mt    LOTS   4.   5,   G   BLK 
]   Griffln  Add'n,  Fresno.     Wm  Glass 

et  al  to  whom  it  may  concern 

May    21,    19L5 

.May    21,    1915— LOTS      37      AND      38, 
.Modren   Park,   Fresno.     W   S   Halll- 

day    to    whom    it   may   concern 

May    15,    1915 


LIENS  FILED. 


FRESNO     COUNTY. 


RECORDED                                   ACCEPTED 
May  20.  1915— LOTS  11  TO  14  BLK  64, 
Fresno.        J    W    Phillips,    28;      S    W 
Purdy,   $124   vs  T     C   White 


SACR.43IENTO,    STOCKTON    AND 
NORTHERN   CALIFORNIA 


FIRE  HOUSE — 1»^  story  and  base, 
frame,  $8,000.  Stockton.  San  Joaquin 
Co.,  Cal.  Architect,  Ralph  P.  Morrell, 
12  I.  O.  O.  F.  Bldg.,  Stockton.  Owners, 
City  of  Stockton.  Plans  have  been 
complettQ  and  have  received  the  ap- 
proval of  the  City  Tru.<=tees  for  a  new 
fire  building  to  be  erected  on  the  south 
side  of  California  street.  Bids  will  be 
called  for  at  once.  The  building  has 
been  arranged  to  contain  one  piece  of 
apparatus  and  living  quarters  for  the 
men.  The  design  is  what  is  known  as 
the  bungalow  style.  Exterior  will  be 
tovered  with  cement  plaster  on  metal 
lath. 

FIRE  HOUSE — l^A  story  and  base, 
frame.  $S,000.  Stockton.  San  .loaquin 
Co.,  Cal.  Architect.  William  B.  Thom- 
as. Yosemite  Bldg.,  Stockton.  Owners. 
City  of  Stockton.  This  building  will 
be  erected  on  Rose  street,  and  will  be 
similar  in  design  to  the  building 
above  mentioned.  Interior  finish  will 
be  of  pine.  A  cement  floor  will  be  used. 
Special  electric  work  is  specified.  Ex- 
terior will  be  covered  with  pressed 
brick  and  rustic.  Plans  are  complete 
and  have  received  the  approval  of  the 
city  officials,  and  bids  will  be  called 
for  shoi'tly. 

BRIDGE — Steel  bascule.  Cost  not 
slated.  Yolo,  Yolo  Co..  Cal.  Engineer. 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  Owneis.  State  of 
California.  Plans  for  the  construction 
of  a  bascule  draw  bridge  across  the 
Y'olo-by-Pass.  to  be  located  over  the 
borrow  pit  at  the  eastern  side  of  the 
by-pass,  on  recommendation  of  the 
Debris  Commission  and  the  State  En- 
gineering Department  of  the  Reclama- 
tion   Board,   have   been   approved. 

STATE  HIGHWAY  CONSTRUCTION 
— Cost  as  follows.  California.  Engi- 
neer. State  Highway  Commission,  Fo- 
rum Bldg.,  Sacramento.  Owners,  State 
of  California.  Bids  opened  by  the 
.State  Highway  Commission  for  work 
in  the  following  counties  wor'>  as  fol- 
lows: Tehama,  Div.  2,  Route  3.  Sec. 
C.  H.  H.  &  T.  W.  Harlan.  Williams, 
low  at  $49,990.70;  Tehama,  Div.  2, 
Route  3,  Sec.  B,  Hoffman  &  McLaren. 
Oakland,  $43,657;  Los  Angeles,  Div.  7, 
Route  4,  Sec.  A,  Homer  R.  Kennedy 
&  Frank  Williams,  L.  A.,  $21,100.70; 
Kings,  Div.  6,  Route  10.  Sec.  A,  GScorge 
S.  Benson,  L.  A.,  $50,211.90;  plate  gir- 
ilei-  ba.scule  biidge  over  Y'olo  By- Pass, 
Koss  Constiuction  Co.,  Sacramento, 
$2  1,906.  Contracts  have  not  been 
aw.urded.  A  complete  list  of  the  bids 
together  with  a  list  of  the  materials 
furnished  by  the  state  and  the  engi- 
neer's   estimate    will    be    found    under 


the    heading    of    San    Francisco    in    this 
issue. 

TOWN  HALL — 1  story,  frame.  Cost 
not  stated.  Ferndale,  Humboldt  Co., 
Cal.  Architect,  none.  Owners,  Town 
of  Ferndale.  Plans  have  been  com- 
pleted and  are  now  in  the  hands  of 
the  City  Trustees  for  a  combination 
town  hall  and  fire  house.  The  building 
will  contain  an  assembly  hall,  office 
of  the  town  clerk,  and  meeting  rooms 
for  the  trustees.  In  the  rear  there 
will  be  accommodations  for  one  or 
more  pieces  of  fire  apparatus.  Inte- 
rior finisn  will  be  of  pine.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now  out  for  figures  and  bids  will 
be    opened    on    June    7th. 

LODGE  HALI., — 4  storys  and  base. 
Class  A  construction,  $250,000.  Sacra- 
mento. Cal.  Architect.  R.  A.  Herold, 
Forum  Bldg.,  Sacramento.  Owners, 
Sacramento  Masonic  Temple  Associa- 
tion. The  building  committee  of  the 
Masonic  Temple  Association  have  no- 
tified the  architect  that  extensive  re- 
vision in  the  plans  and  specifications 
for  the  proposed  Class  A  building  to 
be  erected  on  the  property  at  12th  and 
J  streets  will  be  necessary.  Unless 
these  revisions  can  be  made  so  as  to 
bring  the  cost  of  the  proposed  struc- 
ture to  within  $250,000,  the  building 
will  not  be  erected.  The  architect  is 
now  engaged  in  revising  the  plans. 
Further  mention  will  be  made  of  the 
work    when   bids   ai'e   called    for. 

LIBRARY  —  1  story  and  base.  Class 
C  construction,  $20,000.  Grass  Valley, 
Nevada  Co.,  Cal.  Architect,  William 
Mooser,  Nevada  Bank  Bldg.,  S.  F.  Own- 
ers, Town  of  Grass  Valley.  The  build- 
ing has  been  designed  In  the  classic 
style,  and  will  contain  two  reading 
rooms,  lobby  reception  rooms,  office  of 
the  librarian,  and  stack  room.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood with  maple  floors.  Metal  win- 
dow sash  will  be  used.  Plans  provide 
for  a  central  heating  system,  probably 
steam  heat  with  an  oil  burning  fur- 
nace. Exterior  of  the  building  will  be 
faced  with  pressed  brick  veneer.  A 
vacuum  cleaning  system  is  also  speci- 
fied. Plans  are  complete  and  figures 
will    be    called    for    shortly. 

RESIDENCE  —  1  story  and  base, 
fi-ame.  $1,500.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  A.  E.  Hargrave, 
352]  Orange  street,  Sacramento.  The 
dwelling  will  be  erected  on  Donner 
avenue,  and  has  been  designed  to  con- 
tain five  rooms  and  bath.  Interior  will 
be  finished  in  pine  and  redwood.  There 
will  be  an  open  fire  place  and  tile  or 
brick  mantel.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  l.,abor.  Materials  are 
now   being   purchased. 

Contracts  Awarded. 

STREET  PAVING— $4. 4::4.  Eureka, 
Humboldt  Co.,  Cal.  Engineer,  City  En- 
gineer, Eureka.  Owners,  City  of  Eu- 
reka. Contractor,  John  F.  Devoy,  Eu- 
reka.     Contract    price.    $4,421. 

SEWER  CONSTRUCTION  UNIT  NO  1 
— $4  2,4  60.  Sacramento,  Cal.  Engineer, 
City  Engineer.  Sacramento.  Owners. 
City  of  Sacramento.  Contractors  Mat- 
thews Construction  Co..  Sacramento. 
Contract  price,   $42,460. 


Wedntsdiy,       June 
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State  Opens  Bids 
On  Highway  Work. 

I       BidH  Received  For  Two  Pieces  of  VVorlc 
in    Teliiiiiiii.      One    Kach   in    Los   An- 
K'eieM    and    Ivings    Counties. 

Bids  were  opened  at  the  last  meeting 
of  the  State  Highway  Commission, 
Forum  Bldg.,  Sacramento,  for  highway 
construction  in  Tehama  County,  Los 
Angeles  County,  and  Kings  County, 
and  for  a  plate  girder  bascule  bridge  in 
Yolo  County.  Following  is  a  coTnplete 
list  of  the  bids  received  together  with 
a  list  of  the  materials  furnished  by  the 
State  and  the  Engineer's  estimate: 

Teliama  Co.,  Div.  2,  Route  3,  Sec.  C. 

Eaton    &    Smith,    S.    F $54,987.50 

G.   W.   Conners.   Eureka 57,950.00 

W.  B.  Hunt  &  Sons,  Alameda.    59,323.50 

Twohy   Bros   Co.,   S.   F 70,252.60 

Richard   Rothwell,   L.   A 68,498.40 

F.  Rolandi,    S.    F 66,169.30 

Toohey  &  Johnson,  Phoenix..  63,772.30 
Bates,  Borland  &  Ayer,  Okd..  60,282.50 
Hoffman  &  McLaren,  Oakland  51,733.20 
H.    H.   Harlan   &   T.   M.   Harlan 

Williams     49,990.70 

L.    F.    Gerdetz,    S.    F 56,873.00 

Jas.    Fitzpatrick,    Sacramento.    50.206.00 

Commary-Peterson    Co.,    S.    F. .    72.065.00 

Engrineer's    Kstimate,   $43,559.01 

^lateiials  furnished  by  the  State: 
Pipe  railing,  reinforcing  steel,  corru- 
gated iron  pipe  and  Portland  cement. 
Total,     $5,480.34. 

Tehama  Co.,  Div.  3,  Route  3,  Sec.  B. 
Commary-Peterson  Co,  S.  F. .  .$44,662.00 

G.  W.    Conners,    Eureka 57,823.00 

Twohy  Bros.  Co.,  S.  F 47,197.60 

George  Vogelsang,  Tehama..  83,760.80 
-Marin  Rock  Co,  San  Anselmo  52,851.10 
Manuel  Jacinto,  Sacramento..  51,482.00 
Bates,  Borland  &  Ayer,  Okd..  49,?95.00 
Hoffman   &   McLaren,   Oakland  43,657.00 

C.  H.  &  A.  W.  Gorrill,  S.  F 46,390.80 

L.    F.    Gerdetz,    S.    F 46,040.00 

Jas.    Fitzpatrick,   Sacramento.    45,914.50 

Bngrineer's   Estimate,  $43,277.95 

Materials    furnished      by    the      State: 
Pipe    railing,    reinforcing    steel,    corru- 
gated   iron    pipe    and    Portland   cement. 
Total,    $21,282.00. 
Los  Angeles  Co.,  Div.  7,  Route  4,  Sec.  A. 

Leigh    Garnsey,   L.   A $27,956.50 

Geo.  Wiegant,  Lamanda  Park  24,280.10 
Homer   R.   Kennedy     &  Frank 

Williams,    Los    Angeles 21,100.70 

White  &  Gaskill,  Long  Beach  26,643.00 
John  D.  Mar.sh,  Bakersfleld .  .  .  25,552.20 
W.       A.       DontanVille,       Paso 

Robles     23,918.10 

Engineer's   Estimate,   $26,8{K{..'>5 

Materials  furnished  by  the  State: 
Pipe  railing,  reinforcing  steel,  corru- 
gated iron  pipe  and  Portland  cement. 
Total,    $13,750.18. 

Kings  Co.,  Div.  «,  Route  10,  Sec.  A. 

Bent    Bros.,    Los    Angeles $69,555.50 

Taylor  &  Berliner,  L.  A 56,808.80 

Geo.  S.  Benson  &  Sons,  L.  A.  .  .  50,211.90 
John  D.  Marsh,  Bakersfleld...  51,697.00 
W.       A.       Dontanville,       Paso 

Robles     54,954.80 

Engineer's   Estimate,   $51,261.00 

Materials    furnished      by    the      State: 
FMpe    railing,    reinforcing    steel,    corru- 
gated  iron,   Portland  cement,   sand   and 
coarse    aggregate.      Total,    $43,087.70. 
Yolo  Co.,  Div.  3,  Route  «,  Sec.  B. 
Plate   Girder   Bascule   Bridge. 
Midland    Bridge      Co.,    Kansas 


City,    Mo.,     (irregular) $26,862.00 

Ross  Constr.   Co.,  Sacramento.    24,906.00 

Seabury  B.  Peterson,  S.  F 37,984.00 

Graff  Con.  Co.,  Seattle,  Wash..  35,900.00 
Engineer's   F>timate,  $21,818.03. 

Materials  furnished  by  the  State: 
I'ortland  cement,  sand  and  coarse  ag- 
gregate.    Total,   $3,166.50. 


BUttDING  CONTRACTS 


SACRAMENTO    COUNTY. 


RESIDENCE 

DONNER    AVE,    in    Lot    602,    Elmhurst, 

Sacramento.        One-story      four-room 

residence. 

Owner A.         E.       Hargrave,       3521 

Orange    Ave.,    Sacramento. 
iVrchitoct  . .  .None. 
Day's    work.  COST,    $1200 


PAVING 

Q,    R,    7TH,    8TH,    C,    19TH    AND    20TH 
Sts.      Sacramento.       Pave    crosses    at 
streets. 
Owner Frank    G.    Dunn    and    War- 
ren   Olney,    Jr.,    receiver    of 
property    of   Western    Paci- 
fic   Railway   Company. 
Architect  .  .  .None, 
Contractor.  .McGillivray      Constr.      Co., 

1007    7th    St.,    Sacramento. 
Filed  May  17,  '15.     Dated  May  26,  "15. 
COST,    27   cents   per   sq   foot   for   7th,    C, 
and    P    streets    and    32    cents    per    sq. 
foot  for  8th  street. 


ALTERATIONS 

NOS.   1323   AND  1325  H  ST.,  Sacramento 
Alter  building. 

Owner C.    W.    and    H.    C.    Johnson, 

Alta  Mira  Apartments,  Sac- 
ramento. 

Architect  . .  .None. 

Contractor.  .John   M.      E.   Morrill,      1009 
Yale,  Sacramento. 

Filed  May  21,  '15.     Dated  May  17,  '15. 

COST,   $9515 


FRAME   BARN 

NO.  i314  X  ST.,  on  E  i^  Lot  2,  X,  Y,  13th 
and  14th  Sts.,  Sacramento.  Frame 
barn,   galvanized   sides   and   roof. 

Owner John     Rico.,     1316     W     St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .C.    Valine,      2417    15th      St., 
Sacramento.  COST,  $800 


FRAME    RESIDENCE 

NO.  2315  FOURTH  ST.,  on  S  %  Lot  1, 
W,  X,  4th  and  5th  Sts.,  Sacramento. 
Two-story    frame   residence    in   rear. 

Owner Emily  Valine,  2417  15th  St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .C.     Valine,     2417     15th     St., 
Sacramento.  COST,    $600 


FRAME  FLATS 

NO.  3020  O  ST.,  on  E  60  ft.  Lot  3,  O,  P, 
30th  and  31st  Sts.,  Sacramento.  All 
work  for  two-story  frame  (2)  flats 
of  4  and  6  rooms  each. 

Owner J.   L.   Brown,   1515   30th   St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .W.  R.  Saunders,  2810  I  St., 
Sacramenot. 

COST,    $4750 


ADDITIONS 

NO.  315  SIXTEENTH  ST.,  on  S  »A  Lot 
1,  C,  D,  16th  and  17th  Sts.,  Sacra- 
mento.    Addition  to  milk  depot. 


Owner Albert  Meister,  323  16th  St., 

Sacramento. 
Architect  .  .  .None. 
Contractor.  .G.    W.    McKay,    1018    T    St., 

Sacramento. 

COST,    $450 


ADDITION 

A.    GERBER    4    ACRE    TRACT,    Sacra- 
mento.     Addition  to  residence. 
Owner John   Gerber,   Upper   Stock- 
ton   Road,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .F.    C.    Pinnegar,    1622    17th 
St.,  Sacramento. 

COST,    $300 


REMODEL  STORE  FRONTS 
NOS.   319-321   L  ST.,  on  E   60%    of  S  49% 
Lot   6   Blk   K,  L,   3rd   and  4th   Sts.,   Sac- 
ramento.    Remodel  store  fronts. 

Owner J.    W.    Wilson,    1417    I    St.. 

Sacramento. 
Architect  . .  .None. 

Contractor.  .Siller    Bros.,    1614    43rd    St., 
Sacramento. 

COST,    $300 


APARTMENTS 

NOS.  2301-2302  O  ST.,  on  W  48  feet  of 
S  1/2  Lot  8  Blk  N,  O,  23rd  and  24th 
Sts.,  Sacramento.  Two-story  frame 
tenement  house  (4  apartments)  four 
rooms   each. 

Owner Charles      E.    Brooks,      1605 

16th   St.,  Sacramento. 

Architect  .  .  .None. 

Contractor.  .C.  J.  Ettel,  1515  23rd  St., 
Sacramento.        COST,    $7000 


FRAME    RESIDENCE 

LOT  601,  Elmhurst.  One-story  five- 
room   frame   residence. 

Owner Esther    Smoll,     612     M    St., 

Sacramento. 

Architect  .  .  .None. 

Contractor.  .A.  Smoll,  612  M  St.,  Sac- 
ramento. COST,    $2000 


FINISH   BASEMENT 

NO.  2830  K  ST.,  on  E    %   of  N   \i   Lot  4, 

K,  L,   28th  and  29th   Sts.,  Sacramento. 

Finish    off    basement    and    make    Ave 

rooms  in  residence. 

Owner Mrs.    A.    Townsend,    Prem. 

Architect  .  .  .None. 

Contractor.  .W.   R.   Burnett,   1800   U  St., 
Sacramento. 

COST   $800, 


FINISH    BASEMENT 

NO.  1710  S  ST.,  on  W  %  Lot  2  Blk  S, 
T,  17th  and  18th  Sts.,  Sacramento. 
Finish    basement  of   residence. 

Owner Pietra    Romagnolo. 

Architect  .  .  .None. 

Contractor.  .Chas.    Vanina,    2022    M    St., 
Sacramento. 

COST,    $760 


BUILDING  CONTRACTS. 


SAN   JOAQUIN    COUNTY. 


FRAME   RESIDENCE 

FRENCH  CAMP,  San  Joaquin  County. 
All  work  for  seven-room  frame  resi- 
dence and  barn. 

Owner Louis   Bordenave. 

Designer  .  .  .Franklyn  E.  Warner,  Room 
37       San       Joaquin       Bldg., 
Stockton. 
Contractor.  .Joseph    Flittner,    1700    35th 

Ave.,  Oakland. 

Filed  May  25,  '15.     Dated  May  25,  '15. 

Foundation  completed  and  frame 
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work   erected    $1045 

Plastering  completed    1075 

Work    accepted    1075 

Usual   35   days 1075 

TOTAL  COST,   $4300 

Rond,     $2f)50.         Surety,       Southwestern 

Surety    Insurance    Co.      Limit,    60    days. 

Forfeit,  $10  per  day.     Plans  and   speci- 

firations    filed. 

RELEASE  Of  LIENS 

SACRAMENTO   COUNTY. 

RECORDED  AMOUNT 

May  20.  1915— W   Vi  LOT  7,  N,  O,  13th, 
Hth   St.s.,   Sacramento.     W    F   Knox 


lUMLDlXG    AND    ENdlNEERING    NEWS 

to    .Mrs    M    Flahive,       August      and 
Hollenbeck     $1118.10 


W.dnesday,       .Tunc       2.       191  o. 


COMPLETION   NOTICES 

SAN    JOAftllN    COUNTY. 


RECORDED  ACCEPTED 

May  24,  1915— SW  SCHOOL  &  PINE, 
Lodi.      Lodi    Investment   Co   to   J   L 

Pickering May    22,    1915 

.May  2«,  191.5— SW  SCHOOL  &  PINE, 
Lodi.  Lodi  Investment  Co  to  Otis 
Elevator  Co,  May  22;  Builders'  Iron 
Works    May    22,    1915 


Ueg.  i:.  S.  Vat.  Oflloe 
Veneered  Panels  of 
unexcelled  quality-- 
Sold  only  at 


Why  do  Wybro  Panels 
outsell  all  others? 

KceauMe  the  quality  is  unsurpassed 
and    the   prices  are  right. 

iteoauNo  there  are  no  better  panels 
made   at    any   price. 

Hroausc  Wybro  Panels  are  alwajs 
.smooth    and    even.  ,.        „        i„ 

llet-auHe  anyone  using  Wybro  Panels 
once   will    never   buy   another   kind. 

HreauHe  Wybro  Panels  are  everlast- 
ingly  good — always  uniform. 


White  Brotheps 


5th  and  Brannan  Streets 


San  Francisco 


Now  Being  Compiled 


Associated 
Catalogs 


ol 


Building  Materials 
Building  Machinery 

Building  Equipment 


A  comprehensive  catalog  of 
Building  Materials  available 
on  the  Pacific  Coast  for 
free  di^ribution  among  the 
Architeds,  Engineers  and 
purchasing  agents  of  Cal- 
fornia.  Oregon,  Washing- 
ton, British  Columbia,  Idaho 
Nevada  and  Arizona. 


This  book  will  be  11x14  inches  in  size,  and  will  contain  such  technical 
information  and  data  relating  to  Building  Materials  and  Supplies,  that  an  Ar- 
chitect or  Purchasing  Agent  wants  to  know.  How  to  specify  various  ma- 
terials, etc.    Send  for  descriptive  circular,  price  per  pa^e,  etc. 

L.  A.  LARSEN,  Publisher,  5(«)  Mission  St  ,  S.  F. 


E.  H.  WiUiaim  Cbakner  Munday 

Munday  iu  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

616  Phalan  luilding,        San  Prancito 


May  27.  lyiii— NW  SUTTER  &  MAIN, 
Stockton.      Commercial    &    Savings 

Bank    to   Baker   &   Hamilton 

May    22,    191.5 

.May  27,  191.5— NW  SUTTER  &  MAIN, 
Stockton.  Commercial  &  Savings 
Hank  to  California  Plate  &  Window 
01a.ss    Co May    22,    1915 


LOS  A>GELES  A>D  SOUTHERN 
CALIFORMA 


APARTMENT  HOUSES — 2,  3  story 
and  ba.«e,  brick,  $50,000.  Los  Angele.s, 
Cal.  Architect,  none.  Owner,  Sher- 
wood Allen,  represented  by  Mr.  Rubin, 
Holling.«worth  BIdg.,  L.  A.  These  build- 
ings will  be  erected  at  the  corner  of 
IHth  and  Hoover  streets,  each  cover- 
ing an  area  of  44  by  92  feet,  and  de- 
signed to  contain  50  rooms.  Interiors 
will  be  finished  in  pine  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
.«team  heat  and  a  hot  water  supply.  All 
.suites  will  have  wall  beds  and  private 
baths.  Rath  rooms  will  be  finished  in 
tile.  Exteriors  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor 
under   the   direction  of  E.   P.   Hunziker. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  Holly- 
wood, I»s  Angeles  Co.,  Cal.  Archi- 
tects, The  Architectural  Designing  Co., 
(irosse  Bldg.,  L.  A.  Owner's  name 
withheld.  The  building  will  cover  an 
area  of  150  by  100  feet,  and  has  been 
<iesigned  to  contain  a  total  of  70  rooms 
arranged  in  suites  of  two  and  three 
rooms.  Interiors  will  be  finished  In 
pine  and  hardwood  with  some  oak 
lloors.  There  will  be  steam  heat  and 
a  hot  water  supply.  All  suites  will 
have  wall  beds  and  private  bath  rooms. 
Hath  rooms  will  be  finished  in  tile.  Ex- 
terior of  the  building  will  be  covered 
with  rustic.  Plans  are  now  being  pre- 
pared. 

BRIIXiE — Steel  and  reinforced  con- 
crete, $lS,00(t.  Ventura,  Ventura  Co., 
Cal.  Engineer,  County  Surveyor  Petit, 
Ventura.  Owners,  Ventura  County. 
County  Surveyor  Petit  is  preparing 
plans  and  specifications  for  a  new 
bridge  to  be  erected  over  the  Santa 
Clara  River  at  Sespe.  it  will  be  240 
feet  long  with  concrete  abutments  and 
steel    superstructure. 

CHURCH — 2  story  and  base,  hollow 
tile,  $."i0,(H)0.  San  Beinardino.  San  Ber- 
nardino Co.,  Cal.  Architects,  Elmore 
R.  .leffery  &  Frank  R.  Schaefer,  Wes- 
ley-Roberts Bldg..  L.  A.  Owners.  First 
Congregational  Church.  The  building 
will  cover  an  area  of  ito  by  150  feet, 
and   will   be   built  around  a  patio,    the 


Wednesday,      June      2,       1915. 

architecture  being  in  the  Mission  style. 
There  will  be  a  main  auditorium  seat- 
ins  ^00  people,  Sunday  school  rooms 
seating  250  people,  parlors  and  pas- 
tor.s  .study.  Interior  will  be  finished 
in  pine  and  ornamental  plaster.  There 
will  be  a  central  heating-  .«;ystem.  Art 
gla-s.s  window.s  are  .•specified.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment pla.ster.  A  clay  tile  roof  will  be 
uijed.      Plans    are    now    being    prepared. 

PARISH  HALL.  AND  RECTORY— 1 
and  2  story,  brick  and  frame.  Cost  not 
stated.  Inglewood,  Los  Angeles  Co., 
Cal.  Architect.s,  Frohman  &  Martin, 
Slavin  Bldg.,  L.  A.  Owners,  Church  of 
the  Holy  Faith.  The  parish  hall  will 
cover  an  area  of  80  by  30  feet  feet  and 
will  contain  an  auditorium,  class 
rooms  and  kitchen.  Interior  will  be 
finished  in  pine  and  hardwood.  There 
will  be  a  central  heating  system.  The 
rectory  will  contain  nine  rooms  and 
three  baths,  and  will  be  finished  in 
pine  and  hardwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  heat,  open  fire  places 
and  an  automatic  water  heater.  ]Man- 
tels  will  be  of  tile.  Tile  wainscot  and 
floors  will  be  used  in  the  bath  rooms. 
Exterior  will  be  covered  with  cement 
plaster  on  metal  lath.  Clay  tile  roofs 
will  be  used  on  both  buildings.  Plans 
are  complete  and  figures  are  being 
taken 

LIBRARY — 1  story  and  base,  brick, 
$30,000.  Los  Angeles,  Cal.  Architect, 
Lester  L.  Hubbard,  Marsh-Strong  Bldg., 
L.  A.  Owners,  City  of  Los  Angeles. 
The  building  will  be  erected  at  the 
cornel-  of  North  Workman  and  Avenue 
26th,  and  has  been  designed  in  the 
classic  style.  There  will  be  two  read- 
ing rooms,  office  and  stack  room.  Base- 
ment will  be  arranged  for  an  audito- 
rium seating  300  people.  Interior  will 
be  finished  in  pine  and  hardwood  with 
maple  floors.  There  will  be  steam 
heat  and  vacuum  cleaning.  Metal  book 
stacks  will  be  used.  Exterior  of  the 
imilding  will  be  faced  with  pressed 
brick  trimmed  with  teira  cotta.  Plans 
-ire   now   being   prepared. 

SCHOOI., —  1  story  and  base,  brick, 
.?:!0,000.  El  Centro,  Imperial  Co.,  Cal. 
Architect,  Fred  T.  Harris,  Opera  House 
Uldg.,  El  Centro.  Owners,  EI  Centro 
Grammar  School  District.  The  build- 
ing has  been  designed  in  the  Mission 
style  and  will  contain  eight  standard 
class  rooms,  office  and  an  auditorium 
seating  500  people.  Interior  will  be 
finished  in  pine  with  maple  floors  in 
the  class  rooms.  There  will  be  a  cen- 
tral heating  system,  modern  school 
plumbing  and  electric  work.  Exte- 
rior will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
.June  12th.  Plans  and  specifications 
can   be   secured   from   the   architect. 

.SCHOOI., —  1  story  and  base,  brick  or 
hollow  tile,  ?25,000.  Hyde  Park,  Los 
.\ngeles  Co.,  Cal.  Architect.  T.  F. 
Powers,  Higgins  Bldg.,  L.  A.  Owners, 
Hyde  Park  School  District.  The  build- 
ing will  be  erected  on  Angelus  Mesa, 
and  has  been  designed  to  contain  six 
class  rooms.  Interior  will  be  finished 
in  pine,  '^faple  floors  will  be  used  in 
the  class  i-ooms.  There  will  be  a  cen- 
tral heating  system  and  modern  school 
plimibing.  An  oil  burning  furnace  will 
be  installed.  Exterior  of  the  building 
will     be     faced     with     eeniont       plaster. 
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Plans  are  now  being  prepared. 

SCHOOL — 1  story  and  base,  brick, 
$45,000.  Los  Angeles,  Cal.  Architects, 
Alfred  W.  Reed  and  Charles  E.  Gar- 
stang.  Black  Bldg.,  L.  A.  Owners,  City 
of  Los  Angeles.  This  building,  which 
will  be  erected  on  Budlong  avenue, 
has  been  out  for  figures,  but  all  bids 
were  rejected.  Plans  have  been  re- 
vised and  new  bids  are  now  being 
taken. 

SCHOOL  GROUP— 1  and  2  story, 
brick  and  hollow  tile.  Cost  not  stat- 
ed. Hyde  Park,  Los  Angeles  Co.,  Cal. 
Architect,  George  A.  Howard,  Jr., 
Grant  Bldg.,  L  A.  Owners,  Hyde  Park 
School  District.  There  will  be  a  two- 
story  administration  building  100  by 
100  feet  and  four  small  structures.  The 
administration  building  will  contain 
offices,  class  rooms  and  an  auditorium 
seating  500  people.  The  smaller 
buildings  will  each  contain  two  class 
rooms.  Interiors  will  be  finished  in 
pine.  There  will  be  a  central  heating 
system  housed  in  a  separate  building. 
Modern  school  plumbing,  vacuum 
cleaning  and  program  clocks  are  speci- 
fied. Exteriors  will  be  faced  with  ce- 
ment plaster  trimmed  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Separate  bids  will  be 
taken  for  the  general  construction  'of 
the  administration  building,  heating, 
electric  work,  plumbing  and  painting. 
Bids  will  be  opened  on  June  7th  at  8 
p.   m. 

SEWER  SYSTEM,  $315.000 — EL  CEN- 
tro.  Imperial  Co.,  Cal.  Engineers,  Olm- 
sted &  Gillel.en,  Hollingsworth  Bldg., 
L.  A.  Owners.  Cities  of  El  Centro  and 
Imperial.  The  cities  of  El  Centro  and 
Imperial  have  voted  bonds  in  the  sum 
of  $315,000  for  the  construction  of  mu- 
nicipal sewer  systems.  El  Centro  voted 
$250,000  and  Imperial  voted  $65,000. 
The  cities  will  join  in  the  construction 
of  an  outfall  sewer  to  New  River. 

Contracts  Avrarded. 

HOSPITAL  WARDS— 2,  2  story  and 
base,  brick,  $4-}, 000.  Los  Angeles,  Cal. 
Architect,  George  Low,  Supervising  Ar- 
chitect, L.  A.  Owners,  Los  Angeles 
County.  Contractors,  Davidson  Con- 
struction Co.,  1 6th  and  Tennessee 
streets,    L.    A.      Contract    price,    $44,000. 

SCHOOI.,— 2  story  and  base,  brick, 
$21,640.  Los  Angeles,  Cal.  Architects, 
Montgomery  &  Montgomery,  Trust  and 
Savings  Bldg.,  L.  A.  Owners,  City  of 
Los  .Angeles.  Contractor,  B.  D.  Kron- 
nick,  3901  South  Hill  street,  L.  A.  Con- 
tract   price,     $21,640. 

SCHOOL  GROUP — 2  and  3  story  and 
base,  brick,  $134,616.  Los  Angeles,  Cal. 
Ai-chitects,  Elmore  R.  Jeffery  &  Frank 
R.  Schaefer,  Citizens'  National  Bank 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. Contractors,  Los  Angeles  Plan- 
ing Mill  Co.,  1812  Industrial  street,  L. 
A.,    general    construction,    $134,616. 

SCHOOL— 1  story  and  base,  hollow 
tile,  $46,000.  Huntington  Beach,  Los 
.Angeles  Co.,  Cal.  Architects,  John  C. 
Smith,  H.  W.  Hellman  Bldg.,  L.  A. 
Owners,  Huntington  Beach  School  Dis- 
trict. Contractor,  Harvey  Garber, 
Orange,  general  construction,  $40,694; 
J.  .M.  Mullins  Electric  Co.,  Baker-Det- 
willer  Bldg.,  L.  A.,  electric  work;  Hig- 
gins &  Ormsby,  Huntington  Beach, 
painting,  $1,450;  Foss  &  Jones,  Pasa- 
dena, heating  and  ventilating,  $4,157, 
ani  Southern  California  Eleetrie  Co., 
program    clocks,    $598. 


PORTLAND  AND  OREGON 


STORES  AND  LODGE  ROO.MS  —  4 
.-;tur>  and  base,  reinforced  concrete, 
$1(10,000.  Portland,  Ore.  Architects, 
Camp  &  DuPuy,  426  East  Alder  street, 
Portland.  Owners,  Odd  Fellows  Hall 
Association,  East  Side  Business  Men's 
Club  and  Citizens'  Bank.  These  three 
organizations  have  united  in  raising 
the  necessary  funds  for  the  construc- 
tion of  the  proposed  building.  The 
building  will  be  erected  on  Grand  ave- 
nue and  East  Alder  street,  covering 
an  area  of  90  by  100  feet.  The  main 
llooi-  will  be  occupied  by  several  stores 
and  the  bank,  while  upper  floors  will 
be  arranged  for  offices  and  lodge  rooms. 
The  interior  of  the  bank  will  be  fin- 
ished in  hardwood,  maible  and  oina- 
mental  plaster.  Upper  floors  will  be 
finished  in  pine  and  hardwood.  There 
will  be  steam  heat,  elevator  service 
and  vacuum  cleaning  and  hot  and  cold 
water  supply.  Patent  store  fronts  and 
metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Flans  are  now  being  prepared. 

HOSPITAI.. — 2  story  and  base,  hollow 
tile  construction,  $20,000.  Portland, 
Ore.  .Architects,  Tourtellotte  &  Hum- 
mel, Rothchild  Bldg.,  Portland.  Own- 
ers, Emanuel  Lutheran  Hospital.  This 
building  will  be  erected  on  the  prop- 
ertj-  at  the  corner  of  Stanton  and  Com- 
mercial streets,  ooveiing  an  area  of 
42  by  100  feet.  Interior  will  be  ar- 
ranged for  a  number  of  private  rooms, 
two  wards,  office  and  operating  room. 
Interior  finish  will  be  of  pine,  hard- 
wood and  white  enamel.  Hardwood 
and  tile  floors  will  be  used.  Each  pri- 
vate room  will  have  a  bath.  There 
will  be  steam  heat,  oil  burning  equip- 
ment, hot  and  cold  water  supply  and 
vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  stucco  and 
brick  veneer.  Plans  aie  now  being 
prepared. 

RESIDENCE  —  3  story  and  base, 
frame.  Cost  not  stated.  Portland, 
Ore.  .Architects,  Doyle  &  Patterson. 
Woicester  Bldg.,  Portland.  Owner,  A. 
Cerdorfer.  The  building  will  be  erect- 
ed at  the  southwest  corner  of  Vista 
avenue  and  Carter  boulevaid,  and  has 
been  designed  to  contain  fourteen 
looms,  several  baths  and  sleeping 
porch.  Interior  will  be  finished  in  pine, 
haidwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  a  central 
heating  system,  probably  hot  air,  fire 
places  and  vacuum  cleaning.  Mantel.s 
will  be  of  tile  or  brick.  A  hot  water 
circulating-  system  is  also  specified. 
Bath  looms  will  be  .finished  in  tile. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being  taken. 

SCHOOL— 1  story  and  base,  brick 
and  concrete,  $20,000.  Sheridan,  Ore. 
.Ai'chitect,  Ernest  Kroner,  Worcester 
Bldg.,  Portland.  Owners,  City  of  Sher- 
idan. The  building  will  cover  an  area 
of  52  by  110  feet,  and  has  been  de- 
signed to  contain  eight  standard  class 
rooms,  auditorium,  library,  teachers' 
room  -uid  piincipaTs  office.  Interior 
finish  will  be  of  pine  throughout. 
.Maple  llooi-s  will  be  used  in  the  class 
looms.  There  will  be  n  central  heat- 
ing system,  probably  furnace  heat, 
modern      school         phimbing,      program 
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clocks  and  vacuum  cleaiiiiiK.  lOxterior 
of  the  building  will  be  faced  with  a 
light  colored  pressed  brick.  Plans  are 
now  being  prepared.  Further  men- 
tion will  be  made  of  the  wolk  when 
rigure.><    are    cniU'd    fur. 

Contracts  Awarded. 

HO.SI'ITAI> — :!  story  and  base,  rein- 
forced concrete,  $83,12.5.  Pendelton, 
Ore.  Architect,  W.  C.  Knighton,  Salem, 
Ore.  Owners,  Kastern  Oregon  State 
Hospital.  Contractors,  Olson  &  .John- 
son, Missoula.  Mont.  Contract  price, 
JS.-?.!!'.-,. 


SE.VTTLE   .VND   W.VSHINOTOX 


FASSKXGEU  STATION— 1,  2  and  3 
story  and  base,  reinforced  concrete, 
1400,000.  Tacoma,  Wash.  Kngineer.  Kn- 
C^ineering  Depaitment  Chicago,  Mil- 
waukee &  St.  Paul  R.  R.  Co.,  Chicago. 
Owners,  Chicago,  .Milwaukee  &  St. 
Paul.  The  building  will  be  erected  on 
property  at  the  corner  of  25th  and 
Kast  A  streets,  and  will  cover  a  large 
ground  area.  Construction  will  be  fire- 
proof thioughout.  Details  of  the  plans 
have  not  been  given  out.  Further  men- 
tion will  be  made  of  the  woik  when 
bids   are   called    for. 

Contracts    Awarded. 

POST  OFFICK — 2  story  and  base, 
stone  and  brick,  $111,319.  Everett, 
Wash.  Architect,  Supervising  Archi- 
tect Oscar  Wenderoth,  Washington,  D. 
C.  Owners,  United  States  Government. 
Contractors,  Hendrickson  &  Co.,  Alas- 
ka Bldg.,  Seattle.  Contract  price, 
$11,1,319. 

SCHOOL,  DORMITORY— 2  story  and 
base,,  brick  and  stone,  $21,172.  Ellens- 
burg,  Wash.  Architect,  W.  %V.  De 
Veaux,  North  Yakima.  Owners,  State 
of  Washington.  Contractors,  Fulton  & 
Carlson,  Ellensburg.  Contract  price, 
$21,172. 


H.WVAII        IX        IT.S        KKLATIOX 
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sumption  of  pineapples  is  supplied  by 
those  from  Hawaii,  having  supplanted 
those  from  Singapore  and  other  coun- 
tries. Stated  in  order  of  value, 
Hawaii's  shipments  to  the  United 
States  in  the  last  calendar  year  in- 
clude sugar  to  the  value  of  $39,500,000; 
canned  pineapples,  $6,000,000;  coffee, 
$500,000;  hides  and  skins,  $189,000;  mo- 
lasses and  sirup,  $158,000;  rice,  $133,- 
OOO;  bananas,  $126,000;  and  fresh  pine- 
apples,   $106,000. 

Shipments  to  Hawaii  from  the  United 
States  comprise  a  large  variety  of  ar- 
ticles, cliielly  manufactures  and  food- 
stuffs. Representative  items  in  last 
year's  trade  include  iron  and  steel,  $2,- 
720,000;  breadstuffs,  $2,320,000;  mineral 
oils,  $1,969,000;  cotton  manufactures, 
$1,381,000;  manufactures  of  wood,  $1,- 
253,000;  automobiles,  cars,  and  other 
carriages,  $I,1.SG,000;  and  meat  and 
dairy  products,  $1,107,000.  Dther  items, 
ranging  from  $700,000  downward,  in- 
clude tobacco  manufactures,  spirits, 
wines  and  malt  liquors,  explosives, 
fertilizers,  paper  and  manufactures 
theieof,  electrical  machinery  and  ap- 
pliances, vegetables,  automobile  tires, 
fruits  and  nuts,  chemicals,  boots  and 
shoes,  fish,  hay,  vegetable  oils,  paints 
and   varnishes,   cement,   and   butter. 

The  following  table  shows  the  value 
of  Hawaii's  commerce  with  the  United 
States  and  the  principal  foreign  coun- 
tries during   1914; 

Imports         Exports 
Countries  from  to 

United     States.  ..  $21,800,000     $48,300,000 

Japan     2,506,000  21,000 

India     877,000      

Australia  and  Tas- 
mania              751.000  3,000 

Germany     485,000  33.000 

Chile     421,000      

United    Kingdom.        310,000  111.000 

Hongkong     352,000  23,000 

Philippine    Islnds        127.000  178,000 

New    Zealand 66.000  2.000 

Canada     45,000  41,000 

♦ 
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Our  insular  Territory  of  Hawaii,  with 
an  area  of  only  6,449  square  miles  and 
an  estimated  population  in  1914  of  207.- 
743,  has  increased  its  trade  with  the 
United  States  and  foreign  countries 
from  $40,000,000  in  1904  to  approximate- 
ly $76,600,000  in  1914,  making  its  per 
capita  commerce  $369. 

The  trade  of  Hawaii  has  rapidly  in- 
creased in  the  period  since  the  an- 
nexation of  that  Territory  to  the  United 
States  in  1898.  Shipments  thereto  from 
this  country,  according  to  official  fig- 
ures published  by  the  Bureau  of  For- 
eign and  Domestic  Commerce,  have 
grown  from  $6,800,000  in  1897.  the 
year  preceding  annexation,  to  $21,800,- 
000  in  1911,  and  imports  fiom  foreign 
countries  from  $900,000  to  $6,000,000. 
The  shipments  from  Hawaii  to  the 
United  States  fluring  the  same  period 
grew  from  $16,000,000  to  $4  8,300,000, 
while  those  of  foreign  countries  are 
negllblo,  amounting  to  less  than  $60,- 
000  in   1S97   and  only   $459,000  in   1914. 

Sugar,  the  leading  Hawaiian  staple, 
has  steadily  increased  in  value  of  out- 
put and  the  product  for  the  last  10 
yeais  amounted  to  10  billion  pounds, 
wi!li  a  value  of  364  million  dollars. 
Oilier  important  articles  of  production, 
.iccoiding  to  the  1 9 1  .'i  edition  of  the 
Hawaiian  Ann\ial,  ai'e  pineapples, 
colTce,  and  rice.  So  rapidly  has  the 
canned-pineapple  industry  grown  that 
the   leading  shnic  of  our  domestic  con- 
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The  United  States  Civil  Service  Com- 
mission announces  an  open  competitive 
examination  for  electrical  engineer  and 
draftsman,  for  men  only,  on  June  23 
and  24,  1915,  at  the  places  mentioned  in 
the  list  printed  hereon.  From  the 
legister  of  eligibles  resulting  from  this 
examination  certification  will  be  made 
to  fill  vacancies  as  they  may  occur  in 
this  position  at  $1,200  a  year,  in  the 
office  of  the  Supervising  Architect, 
Treasury  Department.  Washington,  D. 
C,  and  in  positions  requiring  similar 
<lualifications,  unless  it  is  found  to  be 
in  the  interest  of  the  service  to  fill  any 
vacancy  by  I'einstatement,  transfer,  or 
promotion. 

Competitors  will   be  examined   in   the 
lollowing  subjects,  which  will  have  the 
relative   weights   indicated: 
Subjects                                                   Weights 
1.     Theoretical   and  practical  ques- 
tions   in    electrictl    science    (cov- 
ering   the      subject    with      special 
reference    to    lighting   and    eleva- 
tor work  on   public   buildings)...      25 
■;.      Drawing  and  design    (involving 
ability  to  design  and  draw  plans, 
etc.,    for    all    apparatus    and    nin- 
chineiy  connected  with   electrical 
work    in   public   buildings) 40 


Total     100 

Applicants  must  have  the  equivalent 
of  a  high-school  education  and  not  less 
than  three  years'  special  experience  as 
a  draftsman  principally  in  connection 
with  electrical  work  and  illuminating 
engineering,  or  be  technical  graduates 
with  not  less  than  six  months'  ex- 
perience as  electrical  draftsman  or 
practical  experience  in  the  installa- 
tion of  electrical  wiring  or  apparatus. 
A  rating  of  at  least  70  per  cent  in  this 
subject  Is  a  prerequisite  for  considera- 
tion for  this  position. 

Persons  who  meet  the  requirements 
and  desire  this  examination  should  at 
once  apply  for  Form  1312,  stating  the 
title  of  the  examination  for  which  the 
form  is  desired,  to  the  United  States 
(Z!ivil  Service  Commission,  Washington, 
D.  C.,  or  to  the  secretary  of  the  United 
States  Civil  Service  Board  at  San 
Francisco,  San  Jose,  Sacramento,  etc. 


VARIOUS    MEASURES    OF    STONE. 


Owing  to  the  variety  of  uses  to 
which  stone  is  put,  there  is  no  regular 
unit  of  measurement  employed  by  the 
quarrymen,  the  stone  being  sold  by  the 
cubic  yard,  cubic  foot,  ton,  cord,  perch, 
rod,  square  foot,  square  yard,  square, 
etc.  Building  and  monumental  stone, 
especially  the  dressed  product,  is  usu- 
ally sold  by  the  cubic  foot  or  the  cubic 
yard,  although  this  unit  varies  with 
the  class  of  stone  and  with  the  local- 
ity; a  large  quantity  of  rough  stone 
is  sold  by  the  perch,  cord,  or  ton. 
Rubble  and  riprap,  including  stone  for 
such  heavy  masonry  as  breakwater 
and  jetty  work,  are  generally  sold  by 
the  cord  or  ton.  Fluxing  stone  and 
stone  for  chemical  use — as  for  alkali 
works,  sugar  factories,  carbonic-acid 
plants,  and  paper  mills — are  sold  by 
the  long  ton.  Flagstone  and  curbstone 
are  sold  by  the  square  yard  or  the 
square  foot,  the  thickness  being  vari- 
able and  dependent  on  the  orders  re- 
ceived. Granite  paving  blocks  are  sold 
invariably  by  number,  but  the  blocks 
are  not  of  uniform  size,  the  value  de- 
pending on  the  size  of  the  block  and 
the  labor  necessary  to  cut  into  the 
shape  desired.  Other  paving  material 
is  sold  by  various  units,  such  as  ton 
or  cubic  yard.  Crushed  stone  is  usu- 
ally sold  by  the  cubic  yard  or  ton,  the 
short  Ion  being  more  generally  used. 
The  weight  of  a  cubic  yard  of  crushed 
stone  varies  from  2,300  to  3,000  pounds, 
the  average  weight  being  about  2,500 
pounds.  n  certain  localities  crushed 
stone  is  sold  by  the  "square"  or  100 
square  feet  by  1  foot,  or  100  cubic  feet. 
Crushed  stone  is  also  sold  by  the 
bushel,  21'/^  bushels  representing  a 
cubic  yard  of  about  2,700  pounds. 
4 

IM:HS(»\\EL    of    CHINESE    MERCAN- 
TILE COM.MISSION. 


The  (California  Development  Hoard 
announces  that  "20  of  the  most  dis- 
tinguished business  men  of  Central 
China,  mainly  from  Shanghai,  arrived 
in  San  Francisco  on  May  3,  and  were 
entertained  for  a  number  of  days  by 
the  Chamber  of  Commerce  and  by  the 
California  Development  Hoard.  They 
will  visit  most  of  the  large  cities  of 
America,  but  especially  those  of  the 
I^acific  coast,  with  a  view  of  strength- 
ening the  trade  relations  between  this 
countrx'    and    China." 


"U'ednesday.       June 


1915. 
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A  partial  list  of  those  composing  the 
commission  (whose  itinerary  was  pub- 
lished in  the  Daily  Pacific  Builder  of 
April  2Sth  and  in  the  Building  and  En- 
gineering News  of  May  12th)   are: 

Cheng-Hsun  Chang,  merchant,  hav- 
ing branch  stores  in  Straits  Settle- 
ments, Sumatra  and  Java;  proprietor  of 
large  winery,  Chefoo;  member  National 
Council,  Peking;  representative  Cham- 
ber of  Commeice,  Canton;  address — 
Chang  Yu  Pioneer  Wine  Co.,  Nanking 
PCoad,  Shanghai.  Sheng  Chen,  manu- 
facturer of  lacquer  and  cloisonne;  rep- 
resentative Chamber  of  Commerce, 
Peking;  address — Te  Chang  Cloisonne 
Co.,  East  City  Peking.  Li-Chi  Chu,  sec- 
retary Chinese  General  Chamber  of 
Commerce  and  Shanghai-Nanking  Rail- 
way; address — Chinese  General  Cham-" 
ber  of  Commerce,  Shanghai.  Sing- 
Ming  Kung,  machinery  manufacturer 
and  director  Hui  Chang  Machine  Man- 
ufacturing Co.,  Shanghai;  address — 1 
Tong  Shan  Road,  Shanghai.  James  H. 
Lee,  impoiter  and  exporter  of  electri- 
cal machinery  and  appliances;  address 
— 263   Szechuen   Road,   Shanghai. 

Huan-Yi  Liang,  mine  owner  and 
president  of  Government  lead  mines; 
also  smelting  works;  address — Wah 
Chong  Alining  &  Smelting  Co.,  Chang- 
sha.  Chi-Cheh  Nieh,  representative 
Chinese  General  Chamber  of  Com- 
merce, Shanghai;  address — 22  Wayside 
Road,  Shanghai.  Chao-Hsin  Plan,  rep- 
resentative Chamber  of  Commerce, 
Tientsin;  address — Chamber  of  Com- 
merce, Tientsin.  Kuan-Lan  Sun,  agri- 
culturist; manager  Tung  Hai  Agricul- 
tural Co.;  address — Agricultural  Col- 
lege, Nantungchow.  Kwong  Wong, 
shipbuilder;  president  and  manager 
Yangtze  Engineering  Works,  Hankow; 
address — Yangtze  Engineering  Works. 
Mankow.  Chai-Chang  Woo,  senior  sec- 
retary. Minister  of  Agriculture  and 
Commerce,  Peking.  Z.  T.  K.  Woo,  su- 
perintendent Hanyang  Iron  &  Steel 
Works;  address — Hanyang  Iron  &  Steel 
Works,  Hanyang.  B.  Atwood  Robin- 
son, honorary  advisor,  Ministery  of  Ag- 
riculture and  Commerce,  Peking 
(American).  Ying-Ming  Chang,  per- 
sonal secretary  to  Mr.  Cheng-Hsun 
Chang,  chairman  of  the  commission. 
Ming-Tuan  Siao,  personal  secretary  to 
Mr.  Chi-Cheh  Nieh,  vice-chairman  of 
the  commission.  An-Tung  Kung,  per- 
sonal secretary  to  ilr.  Sing-Ming  Kung, 
member  of  the  commission.  The  com- 
mission will  retuin  to  San  Francisco 
.Uily   Sth. 


tITV     BIO.S     TO    BE     OPE.XED. 

Lio.-ird  of  I'liblic  M'orks  Takinf^  Figures 

For     \  ariou.s     Iiiiproveincnts     to    be 

.Made    Throughout    the    City. 


Bids  for  a  considerable  amount  of 
public  improvements  are  now  being 
taken  by  the  Board  of  Public  Works. 
During  the  next  three  weeks  contracts 
will  be  let  for  ten  large  improvements, 
amounting  to  several  hundred  thousand 
dollars. 

At  today's  session  the  Board  will  open 
bids  for  the  improvement  of  Laidley 
street  between  Roanoke  and  Mateo. 

On  June  2nd,  bids  will  be  opened  for 
the  general  construction  of  the  Nurses* 
Home  at  the  Isolation  Hospital;  for  the 
structui-al  steel,  cast  iron  and  fire 
escapes  of  the  Juvenile  Court  and  De- 
tention Home;  for  the  construction  of 
sewers    and       appurtenances    in       Fifth 


street,  between  Howard  and  Brannan 
streets;  for  the  excavation  and  con- 
crete foundation  of  the  Juvenile  Court 
and  Detention  Home;  for  the  improve- 
ment of  the  easterly  one-half  of  Sec- 
ond avenue  northerly  from  Parnassus 
avenue,  a  distance  of  177  feet  9  inches; 
for  furnishing  arid  installing  a  refrig- 
erating plant  for  ice  making  and  re- 
frigerating at  the  solation  Hospital; 
for  the  improvement  of  the  westerly 
one-half  of  Twenty-ninth  avenue,  be- 
tween Geary  and  Clement,  and  for  the 
general  construction  of  the  Juvenile 
Court  and  Detention  Home. 

On  June  9th,  the  Board  vvill  consider 
bids  for  painting  the  new  City  Hall 
Building,  and  on  June  16th  for  the  vault 
work  in  the  same  building. 


A-MEHICAN    M.\M;FACTI'RE   OF   CRE- 
OSOTE   INCREASES. 


Shortage    of    luiportofl    A\'oofl    I'rcucrva- 
tive     StiiiiulateM     Doiiicstic    Produc- 
tion.     Tic    PlantH    Iiarg-est   Con- 
.suniors. 


RAPID        GROWTH        OF        HAWAIIAN 
RAILAVAY. 


[A.  P.  Taylor,  correspondent,   Honolulu, 
April    28.] 

The  railroad  system  on  the  island  of 
Oahu  provides  a  romantic  story  of  a 
financial  undertaking  that  at  first  al- 
most ruined  its  backers,  but  is  now  one 
of  the  best-paying  investments  in  the 
Hawaiian  Archipelago.  Twenty  years 
ago  the  system  boasted  23  V^  miles  of 
track;  today  the  company  maintains 
127  miles  of  road  (a  portion  of  which 
is  plantation  trackage);  owns  22  loco- 
motives, 44  passenger  cars,  and  520 
freight  cars;  has  36,000  feet  of  wharf- 
age, and  can  store  20,000  tons  of  sugar. 

Taxes  on  property  from  Ewa  to 
Kahuku  plantation,  which  are  tapped 
by  this  railway,  amounted  at  the  time 
the  road  started  to  $28,853;  in  1914  the 
taxes  on  the  same  property  totaled 
$310,000.  This  is  one  example  how  the 
land  along  the  line  has  increased  in 
value  in  the  last  20  years.  The  rail- 
road paid  $87,324  in  taxes  in  1914,  which 
means  that  every  two  years  the  com- 
pany pays  back  to  the  Government  the 
amount  of  the  subsidy  granted  to  the 
railroad,  which  was  $196,980.  The 
gross  earnings  of  the  road  20  years 
ago  were  $12'', 000  and  now  they  are 
$1,300,000;  the  freight  earnings  were 
$43,000  and  today  they  are  $8j.3,000; 
the  pasotnger  earnings  were  $25,000 
and  now  they  are  $^00,000. 
Pa!$Nenger  Traffic.  Coniiuercial  Im- 
portance   of    Road. 

Twenty  years  ago  79,000  passengers 
were  carried  yearly,  while  in  1914  about 
1,140,000  pel  sens  patronized  the  cars. 
There  were  907,000  passengers  carried 
1  mile  20  years  ago;  in  1914  they  num- 
bered 15,435,000.  Passenger  rates  show 
less  than  2  cents  a  mile;  this  is  lower 
than  the  average  rate  on  the  mainland. 

This  railroad,  which  starts  at  Hono- 
lulu, taps  five  of  the  largest  sugar 
plantations  in  the  Hawaiian  Islands, 
all  the  big  pineapple  plantations,  a 
sisal  plantation,  several  stock  farms, 
and  .several  rice  and  banana  planta- 
tions; skirts  the  shores  of  Pearl  Har- 
bor, where  the  United  States  Govern- 
ment is  building  a  $2,000,000  naval  sta- 
tion and  dry  dock;  and  indirectly  taps 
one  large  American  Army  post  and  one 
of  the  strongest  fortifications  under 
the  American  flag — Fort  Kamehameha, 
which  guard.s  thy  entrance  to  Pearl 
Harbor.  In  addition  to  its  commercial 
importance  the  road  opens  up  some  of 
the  finest  scenic  features  on  the  island 
of  Oahu, 


\V.A.-<HINGTON,  May  25.— Owing  to  a 
falling  off  .since  August  1  of  nearly  30 
per  cent  in  shipments  of  creosote  from 
■•England  and  Germany,  whence  comes 
all  but  a  small  part  of  the  imported  oil 
used  by  wood  preserving  plants  in  this 
country,  American  manufacturers  have 
taken  steps  which,  says  a  report  com- 
piled by  the  forest  service,  it  is  esti- 
mated will  increase  production  of  the 
domestic  article  by  about  25  per  cent. 
The  imported  oil  ordinarily  forms 
about  65  per  cejit  of  the  total  used  in 
the  United  States,  where  creosote  is 
the   most   important  wood  preservative. 

The  statistics  gathered  show  that 
wood  preserving  is  one  of  the  most 
rapidly  advancing  Industries  in  the 
country.  In  1895  there  were  fifteen 
plants  in  the  United  States;  in  1914 
there  were  122  plants  of  all  kinds,  100 
being  of  the  pressure-cylinder  type. 
Ninety-four  of  these  plants  last  year 
used  more  than  79  million  gallons  of 
creosote  oil,  more  than  27  million 
pounds  of  dry  zinc  chloride,  and  nearly 
^Vz  million  gallons  of  other  preserva- 
tives, such  as  coal  tar  and  crude  oil, 
treating  a  total  of  nearly  160  million 
cubic  feet  of  timber,  an  increase  of 
about  7  million  cubic  feet  over  1913, 
and  35  million  cubic  feet  over  1912. 

The  most  important  consumers  are 
the  large  plants  in  which  railroad  ties 
are  treated.  The  preservatives  ma- 
terially lengthen  the  ties'  period  of 
service,  lessen  the  larbor  cost  involved 
by  renewal,  and  decrease  the  drain 
upon  the  forests  due  to  tie-cutting.  To 
some  extent  the  treatment  of  fence 
posts  and  other  forms  of  farm  timber 
is  being  taken  up,  and  inexpensive  ap- 
paratus and  method  having  been  de- 
vised by  the  department  of  agriculture; 
but  as  yet  the  use  of  wood  preserva- 
tives by  farmers  is  on  too  small  a 
scale  to  have  any  importance  in  the 
total,  while  the  practice  of  treating 
telephone  poles  is  in  its  incipiency  in 
this  counti-y. 

"With  the  rapid  advance  of  this  in- 
dustry as  a  whole,"  says  the  report, 
"the  choice  of  preservatives  has  been 
fairly  well  established,  but  the  kinds 
and  classes  of  materials  to  be  treated 
need  development  along  certain  lines. 
In  Geimany  and  other  European  coun- 
tries practically  all  cross-ties  laid  by 
the  railroads  are  treated  with  chemi- 
cals or  preserving  oils.  In  this 
country  but  30  per  cent  of  the  ties  pur- 
chased by  the  railroads  are  subjected  to 
such  treatment.  The  number  of  poles 
treated  in  this  country  is  a  very  small 
per  cent   of   total   in  use." 


AMEKICAX     BVSINESS     MEX'S     ASSO- 
CIATIOX     IX     CHIXA, 


I  Consul  General  Thomas  Sammons, 
Shanghai,  Apr.  6.] 
The  Shanghai  consulate  general  is 
actively  assisting  in  the  formation  of 
an  American  Business  Men's  Associa- 
tion for  Shanghai,  with  branches 
throughout  the  Far  East.  This  organi- 
zation will  be  composed  of  active 
.\ni' ri<  Jill       business      men      and      will 
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Trade  Marks 
DesiGNS 

COPYKIGHTS  Ac. 

Anyone  senrtliiK  a  skelrh  nnd  description  nay 
Qalckly  aaceruiiii  our  oi'mim.ii  free  whether  an 
rnTentlon  is  prdhnhly  p.iioMiibti>.  ronimunlrn- 
tlonBBtrictlycoiilldcMlial.  HANDBOOK  on  PatentB 
eent  free,  oldest  auci^cy  for  Be.iirins:  patents. 

Fnteiits  taken  throiieliMuun  &  Co.  receive 
tpecialnotU-e,  wiilnmt  charse,  iu  the 

Scientific  Jinicrican. 

Ahandsomelv  illiiftrnlod  weekly.  J.nreest  cir- 
culation ..f  ai.v  H.-H"  \a,r  1",'V""',;  Ti-r'V' ,»■'  " 
yi-ir-  f^.iir  iin..;lit,  CI.   ;,iji^  by  all  iiewsdealer?. 

Brancb  onic'^,  (  :j  K  i''.,  \,'ashluulun,  D.  C. 


uRiliate  with  the  Chamber  of  Com- 
merce of  the  United  State.s  of  America 
and  with  the  .\mcrican  Association  of 
China.  .Mr.  .luUan  H.  Arnold,  com- 
mercial attache  for  China,  has  assured 
this  office  of  his  hi-arty  approval  and 
co-operation. 


COIil'MBIAX       MARKET       FOR       IRO> 
AXn  STEEL  GOODS. 

ICou.viil  i:o.»^s  Hazeltine,  Cartagena, 
April    ir..l 

Iron  and  steel  manufacturers  con- 
stitute an  important  part  of  the  Im- 
port trade  of  this  consular  district. 
There  are  no  imports  of  pig  iron  or 
iron  ore  atid  none  is  produced  locally, 
inasmuch  as  there  are  no  metal  in- 
dustries. Of  the  Imports  of  metal 
manufactures  of  theUnited  States  en- 
Joys  the  major  portion,  largely  on  ac- 
ooi;nt  of  the  otgani/.at  ion  of  the  Ameri- 
can metal  iiulu.-^tries  and  the  accessi- 
bility of  this  lield.  Owing  to  loi-al  con- 
ditions, how<v<M,  there  Is  little  prob- 
ability of  an  "'incie.T.-^i'  in  the  import 
trade. 

Striutiiial  material.'^  of  iron  and 
steel,  with   the  single  exception  of  iron 


roofing,  are  not  in  general  use.  There 
are  few  metal  ceilings  in  Cartagena. 
Structural  steel,  including  bridges,  has 
a  very  limited  sale.  The  buildings  are 
uniformly  constructed  of  brick(  manu- 
factured locally),  covered  with  plaster 
native  timber,  tiled  floors  (manufac- 
tured locally),  and  red  tile  roofs 
(manufactured  locally  or  galvanizezd- 
iron  roofs  (imported  chiefly  from  the 
United  States.)  Practically  all  the 
buildings  have  two  floors,  or  two  floors 
with  an  entre-suelo,  or  mezz.inine  floor. 
Metal  culverts  are  rarely  used.  There 
i.-;  Ill)  .^ewarage  system. 
ImportH  of  Iron  nnd  Steel  Goods.      Sug- 

The  following  imports  at  Cartagena 
in  1914  of  the  principal  kinds  of  iron 
and  steel  goods  were:  Iron  roofing, 
iron  bars  and  plates,  steel  rails,  iron 
pipes,  galvanized  ware,  nails,  and 
tanks.  The  value  of  these  imports 
amounted    to    $295,674. 

The  United  States  supplies  these 
goods  to  the  value  of  $193,851,  or  65 
per  cent  of  the  total.  The  only  prob- 
lem that  confronts  American  manu- 
facturers is  the  retention  of  this  pro- 
portion when  commercial  conditions 
again    become    normal. 

The  following  points  should  always 
be  borne  in  mind:  Quotations  should 
be  made,  preferably  c.  i.  f.,  in  American 
dollars.  All  correspondence  should  be 
in  Spanish.  Tare  on  shipments  should 
be  reduced  to  a  minimum,  owing  to 
the  fact  that  import  duties  are  leviei 
per  gross  kilo  (2.2046  pounds),  and 
packages  should  be  marked  with  net 
and  gross  w-eights  in  kilos.  From  New 
York  theie  are  direct  steamships;  from 
(^ulf  ports  goods  are  shipped  via 
Colon;  from  Pacific  ports  goods  should 
be  routed  via  the  Panama  Canal,  with 
transshipment  at  Colon. 
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\tartln,    William 

Masow  &  Morri- 
son 

McClenahan  * 

Co.,   T.    W. 

ICcL«an,    K*ll 

MltroTlch,    J.    L 

lfo«r«  V14»  Co. 
C    P. 


McLeran   &   Peter-^ 

son 
McMullin     -     Von 

Voorhles    Co. 
.Monk.    J. 
Monson    Bros. 
Munster    &     Born- 

holdt 
Neidick,    Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,  J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson    &   Pers- 

son 
•Pratt,   J.   J. 
Quinn,   P.   P. 
Ransome   Concrete 

Co. 
Rednall.   W.    W. 
Reese  &   Rourtree 
Reiie.    J.    B. 
Rolandi.    F. 
Rush  ton,    C.    A. 
Saner,    Adam 
Savwell,    Silvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
Stockholm     &     Al- 

lyn 
Strehlow,      Freese 

&    Peterson. 
Tavlor  &  Goericke 
Terrill,     W.     A.     ta 

C.    C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

E.    T. 
Trost,    Robert 
Van     Sant-Hough- 

ton    Company 
Vezlna,  L.   N. 
Walker,     G     H.     & 

Seth 
Ward   /i:  Goodwin 
WendoTing,    J. 
Wirzelberger.    J. 
Williams    Bros.    & 

HendPrsop 
Wold,  C.  L. 
Wright,    G.    A.« 
Wrighl,   Chas 
•Honorary-  Mem. 
Archltcetiirnl   Tron 

AVorkx. 
Brode  'ron   Works 
Eureka      Wire      & 

Iron  Works 
Hillard    &    Co.,    C 

J. 
Keil    Iron    Works 
Leutholdt    &Co.,  M 
Monarch  Iron 

Works 
Michel    &    Pfpffer 
Palatina    Irn    Wks 
St.      Francis      Orn. 

Iron     Works 
Sartorius    Co. 
Palatina     Iron 

Works 
St.      Francis      Orn. 

Tron    Works 
•Ralston  Iron 

Wo'-k-- 
Vulcan    Iron    "^''ks. 
VS''estern  Iron  Wks 
West     Coast     Wire 

Xr   Iron   'V\''orks 
Arch.    Sheet    Metal 

Workn. 
S.  J.  Metal  Stamp- 
Ins  Sz  Corr.  Co, 
U.  S.  Metal  Prod- 
ucts Co. 
Arch.  Terra  Gotta. 
Calif.  Pottery  Co. 
Carnegie    Brick    & 

Pottery    Co. 
CUrk    *  Son*,   N. 


Diamond    Brick  Co 
Uladding      -       Mc- 

w-nn    Co 
McNear       B  r  i  c.k 
Steiger  Terra  Cot- 

to  Co. 
United      Materials 

Co. 
Art  CeiliUKs. 
Berger   Mfg.    Co. 

Art   Glaus. 
Grosslicht    it    Din- 

n  1  (-  n  e 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic        Plaster 
Decorations. 

Benkman,     Ed.     G. 

tsinner     Tlinodore 

Larson.   O.   F. 

Lipp   &  Co..  I.  P. 
Co. 

AsbrNtos  Materials 

Johns  -  Manville 
Co.,   H.   W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

.Asphalt  &.  Bitum- 
inous   Puviugr. 

Coyle,   Jos.  A. 

Nugent,    Robinson 

Attorneys. 

Aitken    .t    Aitken 
Perkins^    Geo.    R. 

.Auto  Delivery. 

Federal     Transfer 

&    Dray   Co. 
Peerless     Motor 

Oray    Co. 
Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,   T.   C. 
HoIleVs. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia   Asbestos 

Supply  Co- 
Western    Asbestos 

Magnesia    Co. 

<)onds  «&  Insurnuce 

Agency      Company 
Aetna  Life  In.s.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois   Surety    Co. 
Hughes,   Chas.  T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengier 
Mac  Means.    H.    V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast    Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster   Co.,    Per- 
cy  V. 

Brick    Contractors 
And«rsoD    *    lUil- 


Beagle,  S.  A. 
Buckley,  Jos. 
Collin,  Jean 
Drake,  H.  L,. 
Finnila,  M.  A. 
Gilbertsen,  L. 
Hogberg     &     Lud- 

wig 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    John 
Whitney  &  Davies 

Brick  Dealers. 

Hay    Uevelop.    Co. 
Cal.   Brick  Co. 
Cal.    Pottery    Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -       Mc- 

Bean   Co. 
-McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery   Wks 
United       Materials 

Co. 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Ruihiiug'     Journal.H 

Building  and  In- 
dustrial    News. 

Daily  P  a  c  i  fi  c 

Builder 


Buildinsr  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay    Develop.    Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  <^ 
and    Company. 

Cow  11  r.,ime  and 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan    Co.,    .1.    E. 

Palls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean    Co. 

Gross    Co.,    Felix 

Criierln   &  Co..  J.  S. 

Hollcway  Exp. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co..    H.    W. 

Jorgensen    ■%■  Co..C 

Kinnear    Mfg.    Co. 

T^ennon    Co..    .T.    R. 

Levy,    Robt.    S. 

Mapes,   Sanford  N. 

Mever.    Adoipb 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment  Co. 

Prirafflne  P.iint   Co 

Parrott    Xc    Co. 

Boman    Co..    C. 

ftyan.    George 

f^     F.       Lime    Co. 

i^^hannon.    M.    T. 

.''imon-Font  Brick 
Co. 

St.nndard  Portland 
Cement  Co. 

Steiger  Terr,n  Cot- 
ta  1^  Pot'rv  Wks 

Stoner.    O.    W. 

Waterhonrip  ,t 

'Wat^i^rri  Asb^.'stos 
ATaernesia    Cn. 

TVP«!tPT-Ti  ■RDlldTS' 
ffiinnlv    Co 

Western  Develop- 
ment   Svndicate. 

Wiestern  Lime  & 
Cement  Co. 

Whittier  -  Coburn 
Co. 

Woods      *      Hud- 


Card  Vile  Co. 

Architects'    Card 
File    Co. 

Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City    Supply    Co. 
Cowell       Lime       & 

Cement  Co. 
Dwan   &   Co..  J.   E. 
Guerin  &  Co.,  J.  S. 
Lennon    Co.,    J.    E. 
Lilley   ,^   Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 

Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell   Co. 
Hughes,    H.   J. 

Clay   Products. 

Cal  Brick  Ce. 

Celd    Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

noucrete    (.."outrac- 
Tors. 

American        C  o  n- 

crete    Co. 
Amprsen    Co.A&T 
Barrett  &   Hilp 
Bluxome   &   Co. 
Camp    ic    Carrillon 
Chase,    S.    A. 
Coyle,   Jos.   A. 
Crescent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co..    W. 
Gnecco*    M.    H. 
Hansen     &     Tohn- 

son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
.Moroncelll,     John 
Nilson  &  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Ra&mussen.    A. 
Rlbonl,    Henry 
Schlosser,    Max 
Schmidt    &    Son,   J. 
Sundberg,   A. 
Spargo,     John 
Thomas    &    Sands 
vV'esterlund,    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Bacon    &    Co.,    E.  R 

Road   Macliy.    Co 
Lansing  Co. 
L-'vermore        Co., 

Norman    B. 

Contractor.s' 

Eqnipmenv. 

Bacon   &   Co.     E.   R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing    Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur Koppel   Co. 

Cornice      Works. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal    Works 
Conlln    Ac   Robtrts. 
Crown     Cornice 

Works 
CroBAB.  Wm, 
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Slit*    Sheet    MeUl 

Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell    &Co.,   J.    A. 
Modern  tsheet 

Metal    Works 
MoncreifC   Sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil   Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teiria,l     Co. 

Cassarretto,     John 

City    Supply    Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock   Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     Prooflnff. 

Brickley,    P.    J. 
Coyle,    Jos.   A. 
Fox,   John   L. 
Keene  Co.,R.  E.  G. 
Religle    &     Jamel- 

son 
Taylor.   L.    A. 
Whittier  -  Coburn 

Compeny. 

Door    Opener    ana 
Closer. 

RIschmulier.     Geo. 

EUectrlo    Fixtures. 

City    Electric    Co. 
Gas    &    Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Company. 

Electric   WIrins  A 
Eauipment. 

American    Elec. 
fing.    Co. 

Central    Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.    Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Kirsten,   W.   H. 

Lauder,   H.    I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Elec.    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B 

Rochdale     Elec. Co 

Schimetschek.    M. 

Turner    Co..     The 

Vltt    Elec.    Co. 

Weldenthal  -  Gos- 
liner    Elec.    Cr. 

We1el    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Baevator  Co. 
Van  Emon   Eleva- 
tor Co. 


iMUca. 


\t%m» 


lt«V. 


S8 


liforaar,    B.    J. 
Peteraon,  P.  o. 
Prlddle,    Arthur 
Walker,     j.     M. 
Church 

Floors,      CompoMl- 

tlOB. 

Artollth    Mtg.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.    E. 
Flbrestone     & 

Roofing    Co. 
Flaherty    R.    &.    p. 

Co.,    R.    H. 
Malott    &  Peterson 

Fl'^ra,    Haraw««d 

Ha-rdwood   lut.^Co 
Inlaid    Floor  Co. 
Pac.     Floor    Sand- 
ing: Co. 

GalraalBed        Iron. 
Baker     ft     Hamil- 
ton 
Bergrer    Mfgr.    Co. 

Gaa  F<lx«are. 
Day     Co.,     Thomas 

6aa    He«tl»K    Sjm- 
tema. 

(R«c(tor    System 
Gas     Heating  Co 

G«M«Ilac    Tanka    A 
Pampa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Glaaa     A     Glaslns- 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

Oroaallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

MlM«Ion  Plate  & 
Window  Glass 
Co. 

Pioneer    Plate      & 
Window       Glaaa 
Co. 
4chwarB    *    a«tt- 
lUb 

gBranlck,    J,    P. 
arlln   Br«a 
aa»aretto,    John 
DeTlnconzI    St   Co., 

Dillon        Teaming 

Federal      Transfer 

Co. 
Olorgl   Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
«ule   Co.,    E.    M. 
Leanorv   C».,    J.    E. 
Leffler,    Fred 
MrOMncihey  A 

Ifonohan 
Montague  Co.,  P. 
O'Day  Co.,  Dan'l 
O'Donnell.  Philip 
Pnwera.  Chas.  J. 
•IMey    Grading    & 

Teaming    Co. 
Star  Con,  Co. 
Wright    Cr       J.    H. 
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Wood  Lumber  Co., 

E.  K. 

Ud'ware,    Dealersw 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

HeaHns    A    Ventl- 
latlug. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J     c 
Law.son,    Herman 
Looney  Co.,  J. 
Mangrum    &    Otter 
Snook       &       Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co.,    The 
Wilson,    Robt.    M 


U^rhtlns   Flxtiir«a 

Day   Co.,   Thoraaa 
Mohlllte  Co. 

Lime      A      Plaater 
Dealera. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co..  J.  S. 

Lennon  Co.,  J.   E 

yPaciflc  Portland 
Cement  Co. 

Western  Lime  4 
Cement  Co. 

Kamber  Dealera. 


Houae     Movera     A 
Rafaera. 

Hatch.    H.    L. 
Pearson.    N.    H. 
Sullivan,    D.    J.&T. 

Hoiating      Kngi- 
neer. 

Le   Clair,  S.   D. 

Inlaid     Floora. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Inteirlocklii^      Tile 
Blocka. 

California       Denl- 
son   Block   Co. 
Iroa   Foundry. 

Stelger      A      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron     A    Steel. 
Baker     A     Hamil- 
ton 
Dawaon   A  Noyea 
■Tudaon    Mfg.    Co. 
Pacific  Coast  Steel 

Company. 
Trussed     Concrete 

Steel    Company* 

Wooda  A  Huddart 


Wra-alte      Carbine. 

Graham        Granite 

Co. 
Leed    Granite    Co., 

"W. 
Parlflr  Granite  Co 
Tronoff,  John 

Grarel, 

Bav    Devel.    Co. 

Cal.    Building   Ma- 
terial   Co. 

Casaaretto,       John 

City  Supply   Co. 

■tandard    Crushed 
Rock  Co. 

Stsr      Contracting 
Company. 

■tone  Co..   E.   B.   A 
A.    L. 

IIardw*o4       Deal- 
»r«. 

Inlaid    noor    Co. 

Hcrdwcod       Inte- 

rl»T  r»«. 
Dnlon  VHoor  Co. 


Iren  Werka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Hlllard   Co.,  C.   J. 
Kell     Iron     Works 
Michel    &    PfeiTer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron   Works. 
Ralston  Iron 

Works 
3.   F.   Iron   Works 
Sartorlus   Co. 
^hraeder's       Iron 

Works 
Stelger      *      Kerr 
Stove     &     Foun- 
dry Co. 
Vulcan    Iron    WTcs. 
West    Coast    Wire 

A  Iron  Works 
Wesitern      Iron 
Works 

Jolmt     HanB«rs     A 
Vomt     Oapa, 

Falls    Mfg.    Co. 
?ac.    Bldg.    Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhouse  * 

Price    Co. 

Western         'Bldra. 
Supply    Co. 

I.athera,     Wood     A 
Metal. 

Ralzke,    Robt. 

Edwards,    C.    H. 

Hay  den.    Fred 

Kalaer,   Joa. 

McABee,   B.  T, 

Raymond.  Wm.  H. 
Saell,    lUIpta   U 


Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co.,   Frank  P. 
Excelsior  Red- 

wood   Co. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgins     JLumibor 

Co.,  J.  BJ. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oaklay,   — 
Olson      -      Mahony 

Lumber    Co. 
Peterson,   BS.  T 
Pope  &  Talbot' 
Relnhart    Mill      A 

Lumber  Co. 
Kyan,    Georr* 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.  Lumber  Co. 
Schouten  A  Co..  J. 

W. 
Sunset  Lumber  Co. 
Tlermanft  Beronle 
Van    Arsdale-Har- 

rla  Lumber  Co. 
Wilson    Broa.A  Co. 

Wood  Lumbor  Oo.. 
E    tC  "«»'""» 

Wright,     Jr.,    Wia, 

Massealte    FUar.. 
las. 

Artollth    Mtg.    Co. 

Bender    R.ftP,    Co. 

Dwan    A   Co.,   J.  ■. 

Flbrestone  & 
Roofing    Co. 

Flaherty  R&p.Co 
R.    H. 

Goodmanson.    A.  K 

MaHott  A  Peter- 
son 

Watsonlte    Co. 

Mantels,     Tllea     * 
Grates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   &   Otter 
Peerless    Agencies 

Co. 


Waterhouse  * 

Price 
Western    Builders 

Supply  Co. 

Metal     Stamplns 

S.  F.  Metal  Stamp- 
iJJg    &    Corr.    Co. 

u.  3.  Metal  Prod- 
ucts   Co. 

Notary  Public. 

Duncan,    A.    M. 

Oils    and    Greases. 

Standard  Oil  Co 
Union    Oil    Co. 

Ornamental     Plas- 
tering. 

Benkman,     Ed.     G 

Blnner,    Ttieodore 
Larson,   O.    F. 
Ulpp  A  Co.,  J.   F 

I'aluters   aud   De* 
orators. 

Baker   Co..    W.   T. 

Bell,   Wm.  J. 

Bernstein,    Wm. 

Blum,    Louis 

Brown,  J.  L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlln,  J.  J. 

Copnlck,   T.   w. 

Da  111.   T.   H. 

Donovan,   V.    J. 

Hansen,     Elblng  A 

Johnson,    C. 

Kissel,    Isldor 

Miller,    L. 

Miller,   J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L.   J. 
Progrreaslve 

Painting  Co. 
Quandt  &  Son 
lludlorman,   I. 
Simon   Nellson   Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Trost,   C.    R. 
Walk.    Mayer 
Wagner,  Fred 
W«.rner   Bros. 
Zellnaky,   R. 

Paints,   Oils   Vara- 

lahea,  BM«. 
Clark   &   Dlckaon 
Cohn    A  Co.,    Mar- 
lon  D. 
Fuller   Co.,   W.    P 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafllne  Paint  Co 
Pratt   &   Lambert 
Wlhittler  -   Coburn 
Co. 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &    Collins 

Plasterers, 

Bosch,    Herman 
Bradley&  O'Reilly 
Brennati,    James 
Campbell,    Chas 
Campbell   &    Will- 
iams 
Connel   Co.,    J     e 
Daly,   J.   H. 
Duthie,    Chas. 

Gllmour.    w.  G. 

Jones,   Francis 

Kaiser,   Joa. 

Leaf,  Al. 

MacGruer    &    Co. 

Mellon,    Thos. 

Modlca,  S. 

Mowat    Donald 

F-hllbIn,    J.    J. 

Sexton,    T.    D. 

Terranova    Bros. 

Wagner.   James  A. 

Plumbing  and  Gas 
Flttlns. 

Band,  S,  W. 

Bernard.  Geo.  F 

Dunn,   Nell   H 

Goss,    Wm.    p 

Grundy,  Ed. 

Houston,    J.    J 
Kara,   F.   E. 
Klernan   &  O'Brien 
Lacey,  E.   V. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch.    Antone 
Lettlch.    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod.    J.    J. 
Penkerton.    j.    h 
Skelly,   Thomos    ' 
Snook       A      Co., 

Fred    W. 
Turner  Co.,   The 
Wetael,    Theo. 
Wllaon  A  Oo.,W. 


Pa-tent      Chimneys. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes.   H.    J, 

Pll*      Drfvtna-. 

Lamburth.    C.     E. 


Marble  and  Mosaic 
Work. 

General     Building 

Work   Co. 
Gneoco,    M.    H. 
Grassl   &   Co.,    P. 
Mission       Concrete 

*■   Mosaic   Wka. 
Ml.sslon  Marble 

Work.^. 
Musto      .Sons-Kee- 

nan    Co. 
New     Era      Marble 

*^Conrrete    Co 
Teltz,    Francis    E 
Toniapnini    &    Co., 

G. 
Vprmont       Mlarble 
Co 

Mefal    I.ath. 

Atlantic        F  I  r  %  - 

proofing  Co. 
Berger  Mfg.   Co. 
Hollowar       aCataJ 

L«.th    Compaoy. 


Paving    nrick. 

Cal   Brick   Co. 

Pinning    MIIIm. 

Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing   Mill 
Emanuel.    L     &E 

(Inc.) 
Empire        Planing 

Mill 
Hart    &    Burmels- 

ter 
Hermann.    A. 
Herring's   Mill 
Holden    -    Deuprev 
Co.  • 

Lorden     Mill     Co.. 

J.  P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Relnhart     Lumber 
*  panning  Mill 


Plambers   Sappliea 

Kinney  Co.,  R.  w. 
Mark-Lally    Co. 
Mueller    Mfg.    Co., 

Nelson   Mfg.    Co. 
Pac   Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 

Radiators. 

American      Radia- 
tor Co. 

Railway   Materials 

Orenstein  -  Ar- 
thur Koppel   Co. 

Lamburth,    c.    E. 

Rooflng,  Gravel  A 
Composition.) 

Bender  Roofing  & 
Paving  Co. 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keene  Co.,R,   B.  G. 

Lawson        Roofing 

Lewis,   W.   S. 
Malott    APeterson 
Rapheld       Roofing 

Samuel    Co..   H    D 
Watsonlte   Co 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Uooflng     <!$laie     A 
TIIe.» 

Graham.  R    n 
Klatt,   R.   J. 
White.     104      A 
FIbroatono    * 
Rooflns  Oo. 


Kooflns    Materials. 

Johns  -  Manvllle 
Co.,  H.   W. 

Parafflne  Paint  Co 

Waterhouse  & 

Price 

Western  Asbestos 
Magnesia  Co. 

Western  Builders- 
Supply  Co. 

Whittier  -  Coburn 
Co. 

Sand,   Gravel,   Ktc 

iScty    Develop.    Co. 
^al.    Building   Ma- 

Alaterial  Co. 
McMullln  Bros 
•'''tone^Co.,  E.  B.  & 

Western  Develop- 
ment   Syndicate. 

Sianltary     Garbage 
Cbuies. 

Bill   &   Jacobsen 
Sand  Blasting. 

McDermott,    W. 

Sheet    Metal    U  ks 

Amsier  Sheet 
Metal   Works 

Appman  Cornice 
VV  orks 

Atlas     Heating     a 

r  y^°;^P*""»  Wks 
<-  a  p  1  t  o  1  Sh««t 
^  Metal  Works"' 
Comyns  &  Nygren 
Cronan.  Wm. 

"-"woVs      ^°'-"'" 

"^^^^orl's^^^  ''-'-^ 
^'^.^^•••er  Cornice 
^  Works 

G-     &    M.     Sheet 
^  Metal    Works 
Ofi'l/oy        Cornice 
Hlbernla     Sheet 
„  Metal    Work! 
Hughes.    H.   J. 
Ideal  Cornice  Wka 
Korell  4  Co.,  j^l 
Modern  Sheet  Met- 
al Worka. 
MorrlBon  a  Co. 
-Moncreiff  Sheet 
Metal    Works 
«•   F.   Metal  Stam- 
-_  ln«   A   Corr.    Co. 
U.   S.   Metal   Prod- 
ucts   Co. 
Western     Furnace 

*  Cornloe  Oo. 
Slcewalk  Lichta 
Jackaon  Co.,  p.  h" 
Dwan  A  Co..  J.  ra. 
Phoenix  Sidewalk 
Light    Co. 

ni*l*''  ■"•Were. 
nnu^^   *,Peralno 
Boiler,  John 
Jacobaen,   J 
Porter,  W.  p 
Stewart.  J.   K 

^      Statlraerr. 

Foster  A  Short 
Wright,    J.    H 

Meel    Bare. 
Baker     &     Hamil- 
ton 
Dawson   A  Noyea 
Woods       &      ilud. 
dart. 

^%fV^^%       Croast 

bteel    Co. 
Soule    Co. 

steel    Brector. 
Schauer,    Fred    C. 
Pioneer     Con.    Co 
Williams        Con- 
struction   Co. 
store   rronia 
Kawneer   Mfg.    Co 
u.   S.   Metal   Prod- 
ucts   Co. 
Structural         Steel 

Contractors. 
Central    Iron    Wka 
Dyer   Bros. 
Judson    Mfg.    Oo 
Pacific    Structural 

Iron    Works 
^c.   Rolling  Mills 
Schraeder'a       iron 

Works. 

S    F.    Iron    Works 

W  estern   Iron  Sud- 

Ply  Co.  '^ 

■taraa. 
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Stmctural        St«el 
Contmctora. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

SurveT»r". 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetherell,    Chas  E 

Teamlns    A    Grad- 
ing' 

Branlck.  J.  P. 
Blanchlnl,   Q. 


Federal      Transfer 
&   Draylng   Co. 

Carlln     (Bros. 
Devencenzl    &   Co., 
L. 

Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draylngr   Co. 
Harbor         View 

Contract   Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.   E. 
Leffler,  Fred 
MoGllnchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers.  Chas.  J. 


Sibley  Teamlnu  Sc 
Grading    Co. 

Star  Contracting 
Co. 

Wright  Co.,   J.   H. 

TlIinB. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  OttPi' 
Peerless  Agencit"- 
Co. 

Vacuiiiii     f'l- 
Bill   .^    Jao"h-'  ■ 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co. .Frank 

A. 


Hyde    Henry    C. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Stearna 

Co. 
Water        Company. 
Spring  Valley 

Water  V/'orks. 

WhlteTvaahinK 
Brlckley,    P.    J. 
Reigle  &  Jamelson 
Taylor,    L.    A. 

Waterproofing 
Coyle,    Jos.   A. 
Window    CleanluK. 
American   Window 

Cleanins    Co. 
^VlndoTvs.    Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President,    H.    Maundrell.  Financial   Secretary,    S.    A.    D.    Schenck. 

Vice-President,    E.   J.    Brandon.  A^'K^^'^^^^^'l^' ^- Jr    Carberry. 

Treasurer.   C.   W.   Wlthlngton.  Doorkeeper.   B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    iMaundrell 
E.   J.   Bran'don 
C.    W.   Wlthlngton 
R.  J.  H.  Forbes 


DIRECTOR? 
H.   Jacks. 
E.   S.   Rainey. 
Alexander    MennI* 
W.  W.  Hayes. 

MEMBEB8. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


Architectural    Iron 
W^orka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Erode  Iron  Works 
Central   Iron  Wks. 
Dyer    Bros. 
Eureka   Iron    Wks 
Kell    Iron   Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W'oik.^. 
Hillard.   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
•'hoenlx    Iron  Wks 
lalston  Iron  Wka 
Lorenz  Schaffer  & 

Co. 
icnrader  Trrt 

Works. 
St.      Francis     Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove     <*     t'oun- 

dry    Co. 
/ul3«.n    Iron    Wks. 
Wentern  Iron  Wks 
Wlthlngton.   C.   W. 


Art   Olaaa. 

tngerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Klelber 
Bonds. 

Costello,  J.  T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  ft  Deposit 
Co.   of  Maryland 

Oaie,   M.    A. 

Guyett&Co.,    R.    G. 

Hlllman    *  Son.J.R 

Jones,    Edward    M. 

Lawton,   A.  F. 

Lloyd    &    Spengler 

MacMeans,    H.    V. 

Paclflc  Coast  Sas- 
ualty    Co. 

Perley,    A.   B. 

Smith,    Leo   J. 

Un\l*ed  States 
Metal  Broduds 
Co. 

United  States 
Fidelity  and 
Guaranty    Oo. 


Brick  ana  Pottery. 

Bay     Development 

CO. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &. 

Pottery    Co 
Carquinez  Brick  A 

Pottery  Co. 
McNear  Brick  Co., 

E.    B. 
Peterson    -   Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bulldlnsr    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland.   J.   P. 

Howard   Co. 

J.  E.  Lennon. 

Johns-Manville  Co 

Paclflc    Bldg.    Ma- 
terial  Co. 

Paclflc   Refining   & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterlalCo 

Waterhouse  Sc 

Price   Co. 

Western  Bldrs' 

Supply    Co. 


Cement     Dealer* 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L. 

Meyer,    A. 

Paclflc  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^?tanda^d  Port'and 
Cpmpnt  Co. 

Clay   Prodnct*. 

Cal  Brick  Co. 
Stanqulit.  Bdward 


Concrete. 

Chase,   Silas   A. 

Camp  &   Carillon. 

Duncanson,       I-lar- 
relson  Co. 

Forbes,    R.    J.    H. 

Foster   &  Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,  C.   C.  W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualettl,  J. 

Petersen,   H.  L. 

Sartorlo,    Charles 

Stanquist,     Victor 

Zimmerman.   L    M. 

Concrete       Rein- 

forcenjent. 

Paclflc     Building 
Material  Co. 
Contractors    & 
Biillders. 

Allen,    Alex.    M 

Anderson,    W.    W. 

Arthur,   L. 

Boring,    F.    H. 

Born  &  Son,  S.  A. 

Brady,   C.   A. 

Braunton'^Sros. 

Buller,    Thoa. 

Burdlck,    Wm.    A. 

Caldwell   &  Co. 

Cameron    &    Diss- 
ton. 

Cavaneugh,    Thos. 
A. 

Chisholm,     R.     A. 

Cobby,   J.   ^^\ 

Coburn,  I.  W.,  Inc. 

Concannoii,    W.    N. 

Conrad,   H. 

Creghino     &     ;3on, 
Lewis 

Davis  &  Son,  T.  F. 

Dewar,  R.  &  Ssn. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,    R. 

Fischer,    Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,     Frank. 

Gardlser,     Florent. 

Greig,    Robt. 

Hansbrough    Bros. 

Healey     -     Tlbblts 
Con    Co. 

Hlnson.  L.    A. 

Holm    (%^    Son. 

Howkins,   A. 

Inger.son,   C.    A. 

Jacks,  H. 

Jones,    Paul 

Jones.    W.    G. 

Kent,   R.   H. 

Knowles  <^   Reich- 
lev. 

Lelter,     E.     T.      & 
Sons. 

Lynch,  V.  C 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathles,  H.   C. 

McBaln,  J. 

McKilllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,   H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   Q.    C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

White  Bros,  (car- 
nenters). 

Wilhelm,    A.    H. 

Coi-ufce  Works. 

Amsler,    C.    S. 
Berger   Mfg.    Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice    WTcs. 

Contracting 
leather. 

Dennis,   J.    B. 
Hayden,    Fred 
Lynch.   Richard 

Curbing,      Granite. 

McLenegan,     S.     B. 

Damp   Proofers. 

Brickley,    P.     J. 
Reigle   &   Jamison 

Door   Openers. 

Rischmuller    Geo. 

E:lectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Worka. 


Central  Electric 
Co. 

City   Electric    Co. 

De  Lew,   M.   A. 

Decker   Electric  Co 

Globe  Elec.   Co. 

Levy    Elec.    Co. 
Elevators. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norrls.    L.    A. 

U.   S.   Metal   Prod- 
ucts   Co. 
Floor   Sandlns 

Hardw-ood  In- 
terior  Co. 

Inlaid   Floor   Co. 

Pacflflc    Floor 
Sanding   Co. 
Grill    Work. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle  Co.,  A. 

Sartorius   Co. 

Wlthlngton,  C.  W. 

Gen.      Contractors. 

Andrus,    R.   C. 

Brlgham,    H.    B. 

Brockhage,  Foley 
&  Green 

Caldwell   &   Co. 

Cereghlno  &  Son, 
LiOuls 

Currle  &  Currle 

Dempnlak    Bros. 

Farquharson,    D.  B 

Fluth,  J. 

Frasier   ft   Fratrier 

Graham,    D.    E. 

Griffith.    Wm. 

Hannah,    J.    D. 

'Hannah    &   Co.  J.S. 

Hayes,   W.   W. 

Jackson,    A. 

Kuykendall,    J.    O. 

Malley,    Edward. 

Matthles,     Henry 

Mulcahy,    James 

Peacock,     John 

Schnebly.  H  o  s  t- 
trawser  &  Ped- 
grlft 

GlasK  and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,   I. 

Cobbledlck-KIbby 
Glass  Co. 

Friedman     Bros. 

Fiillor  &  Goepp 

Fuller,  W.  P.  & 
Co. 

Habenlcht    ft 

Howleti 

Holland.   J.    P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

GradluK    <ft    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,   S.   J. 

M.-Clure,    H.    N. 

Wilhelm,   A.   H. 

Wllkle  Co.,   A. 

Williams,   F.   A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.     S.     B. 
Granite. 

Bradbury,    Thos. 

Cal.    Granite   Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt.  A.   T. 

Raymond  Granite 
Co. 

Hardware. 

Baker  &  Hamilton 
Joost  Broa. 
Kruse,   J.   H. 
Dorenz,       Sdhffae'i' 

&   Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     Lilgbt. 
Paclflc      Gas     and 

Electric    Co. 

Heating    A    Veatt 
latlng. 

Burnham  Plumb- 
ing ft  Heatlnr 
Ine 


Cronan,   Wm. 
Mangrum   ft   Ottar 
Montague,    W.    W. 
ft  Co. 

House     MoTing    Jk 
Raising. 

Blumo  Cont'c  Oo. 
Pearson,    E.    K. 
Sullivan,    D.    J.AT 
Inlaid   Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Ca. 

Paclflc  Floor 
Sanding  Co. 

Iron  W^orks. 

Lorenz,       8dhflra»p 

ft  Co. 
MlchaelB    ft    Pf«f- 

fer 
M  o  n  a.r  c  h      Iron 

Works. 
Paclflc  Rolling 

Mill    Co. 
Paclflc    Struc.  Iroa 

Works. 
Joist     Hangers     « 

Post  Caps. 
Kortlck  -  rail. 

Mfg  Co. 
Lllley   &  Thurston 

Co. 
Lorenz  Schaffer  ft 

Co. 
•Vestern    Bulldor^ 

Supply   C5o. 
Kawneer    System 

Store    Fronts. 
Falls    Mfg.    Co. 
Lllley   &  Thurston 

Co. 
Light    and    Pavrer 

City   Electric   Co. 
Pac.    Gas    ft    Blac- 

trlc   Co. 
Lime,    Cement,  Bt* 

Acme  C  e  m  e  n  » 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  ft 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  is 
Cement  Co. 

Lennon.    Jas.    E 

Nephl    Plaster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  ft  Plaa- 
ter    Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co 

Western  LIms  ft 
Cement    Co, 

r,uniber. 

Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber  Co. 

Hooper  1  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  ft 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  ft  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tlernan  ft  Bero- 
nlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros. ft  Co. 

Doe    Co..    F.    P. 

Lumber  (Hard- 

ITOOd.) 

Dleckmann    ft    Co. 
Howard,    E.    A.    ft 

Niehaus,  Ed.   F.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rlckard 

ft  IfeCone. 


4f 

Maaons   A  flnlldera 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral- 

ney. 
Ar'ett,    A. 
Beck.    A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thonnas 
Butcher     &  Hadley 
Byron,    D.    J.  &Sod 
Campbell     Bros. 
Carr.     T.    W. 
Drake,    Harry    B. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale.   M.    F.    &  Son 
Gllson,    J.    E. 
Harrison,    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hogberg    &    Lud- 

wlK 
Larsen,    H.    H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Naeel,    W.    L. 
O'Connor,  J.  J. 
O'Rourk-e,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott,   W.    S. 
Walker.    P.    .1. 
Watscn.    Sage 
Watson.    Sidney 
Wiiltney  &  Davles 
Wilson.    .Tames    A. 
Wypant,    J.    H. 

IMarble. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

.rpassl.     Pefer      On. 

ITunt,   Andrew   T. 
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Malno,  F.  L.  A  Co. 

Musto   &   Sons,  Jos 

Keenan  Co. 

Vermont  Ms-rble 
Co. 

Mantels,    Tiles 
Graten. 

Glnsberg&Co..  S. 

Holloway  E  x- 

panded    Metal 
Co. 

Klrwln  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless  A«encles 
Merchant    Bars 

Pacific  Coast  Steel 
Co. 

Metal     Furring     A 
LAthlngr. 

Hollow  ay  Ex- 
panded   Mtl    Co. 

Lynch,    H.    T. 

Ijynch,    Richard 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Metal  AVIndow 
Work*- 

Dwan.  J.  E. 

U.    S.    Metal   Prod- 
ucts   Co. 
M*rtar. 

Atlas  Motar  Co. 
Mosaic. 

Amer.  Marble  & 
Mosaic    Co. 

Malno,  F.  L.  &  Co. 
OflUce  FlxtarcB. 

Bateman,    Wm. 

Forbes    &    Son, A. J. 

Fink  &  Schlndler 
Co. 

Simmon.    .Tohn 

Open    Hearth  Steel 

Pacific  Coast  Steel 
Co. 

Ornamental 

Plasterers 

Rinnor,    Theo. 

Larson,   O.   F. 

Woods,  J.  P. 
Painters. 

Daniels,    Gus   V. 

Donovan,   V    -. 


Fraser,   J.   P. 

Kuss.   P.    N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark,    J.    H.    . 

Neal,  L  J 

Paint    Burner 

Paint  (Damp  Re- 
sisting.) 

Dwan   Co.   .1.   E. 

Paints,    Oils.     Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.    N. 

Maundrell,    H. 

Pacific  Refining* 
Roofing 

Paraffine    Paint  Co 

Whlttier  -  Cobu»-n 
Cf 

Patent      Chimneys. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.    Pottery   Co. 
PaTlns  Brick. 

Cal  Brick  Co. 
Plaulne   Mills. 

Anderson   Bros. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door    Co. 

Cal.    MilUnff   Co. 

Elklng^ton  & 
Hucke 

Herrins    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  *; 
Lumber    Co. 

Pacific   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.  F. 

Santa  Clara  .  Mill 
&  Lumber  Co. 

San  Matho  Plan- 
ing   Mill. 

Searle    &   Hayman 


Plasterers. 

Blnner,    Theo. 

Bradley  &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,  D.   Ross. 

Crichton,    J.    L. 

Cqghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,   R.    D. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Tri-egg   &   Clute 

Gllmour,    Wm.   Q. 

.lacobsen.    N. 

Kaiser,    Joe 

Knowles    A. 

Leaf,    A. 

Lyden    &    Blckel 

MacGruer    &    Co. 

Mennie,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane   &   Co.,C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith,    James   T. 

PlaKter     o*     Pnrl»«. 

Nephi    Plaster    Co. 

Plumbluic     A     Gas 
FlttinK. 

AhJbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel.   R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner   Oo -   The 
Iteal  Estate. 

Williamson    CO..H. 

Wittman    -    Lyman 

Cross   &  Co. 

Urban  Realty 
Tmpt.    Co. 

RelnforclnK'    Bars. 

Pacific  Coast  Steel 
Co. 


Rlssers. 

Blume  Contract- 
ing   Co. 

Pioneer  Const.  Co. 
Crnahed  ttocm.. 

HeaJy-Tibbltts 

Constr.   Co. 
Holland,  'J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    B.    B.&A.L. 

RooflniK     Composi- 
tion. 

Artollth     Mfg.    Co 

Bender,  J.  W., 
Roof  Oo. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllle 
Co.,   H.   W. 

Meuer   Bros.    Co. 

Pacific  Refining  i. 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  8.  H. 
Price    Co. 

Western  .Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     Jonn 

Healy-Tibbitts 
Constr.   Co. 

Holland,    J.    P. 

Sanitary   FtoorliiK. 

Artollth    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sldevralk       Llicbts. 

Jackson,    P.  H.&Co 

'McGuigan.    John 
Stair  BulIderH. 

Bishop.    Wm.    T. 

Stewart,   J.   K. 

Roof   RepalrInK   A 

Paint/ 

Street    ^Vork. 

Fay,   S.   J. 


Steel        Rollins 
Doors. 

Pacific      Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stoae   Cvatractors. 

De    Lano    flk    Sons, 
I.    U 

Blanohard,    W.    W. 

Hunt,    Andrew   T. 

McGilvray       Store 
Co. 

Raymond     Granite 
Co. 
Stone     Quarries. 

Keystone    Sand  Co 

Ravmond     tSranlte 
Co. 

Structural    Steel 

Pacific    Coast  Steel 
Co. 

TeamlUK. 

Dillon,    D. 

Eureka       Teaming 
Co. 

Holland,   J.    P. 

McClure,    H.    N. 

Monarch    Teamin 
Co. 

McLenegan,   S    I 
Terra  Cotta. 

Clark   &   Sons,   N. 

Gladding.    McBean 
&    Co. 

S  t  e  Ig  e  r        Terr* 
Cotta   Co. 
TIllniE. 

Artollth     Mfg.     Co. 
VentilHt«»rti. 

U.    S.    Metal   Prod- 
ucts   Co. 

Waterhouse    & 

Price    Co. 

^Vhitevlfal^^er«. 

Reigle    &   Jamison 
Brick  ley,    P.   J. 
Wire  Works. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water   Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 


Subscription   Rates 

Payable  in  advance 


1  year   - 

$3.00 

2  years 

-   5.00 

5  years  - 

10.00 

560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


190 


years  and  I 


Street  and  No. 

City_  . 

State 


15   CentB  Per  Copy 
$3.00   Per   Year 


Publislir-d    every    Wednesday 
Fifteenth   Year   No.   U3 


Pultlication   OSe« 
560   Mission   St. 


rSan  Francisco  Cal.,  June  1),  1915 


Telephones     Dong-las  2371 
IHmelam  2372 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have   no  weights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Windo\v  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  ^as  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Suooassor*  t*  JOHN  WOOD  MFC.  CO. 
21«-21  PaoirioBldg.    447-40  E.  3rd  St.   331 -330  Cyprasa  St. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


T0l«phena 

Market  1935 

Fin*  and  Sanitary 
PLUMBING 

^ 
^ 

^^ 

^PLUMB^^ 

221  OAK  STREET                   | 

■•t.  Cough  a 

nd  Octavia 

SAN  FRANCISCO,  CAL.      1 

Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  rbL  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St,  Oakland,  Calif. 
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Benj.    G.    McDougall,   Architect. 
ST.     LitTKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


-METCALF     HOTEL,     Geary     nr     Taylor. 
Righetti   &   Headman,   Architects. 

Interior  wall>  dampproofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY   CITY    HALL.    San   FrancHco 

Wright.    Rushford    t    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


;^ 

■  1        •    '      b'  1i 

KAHN 


BROS. 
C. 


DEPARTMENT    STORE.OAKLAND 
W.     Dickev,     Architect- 


Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GKKMAX     H(JUSE.    San     Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 

San    Fraacisco 


IMPERIAL  COMPANY 


n.'  r.nixc    .\.\n    r.'xniN-y-ERix:;    xrws 


JAMES  CAHILL  &  CO. 


Incorporated 

D  K  A  L  E  R  S  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVlunufucturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

83B-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addroas  ma  by  phone  at  San  Franolaco,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    OaKland    1788 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
F'endcr   F*ortable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING    A.    COOKE.    Mannger 
Rciidcncc    Phone.  OnkUnd    4862 
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■■■■■■■■■t_^ 


YOUR    BREAKFAST 

how  was   It  cooked   this   morning? 

And    your    dinner    last    night? 

And   all   the   meals   at  your   home? 
Don't     be     satisfied    with     the     old     fashioned    expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all    day    whether    you     are    using    it    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE]     YOUR     OWN     GAS 
just   as    thousands   of   others    are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating   as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    Is 

THE  AERO  GAS  SYSXEIVl 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility'  Gas  Generator  Co. 

Tel.    Douglas    1:400    or    Garflcid    20.'57. 
340  Sansome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


G.    RISC  HMULLER 

Phone*:  Market  3950,     Piedmont  2633 


3442  19th  Street 


San  F'rancisco 
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Catarrh  ^mM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  make'  you  mise.  able,  doesn't 
it?  You  really  don't  care  whether  thing's  go  r-g'ht  or  not 
and  you  wonder  when  you  11  ever  £et  over  it.  And  you  v»ill  not  get 
over  it  until  you  get  the  Clovei-  Leaf  Catarrh  Remedy,  and  use  A. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


'It  Is  Almo^  Human' 


Phone  Kearny   740 


The  Improved 
Norton" 


Door  Check 
an^  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Slcin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford   a    bath-room 


can  afford 


THE 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pinsburg  Water  Healer  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powell  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 


I'.'JILDING    AND    KN'GINlEERING    NEWS 


Equipped  with       SIMPLEX    WINDOWS     S2S  IVIarket  St..  S.  F. 

Send  for  Cataloj^.        Agents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  June  9,  191.5 


Fifteenth  Year    No  23 


_  «j  fvTTT/f  I 


M 


Devoted  to  the  Architectural,  Engi- 
neering, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


Circulates  among  the  leading  Archi- 
tects, Engineers,  Surveyors  and  Con- 
tractors and  Municipal  Authorities  on 
the   Pacific  Coast. 

Enterea  as  second-class  matter  at 
San  Francisco  Post  Offlce  under  act  of 
Congress   of   March    3,    1879. 

ISSUED    EVERY    WEDNESDAT 

U.  A.   LARSEN, 

Publisher   and    Proprietor. 

SAN   FRANCISCO    OFFICE 

S60  Mission   Street. 
Telephone — Douglas^    2372. 

OAKLAND    OFFICE 
1011   Franklin   St.,    Builders'   Exchange. 
Telephone    Oakland.    790 

AdrertlslnK  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be   given.     . 

SnbscrlptlAn  Rates — One  Year,  $3.00; 
Two  Years,  $5.00;  Five  Years,  $10.00, 
payable  strictly  in  advance.  Single 
copies,    15c. 
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Editorial  Comment 

The  Mexican  situation  seems  to  be 
getting  nD  better.  No  person  seems  to 
be  any  nearer  to  restoring  order  and 
government  there  than  two  years  ago. 
So  that  in  this  state  of  anarchy  there 
is  the  question  again  put  up  to  this 
country  i:o  step  in  and  restore  some 
sort  ot  Older  to  keep  the  country  from 
being  depopulated  by  famine  and  at- 
tendant disease.  There  seems  to  be  no 
other  way  out  and  future  delay  will 
probably  only  make  matters  worse,  as 
no  one  can  work  or  produce  anything 
there  without  running  the  chance  of 
being  robbed  of  the  products  of  his 
labor.  At  least  it  is  incumbent  upon 
this  country  to  prevent  the  exportation 
of  arms  and  ammunition  to  that  coun- 
try. 


The  Chronicle  prints  a  statement 
from  Colonel  Goethals  that  there  is  no 
fleet  in  the  world  today  that  can  force 
strong  and  properly  constructed  coast 
defenses.  This  statement  coming  from 
an  army  engineer  who  has  constructed 
the  Panama  canal  is  entitled  to  its  full 
weight.  But  that  must  consider  that 
the  coast  defense  has  guns  of  equal 
caliber  and  range  to  those  carried  on 
the   ships. 

The  Scientific  American  some  time 
ago  pointed  out  the  fact  that  our  de- 
fense guns  were  inferior  in  range  to 
the  guns  carried  on  the  latest  battle- 
ships. And  that  it  would  be  possible 
for  an  enemy's  vessels  carrying  such 
guns  to  steam  up  and  down  out  of 
range  and  drop  shells  into  our  coast 
cities.  This  is  largely  due  to  the  fact 
of  the  character  of  guns  adopted  by 
the  Ordnance  Department  where  dis- 
appearance guns  were  substituted  for 
those  of  solid  barbette  and  the  range 
limit   cut   down. 

Of  course  heavy  guns  are  not  the 
only  means  of  defense.  Submarines  are 
a  formidable  means  of  defending  coast 
cities  and  mine  fields  of  course  protect 
the  inner  harbors.  But  while  we  have 
a  splendid  isolation  in  the  matter  of 
being  attacked  by  warlike  nations,  it 
is  up  to  us  to  see  that  we  are  able  to 
defend  ourselves  if  necessary.  The 
prospect  of  making  a  losing  fight  has 
more  virtue  in  keeping  a  military  na- 
tion at  peace  than  any  consideration  of 
right  or  wrong. 


CANNON  VDIIVG   AND   THK    VVE.\THER 

The  wet  winter  in  Europe  has  brought 
forth  the  inevitable  suggestion  from 
many  quarteis  that  the  cannonading 
incidental  to  the  war  has  something 
to  do  with  it.  The  excessive  rainfall, 
as  compared  with   the  normal,  appears, 


however,  to  have  been  greater  in  the 
British  Isles  than  on  the  Continent;  in 
other  words,  not  only  at  a  considerable 
distance  from  the  main  theatre  of  war, 
but  also  to  windward  of  it.  British 
rainfall  during  November  to  February 
was  about  50  per  cent  above  the  nor- 
mal. As  to  the  continent,  Camllle 
Flammarion  points  out  that  October, 
1914,  was  a  dry  and  stinny  month,  in 
spite  of  the  tremendous  battles  then  in 
progress;  that  the  rainy  periods  during 
the  winter  coincided — exactly  as  in  the 
piping  times  of  peace — with  the  advent 
of  cyclonic  disturbances  from  the  At- 
lantic Ocean;  and  that  the  recent  rains 
are  by  no  means  without  precedent  in 
normal  times.  The  veteran  astronomer 
cautiously  adds,  however,  that  we  must 
not  be  hasty  in  drawing  conclusions 
either  pro  or  con. — ^Scientific   American 


Building  construction  for  the  pasT 
month  in  San  Francisco  totaled  up  a 
little  over  a  million  dollars,  to  be 
exact,  $1,212,413.  This  was  made  up  of 
the  following  items:  Brick  and  con- 
crete, $401,365;  frame,  $514,905;  altera- 
tions and  additions,  $108,576.  A  total 
of  $1,024,846  for  private  construction. 
To  this  is  to  be  added  $17,282  for  Ex- 
position work;  $103,665  for  City  build- 
ings; $2,870  for  street  work;  $14,550 
for  Government  work  within  the  city 
and  $49,200  for  construction  by  the 
State  Board   of  Harbor   Commissioners. 

So  far  the  recor-d  for  the  year  is  as 
follows: 

January     $1,284,898 

February     1,637,148 

March      2,043,534 

April      1,993,396 

May     1,212,413 

Compared      with      other      years      the 

record  for  May  during  the  past  decade 

is  as  follows: 

May,    1906     .; $    817,084 

May,    1907    6,556,007 

May,    1908    3,306,676 

May,    1909    3,029,609 

May,    1910    2,789,204 

May,    1911     2,326,562 

May,    1912     3,153,910 

May,    1913     2,816,935 

May,    1914    2,564,959 

May,    1915    1,212.413 

The  decrease  in  the.  record  has  been 
caused  mainly  by  the  decrease  in  per- 
manent construction.  Frame  build- 
ings for  private  owners  are  about 
noimal  considering  conditions.  The 
world  war  has  completely  upset  busi- 
ness and  the  uncertainty  of  trade  and 
the  instability  of  things  generally  has 
caused  a  lull  in  construction  as  in 
everything  else.  At  that  San  Fran- 
cisco is  doing  as  well  as  any  other 
place  and  in  the  general  result  the 
builders  here  are  faring  as  well  as 
anywhere  else. 
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THE  DALLES-CELILO  CANAL 


With  Ibe  completion  of  The  Dalles- 
Celilo  Canal,  which  removes  the  last 
barrier  to  the  free  navigation  of  the 
Columbia  Hiver  and  its  tiibutaries 
from  the  Pacific  Ocean  479  miles  inland 
to  Liewiston,  Idaho,  the  people  of  the 
Columbia  basin  have  fitting-ly  com- 
memorated the  importance  of  the 
event  in  a  series  of  celebrations  which 
were  participated  in  by  Government 
and  State  offlcials,  representatives  of 
commercial,  agricultural  and  civic  or- 
ganizations, and  the  citizens  of  all  the 
communities  along  the  great  water- 
way. 

The  watershed  of  the  Columbia 
River  and  its  tributaries  embraces  an 
area  of  approximately  250.000  square 
miles  in  the  United  States  and  an  ad- 
ditional 50.000  in  British  Columbia, 
making  a  territory  larger  than  the 
German  Empire.  The  soil,  resources 
and  climatic  condition.s  of  most  of  this 
region  are  such  than  when  fully  de- 
veloped it  will  be  capable  of  support- 
ing one  of  the  most  heavily  populated 
areas  on  the  globe.  The  opening  of  the 
lower  Columbia  and  its  tributaries  to 
craft  of  the  sternwheel  type  will  fur- 
nish the  needed  element  of  a  low  trans- 
portation cost  and  greatly  stimulate 
the  movement  to  bring  this  vast  re- 
gion to  its  highest  point  of  produc- 
tivity. Transshipment  at  Portland  or 
Astoria  of  wheat  and  wool  cargoes  de- 
signed for  ocean  transportation  will 
of  course  make  a  big  increase  in  the 
exports    of    these    shipping    centers. 

The  two  most  important  tributaries 
of  the  Columubia  in  Oregon  are  the 
Des  Chutes  and  Willamette  Rivers,  the 
former  is  paralleled  by  rail  lines  pen- 
etrating into  the  central  Oiegon  Coun- 
try, where  lies  much  government  land 
which  is  still  open  to  entry.  The  great 
timber  belt  of  the  Des  Chutes  begins 
at  Bend,  Oie.,  and  extends  nearly  to 
the  California  line.  The  Willamette 
drains  the  valley  of  that  name — a  dis- 
trict about  the  same  size  as  Belgium 
but  having  less  than  one-tenth  the 
population  of  that  country.  It  is  rich 
in    undeveloped    opportunities. 

The  object  of  the  Ijajles-Celilo  Canal 
is  to  make  pos.sible  all-water  trans- 
portation from  the  upper  Columbia 
basin  to  the  ocean.  The  canal,  which 
is  on  the  Oregon  side  of  the  Columbia, 
parallels  the  river  for  eight  and  one- 
half  miles,  taking  the  place  of  the  old 
Portage  lailway  and  offeiing  a  pas- 
sagewa.v  around  natur.il  barriers  in 
the  river  between  the  towns  of  Cejilo 
and  The  Dalles.  It  makes  unnecessary 
transshipment  by  rail  around  the  ob- 
stacles   in    the    way   of   navigation. 

With  the  completion  of  the  canal 
the  Columbia  River  and  its  tributaries 
will  have  approximately  2,1 3fi  miles  of 
water  navigation  for  river  craft,  most 
of   which    lies   in   the  United   States. 

From  the  head  of  Priest  Rapids,  the 
present  head  of  navigation  on  the  Co- 
lumbia, to  Arrowhead  Landing,  a  dis- 
tance of  ixs  miles,  there  is  '!?>'>  miles 
of  navigable  river,  113  navigable  at 
favorable     stages    and     only     11     miles 


considered  unnavigable.  The  Colum- 
bia is  navigable  for  deep-draft,  ocean- 
going vessels  as  far  as  Vancouver, 
Wash.,  106  miles  from  the  sea,  and  for 
lighter  draft  ocean  vessels  40  miles 
further.  Above  Bonneville,  Ore.,  nav- 
igation is  limited  to  river  steamers  of 
eight-foot  draft  and  above.  The 
Dalles  to  Priest  Rapids  on  the  Colum- 
bia and  Lewiston  on  the  Snake  only 
light   draft  steamers  can   be  used. 

The  water  in  the  new  canal  will  have 
a  depth  of  eight  feet  at  low  water  and 
as  much  as  1 4  ^^  feet  before  the  locks 
at  Celilo  and  Ten  Mile  rapids  are  nec- 
essary. The  locks  are  located  in  solid 
rock   and   lined   with   concrete. 

The  gates  are  of  steel.  The  prin- 
cipal of  the  five  locks  is  at  Big  Eddy, 
where  three  gates  form  tandem  locks, 
which  give  a  lift  of  70  feet  in  the  90- 
foot  rise  that  the  canal  overcomes. 
Other  locks  are  at  Celilo  Falls,  Ten- 
Mile  rapids  and  Five-Mile  rapids.  The 
locks  are  45  feet  in  width  and  300  feet 
in  length.  Eight  passing  basins  have 
been  constructed  to  allow  boats  going 
in  opposite  directions  to  pass  one  an- 
other and  nine  steel  swing  bridges 
cross  the  waterway.  The  canal  had  to 
be  drilled  out  of  solid  rock  for  half  of 
its  length,  and  is  lined  with  concrete 
where  it  cuts  through  sand  and  gravel. 

Actual  construction  work  on  the 
canal  began  in  October,  1905,  under 
contract.  Appropiiations  were  made 
by  Congress  and  contracts  let  for  dif- 
ferent sections  of  the  work  until  1910, 
when  $600,000  was  set  aside  with  a 
view  to  its  completion  under  the  su- 
pervision Oi  government  engineers 
within   siv   years. 

The  construction  of  the  canal  has 
involved  the  removal  of  about  1,300,000 
yards  of  solid  rock  and  1,500,000  cubic 
yards  of  sand  and  gravel;  and  the  use 
of  120,000  yards  of  conciete  masonry, 
60,000  cubic  yards  of  reinforced  con- 
crete linings  and  3,000,000  pounds  of 
metal   work. 

The  estimated  cost  of  the  canal  is 
$4.S45,00".  the  method  of  handling  the 
work  under  government  engineers 
having  proved  more  economical  than 
the  original  plan  of  letting  out  the 
excavation  and  construction  work 
under  contract.  Major  .lay  J.  Morrow 
has  been  the  supervising  engineer  in 
charge,  with  Captain  H.  H.  Robert  on 
the  ground  at  the  canal  from  1910  to 
May.  1913.  and  Captain  T.  H.  Dillon 
after  the  latter  date.  That  the  open- 
ing of  the  upper  Columbia  and  its 
tributaries  to  navigation.  taken  in 
conjunction  with  the  impetus  given  to 
water  transportation  by  the  Panamn 
Canal,  must  inevitably  result  in  the 
rapid  building  up  of  the  great  inland 
empire  is  the  confident  expectation  of 
all  who  are  familiar  with  the  unde- 
veloped resources  of  the  region  and 
the  importance  of  cheap  transport.i- 
tion  as  a  factor  in  the  working  out  of 
the    problem    of    development. 

It  is  estimated  that  with  the  com- 
pletion of  the  canal,  wheat  can  be 
transported  from  the  Walla  Walla  dls- 


tiict  to  tidewater  for  $1.25  per  ton,  the 
present  rate  being  $2,75  per  ton.  With 
the  construction  of  highways  from  the 
wheat  country  to  the  river,  and  the 
building  of  wharves  at  convenient 
points,  the  river  will  bring  in  a  new 
eia  of  transportation  in  the  North- 
west. 

The  bulk  of  the  tiafTic  which  is  pro- 
duced throughout  the  Columbia  basin 
has  always  been,  and  will  probably 
continue  to  be,  lumber,  grain  and  grain 
products,  nearly  all  of  which  finds  a 
market  on  the  Pacific  or  Atlantic  sea- 
board. Hence  the  added  importance  of 
the  development  of  water  transporta- 
tion. 

Statistics  show  that  for  the  calendar 
year  of  1914  the  port  of  Portland  re- 
ceived from  the  inland  empire  21,281,- 
000  bushels  of  wheat.  Receipts  of 
ttour  during  the  year  were  5, 158, SCO 
barrels.  Barley  receipts  from  the  same 
source  were  82,880  tons  and  oats  45,- 
400    tons. 

With  the  deepening  of  the  Columbia 
bar  and  the  river,  conditions  are,  in 
the  judgment  of  shipping  authorities, 
entirely  propitious  for  the  building  up 
of  a  wonderful  water-borne  commerce, 
which  shall  contribute  to  the  success 
of  all  the  communities  along  the  great 
waterway.  In  anticipation  of  this  in- 
creased activity  all  of  the  cities  which 
expect  to  benefit  by  the  growth  in  traf- 
fic are  spending  money  liberally  In 
order  to  be  prepared  for  their  oppor- 
tunity  when    it    comes. 

The  poit  of  Portland  has  spent  up- 
ward of  $4,000.0(10  in  the  removal  of 
shoals  and  the  construction  of  ship- 
ping facilities  in  order  to  make  the 
most  of  the  added  millions  which  the 
Federal  Government  has  spent  in  open- 
ing a  30-foot  channel  from  Portland  to 
the  sea.  The  port  of  Astoria  is  also 
spending  large  amounts  in  the  con- 
struction of  seawalls  and  municipal 
piers  and  warehouses,  while  the  Hill 
lines  are  building  up  an  important 
terminal  at  Flavel,  three  miles  below 
Astoria,  to  operate  in  connection  with 
their  new  line  of  coastwise  passenger 
steamers. 

Simultaneously  with  this  activity 
there  has  been  a  marked  increase 
throughout  the  whole  of  the  Columbia 
region  of  interest  in  and  provision  for 
the  construction  of  new  highways,  in- 
dicating an  awakened  consciousness  of 
the  necessity  and  importance  of  trans- 
portation facilities  to  a  section  of  the 
country  which  is  just  now  coming  into 
its   own. — Coast    Seamen's    Journal. 


TIIK    OKIC;i\    .\M)   THKORY    OF   THE 
riTV     M WAGBIl    PLAX. 

liy    lirrnian   G.  Janieii.* 

It  is  nearly  fifteen  years  ago  since 
our  State  came  into  the  limelight  In 
matters  of  city  government,  with  the 
adoption  of  the  commission  form  of 
municipal  government  in  the  neighbor- 
ing city  of  Galveston.  The  enormous 
interest    manifested    in    this    new    city 
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goveinment  and  the  rapidity  with 
which  it  spread  to  to  the  cities  in  this 
State  and  other  states  of  the  Union 
are  matters  of  common  knowledge. 
They  furnish  conclusive  evidence  of  the 
fact  that  commission  government  met 
a  real  need  in  the  improvement  of  mu- 
nicipal affairs  and  the  testimony  from 
nearly  all  commission-governed  cities 
today,  however  brief  their  period  of 
experiment  may  have  been,  is  that  the 
city  government  has  in  many  respects 
been  improved  as  compared  to  its  con- 
dition prior  to  the  adoption  of  this 
new    form. 

The  advantages  claimed  by  the  sup- 
porters of  this  new  form  of  municipal 
government  over  the  old  Mayor  and 
Council  foim  may  be  briedy  summar-' 
ized  in  the  woi-ds,  simplicity  and  cen- 
tralization of  authority  and  responsi- 
bility. 

AV'ithin  tne  last  few  yeais  there  has 
come  another  important  innovation 
into  our  system  of  American  city  gov- 
ernment, called  the  City-Manager  Plan, 
and  the  rapidity  with   which  this  new- 

•  st  experiment  is  being  taken  up 
throughout  the  country  compels  us,  as 
;  tudents  of  municipal  problems,  to  In- 
vestigate into  its  origin,  history  and 
possibilities.  The  city  of  Staunton, 
Virginia,  took  the  initiative  ;in  in- 
stalling an  officer  responsible  to  tlie 
elected  governing  body  of  the  city, 
who  should  be  in  charge  of  the  ad- 
ministrative work  of  the  municipality. 
This  officer  was  called,  in  the  ordinance 
which  piovided  for  his  appointment,  a 
Oeneial  Manager.  This  was  in  the  be- 
ginning of  1908.  The  city  of  Staunton 
letained  the  Mayor  and  Council  as  its 
governing  body  because  it  was  unable 
under  the  Virginia  constitution  to 
change  its  form  of  government  to  the 
commission  form  although  that  was 
desired  by  the  advocates  of  an  im- 
provement in  the  Staunton  citj  gov- 
ernment. 

Little  was  known  of  this  first  ven- 
ture in  the  field  of  a  city  manager  and 
it  was  not  until  1912,  when  the  city  of 
Sumter,  South  Carolina,  adopted  a 
commission  govei-nment  with  a  city 
manager  and  advertised  in  the'  news- 
papers of  this  country  the  fact  that  a 
vacancy  of  such  a  nature  existed  and 
that  applications  would  be  received 
that  much  attention  was  directed  to 
this    latest    experiment. 

In  1911  the  Board  of  Trade  of  Lock- 
port,  New  York,  in  an  effort  to  im- 
prove the  government  in  that  city,  in- 
troduced into  the  New  York  Legisla- 
ture a  bill  authorizing  commission 
government  with  a  city  managei'  for 
cities  of  the  third  class  in  that  State. 
This  bill,  which  came  to  be  known  as 
the  Lockpoit  Bill,  failed  of  adoption, 
but  it  came  to  be  the  model  on  which 
other  cities  interested  in  the  city  man- 
ager idea  based  their  charter  provis- 
ions. 

Since  the  widely  advertised  adoption 
of  the  plan  in  Sumter  it  has  spread  to 
other  cities  of  the  South  and  North, 
the  largest  and  most  influential  of 
which  is  Dayton,  Ohio.  Owing  to  its 
-ize   and    to    the   campaign    of    publicity 

•  onnected  with  its  new  charter,  Dayton 
came  to  be  regarded  as  the  original  or 
at  least  the  model  city-manager  city. 
lOach  month  the  list  of  cities  which 
have  adopted  the  city-manager  plan 
has   increased. 

Texas   here   again,   an   in    the   case   of 


commission  form  of  government,  is 
taking  the  lead.  While  the  city-man- 
ager plan  did  not  originate  in  Texas, 
as  did  the  commission  form,  there  are 
four  cities  in  this  State  at  the  present 
time  which  have  adopted  that  plan  of 
government  and  others  have  the  matter 
now  under  consideration.  According 
to  the  best  information  available,  there 
Is  no  other  State  in  which  as  many  as 
four  cities  have  adopted  the  new  form. 

We  may,  therefore,  assume  that  in- 
terest in  this  new  form  of  government 
is  at  least  as  far-reaching  and  wide- 
spread in  this  State  as  elsewhere  and 
that  the  subject  of  this  new  form  of 
city  government  cannot  be  without  in- 
terest to  each  city  official  and  each 
v/ide-awake  city  of  tlie  State. 

Now,  just  what  is  new  about  the 
city-manager  plan?  Commission  gov- 
ernment, as  we  know,  substituted  one 
responsible  body  for  two,  reduced  the 
number'  of  elective  officers,  fixed  the 
responsibilit^•  for  the  administration  of 
various  services  of  the  city  and  pro- 
vided certain  checks  in  the  way  of 
public  control.  The  city  manager  at- 
tempts to  interfere  with  or  alter  none 
of  these  legal  or  political  character- 
istics of  commission  government.  That 
is  to  say,  the  responsibility  of  the  elec- 
tive body  remains  and  the  instruments 
of  public  control  are  not  abolished.  It 
is  on  the  administrative  side  that  the 
departure  from  commission  govern- 
ment takes  place. 

One  of  the  chief  arguments  made  by 
the  advocates  of  commission  govern- 
ment was  that  the  business  of  a  mu- 
nicipal corporation  is  much  like  the 
business  of  a  private  corporation  and 
that  the  form  of  organization  which 
has  proved  successful  in  the  latter 
might  naturally  be  expected  to  prove 
successful  in  the  former.  And  the  con- 
clusion drawn  was,  that  the  board  of 
directors  of  a  private  corporation 
would  coriespond  to  the  commission  or 
board  of  directors  of  the  city.  Now 
curiously  enough  commission  govern- 
ment is  unlike  the  government  of  a 
private  corporation  in  one  very  essen- 
tial particular-,  and  that  is  that  no  of- 
ficer is  pr'o\  ided  under  the  or-dinary 
commission  form  to  correspond  to  the 
gener'al  manager  of  the  corporation. 
In  other  words,  the  city  commission  is 
like  a  board  of  directoi-s  in  a  private 
corpor-ation,  each  one  of  whom  attends 
to  the  supervision  of  some  particular 
branch  of  the  activities  of  the  corpor- 
ation but  no  one  of  whom  is  particu- 
larly responsible  for  the  efficient  and 
practical  management  of  the  concern 
as  a  whole.  It  is  of  course  well  known 
that  that  i.s  not  the  way  in  which  cor- 
porate affairs   are   run. 

If  we  would  be  guided,  then,  by  the 
analogy  of  private  corporations  let  us 
not  stop  at  the  most  important  point 
by  failing  to  pr-ovide  an  office  corr-e- 
sponding  to  the  general  manager  but 
let  us  adopt  that  feature  of  business 
corporation  management  which  is  per- 
haps rrroi'e  largely  than  any  other  re- 
sponsible for  the  efficiency  with  which  ' 
private   business   is   conducted. 

Turning  now  to  the  operation  of  the 
commission  form  as  originally  adopted, 
let  us  see  wfiy  the  lack  of  a  city  man- 
ager- must  result  in  friction,  duplica- 
tion, or-  lack  of  responsibility  in  some 
of  the  affairs  of  the  city  government. 
It  is  quite  proper-  to  divide  the  general 
affairs  of  the  city  into  five  or  six 
groups  and  charge  a  man  with  the  re- 


sponsibility of  the  administration  of 
each  one  of  these  groups,  but  that  man 
should,  in  the  first  place,  be  an  expert 
in  his  line  and  all  these  men  should  in 
the  next  place  be  responsible  to  some 
common  superior,  or  without  the  ex- 
pert professional  administrator  the  af- 
fairs of  each  department  will  suffer, 
and  without  the  central  authority  the 
affair.s  of  all  the  departments  will 
suffer. 

The  division  of  the  work  of  a  city 
into  five  or  six  branches  can  in  its 
very  nature  not  be  an  absolutely  in- 
clusive and  exclusive  division.  The  na- 
ture of  these  affairs  is  such  that  many 
of  the  most  important  branches  of 
inunicipal  ser-vice  will  cut  into  the 
sphere  of  two  or  three  departments. 
Simple  co-operation  cannot  be  relied 
upon  to  secure  the  harmony  necessary 
for  efficient  working  together,  because 
many  times  the  general  public  welfare 
may  demand  the  subordination  of  what 
might  seem  to  be  the  interests  of  one 
department    to    those   of   another. 

We  may  say,  then,  that  commission 
government  fails  in  two  respects.  In 
the  first  place  it  puts  into  the  hands 
of  elective  officers  the  management  of 
affairs  which  are  extremely  technical 
in  their  nature  and  demand  profes- 
sional experts,  and  in  the  second  place 
it  fails  to  co-ordinate  the  work  of  ad- 
ministration by  subordinating  it  to  one 
central  responsible  authority.  Both  of 
these  defects  the  city-manager  plan 
will  remedy.  The  city  manager  is 
chosen  because  of  expert  qualifications, 
not  because  of  friends  and  relatives 
who  may  like  to  see  him  in  public  of- 
fice. He  in  turn  chooses  his  subordi- 
nate officer's  on  the  basis  of  the  same 
qualifications.  The  heads  of  depart- 
riients,  being  appointed  and  removed 
by  him,  under  proper  limitations,  are 
responsible  to  him  in  every  particular, 
and  he  is  able  to  use  that  compulsion 
which  is  frequently  necessary  to  se- 
cure   successful    co-oper-ation. 

Such,  in  bi-ief,  is  the  theory  of  the 
city-manager  plan  and  it  would  seem 
to  be  too  clear-  for-  argument  that  these 
changes  must  materialize  if  the  plan 
is  worked  out  on  the  foregoing  prin- 
ciples. There  are,  however,  some  ob- 
jections which  have  been  ur-ged  against 
this  plan  and  which  it  may  be  well  to 
dwell  on  very  briefly  here. 

Perhaps  the  commonest  objection  Is 
that  this  plan  is  undemocratic:  that  it 
is  bureaucratic  because  the  central  au- 
thority is  in  the  hands  of  a  single  in- 
dividiral  and  he  not  even  elected  by  the 
people.  The  answer  to  that  of  course 
is  apparent.  The  control  of  the  elec- 
torate is  continuous  over  the  members 
of  the  commission.  The  members  of 
the  commission  appoint  and  remove 
the  city  manager  and  consequently 
have  the  absolute  power  of  direction. 
If  the  elected  representative  body  of 
the  people  is  dissatisfied  or  if  their 
constituents  are  dissatisfied  with  the 
city  manager  he  can  be  removed  more 
easily  than  if  he  were  an  elective  of- 
ficer who  might  have  succeeded  in 
building   up   a  strong  machine. 

Thei-e  is,  however,  a  real  danger  in 
this  centralization  of  responsibility  in 
those  communities,  and  in  those  only, 
in  which  the  electorate  is  unable  to  ex- 
ercise its  control  over  the  members  of 
the  elected  representative  body.  If  a 
community  is  hopelessly  boss-ridden 
the  city  manager  would  doubtless  be 
the   tool  of  the  boss,   but  in  any  com- 
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munity  in  which  that  primitive  stage 
of  political  development  '  has  been 
passed  and  the  citizens  can  elect  and 
keep  elected  a  responsible  and  respon- 
sive commission,  there  need  be  no  fear 
of   an    autocracy. 

Another  argument  advanced  against 
the  city-manager  plan,  for  larger  cities 
at  any  rate,  is  that  the  entrusting  of 
all  administrative  authority  to  one  in- 
dividual confers  more  than  one  indi- 
vidual can  be  expected  to  administer 
effectively.  To  this  it  may  be  an- 
swered that  private  coiporations  could 
easily  be  instanced  whose  capital  and 
expenditure  exceeded  that  of  many 
large  cities  and  yet  which  have  found 
the  general  manager  and  indispensable 
officer.  To  my  mind  their  is  no  dis- 
tinction, as  far  as  the  question  of  ad- 
ministrative efficiency  is  involved,  be- 
tween the  smaller  city  and  the  larger 
city.  Every  city,  whatever  its  size, 
will  gain  by  increased  efficiency  in  its 
administration:  and  concentration  of 
power  and  responsibility  in  the  hands 
of  single  individual  chosen  on  the  basis 
of  professional  qualifications  cannot 
help   but   result   in    increased   efficiency. 

♦Secretary-Treasurer  of  the  L(eague 
of  Texas  .Municipalities  and  Rirector 
of  the  Bureau  of  .Municipal  Research 
and  Reference  of  the  University  of 
Texas.  Paper  read  at  the  second  an- 
nual convention  of  the  League  of  Texas 
^Municipalities.  Houston,  November  10, 
1914 


DISF.VSE  IN  "\V.4RF.4RE. 


Probably  few  other  than  medical  ob- 
servers realize  fully  tne  part  disease  is 
playing  during  the  present  world  war, 
and  will  continue  to  play,  when  the 
war  is  done,  by  reason  of  the  predispo- 
sitions brought  about  by  war's  stresses. 
Although  the  medical  militay  service  is 
probably  more  perfected  than  in  pre- 
vious conflicts,  yet  several  men  are 
dying  of  disease  to  one  slain  by  ord- 
nance. Infection  has  indeed  modified 
the  course  of  all,  and  has  abruptly  ter- 
minated some  wars.  Campaigns  which 
should  by  all  military  prognostications 
have  succeeded,  have  failed  because 
cholera,  plague,  typhoid,  typhus,  small- 
pox, malaria,  dysentery,  and  yellow 
fever  have  cheated  shot  and  shell  of 
their  victims.  Montgomery  and  Arnold 
were  not  successful  in  invading  Canada 
because  too  few  were  left  for  the  as- 
sault when  small-pox  and  dysentery 
had  taken  their  quota.  Napoleon  in 
1802  wanted  to  found  an  empire  in  our 
.South,  and  could  not  because  the  San 
Dominigan  epidemics  outgeneraled 
him,  destroying  15,000  of  his  fine  army. 
In  our  Mexican  war  less  than  1,000 
were  killed  or  died  of  wounds,  while 
nearly  5,000  succumbed  to  the  bacterial 
bullet.  The  British  in  the  Crimea  lost 
twenty-five  men  from  disease  to  one 
from  wounds.  In  the  Franco-Prussian 
war  Bazaine's  great  arm.v,  if  it  had  not 
surrendered  at  Metz  must  have  suc- 
cumbed utterly  to  disease  and  starva- 
tion, while  literally  one  half  the  in- 
vesting Germans,  with  everything  in 
their  favor,  were  on  the  sick  list.  In 
the  brief  war  with  Spain,  our  dead 
from  sickness  were  seven  times  more 
numerou;:  than  frfim  injuiy.  In  the 
Balkan  war  of  several  years  ago  the 
Bulgarian  campaign  broke  down  large- 
ly because  of  epidemics.  There  were 
90,000    cases    of    cholera    in      one    day. 


Here  was  a  more  fatal  factor  than  the 
Turkish  resistance  in  checking  the 
Bulgars  at   Chatalja. 

-And  war's  aftermath.  The  unusual 
physical  stresses  of  war,  and  the  en- 
during effect  of  its  horrors  upon  the 
psychism,  predisposes  to  degenerations 
and  organic  diseases.  Wherefore  there 
is  in  the  few  years  after  every  war 
unusual  sickness  and  untimely  death 
among  the  survivors,  from  anemia,  de- 
bility, liver,  heart,  kidney  and  other 
diseases.  Tuberculosis  has  long  mani- 
fested itself  in  its  insidious  and  malign 
way,  in  the  world's  large  armies.  Many 
enlisted  men  have  this  disease  latent  in 
them,  either  to  burst  forth  under  the 
strains  of  campaigning,  or  to  appear 
soon  after  the  exhausting  warfare  is 
ended.  Thus,  when  one  computes  the 
awful  life  destruction  in  war's  carnage, 
one  must  multiply  the  loss  several  fold 
by  reason  of  disease. — Scientific  Amer- 
ican. 


fl'I'V     BE.VtTIFIC.\T10X    TO    KKSILT 
FROM   EXPOSITION. 


"The  great  and  enduring  lesson  of 
beauty,"  that  is  the  most  important 
achievement  of  the  Panama-Pacific  In- 
ternational Exposition,  and  it  will  re- 
sult in  vast  improvement  of  the  cities 
and  towns  of  California.  So  declares 
Professor  Eugene  Xeuhaus  of  the  Uni- 
versity of  California,  chairman  of  the 
Western  Advisory  Committee  for  Fine 
Arts  and  member  of  the  International 
Jury  for  Art,  in  the  book  which  he  has 
just  published  on  "The  Art  of  the  Ex- 
positio.n."  The  interpretation  of  the 
architecture,  sculpture,  mural  paint- 
ing, landscape  gardening,  color  and  il- 
luminations of  the  Exposition  which 
Professor  Neuhaus  has  set  down  in  this 
book  he  is  to  develop  in  greater  detail 
in  eighteen  illustrated  evening  lectures 
in  the  Summer  Session  of  the  Univer- 
sity of  California,  from  June  21  to  July 
31. 

Professor  Xeuhaus  pokes  a  little  fun 
at  the  misconception  which  prevails  in 
some  parts  of  the  United  States  that 
the  West  "has  only  very  recently 
emerged  from  a  state  of  semi-civiliza- 
tion, inimical  to  the  finer  things  of 
life."  He  declares  the  buildings  of  the 
Exposition  have  "all  the  big  essential 
qualities  that  art  possesses  only  in  its 
noblest  expression."  He  says  the  fun- 
damental laws  of  balance,  harmony 
and  unity,  have  been  uniformly  and 
persistently  applied  through  the  se- 
riously designed  main  body  of  the  Ex- 
position." The  B^ino  Arts  Palace,  of 
which  Bernard  Maybeck  was  the  aichi- 
tect.  Professor  Neunaus  characterizes 
as  of  a  "supreme  beauty,"  and  as 
"based  on  the  realization  of  a  dream 
of  true  artistic  conception." 

Sculpture  Mr.  Xeuhaus  regards  as  the 
most  important  of  all  the  arts  for  an 
exposition,  because  the  most  human. 
He  dtclaies  that  seldom  before  have 
sculptor  and  architect  so  successfully 
worked  together  as  at  this  Exposition. 
He  predicts  a  great  future  for  sculp- 
ture in  America,  "where  our  tempera- 
ment demands  it."  The  extraordinarily 
successful  use  of  color  and  che  wonder- 
ful achievements  in  lighting  he  re- 
gards as  two  of  the  most  fruitful  con- 
tributions   of    the    Exposition. 

In  his  diseussion  of  the  mural  paint- 
ings, he  particularly  praises  the  won- 
derful   Brangwyn   murals   in   the   Court 


of  .Abundance,  declaring  that  it  evi- 
dently "gave  the  artist  the  utmost 
pleasure  to  paint  them."  He  charac- 
terizes them  as  "great  paintings  in  a 
technical  sense." 

That  the  Exposition  will  be  far- 
reaching  in  its  demonstration  of  the 
"actual  commercial  value  of  artistic 
assets"  is  predicted  by  Professor  Xeu- 
haus. He  declares  the  Exposition 
really  a  city-pianning  exposition  of  the 
first  order,  and  urges  application  of  the 
great  principles  displayed  there  in  the  4] 
development  of  every  city  and  town  in 
California.  He  predicts  that  the  Ex- 
position "will  start  an  avalanche  of 
improvements  along  artistic  lines, 
which  will  be  given  increasing  momen- 
tum by  the  development  of  long  pe- 
riods of  prosperity:" 


ITALI.\X   UNITY. 


The  historian  Emil  Reich  thought  Ger- 
man unity  was  more  of  a  fact  than 
Italian  unity  because  the  Germans  had 
achieved  it  for  themselves  and  Italians 
has  been  given  it.  The  author  of 
"Foundations  of  Modern  Europe" 
minds  that  it  was  the  French  victor, 
of  Magenta  and  Solferino  over  .Ausliia 
that  brought  or  helped  greatly  to  bring 
Italian  nationality.  Xo  other  country 
helped  Prussia  and  its  allied  German 
states  defeat  Austria  in  1SG6,  nor  helped 
Germany   defeat   France   in   1S70-71. 

It  was  Xapoleon's  third  withdrawal, 
too,  which  left  "Italia  Irredenta"  still 
in  .Austria's  hands.  The  Italians  of  the 
time  were  furious  with  the  French  •  i 
peror  for  making  a  "premature"  pc 
with  Francis  Joseph.  But  the  FreiT  ii 
had  begun  to  doubt  the  wisdom  of  let- 
ting Italy  become  too  powerful. 

For  the  past  few  months  Italy  lias 
been  in  the  balance  between  accepting 
the  unredeemed  provinces  also  as  a  giit 
(from  .Austria  directly;  from  the  exi- 
gencies of  other  peoples'  wars  indi- 
rectly) and  taking  them  for  herself  as 
a  result  of  her  own  fighting.  Even 
fighting,  in  the  present  circumstances, 
gives  Italy  the  benefit  of  outside  help. 
But  no  doubt  the  feeling  that  Italy 
should  conquer  her  "lost  provinces"  for 
herself  has  been  a  factor  in  the  long 
debate. 

Maybe  Italian  unity  will  gain  now 
something  more  of  German  solidarity. 
— Kansas  City  Star. 


COXSrL.4R     TR.\nE      CONFERENCES. 


Consul  Cornelius  Ferris,  Jr.,  of  Blue- 
fields,   Xicaragua,  will  be  in  the  United 
St.ates  on   leave  of  absence   until   about 
July   2S,   1915,  arriving  at  Xew   Orleans 
June    2    or    3.      He   expects   to   arrive   in 
Washington  June  4  or  5,  where  he  will 
reinain  three  or  four  days,  going  fr. 
Washington   to   Brewster,    Mass.,   to   : 
main   one  day.     From   Brewster   he  ex- 
pects to  go   to  Denver,  Colo.,   where  he 
will   remain  one   week   and   his  addre-=>= 
while    there      will    be    729      Columli 
Street.     Mr.  Ferris  expects  to  be  in  I 
.Angeles,  Cal.,  from  June  30  until  ah' 
July    24,    and    while    there    his    addi^ 
will  be   1132  Fourth  Avenue. 

Vice  Consul  Frank  C.  Rich,  of  Madras, 
India,  leports  from  San  Francisco.  Cal., 
under  date  of  May  10,  that  he  will  be  in 
the  ITnited  States  until  about  July  10, 
1915.  His  address  will  be  at  G  Hamil- 
ton  Avenue,   Auburn,   N.   Y. 
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APARTMENT  HOUSES 


SAN    FRANCISCO — Apartment    house, 

2  story  and  base,  brick,  $45,000.  Ar- 
chitects, Koenig-  &  Christianson,  Hum- 
boldt Bank  Bldg.,  S.  P.  Owner's  name 
withheld.  The  building:  will  be  erected 
on  the  south  side  of  Turk  street  east 
of  Hyde,  and  has  been  designed  to 
contain  a  total  of  32  suites  arranged 
in  two  and  three  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  Interior  finish  will  be  of 
pine  with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
steam  heat,  a  hot  water  circulating 
system  and  dumb  waiters.  An  oil 
burning  equipment  will  be  installed. 
Bath  rooms  will  have  tile  wainscot  and 
floors.  Marble  and  tile  wainscot  will 
be  used  in  the  entrance  vestibule.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Segregated  figures  will  be 
taken. 

SAN    FRANCISCO — Apartment    house, 

3  story  and  base,  frame,  $15,000.  Ar- 
chitect, Edward  E.  Young,  251  Kearny 
street,  S.  F.  Owner,  .Tames  Gantley, 
1370  Green  street.  The  building  will 
be  erected  on  the  south  side  of  Sacra- 
mento street  west  of  Jones,  and  will 
have  a  frontage  of  27-6  by  76-6.  There 
will  be  a  total  of  six  apartments  of 
three    and    four    rooms.      The    basement 

^  will  be  fitted  up  for  a  garage.  Al 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Interior  '  finish 
will  be  of  pine  and  red  gum  with  elm 
panels  and  hardwood  floors.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Reversible  windows  are  speci- 
fied. Bath  rooms  will  have  tile  floois 
and  wainscot.  Exterior  of  the  building 
will  be  faced  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  called  for 
shortly. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  4  story  and  base.  Class  C  con- 
struction, $120,000.  Architects,  Cali- 
fornia Architectural  and  Consti-uction 
Co.,  California  Bldg.,  L.  A.  Owners, 
Ella  H.  Potts  and  Rowena  P.  Caruth- 
ers.  The  building  will  be  erected  on 
the  north  side  of  Adams  street,  ex- 
tending through  from  Hope  to  Palm 
Drive.  There  will  be  a  total  of  160 
rooms  arranged  in  suites  of  two  and 
thi'ee  rooms,  all  with  private  baths 
and  wall  beds.  Interior  will  be  fin- 
ished in  pine  with  hardwood  veneer 
and  hardwood  floors.  There  will  be 
steam  heat,  a  hot  water  system,  ele- 
vator service  and  vacuum  cleaning. 
Entrance  will  be  finished  in  marble 
and  tile.  Bath  rooms  will  have  tile 
wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
cement  plaster.  Plans  are  now  being 
prepared. 

FRESNO,  FRESNO  CO.,  CAL.  — 
Apartment  house,  2  story  and  base, 
brick,  $60,000.  Architect's  name  not 
given.       Owners,    Olender    Bros.,       1833 


Tulare  .'Street,  Fiesno.  The  building- 
will  be  erected  at  the  corner  of  H  and 
Tulare  streets,  and  will  cover  a  large 
ground  area.  Interior  has  been  ar- 
ranged for  a  large  number  of  two, 
three  and  four  room  suites.  There  will 
be  pine  and  hardwood  interior  finish, 
hardwood  floors  and  tile  wainscot  in 
the  bath  rooms.  Plans  provide  for 
steam  heat,  a  hot  water  supply  and 
vacuum  cleaning.  All  apartments  will 
have  wall  beds  and  private  baths.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  are  now  taking  segregated  figures 
on    the   v/ork. 

BANKS 


VANCOUVER,  B.  C— Bank  and  of- 
fices, 3  story  and  base,  reinforced  con- 
crete, $75,000.  Architects,  Somerville 
&  Putman,  White  Bldg.,  Seattle.  Own- 
ers, Merchants  Bank  of  Canada.  The 
building-  will  be  erected  at  the  corner 
of  Gi'anville  and  Pender  streets,  and 
will  cover-  a  considerable  ground  area. 
Construction  will  be  fireproof  through- 
out, with  reinforced  concrete  walls 
floors  and  roof  slabs.  The  entire  flrst 
floor'  of  the  building  will  be  occupied 
by  the  bank.  Interior  will  be  finished 
with  hardwood,  ornamental  plaster-, 
ornamental  bro'ize  and  iron.  Special 
bank  equipr-nents  and  fittings  will  be 
installed.  There  will  be  coin  and 
safety  deposit  vaults.  Upper  two 
floors  will  be  divided  into  offices  both 
single  and  <-ir  s\uite,  and  will  be  fin- 
ished in  pine  and  hardwood.  Marble 
floors  and  wainscot  will  be  used  in  the 
corr-idors.  Plans  provide  for  steam 
heat,  vacuur-n  cleaning  and  metal  win- 
dow sash  and  frames.  Tire  exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  cut  stone.  Plans  are  com- 
plete and   figures  are  being  taken. 


BONDS 

CHICO,  BUTTE  CO.,  CAL. — According 
to  word  received  from  this  city  the 
mover-nent  for  the  organization  of  a 
drainage  distr-ict  to  drain  about  40,000 
acres  of  adobe  land  in  the  neighbor- 
hood of  Nelson  and  Richvale  has 
r-eached  the  point  where  the  petition 
has  been  signed  by  more  than  the  nec- 
essary number  of  signatures,  and  it  is 
apparent  that  the  election  will  be  held 
sometime    during    the    summer. 

The  petition  will  be  presented  to  the 
Board  of  Supervisors  on  June  12th,  it 
being  necessary  that  certain  legal  no- 
tices   be    published    in    the    meantime. 

The  cost  of  this  work  is  variously 
estimated    from    $175,«?00   to    $225,000. 

i;  ED  WOOD  CITY,  SAN  MATEO  CO., 
C.\L. — The  proposition  of  issuing  and 
selling  bonds  for  the  purpose  of  secur- 
ing the  necessary  additional  school 
sites  for  new  school  buildings  contem- 
plated in  this  city,  will  be  voted  on 
sometime  this  year,  according  to  news- 
paper reports. 


LIVK  OAK,  SUTTER  CO.,  CAL.— The 
proposition  to  bond  the  district  for  $5,- 
000  for  school  repairs  to  be  made  on  the 
building  of  the  Clay  District,  failed  to 
carry   at   an    election   recently   held. 

RODEO,  CONTRA  COSTA  CO.,  CAL. 
— Bonds  to  the  amount  of  $17,000  were 
unanimously  voted  by  residents  of  this 
place  for  the  installation  of  a  complete 
municipal  sewer  system  in  the  resi- 
dence and    business  districts. 

GALT,  SACRAMENTO  CO.,  CAL. — 
The  $17,000  bond  issue  to  provide  for 
the  erection  of  a  school  building  for 
the  Gait  School  District  has  been  sold 
to  Byrne  &  McDonnell  of  San  Francis- 
co,  who   bid   a  premium   of   $687. 

SAN  RAFAEL,  MARIN  CO.,  CAL. — It 
has  been  decided  that  the  bond  elec- 
tion for  the  Marin  Municipal  Water 
District  will  be  held  on  August  21st, 
when  the  people  will  be  asked  to  vote 
on  the  question  of  issuing  bonds  of 
$:^. 000, 000. 

.MADERA,  MADERA  CO.,  CAL.— At  a 
mass  meeting  called  by  the  City  Trus- 
tees, it  was  decided  to  call  a  special 
election  for  the  voting  of  bonds  of  $10,- 
000  to  provide  for  the  construction  of 
a  concr-ete  bridge  over  the  Fresno 
River   on   D   street. 

WEST  PARK  SCHOOL  DISTRICT. 
FRESNO  CO.,  CAL. — The  West  Park 
School  District  on  June  15th  will  vote 
on  the  proposition  of  issuing  and  sell- 
ing bonds  of  $12,000  for  school  pur- 
poses. 

EL  CENTRO,  IMPERIAL  CO.,  CAL.— 
By  a  vote  of  354  to  19  the  voters  of 
El  Centro  have  approved  the  bond 
issue  of  $250,000  for  the  construction 
of  a  new  sewer  system  with  outfall  in 
New   River. 

IMPERIAL,  IMPERIAL  CO.,  CAL. — 
Hy  a  vote  of  151  to  14  this  city  has 
voted  bonds  of  $685,000  for  a  new  sew- 
er system,  joining  with  EI  Centro  in 
laying  the  main  from  that  city  to  New 
River,  paying  two- fifths  of  the  cost  of 
that  section. 

PINAL  COUNTY,  ARIZONA.— Pinal 
County  has  approved  a  bond  issue  of 
$150,000  for  improving  highways,  $60,- 
000  of  which  will  be  expended  on  the 
Ray-Kelvin    highway. 

WASHINGTON  LEVEE  DISTRICT, 
YOLO  CO.,  CAL. — A  bond  election  held 
in  this  district  to  decide  the  question 
of  issuing  bonds  of  $10,000  for  the  im- 
piovenient  of  the  levee  has  been  de- 
feated.     The   vote   was   unusually   light. 

COACHELLA,  RIVERSIDE  CO.,  CAL. 
— Coachella  Union  High  School  District 
has  defeated  the  propositioir  for  a  $25,- 
000    high    school    building. 

SUSANVILLE,  LASSEN  CO.,  CAL.— 
According  to  latest  repor-ts  the  election 
held  in  Lassen  County  to  vote  bonds  of 
$100,000,    has    carried. 

Of  the  $100,000  voted,  $80,000  will 
provide  for  the  construction  of  a 
county  house  and  $20,000  for  the  build- 
ing  of   a   county   hospital. 

The  bonds  will  now  be  advertised  for 
sale    arrd    when      sold      plans      for   both 
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structures    will    be    called    for    by    the 
County  Supervisors. 

EUREKA,  HUMBOI.DT  CO..  CAL.— 
C.  H.  Eisner  of  thi.s  city  ha.s  decided  to 
erect  a  photographic  building  on  his 
lot  on  C  street.  The  building  will  be 
two  .stories  in  height  and  will  cover 
an  area  of  40  by  4,i  feet.  Plans  will  be 
designed  so  as  to  provide  for  the  addi- 
tion  of   another   story. 

HILLSBOROUGH.  SAX  MATEO  CO., 
CAIj. — A  resolution  presented  by  Attor- 
ney Redington  to  the  Town  Trustees, 
calling  for  a  bond  election  to  vote  |40.- 
000  for  additional  street  improvements, 
has   been  adopted. 

The  School  Trustees  of  Hillsborough 
will  call  an  election  at  an  early  date 
to  decide  the  question  of  issuing  and 
selling  bonds  in  the  sum  of  $25,000  for 
the  purchase  of  a  site  and  the  erection 
of  a  school   building. 

AUBURN,  PLACER  CO.,  CAL.— A  res- 
olution of  intention  to  pass  an  ordi- 
nance calling  for  a  special  bond  elec- 
tion to  raise  $25,000  for  the  purchasing 
of  three  tire  trucks,  installing  a  fire 
alarm  system  and  extending  the  sewer 
system  of  the  city  of  Auburn,  was 
passed   by   the  Trustees. 

The  bond  issue  will  be  divided  so 
that  the  voters  may  vote  for  or  against 
any  of  the  three  propositions  on  the 
ballot.  It  is  estimated  that  the  three 
small  fire  trucks  will  cost  $6,000,  the 
fire  alarm  system  $2,000  and  the  exten- 
sion  of   the   sewers   $17,000. 

It  is  planmid  to  hold  the  election 
early   in   September   of   this  year. 

DIXON,  SOLANO  CO.,  CAL.  —  The 
election  held  here  for  the  purpose  of 
bonding  the  Grant  School  District  to 
provide  funds  for  the  erection  of  a  new- 
school  building  has  been  defeated.  An- 
other election  will  be  held  on  July  2nd. 
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BRIDGES  AND  DAMS 

EUREKA,  HUMBOLDT  CO.,  CAL.— 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor. 
Eureka.  Owners.  Humboldt  County. 
Plans  and  specifications  have  been 
completed  for  the  construction  of  a 
20-foot  reinforced  concrete  bridge, 
which  is  to  be  erected  over  Wolverton 
Creek  at  BurnelTs  Crossing  in  Road 
District  No.  2.  Plans  are  now  out  for 
figures  and  bids  will  oe  opened  on 
June  15th.  Plans  ana  specifications 
can  be  secured  from  the  office  of  the 
County    Surveyor. 

SAN  F^RANCISCO— Briage,  steel  bas- 
cule, $120,000.  Engineer,  City  Depart- 
ment of  Engineering,  Temporary  City 
Hall,  S.  E.  Owners,  City  and  County 
of  San  Francisco.  The  bridge  will  be 
erected  over  Channel  street  at  Fourth. 
The  span  will  be  75  feet.  Piers  will  be 
of  reinforced  concrete.  The  roadway 
will  be  paved  with  asphalt.  Plans  are 
complete  and  figures  are  now  being 
taken.  Bids  will  be  opened  by  the 
Board  of  Public  Works  on  June  23rd. 

TOPCOCQ,  ARIZ.— Bridge,  steel  and 
concrete.  Cost  not  stated.  Engineer, 
Department  of  Indian  Affairs,  W'ash- 
Ington,  D.  C.  Owners.  United  States 
Government.  Plans  have  been  com- 
pleted for  a  large  steel  bridge  to  be 
erected  over  the  Colorado  River  near 
Topcock.  Bids  will  be  opened  on  June 
19th.  Plans  and  speciflcHtions  can  be 
secured  from  the  office  of  the  Depart- 
ment of  Indian  Affairs  at  Washington 
or   from    the    Indian    Warehouse    in    Sun 


Kiancisco.    An   official    proposal   appears 
in    another   column    of   this    issue 

SACRAMENTO.  CAL.-.^tate  bridge 
and  harbor  work.  Cost  not  stated 
Engineers.  State  Highway  Commission, 
forum  Bldg..  Sacramento.  Owners 
.'-'tate  of  California.  The  Board  or- 
dered the  rejection  of  all  bids  for  the 
construction  of  the  ba.scule  bridge  on 
the  state  highway  cro.ssing  the  Yolo 
basin,  and  also  the  rejection  of  all 
bids  for  the  strip  of  highway  to  be 
constructed  from  the  town  of  Red 
niuff  to  the  northern  boundary  of' Te- 
hama County.  Plans  for  the  construc- 
tion of  a  viaduct  over  the  Embarca- 
dero  for  the  use  of  pedestrians  were 
approved,  as  were  the  plans  and  speci- 
fications for  the  exten.sion  of  pier  No. 
20  and  the  improvement  of  the  en- 
trance to  the  passenger  station,  all  on 
the   San    Francisco   water   front. 


CHURCHES. 

SANTA  CLARA,  SANTA  CLARA  CO.. 
CAL.— Convent.  2  story  and  base,  re- 
inforced concrete,  $100,000.  Architect, 
John  J.  Foley,  46  Kearny  street,  S.  F. 
Owners,  Carmalite  Sisters,  Santa  Clara. 
The  building  will  be  designed  in  the 
Mission  style,  and  will  be  erected  on 
property  near  that  of  the  Santa  Clara 
College.  The  building  will  cover  a 
ground  area  of  200  by  200  feet.  The 
main  portion  of  the  structure  will  be 
occupied  by  the  chapel,  library,  recre- 
ation room,  and  living  apartment.  In- 
terior will  be  finished  in  pine  and 
hardwood.  There  will  be  a  steam  heat- 
ing plant  with  a  complete  oil  burning 
equipment,  vacuum  cleaning  and  a  hot 
water  supply.  Ornamental  plaster  and 
art  glass  windows  will  be  used  in  the 
chapel.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  A  clay 
tile  roof  is  specified.  Plans  are  now 
being    prepared. 

BERKELEY.    ALAMEDA    CO.,    CAL.— 
Chapel  and  living  room,  2  story,  frame, 
$7,000.      Architect.    Eugene    K.    Martin.' 
21S2   Shattuck   avenue.    Berkeley.    Own- 
ers.    .Methodist     Episcopal     Church       of 
Berkeley.     The  building  will  be  erected 
at    the    northeast    corner    of    California 
and  Derby  streets.     Besides  the  chapel, 
which    will   have   a  seating  capacity   of 
300    people,    the    building    will    contain 
living   apartments    for    the   pastor.      In- 
terior  finish   will   be  of  pine  with   some 
hardwood    veneer.  There   will   be  a  cen- 
tral   heating    system    and    a    hot    water 
supply.      Bath    rooms    will    be    finished 
in    tile.      There    will    be    an    open    fire 
•place    with    tile    or   brick    mantel.      Ex- 
terior  of  the  dwelling   will    be   covered 
with    cement    plaster.      Plans    are    com- 
plete and   figures  are  now  being  taken 
^  PASADENA.       LOS       ANGELES       CO., 
CAL. — Church,   1   story  and   base,  frame. 
Cost    not  stated.      Architects,    Buchanan 
&    Brockway,    65    North    Raymond    ave- 
rue,     Pasadena.       Owners.     Washington 
Christian   Congregation.    Pasadena.   The 
building   has    been   designed    to   contain 
besides   the  main  auditorium,  five  class 
rooms,   parlors  and   study.   Interior  will 
be     finished     in    pine    with    some    orna- 
mental   plaster  and    art   glass   windows. 
There    will    be    a    centrr.I    heatin.i    sys- 
tem.     Exterior   of   the   building   will    be 
covered    with    rustic    and    cement    plas- 
ter.     Plans   are    now    being    prepared. 

OAKLAND,  CAL.— Church  additions 
and  alt  .'rations,  frame,  $4,000.  Archi- 
tect.   J.    W.      Mullen,      2201      Ellsworth 


street,  Berkeley.  Owners.  Beth-Eden 
Church.  The  present  building  located 
on  Filbert  street  between  7th  and  Sth 
streets  will  undergo  alterations.  In- 
cluded in  the  work  will  be  new  inte- 
rior trim,  plaster,  electric  work,  art 
glass  and  painting.  Plans  are  complete 
and   figures  are  now  being  taken. 


COURT  HOUSES. 

OAKLAND,  CAL.— Hall  of  Records 
repairs.  Cost  not  stated.  Architect, 
none.  Owners.  Alameda  County.  Plans 
are  complete  and  in  the  hands  of  the 
County  Clerk  for  painting,  wiring, 
plumbing  and  carpentry  work  to  be 
done  in  the  County  Recorder's  office  In 
the  Hall  of  Records.  Bids  are  now  be- 
ing taken  and  will  be  opened  on  June 
nth.  Plans  and  specifications  can  be 
had  from  the  office  of  the  County 
Clerk. 


FACTORIES    AND    WAREHOUSES. 

EMERYVILLE.  ALAMEDA  CO..  CAL. 
—Storage  building.  1  story,  steel  and 
hollow  tile.  Cost  not  stated.  Engineer, 
D.  S.  Rosener,  Merchants  Exchange 
Bldg.,  S.  F.  Owners,  Parafflne  Paint 
Co.  The  building  has  been  designed 
for  one  of  the  most  modern  warehouse 
structures  yet  erected  in  Alameda.  The 
structure  will  cover  an  area  of  140  by 
HO  feet.  There  will  be  a  complete 
steel  frame  and  exterior  walls  of  hol- 
low tile.  A  cement  floor  will  be  used. 
.Modern  conveying  equipment  and  a 
large  crane  will  be  installed.  The 
plans  include  modern  plumbing  and 
electric  work.  Exterior  of  the  build- 
ing will  be  faced  with  terra  cotta  with 
struck  joint.  Plans  are  complete  and 
figures   have    been    taken. 

Contracts  Awarded 

tAN  FRANCISCO— Machiine  shop,  1 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  John  Ettler, 
M\as  Bldg.,  S.  F.  Owners,  Hansen  & 
Bain,  24  4  Townsend  street.  Contrac- 
tors, Segurson  Bros.,  308  Guerrero 
street,  S.  F.  Contract  price  not  stated. 
SAN  FRANCISCO— Warehouse  and 
oil  pumping  station,  2,  1  story,  steel 
and  concrete.  Cost  not  stated.  Engi- 
neer, Engineering  Department  Shell 
Oil  Co.,  343  Sansome  street,  S.  F.  Own- 
ers, Shell  Oil  Co.  Contractors,  Gutle- 
ben  Bros.,  New  Call  Bldg.  Contract 
price  not  stated.  This  same  firm  of 
contractors  has  been  awarded  the  con- 
tract for  the  construction  of  two  sim- 
ilar buildings  to  be  erected  in  Sacra- 
mento. 

PORTLAND.  ORE.  —  Warehouse.  S 
story  and  base,  brick.  $35,000.  Archi- 
tects, Doyle  &  Patterson,  Worcester 
Bldg.,  Portland.  Owners,  Mason-Ehr- 
man  Co.  Contractor,  James  P.  Taylor, 
-MacLeay  Bldg.,  Portland.  Contract 
price,    $35,000. 

LOS  ANGELES.  CAL.— Factory,  3 
story  and  base,  reinforced  concrete, 
$30,000.  Architect,  E.  A.  Stuhrman.  L 
A.  Owners,  Coca  Cola  Co.  Contractors, 
l.oonardt  &  Peck,  H.  W.  Hellman  Bldg.. 
L.    A.      Contract   price,   $30,000. 


FIREHOUSES  AN^  JAILS 

SAN  FRANCISCO— Juvenile  deten- 
tion home.  Class  A  construction, 
$150,000.  Architect.  Louis  C.  Mullgardt. 
Chronicle  Bldg..  S.  F.  Owners,  City 
and    County    of    San    Francisco.      Bids 
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opened  for  the  various  parts  of  this 
work  by  the  Board  of  Public  Works 
at  their  last  Wednesday  meeting  show 
the  following  firms  low:  General  con- 
struction, the  Pacific  Contracting  Co,, 
91,325.  Foundation  work,  John  Spargo, 
|4,4()0.  Structural  steel,  Dyer  Bros., 
$31,350.  Plumbinp:,  H.  Lawson,  $14,- 
350.  Heating  and  ventilating.  Atlas 
Heating  and  Ventilating  Co.,  $3,990. 
Electric  work,  Rex  Electric  Co.,  $3,G35. 
Elevator  work,  Otis  Elevator  Co.,  $5,- 
885.  No  contracts  have  been  awarded. 
A  complete  list  of  the  bids  on  this 
work  will  be  found  under  the  heading 
of   San  Francisco   in   this   issue. 
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FLATS 

SAN  FRANCISCO— Flat.s,  2,  2  story 
and  base,  frame,  $5,000  each.  Archi- 
tect, none.  Owner,  H.  C.  Keenan,  300 
Webster  street,  S.  F.  These  buildings 
will  be  erected  on  the  east  side  of  17th 
avenue,  north  of  California  street, 
each  having  a  frontage  of  25  feet  and 
a  depth  of  61  feet.  There  will  be  two 
modern  flats  of  five  and  six  rooms  in 
each  of  the  buildings.  Interiors  will 
be  finished  in  pine  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  biick  mantel.';.  Tile 
wainscot  will  be  used  in  the  hath 
room.  Plans  provide  for  automatic 
water  heaters.  Exterior  of  the  build- 
ings will  be  faced  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials  ai-e  now  being  purchased. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $2,500.  Architect,  none. 
Owners,  E.  Dahl  and  G.  E.  Cruden,  1848 
Hayes  street.  The  building  will  be 
erected  on  the  east  side  of  2Sth,  north 
of  Geary,  and  has  been  designed  to 
contain  two  modern  flats  of  four  and 
five  rooms.  Interior  finish  will  be  of 
pine  throughout.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  in 
each  living  room.  Mantel  will  be  of 
tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  brick  veneer  and  rustic.  Plans 
are  complete  and  in  the  hands  of  the 
'owners  who  will  do  the  work  by  Day 
Labor. 


GOVERNMENT   WUKK   &   SUPPLIES 


Mare   iMland,  Cal.,  Uefrlgeratlim    I'lanl. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  for  a  refrigerating  plant  at  the 
marine  barracks  reservation,  V.  S. 
navy  yard.   Mare  Island,  Cal.: 

Item  1,  refrigerating  plant,  complete; 
2,  do,  conforming  to  the  intent  of  the 
specification,  but  with  modification  of 
detail;  3,  deduct  for  substituting  a 
type  of  insulation  clearly  described 
guaranteed  in  the  lieu  of  the  cord- 
board  insulation  specification:  4,  price 
for  omitting  all  labor  except  services 
of  expert  mechanic  to  superintend  in- 
stallation and  conduct  preliminary 
opeiation  and  tests;  5,  price  for  Ice 
making  and  refrigerating  plant,  com- 
plete, in  accordance  with  specifications 
as  supplemented   by   No.   1;   6,  do,   con- 


forming with  the  intent  of  the  specifi- 
cation,  but  with  modification  of  detail. 

Baker  Ice  Machine  Co.,  Omaha,  Neb., 
item    1,   $3,990. 

United  Iron  Works,  Oakland,  Cal., 
item  3,   $178;   4,  $117;   5,  $4,725. 

Creamery  Package  .Mfg.  Co.,  Chicago, 
111.,    item    6,    $4,477. 

Vilter  Mfg.  Co.,  .Milwaukee,  Wis., 
item   5.   $3,769;    6,   $3,647. 

York-California  Construction  Co., 
San  Francisco,  Cal.,  item  1,  $3,3S9;  6, 
$3,783. 

Xeali   nay,  AVaNli.,  Iluildiiif;. 

The  contract  for  the  constiuction  of 
a  building  for  the  U.  S.  weather  bureau 
at  Neah  Bay,  Wash.,  has  been  awarded 
to  N.  T.   Baines,  Kent,   Wash.,  at  $2,986. 


Park    City.    Utah,    Models. 

•Ml  bids  received  by  the  supervising 
architect.  Treasury  Department,  Wash- 
ington, D.  C,  for  fuinishing  plaster 
models  for  the  U.  S.  post  office  at  Park 
City,   Utah,  have  been  rejected. 


Everett,  \Vasli.,  Post   Office. 

The  contract  for  the  construction, 
complete,  of  the  U.  S.  post  office  and 
custom  house  at  Everett,  Wash.,  has 
been  awarded  to  Hendrickson  &  Co., 
Alaska  Building,  Seattle,  Wash.,  as  fol- 
lows: Using  Wilkeson  sandstone  for 
all  exterior  stonework,  except  where 
granite  is  required,  $111,319;  plus  al- 
ternate 1,  for  painting  all  plaster  walls 
and  finishing  ceilings  in  distemper, 
$200;  totaU  $111,'519.  The  right  is  re- 
served foi-  90  days  to  order  alternate 
2,  constructing  superintendent's  office, 
for  the  sum  of  $200.  Time  to  complete 
16   months. 


San    Xavier   School,   Building'. 

The  contract  for  constructing  three 
buildings  at  the  San  Xavier  Indian 
School,  Ariz.,  bids  for  which  were 
opened  April  10,  has  been  awarded  to 
Chas.  H.  Odam,  Phoenix,  Ariz.,  at  $23,- 
300. 

Alhany,   Ore.,   Painting. 

The  contract  for  painting  plastering 
in  the  U.  S.  post  office  at  Albany,  Ore., 
has  been  awarded  to  M.  J.  Graham, 
Philadelphia,  Pa.,  at  $626;  time,  60 
days. 


depot  of  the  materials  entering  into 
the  manufacture  of  the  refrigerators 
and    also    the    completed    product. 

Note  in  the  specifications  that  bid- 
ders must  state  weight  of  each  type 
of  refrigerator  and  submit  samples  of 
shelving,  'hinges,  fastener-s,  and  insu- 
lating paper  upon  which  bid  is  based. 
These  samples  must  be  properly 
marked  for  identification,  showing 
name  of  bidder  and  type  or  refriger- 
atoi'   to   which    each    sample    pertains. 

bidders  must  state  the  tiime  when 
and  the  place  where  they  propose  to 
make  delivery  and  the  rate  of  deliv- 
eries. 

Proposals  must  be  submitted  in  trip- 
licate and  may  be  accompanied  by  a 
certified  check  payable  to  the  order  of 
the  depot  quartermaster,  Chicago,  111., 
equal  to  10  per  cent  of  the  amount  in- 
volved in  the  bid  in  lieu  of  the  guar- 
antee to  form  of  proposal  attached 
thereto. 

.Successful  bidders  will  be  required 
to  enter  into  a  form  of  written  con- 
tiact  and  furnish  bond  running  to  the 
United  States  of  America,  with  two  or 
moie  individual  sureties,  or  on  corpor- 
ate surety  duly  qualified  before  the 
Treasury  Department  to  act  as  surety 
on  government  bonds,  in  the  penal 
sum  equal  to  25  per  cent  of  the  amount 
of    the   contract. 

Contract  will  provide  that  the  United 
States  shall  have  the  privilege  of  in- 
creasiing  the  total  number  of  refrig- 
erators to  be  furnished  by  not  more 
than    50    per    cent. 

Bids  should  be  inclosed  in  sealed  en- 
velopes, addresed  to  the  depot  quar- 
teimaster,  115-  123  E.  Ontario  street, 
Chicago,  HI.,  and  marked  "Proposals 
for  Refrigerators,  to  be  opened  June 
17,    1915." 

A.    D.    KNISKERN. 
Lieut.   Col.,   Q.   M.   Corps   Depot   Q.   M. 


Refrift-erators    for   the    Army. 

In  connection  with  the  advertise- 
ment appearing  elsewhere  in  this  issue 
for  refrigerators,  the  following  special 
information    is    furnished: 

Proposals  are  invited  for  the  con- 
struction of  415  refiigerators  of  the 
various  sizes  indicated  below,  in  ac- 
cordance with  the  specifications  for  re- 
frigerators for  the  quartermaster 
corps.   U.   S.   Army,   May   10,    1915,   414.15. 

Following  is  the  number  and  size  of 
refrigerators  for  which  bids  are  invit- 
ed: 43,  battery  size,  37  company  size, 
214  officer's  size,  and  121  noncommis- 
sioned officer's  size. 

l-?ids  are  desired  per  refrigerator  f. 
o.  h.  cars  at  place  of  manufacture  on 
the  various  sizes;  the  price  bid  to  In- 
clude crates  and  packing  for  both  do- 
mestic and  export  shipments.  Price  per 
refrigerator  crated  for  doinestic  ship- 
ment to  be  stated  separately  from  that 
crated  for  export  shipment.  Crates  and 
packing  to  be  satisfactory  to  the  of- 
ficer in  charge  of  inspection.  Inspec- 
tion will  be  made  at  place  of  manu- 
factur.j   by   an  officer  or  agent  of   this 


Travellnsr    Crane. 

The  following  bids  were  received  by 
the  U.  S.  reclamation  service,  Los  An- 
geles, Cal.,  for  traveling  crane  for 
Boersch  Lake  pumping  plant,  Minidoka 
project,  Idaho,  under  advertisement 
No.    4  63: 

Euclid  Crane  and  Hoist  Co.,  Los  An- 
geles, Cal.,  $340  at  Euclid,  30  days,  not 
in  accordance  with  specifications;  mo- 
tor di'ive  not  applicable  to  trolley  pro- 
posed. 

Terry  Engineering  and  Machinery 
Co.,  Los  .\ngeles,  Cal.,  $356  at  St.  Louis, 
21  days;  motor  drive  not  applicable  to 
trolley    proposed. 

•Noi'thein  Engineering  Works,  De- 
troit, Mich.,  $445,  45  days,  smooth- 
spool  drum  and  steel-wire  hoist,  or 
$53.'),  60  days,  chain-sprocket  hoist; 
both    at    Detroit. 

Manning,  Maxwell  &  Moore,  San 
Francisco,  Cal.,  $468  at  San  Francisco, 
10  days;  motor  drive  could  not  be  ap- 
plied   in    head    clearance    allowed. 

Victor  R.  Browning  &  Co.,  San  Fran- 
cisco, Cal.,  $515  at  Cleveland,  30  days; 
no   specifications   with    bid. 

-Mans  Brothers,  Philadelphia,  Pa., 
$575   at   Philadelphia,   45   days. 

Yale  &  Towne  Manufacturing  Co., 
New  York  City,  $586.40  at  Cleveland, 
Ohio,  and  Stamford,  Conn.,  30  days; 
motor    drive    not    applicable. 

\\'hiting  Foundi'y  Equipment  Co., 
Harvey,  III.,  $595,  rope-drum  hoist,  at 
Harvey,   III.,    21    days. 

Cleveland  Crane  and  Engineering 
Co.,  Wickliff,  Ohio,  $595  at  Wickliff,  30 
days. 


12 


BUILDING    AND    ENGIMEERING    NEWS 


\Vedne.sda>  , 


.lunt 


loi; 


Harran,  Rickard  &  McCone,  Los  An- 
geles, Cal.,  $820  at  Philadelphia,  30 
days;   Xiles   crane. 

Pulton  Engine  Works,  Los  Angeles, 
Cal.,    $950   at   Los   Angeles,    25   days. 

Brown  Hoist  Machine  Co.,  San 
Francisco,  Cal.,  $1,2S0  at  Cleveland,  90 
days:    9-ft    hook   travel. 

Llewellyn  Iron  AAorks,  Los  Angeles, 
Cal.,  $1,875  at  Los  Angeles,  60  days: 
hook   travel. 


I^iKTlithouso      Service,       ^oeuinulntor 
I'oeketM. 

The  following  bid.*;  were  received  by 
the  lighthouse  inspector,  17th  district, 
Portland.  Ore.,  for  six  accumulator 
pockets    for    Wilson    buoys: 

The  Marine  Boiler  and  Machine 
Works,    Portland,    Ore.,    $522. 

Portland  Boiler  Works,  Portland, 
Ore.,    $825. 

Standard  Boiler  Works,  Portland, 
Ore.,    $831. 

Albina  Engine  and  Machine  Works, 
Portland.    Ore.,    $900. 

Coon   Bay,   Ore.,    Boat    Houhc. 

The  contract  for  constructing  a 
Coast  Guard  station,  keeper's  quarters, 
and  accessories,  boat  house,  launch- 
way  and  jetty  at  Coos  Bay,  Ore.,  has 
been  awarded  to  John  William  Hill- 
strom,  Marshfleld.  Ore.,  at  $29,500;  time 
to  complete  October  16,  1915. 


Xeedle   Valve    Outlets. 

The  following  bids  were  received  by 
the  U.  S.  Reclamation  Service,  Los  An- 
geles, Cal.,  lor  two  needle  valve  out- 
lets, Salt  River  project.  Ariz.,  Roose- 
velt  Reservoir: 

Item  1,  the  total  weight  in  lbs;  2, 
price  f.   o.   b. ;   3,  price  delivered. 

Rosedale  Foundry  and  Machine  Co., 
Pittsburgh,  Pa.;  delivery  Pittsburgh; 
item   1,   86,000;    2,   $6,240:   3,   $6,952. 

Power  and  Mining  Machinery  Co., 
New  York  City:  delivery  Cudahy,  Wis.; 
item   1,   88, -100:   2,   $6,4G6;   3,   $7,116. 

Steacy-Schmidt  Mfg.  Co.,  York,  Pa., 
delivery  York;  item  1,  100,000:  2,  $6,- 
650;    3,    $7,485. 

Nordburn  Mfg.  Co.,  Milwaukee,  Wis.; 
delivery  Milwaukee;  item  1,  90,000  to 
96,000;    2,    $6,775;    3,    $7,480. 

Kennedy-Stroh  Corporation,  Pitts- 
burgh,   Pa.:    delivery    Verona    Pa.;    item 

1,  89,000:  .2,    $7,100;    3,    $7,848. 

R.  D.  Wood  &  Co.,  Philadelphia,  Pa.; 
delivery  Camden,  X.  J.:   item   1,   148,000; 

2,  $7,250;    3,    $8,486. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal.;  delivery  Los  Angeles:  item  1,  94,- 
680;    2,    $7,490;    3,    $7,883. 

Joshua  Hendy  Iron  Works.  San 
Francisco,  Cal.:  delivery  Sunnyvale. 
Cal.;    item    1,    90,000;    2,    $7,519;    3.    $7,937. 

Union  Machine  Co..  San  Francisco, 
Cal.;  delivery  San  Francisco;  item  1, 
84,000;    2,    $7,600;    3,    $7,991. 

Pittsburg  Valve,  Foundry  and  Con- 
struction Co.,  Pittsburgh,  Pa.;  delivery 
Pittsburgh;  item  1,  96,000;  2,  $7,700;  3, 
$8,494. 

The  Wm.  Cramp  &  Cons  Ship  and 
Engine  Building  Co.,  Philadelphia,  Pa.; 
delivery  injiladelphia;  item  1,  86,000; 
2,    $7,790;    3,    $8,508. 

Fulton  Engine  Works,  I..OS  Angt^les, 
Cal.;  delivery  Los  Angeles;  item  1.  92,- 
000;    2,    $7,835;    3,    $8,217. 

Wheeling  Mold  and  Foundry  Co., 
Wheeling,  W.  Va.;  delivery  Wheeling: 
Item    1,    88,000;    2,    $7,937;    3,    $8,650. 

Silver  Bros  Iron  Works,  Salt  Lake 
City.    Utah;    delivery    Salt    Lake    City; 


item    1,    89,660;    2,   $8,579.40;    3,    $9,307. 

The  Vulcan  Iron  Works  Co.,  Denver, 
Colo.;  delivery  Denver;  item  1,  99,400; 
2.    $8,632;    3,    $8,189. 

Union  Iron  Works  Co.,  San  Francis- 
co. Cal.;  delivery  San  Francisco;  item 
1.    78.734;    2.    $8,800:    3.    $9,166. 

The  Pelton  Water  Wheel  Co.,  San 
Francisco,  Cal;  delivery  San  Francisco: 
item    1,    93,000;    2,    $9,842;    3,    $10,274. 

Madison  Iron  Works,  Los  Angeles. 
Cal.:  delivery  Los  Angeles;  item  1,  88,- 
000:    2,    $13,285;    3,    $13,634. 


St.    .Mary'it    Canal,    Kxcavatlon.. 

Xo  bids  were  received  at  the  office 
of  the  U.  S.  Reclamation  Service, 
Great  Falls,  Mont.,  under  specification 
1,300,  for  excavation  and  structures. 
St.  Mary's  Canal.  St.  Mary's  storage 
unit.    Milk    River   project,    Mont. 


2nd    street, 
720   Mission 


I'ueblo    Indian    School,    Building. 

The  following  bid  was  received  by 
the  commissiioner  of  Indian  Affairs, 
Washington,  D.  C,  for  furnishing  ma- 
terial and  constructing  two  brick  dor- 
mitories at  the  Pueblo  Bonito  Indian 
School,    X.    Mex. : 

Harry  I).  Boyd  &  R.  F.  Yoder,  Crown 
Point,   X.    .Mex..    $19,600;    150   days. 

San    KranclMCO    Circular    No.    199. 

The  following  bids  were  received  by 
the  depot  quartermaster,  San  Francis- 
co,   Cal.,    under    office    circular    Xo.    199: 

Bid  1.  A.  W.  Pike  &  Co..  711  Mis- 
sion   street,    San    Francisco,    Cal. 

2.  John  A.  Roebling's  Sons  Co.,  624 
Folsom   street,   San   Francisco,    Cal. 

3.  Western  Electric  Co.,  680  Folsom 
street,   San   Francisco,   Cal. 

4.  Baker  &  Hamilton,  4th  and  Bran- 
nan    streets,    San    Francisco,    Cal. 

5.  Pacific  Hardware  &  Steel  Co.,  7th 
and  Townsend  streets,  San  Francisco, 
Cal. 

6.  .Mark-Lally    Co.,     235 
San   Francisco,   Cal. 

7.  The  Heyman  Weil  Co., 
street.   San    Francisco,   Cal. 

8.  Plant  Rubber  &  Supply  Co.,  32 
Beale   street,   San   Francisco,   Cal. 

9.  Frank  S.  Jones  Co.,  2405  Larkin 
street,    San    Francisco,    Cal. 

10.  California  Steam  and  Plumbing 
Supply  Co.,  671  5th  street,  San  Fran- 
cisco.   Cal. 

11.  G.  M.  Josselyn  &  Co..  58  Sacra- 
mento  street.   San    Francisco,    Cal. 

12.  Selby  Smelting  &  Lead  Co.,  Mer- 
chants" Exchange  Building,  San  Fran- 
cisco,   Cal. 

13.  Judson  Mfg.  Co.,  819  Folsom 
street,    San    Francisco,    Cal. 

14.  Pacific  States  Electric  Co.,  575 
-Mission  street,  San  Francisco,   Cal. 

15.  "Dunham,  Carrigan  &  Heyden  Co., 
110    Kansas   street.   San    Francisco,   Cal. 

16.  H.  S.  Crocker  Co.,  5G5  Market 
street,  San  Francisco,  Cal. 

17.  Cane    Co..       2nd      and 
streets.    San    Francisco,    Cal. 

IS.       California    Paint    Co.. 
Pine    streets,    Oakland,    (^al. 

19.  .Marine  Electric  Co..  350  Howard 
street,    San    Francisco,    Cal. 

20.  Weeks- Howe- Emerson  Co.,  51 
Market    street,    San    Francisco,    Cal. 

21.  Standard  Soap  Co.,  West  Berke- 
ley,  Cal. 

22.  Bennett  Bros.,  514  .Market  street, 
San    Francisco.    Cal. 

23.  Fairbanks,  Morse  &  Co.,  651  Mis- 
sion   street,    San    Francisco.    Cal. 

24.  George  E.  Butler,  356  California 
street,    San    Francisco,    Cal. 


Brannan 
12th    and 


25.  Haines,  Jones  &  Cadbury  Co., 
851    Folsom   street,    San    Francisco,   Cal. 

26.  Yates  &  Co.,  762  Folsom  street, 
San    Francisco,    Cal. 

27.  Waterhouse  &  Lester  Co.,  .534 
Howard    street,    San    Francisco,    Cal. 

28.  Whittier-Coburn  Co.,  Howard  and 
Beale   sti-eets,   San   Francisco,   Cal. 

29.  C.  Roman  Co.,  173  Jessie  street, 
San   Francisco,   Cal. 

30.  Sherwin-Williams  Co.,  454  2nd 
street,    San    Francisco,    Cal. 

31.  Los  Angeles  Soap  Co.,  250  Front 
street,    San    Francisco,    Cal. 

32.  The  B.  F.  Goodrich  Rubber  Co.. 
401    Mission   street.   San    Francisco,   Cal. 

33.  Seattle  Hardware  Co.,  Seattle, 
Wash. 

34.  Eugene  DietEgen  Co.,  IS  1st 
street,    San    Francisco,    Cal. 

35.  Yawman  &  Erbe  Co.,  712  Mis- 
sion  street,   San   Francisco,   Cal. 

36.  Schwabacher-Frey  Stationery  Co., 
611    Market   street,   San    Francisco,   Cal. 

37.  Pacific  Tool  &  Supply  Co.,  402 
Mission   street,   San   Francisco,   Cal. 

38.  Xational  Meter  Co.,  Monadnock 
Building,    San    Francisco,    Cal. 

39.  M.  Greenberg's  Sons  Co.,  225 
Beale  street,   San   Francisco,   Cal. 

40.  Henry  R.  Worthington,  Sharon 
Building,    San   Francisco.    Cal. 

41.  Langley  &  Michaels  Co..  50  1st 
street.    San    Francisco.    Cal. 

4  2.  U.  S.  Steel  Products  Co.,  Rialto 
Building,    San    Francisco,    Cal. 

43.  The  A.  Lietz  Co.,  632  Commercial 
street,   San    Francisco,   Cal. 

44.  Marshall-Xewell  Supply  Co.,  142 
Stuat   street,   San   Francisco,   Cal. 

45.  Holbrook,  Merrill  &  Stetson,  6th 
and  Bloxume  streets,  San  Francisco, 
Cal.  ,  "Wl 

46.  I'niversal  Trading  Co.,  171  Broad- 
way, Xew  York  City. 

47.  Saul  Magner,  419  Jackson  street, 
.San    Francisco,    Cal. 

Item  1.  288  files,  office,  Shannon — 
Bid    16,    24c  ea;    35,   35  2-5c;    36,   35c. 

2.  6  shears,  tinners — Bid  5,  $2.10  ea; 
15,    $2.25;    45,    $2.25;    46,    $1.98. 

3.  100  brushes,  paint,  flat.  2-in — Bid 
IS,    30c   ea;    26,    29c;    28,    30c;   47,    26c. 

4.  560  dippers,  gray  enamel,  1-qt — 
Bid  5,  10.25c  ea;  7,  10  4-lOc;  15,  10c 
45,    17c;    46,    17.97c. 

5.  150  do,  2-qt — Bid  5,  11.75c  ea;  7, 
11.6c;  15,  12c;  45,  18.75c  and  24.5c;  46, 
19.97c. 

6.  30  picks,  ice — Bid  15,  25c  ea;  46, 
13.9c. 

7.  24   blades,  compass  saw — Bid  4,   15c 


ea. 


;c  ea;   5, 
30c;   37. 


Wic: 
9. 


15, 


porcelain  —  Bid   3, 

$1,355:    15,    $1.19:    19, 

st.vlographic — Bid    16, 


24   cups,   grease — Bid   4, 
G,   24c:    15,   63c;   23,   35c; 
44,   29   7-lOc:    46.   18.4c. 
40     founts,    street     lamp — Bid 
$1.20   ea. 

10.  5,000  knobs, 
51.3c  per  100:  14, 
$1,355;    46,    89. 7c. 

11.  24    pencils, 
$2    ea. 

12.  1.000  lbs  soap,  laundry,  chip — Bid 
21.   4.625c   lb;   31,   5c:   46,   fi.39c. 

13.  1,440  thumb   tacks,   brass   head — 
Hid    16,    $3   gr;    34,    $4;    43,    $2.20. 

14.  50    lbs    borax,    powdered — Bid    4  1, 
:<c    lb. 

15. 
pan. 

16. 
4  0c   ea; 
35    doz. 

17.       12    cups,    oil — Bid    6,    72c    ea;    15, 
84c;    23,    97c;    27,   90c;    37,   |1.06;    44,    71c. 


6  pans  colors,   watei- — Bid   54,   35c 

48    handles,    blacksmiths — Bid    4, 
46c;    15,    35c;    37,    35c;    27,    $5.- 


Wednesday,       June       9,       1915. 
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7,    59 
4.65c 


IS.  100  lbs  emery  Hour — Bid  i,  4. 5c 
lb;   37,  8c.  -i.^ 

19.  100  heads,  shower,  G-in — iBid  6, 
$1  ea;  10,  91.5c;  17,  $1.17;  25,  $1.48;  45. 
95c    and    $1.58. 

20.  24  kettles,  tea,  5-qt — Bid  5,  44c; 
ea;  7,  44  4-lOc;  45,  $1.04. 

21.  24   do,    8-qt — Bid   5,    59c   ea; 
3-lOc;    45,    $1.42. 

22.  2,000   lbs   lead,   pig — Bid    12, 
lb;    45.    Ec. 

23.  150  lbs  nails,  muntz  metal,  %-in 
Bid    11,   24c   lb. 

24.  100  lbs  do,   1%-in — Bid  11,  24c  lb. 

25.  10  lbs  nuts,  brass — Bid  37,  55c 
lb;    39,   40c;    44,   89.5c. 

2G.  500  lbs  paint,  white,  zinc,  dry — 
Bid   26,   sygc;   28,   9c;   47,   8i^c. 

27.  11  pitchers,  water,  4-at — Bid  5, 
55c   ea;    7,    60c;    15,    39c;   45,    68i^c. 

28.  200  plates,  fish,  rail — Bid  13,  41/20 
lb;   42,   51c   pr. 

29.  500  lbs  rosin,  lump — Bid  20,  2.90c 
lb;   26,  3y8c;  28,   2?4c;   46,  3.73c. 

30.  500  rings,  syphon — Bid  6,  25c  lot; 
8,  30c  doz;  17,  60c;  25,  50c;  32,  24c;  45, 
49c. 

31.  24  sets,  rivet  No.  4 — Bid  4,  12c 
ea;    27,   42c;   37,   20c;    45,   24c. 

32.  2,000  lbs  spikes,  railroad — Bid  4, 
$2.45  cwt;    13,   $2.65;   42,   $2.45. 

33.  2,000  lbs  steel,  mild,  flat,  i/4x2i^- 
in— Bid  4,  $2  cwt;  5,  $2.10;  13,  $1.95; 
15,   $2.15;   27,   $2.05;   42,   $2.35. 

34.  500  lbs  do,  l^xy8-in — Bid  4,  $2.35 
cwt;    13,   $2.05;   27,    $2.15;    42,    $2.55. 

35.  48  stones,  oil — Bid  4,  50c  ea;  5, 
55c;   15,   55c;   27,   56c;   37,   70c. 

36.  300  tubes,  sounding  machine — 
Bid  24,   14c  ea;  43,  18c. 

37.  14  4  couplings,  hose — Bid  5,  7.5c 
ea;  6,  9c;  8,  8c;  15,  7.4c;  23,  8y2c;  32, 
$1.75  doz;   39,   30c  ea;   45,   7c. 

38.  300    shovels,    short   handled — Bid 

4,  49c  ea;   15,   69c;   33,   71c;   46,   61.9c  and 
66.9c. 

39.  1,500    lbs   wire,   fence.   No.    10 — Bid 
4,   $2.75;   5,   $2.75;   15,   $2.80; 

12. 

40. 
cwt; 
$2.95. 

41. 
pr;  5, 

42. 

5,  90c 
43. 


12.85  ckt; 
$2.85. 


500  lbs  do,  No.  12 — Bid  2,  $2.95 
4,  $2.85;  5,  $2.85;  15,  $2.90;  42, 


-Bid    4,    4.2c 


36    prs   hinges,    butt- 

5c;    15,   4.2c;    22,    9c. 

432  keys,  blank — Bid  4,  5Sc  doz; 
;   15,   60c;   22,   60c;   46,   59.7c. 

60  keys,  blank.  No.  6 — Bid  1,  60c 
doz;  4,  28c;  5,  40c;  15,  24c;  22,  32c;  44, 
4  0c;   4  6,   47c. 

44.  72  do.  No.  7 — Bid  1,  60c  doz;  4, 
28c;  5,  40c;  15,  24c;  22,  32c;  44,  40c;  46, 
4  7c. 

45.  72    do.    No.    8 — Bid    1,    60c   doz;    4, 
71c;   15,   67c;   22,   69c;   44,   70c;    46, 


do.   No.    10— Bid    1, 
c;    15,   60c;    22,   70c; 


fiOc   doz;    4, 
44.    70c;    46, 


08c;   . 
8  9c. 

4  6. 
oSc;  ; 
89c. 

47.  72  locks,  drawer.  No.  RS.  362 — 
Bid  1,  $2.92  doz;  4,  $2.90;  5,  $2.75;  15, 
$2.70;    22.    $2.60;    44,    $3;    46,    $2.89. 

48.  108  do,  RA.  344 — Bid  1,  $6.65  doz; 
4,  $6.60;  5,  $6.25;  15,  $6.13;  22,  $5.98;  44, 
$6.50;    46,    $5.73. 

49.  180  do,  wardrobe — Bid  1.  42c  doz; 
4,   48c;   15,   42c;   22,   50c;   44,   50c;   46,   64c. 

50.  2,000  lbs  paint,  Venetian  red — 
Bid  18,  6V4c  lb;  26,  6%c  and  6V»c'.  28, 
4.86c;    46,   5.97c;    47,   4.5c. 

51.  800  lbs  do,  burnt  sienna — Bid  18, 
6c  lb;   26,   7c;   28,   7V4c;   47,  8c. 

52.  500  lbs  do,  burnt  umber — Bid  18, 
6c   lb;    26,    6%c;    28,   7c:    47,    7c. 

53.  800  lbs  do,  burnt  umber,  in  oil — 
Bid  18,  10c  lb;  26,  gygc;  28,  9.6c;  29, 
13%c;  30,  16c;  47,  13c, 


54.  i    prane,    match — Bid    5,    $1.90;    15, 
$1.90. 

55.  12    bends,    return,    2-in^Bid    17, 
69c   ea. 

56.  12    do,    divided — Bid    17,    $1.93    ea. 

57.  6    elbows,    back    outlet — Bid    17, 
$2.72  ea. 

58.  30    hangers,    barn    door — Bid    15, 
$1.58  ea. 

59.  6    hangers,    boxing — No   bids. 

60.  15    holders,    dome,    brass — Bid    19, 
72c  ea. 

61.  270    ft   track,   barn   door — Bid    15, 
19.7c    ft. 

62.  1    valve   gate,   brass — -Bid   15,   $9.- 
45    ea;    17,    $6.62;    44,    $9.25. 

63.  1    do,    relief,   brass — Bid   6,    $16.20 
ea;   15,  $16.30;    17,   $20.79;   44,   $16. 

64.  2  grinders,  new  automatic  —  No 
bids. 

65.  3,000    anchor,    screw— Bid    3,    $3.- 
37   per    100;    14,    $3.90. 

66.  lOOpkgs  paste,  grinder — No  bids. 

67.  1   gal   cement,   rubber — Bid   27,   $2 
gal;    32,    $1.30;    46,    $3.40. 

68.  5  sets  circulators,  marine  boilers 
—Bid    9,    $358  set. 

69.  1    meter,    water,    li/^-in — Bid    38, 
$30;    40,   $27.50. 

70.  2   do,    21/^ -in — Bid    38,    $50   ea;    40, 
$79. 

71.  1   gr  screws,  machine,  brass — Bid 
4,   $1.10  gr;  37,  $2.10. 

72.  1    shaft,    for    horse-clipping    ma- 
chine— Bid   4,   $2.60  ea;   15,   85c. 

73.  350     washers,     spring    lock — Bid 
37,    $3.50   lot. 

74.  1    spool    wire,    annunciator — Bid 
19,   60c   lb. 

75.  12    packing,    acorn — No    bids. 

76.  5,200    hooks,    coat    and    hat — Bid 
4,   $6.60   gr;   5,   $2.75;    33,   $6.18;   46,   $6.57. 

77.  40    cocks,    ball — Bid    6,    $1.25    ea; 
17,    $1.53;    25,   $1.25;    45,   $1.75. 


HALLS    AND    SOCIETY    BUILIMNGS 


NelMon   Kcservoir,   .South   Canal. 

The  following  bids  were  received  by 
the  U.  S.  Reclamation  Service,  Malta, 
Mont.,  under  specification  301,  for 
earthwork.  Hist  contract.  Nelson  Res- 
ervoir, South  Canal,  Milk  River  proj- 
ect,   Mont.: 

Item  1,  class  1  excavation;  2,  class  2 
excavation:  3,  class  3  excavation;  4, 
overhaul;    5,    total. 

.Tames  O'Connor,  Dodson,  Mont.,  item 
1,    13.7c;    2,    30c;    3,    $1;    4,    2c;    5.    $15,615. 

OooUng  Bros.,  Tampico,  Mont.,  item 
1,   13.9c:    2,   30c;   3,   90c;    4,   2c;   5,   $15,800. 

W.  .T.  Hoy  Co.,  St.  Paul,  Minn.,  item 
1,   16c;    2,   35c;   3.  $1.50;   4,   $2;   5,   $17,850. 

Charles  White  &  Co.,  Malta,  Mont., 
item  1,  16.8c;  2,  35c;  3,  $1;  4,  2c;  total,' 
$18,585. 

Jurgens  &  Knipe,  Glasgow,  Mont., 
item  1,  17c:  2,  40c;  3,  70c;  4,  2c;  5,  $18,- 
785. 

Crandall  l^ros.,  Carmangay,  Alta, 
Canada,  item  1,  13.5c;  2,  30c;  3,  70c;  4, 
2c;    total    $15,410. 


SAN  FRANCISCO^Subteasury  com- 
pletion. Class  A  construction.  Cost 
not  stated.  Architect.  Milton  J.  Dyer, 
Cuyahoga  Bldg.,  Cleveland,  Ohio.  Own- 
ers, United  States  Government.  Plans 
have  been  completed  for  the  comple- 
tion of  th(>  second  floor  of  the  Sub- 
treasury  Building,  and  figures  are  now 
being  taken.  The  work  includes  me- 
chanical equipment.  Bids  will  be 
opened  on  .luly  7th.  Plans  and  speci- 
ti'utions  cm  be  secured  from  the  of- 
fice of  the  architect.  An  oflicial  pro- 
posal appears  in  another  column  of 
this  issue. 


SAN  JOSE,  SANTA  CLARA  CO.,  GAL. 
— Club  house,  1  story  and  base,  frame, 
$4,000.  Architect,  Julia  Morgan,  Hol- 
brook  Bldg.,  S.  F.  Owners,  the  Coun- 
try Woman's  Club  of  San  Jose.  The 
building  will  be  erected  on  Saratoga 
Road  and  has  been  designed  similar  to 
a  large  residence.  There  will  be  a 
main  assembly  room,  reception  hall, 
banquet  room  and  kitchen.  Interior 
will  be  finished  in  pine.  Hardwood 
floors  will  be  used.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Exterior  of  the  building  will  be 
covered  with  rustic  and  shingles. 
Plans  are  complete  and  figures  will  be 
called    for    shortly. 

FRESNO,  FRESNO  CO.,  CAL.  — 
Armory  and  stores,  2  story  and  base, 
brick,  $25,000.  Architect,  R.  F.  Felchin, 
Rowell  Bldg.,  Fresno.  Owner,  F.  P. 
Black.  The  building  will  be  erected 
on  I  street  between  Tulare  and  Kern 
streets,  and  will  be  arranged  for  stores 
on  the  first  floor  and  the  second  floor 
for  an  armory.  Interior  will  be  fin- 
ished in  pine  with  a  maple  floor  in  the 
drill  room.  There  will  be  steam  heat 
and  a  hot  water  system.  Patent  store 
fronts  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Pians  are  complete  and  segre- 
gated  figures  are   being  taken. 

OREGON  CITY,  ORE. — Lodge  hall 
and  stores,  3  story  and  base,  brick, 
$25,000.  Architect,  P.  Chapwell  Browne, 
■Mohawk  Bldg.,  Portland.  Owners,  Odd 
Fellows  and  Moose  Hall  Associations. 
The  building  will  cover  an  area  of  66 
by  90  feet.  There  will  be  stores  on 
the  first  floor  and  a  large  ball  room, 
offices  and  lodge  rooms  on  the  second 
floor.  Interior  will  be  finished  in  pine 
with  some  maple  floors.  A  central 
heating  system  will  be  installed.  Pat- 
ent store  fronts  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 


HOSPITALS 


SAN  FRANCISCO— Nurses'  home,  1 
story,  frame  and  plaster,  $9,000.  Ar- 
chitect, City  Department  of  Architec- 
ture, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  w^ere  opened  at  the  last  Wednes- 
day meeting  of  the  Board  of  Public 
Works  for  the  general  construction  of 
the  nurses'  home  and  isolation  hos- 
pital. At  the  same  time  figures  were 
opened  for  furnishing  and  installing 
the  lef rigerators  at  the  isolation  hos- 
pital. The  lowest  bid  received  for  the 
construction  of  the  nurses'  home  was 
that  of  Neil  A.  MacLean  Co.  on  propo- 
sition No.  1  at  $6,588.  The  Marshall- 
Stevens  Co.  submitted  the  lowest  fig- 
ure for  the  refrigerator  at  $1,314.  No 
contract  has  been  awarded.  A  com- 
plete list  of  the  bids  received  will  be 
found  jnder  the  heading  of  San  Fran- 
cisco. 

SAN  FRANCISCO— Hospital,  2,  1 
story,  reinforced  concrete.  Cost  not 
stated.  Architect,  Constructing  Quar- 
termaster. Fort  Mason.  Owners,  U.  S. 
Government.  Two  1  story  additions 
will  be  made  to  the  Government  gen- 
eral hospital  at  the  Presidio  of  San 
Francisco.  One  of  the  buildings  will 
be  designed  for  a  ward,  while  the  other 
will  be  in  the  nature  of  an  addition  to 
the  laboratory.     Interior  finish  will  be 
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of  pine.  Both  buildings  will  be  con- 
nected with  the  central  heating  sys- 
tem of  the  present  hospital.  Exte- 
riors will  be  covered  with  cement  plas- 
ter. Plans  are  complete  and  figures 
are  now  being  taken.  Bids  will  be 
opened  on  June  19th.  Plans  and  speci- 
fications can  be  secured  from  the  Con- 
structing Quartermaster's  otflce  at  Fort 
Mason.  An  official  proposals  appears 
in   another  column   of   this   issue. 


HOTELS 

OAKLiAND,  CAL. — Hotel  and  office,  3 
story  and  base,  brick.  Cost  not  stated. 
Architect,  John  J.  Donovan,  Security 
BIdg.,  Oakland.  Owners,  City  of  Oak- 
land. Plans  and  specifications  for  the 
municipal  building  which  is  to  be 
erected  in  the  wood  yard  on  the  north 
side  of  8th  street  between  Harrison 
and  Alice  streets,  have  been  completed 
and  are  now  out  for  figures.  The  main 
floor  will  contain  the  office  of  the  Mu- 
nicipal Wood  Yard,  dining  room  and 
kitchen.  Upper  floor  will  be  arranged 
for  sleeping  rooms.  Interior  finish  will 
be  of  pine.  There  will  be  a  central 
heating  system  and  a  hot  water  circu- 
lating system.  Bath  rooms  will  be 
finished  in  cement  plaster.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Bids  will  be  opened  on  June 
9th  at  11  a.  m.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect. 


RESIDENCES. 


SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tects, Rhodes  &  Marisch,  3376  16th 
street,  S.  F.  Owner,  D.  J.  Clancy,  2884 
Folsom  street.  The  dwelling  will  be 
erected  on  the  west  side  of  23rd  ave- 
nue, north  of  Anza,  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  garage.  Interior  will  be  finished 
in  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Bath  room  will  be  finished  in  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO  —  Residence,  1 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  Mr.  Thompson,  550 
Fremont  street,  S.  F.  The  dwelling 
will  be  erected  on  the  east  side  of  24th 
avenue,  south  of  Ulloa.  and  has  been 
designed  to  contain  six  rooms  and 
hath.  Interior  will  be  finished  in  pine, 
with  some  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room 
and  dining  room.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Tile  wainscot  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er is  specified.  Exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO — Residences.  3,  2 
story  and  ba.se,  frame,  |2,.">00  each.  Ar- 
chitect, none.  Owner,  F.  Nilson,  30 
Presidio  Terrace,  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  side 
of  2Sth  avenue,  south  of  Lincoln  Way, 


and  have  been  designed  to  contain  five 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Some  elm 
panels  will  be  used.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  Automatic  water  heat- 
ers will  be  installed.  Exteriors  will  be 
covered  with  rustic,  shingles  and  ce- 
ment plaster.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work   by   Day  Laboi-. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence, 1  story  and  base,  frame,  $2,000. 
Architect,  none.  Owner,  O.  N.  Leath- 
ers, 3251  Illinois  street,  Fresno.  The 
dwelling  will  be  erected  in  Arlington 
Heights,  and  has  been  designed  for  a 
six-room  house.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will 
be  an  open  fire  place  in  the  living 
room  with  tile  or  brick  mantel.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic.  Plans  are  complete  and 
the   work   will   be   done   by   Day   Labor. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence, 1  story  and  base,  frame,  $2,000. 
Architect,  none.  Owner,  H.  H.  Schenk, 
790  T  street,  Fresno.  The  dwelling 
will  be  erected  in  Arlington  Heights 
and  has  been  designed  to  contain  six 
rooms,  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  with 
tile  or  brick  mantel.  Bath  rooms  will 
have  tile  wainscot.-  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Ivabor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tects, Koenig  &  Christiansen,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owner,  Ernest 
B.  Ericksson.  The  building  will  be 
erected  on  the  south  side  of  Caselli 
west  of  Douglas,  and  has  been  de- 
signed to  contain  six  rooms,  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  with  some  white  enamel 
in  the  bed  rooms.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  i-eception  hall.  There  will 
be  furnace  heat  and  an  open  fire  place. 
Mantel  will  be  of  tile  or  brick.  Tile 
wainscot  will  be  used  in  the  bath  room. 
An  automatic  water  heater  is  speci- 
fied. Exterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metiil  lath.  Plans  are  complete 
and  sub-figures  are  being  taken.  The 
woi-k   will   be  done  by  Day  Labor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner,  Thomas  M.  Jones, 
37  Guerrero  street.  The  dwelling  will 
he  erected  on  the  west  side  of  23rd 
avenue  north  of  Anza,  and  has  been 
designed  for  a  five-room  house  with 
hath.  Interior  t'.nish  will  be  of  pine 
and  redwood.  Some  oak  floors  will  be 
used.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  a  tile  or 
brick  mantel.  Imitation  tile  wainscot 
will  be  used  in  the  hath  room.  Exte- 
rior of  the  house  will  be  covered  with 
1  iistie  and  cement  plaster  on  metal 
lath.  Plans  .-ire  complete  and  in  the 
hands    of    the    owner    who    will    do    the 


work  by  Day  Labor.  Materials  are 
now   being  purchased. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tects, Koenig  &  Christiansen,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owner,  William 
Koenig,  750  Parnassus  avenue.  The 
dwelling  will  be  erected  at  the  south- 
west corner  of  Irving  and  15th  avenue, 
and  has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
redwood,  with  some  elm  panels  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  sub-figures  are 
being  taken.  The  work  will  be  done 
by    Day   Labor. 

PIEDMONT,  ALAMEDA  CO.,  CAL. — 
Residence,  1  story  and  base,  reinforced 
concrete  and  steel,  $50,000.  Architect, 
C.  W.  Dicky,  Central  Bank  Bldg.,  Oak- 
land. Owner,  Miss  Julia  Alexander. 
The  dwelling  will  be  erected  in  Pied- 
mont, and  has  been  designed  to  con- 
tain a  large  number  of  rooms,  several 
baths,  sleeping  porches  and  conserva- 
tory. A  separate  garage  will  also  be 
erected  on  the  property.  Interior  of 
the  dwelling  will  be  finished  in  pine, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  throughout. 
There  will  be  a  central  heating  system, 
either  hot  air  or  hot  water  heat,  open 
fire  places,  vacuum  cleaning  and  high 
grade  plumbing.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  both  the 
dwelling  and  garage  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
|)repared.  Further  mention  will  be 
made  of  the  work  when  bids  are  called 
for. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence, 1  story  and  base,  frame,  $3,000. 
Architect,  none.  Owner,  N.  Semper. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
There  will  be  hadwood  floors  in  the 
living  room,  dining  room  and  reception 
hall.  P4ans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by   Day  Labor. 

SAN  FRANCISCO  —  Residence,  3 
.-;tory  ind  base,  frame,  $10,000.  Archi- 
tect, Joseph  A.  Leonard,  85  Cerritos 
avenue,  S.  F.  Owners,  Urban  Realty 
Co.  The  dwelling  will  be  erected  on 
the  north  side  of  Mercedes  avenue 
near  lunipero  Sierra  Boulevard,  and 
has  been  designed  for  a  ten-room 
house  with  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of  pine, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
loom,  dining  room,  library  and  recep- 
tion hall.  There  will  be  a  central 
heating  s.vstem  and  open  Are  places. 
Mantel.--  \\ill  he  of  tiie  and  brick.  Vac- 
uum cleaning  and  a  hot  water  circu- 
lating system  are  also  specified.  Bath 
rooms    will    be    finished   in    tile.     Gxte- 
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will  undergo  extensive  alteration,  the 
amount  of  $12,000  having  been  appro- 
priated for  this  work.  At  the  Chico 
State  Normal  School  a  new  power 
house  will  be  constructed  of  the  re- 
inforced concrete  type  at  a  cost  of 
$2,500.  Further  mention  of  this  work 
will  be  made  when  official  bids  are  ad- 
vertised. 

NEWARK,  AI^AMBDA  CO.,  CAL.— 
School,  1  story  and  base,  frame,  $16,- 
000.  Architect,  Fred  D.  Wolfe,  1st  Na- 
tional Bank  Bldg.,  San  Jose.  Owners, 
Newark  School  District.  Thi.s  work 
was  previously  reported  with  another 
architect's  name,  but  after  a  meeting 
of  the  local  trustees,  their  decision  in 
the  selection  of  plans  was  reversed, 
and  Mr.  Wolfe  was  selected  as  the  ar- 
chitect. The  building  will  contain  a 
number  of  standard  size  class  rooms 
and  auditorium.  Interior  will  be  fin- 
ished in  pine,  with  maple  floors  in  the 
class  rooms.  There  will  be  a  central 
heating  system,  modern  school  plumb- 
ing and  vacuum  cleaning.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster  on  meta!  lath.  Plans  are 
now  being  prepared  and  figures  will 
be  called   for  shortly. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
School,  2  story  and  base.  Class  C  con- 
struction, $100,000.  Architects,  Hobart 
&  Cheney,  Crocker  Bldg.,  S.  F.  Own- 
ers, City  of  Berkeley.  The  building 
will  be  erected  at  the  corner  of  Ward 
and  Telegraph  avenue,  and  has  been 
designed  to  contain  twelve  class 
rooms,  a  large  auditorium,  library  anrj 
department  of  manual  training  and 
domestic  science.  Interior  finish  will 
be  of  pine  throughout.  Maple  floors 
will  be  used  in  the  class  rooms  and 
auditorium.  A  central  heating  system, 
steam  heat,  and  an  oil  burning  plant 
will  be  installed.  Plans  provide  for 
modern  school  plumbing,  vacuum 
cleaning  and  program  clocks.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra 
cotta.  A  clay  tile  roof  will  be  used. 
Plans  are  complete  and  figures  are 
now  being  taken.  Bids  will  be  opened 
on  .June  15th  at  10  a.  m.  Plans  and 
specifications  can  be  secured  from  the 
office   of   the  architects. 

MONMOUTH,  ORE.— School,  2  story 
and  base,  brick,  $50,000.  Architect, 
John  V.  Bennes,  Chamber  of  Commerce 
Bldg.,  Portland.  Owners,  Monmouth 
School  District.  Other  than  the  fact 
that  an  architect  has  been  selected  to 
prepare  plans,  no  details  have  been 
given  out.  It  is  gencially  understood 
the  building  will  contain  ten  class 
rooms  and  an  assembly  hall.  Further 
mention  will  be  made  of  the  work 
when  bids  are  called  for. 
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rior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
separate  garage  will  be  erected  on 
the  property.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor 
under   the   direction   of   the   architect 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bros.,  742  Market  street,  S.  F.  The 
dwelling  has  been  designed  for  a  six- 
room  house  with  bath  and  sleeping 
porch  and  will  be  erected  on  Balboa 
street  east  of  45th  avenue.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  witi  be  used  in  the 
principal  rooms.  There  will  be  an 
open  fire  place  and  tile  or  brick  man- 
tel. Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and 
cement  plaster  on  metal  iath.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  Thomas  M.  Jones, 
37  Guerrero  street,  S.  F.  The  dwell- 
ing will  contain  five  rooms  and  bath, 
and  will  be  erected  on  the  west  side  of 
23rd  avenue  north  of  Anza.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Tile  wainscot 
will  be  used  in  the  bath  room.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  Avith  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do   the  work  by  Day  Labor. 

Contracts  Awarded 

SAN  FRANCISCO — Residences,  3,  2 
.story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  O.  R.  Thayer,  20  Mont- 
gomery street,  S.  F.  Owner,  M.  Mc- 
Cann.  Contractor,  Edwaid  Schroder, 
765  Foisom  street.  Contract  price  not 
stated. 

.ALTVDENA,  LOS  ANGELES.  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  $15,000.  Architect,  none.  Own- 
er, Dr.  ^A■hitney  Waterman,  840  North 
Michigan  avenue,  Pasadena.  Con- 
tractor, E.  A.  Wyman,  139  Franklin 
street,  Pasadena.  Contract  price,  $15,- 
000. 

PASADENA,  LOS  ANGELES  CO.. 
CAL. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect,  S. 
I  >.  Clements,  1620  Shatto  street,  L.  A. 
owner,  Robert  P.  Flint.  Contractor, 
Thomas  C.  Marlowe,  Story  Bldg.,  L.  A. 
Contract    price    not   stated. 


SCHOOLS. 

SACRAMENTO,  CAL. — Schools.  1  and 
2  story,  frame  and  concrete.  Cost  as 
follows.  Architect,  State  Architect, 
George  B.  McDougall,  Sacramento. 
Owners,  State  of  California.  At  the 
last  meeting  of  the  Advisory  Board  of 
the  State  Department  of  Engineering, 
official  approval  of  plans  and  specifica- 
tions for  improvements  at  the  various 
state  schools  were  given.  Six  new 
buildings  to  cost  $31,500  are  to  be 
erected  at  the  Preston  School  of  Tn- 
ihistry.  These  plans  were  approved 
nnd  bids  will  be  called  for  shortly. 
The  San  Francisco  State  Normal  School 


WARRENTON,  ORB.  —  School.  2 
story  and  base,  frame,  $18,000.  Archi- 
tects, Tourtellotte  &  Hummel,  RoWi- 
child  Bldg.,  Portland.  Owners,  City  of 
Warrenton.  The  building  will  cover 
an  area  of  120  by  70  feet,  and  has  been 
designed  to  contain  ten  class  rooms 
and  an  auditorium  having  a  seating 
capacity  of  500.  Interior  will  be  fin- 
ished in  pine.  Maple  floors  will  be 
used  in  the  class  rooms.  A  separate 
building  has  been  designed  to  contain 
a  gymnasium.  There  will  be  steam 
heat,  modern  school  plumbing  and  pro- 
gram clocks.  Exteiior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  now   being  taken, 


PORTLAND,  ORE.— School  group.  1 
2  and  3  story,  brick,  $100,000.  Archi- 
tects, Doyle  &  Patterson,  Worcester 
Bldg.,  Portland.  Owners,  St.  Helens 
Hall.  Tentative  sketches  for  a  group 
of  buildings  to  be  placed  in  St.  Helens 
Hall,  the  Episcopal  school  for  girls,  re- 
cently destroyed  by  fire,  have  been  pre- 
pared. The  group  includes  a  one-story 
chapel,  a  two-story  school  building 
and  a  three-story  dormitory.  The  ex- 
terior of  all  structures  will  probably 
be  faced  with  red  pressed  brick,  al- 
though nothing  definite  has  been  de- 
cided upon.  A  site  for  the  proposed 
buildings  will  be  selected  at  an  early 
date.  Working  drawings  will  be  or- 
dered at  once.  Further  mention  will 
be  made  of  this  work. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
College  dormitory,  4  story  and  base. 
Class  A  construction,  $1,000,000.  Ar- 
chitect, John  Galen  Howard,  Atlas 
Bldg.,  S.  F.  Owners,  Regents  of  the 
University  of  California.  Architect 
.John  Galen  Howard  has  a  large  force 
working  on  the  drawings  for  the 
North  Hall,  a  four-story  and  basement 
steel  and  granite  building  to  be  erect- 
ed on  the  campus  of  the  University  of 
California.  The  building  will  cost  in 
the  neighborhood  of  $1,000,000.  Bids 
will  be  called  for  in  about  a  month. 
Futher  mention  will  be  made  of  the 
work   at   that  time. 

PORTERVILLB,  TULARE  CO.,  CAL. 
— School,  1  story  and  base,  brick.  Cost 
not  stated.  Architect,  F.  W.  Griffin, 
Porterville.  Owners,  Worth  School 
District.  The  building  has  been  de- 
signed to  contain  four  class  rooms. 
Interior  will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  There 
will  be  a  central  heating  system  and 
modern  school  plumbing.  Exterior  of 
the  building  will  be  faced  with  stock 
brick.      Plans    are    being    prepared. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick,  $45,000.  Archi- 
tects, Withey  &  Davis,  Story  Bldg.,  L. 
A.  Owners,  City  of  Los  Angeles.  The 
building  will  be  erected  at  the  corner 
of  University  avenue  and  Rowan,  and 
has  been  designed  to  contain  eight 
class  rooms,  an  auditorium  and  de- 
paitments  of  domestic  science  and 
manual  training.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  steam  heat, 
vacuum  cleaning,  modern  school 
plumbing  and  program  clocks.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete 
and  out  for  figures.  Bids  will  be 
opened  by  the  Board  of  Education  on 
.June  17th.  Plans  and  specifications 
can  be  secured  from  the  secretary  of 
the  Board  of  Education  in  the  Secu- 
rity   Bldg.,    L.    A. 

PORTLAND,  ORE.— School,  1  story 
and  base,  brick  and  frame,  $100,000. 
-Xrchitect,  F.  A.  Naramore,  Supt.  of 
School  Properties,  Portland.  Owners, 
City  of  Portland.  The  building  will 
be  known  as  unit  A  of  the  Franklin 
School,  and  will  be  erected  at  the  cor- 
ner of  54th  and  Divrsion  streets.  Be- 
sides the  class  rooms,  departments  of 
domestic  science,  manual  training  and 
an  auditorium,  there  will  be  a  swim- 
ming tank  and  play  room.  Interior 
finish  will  be  of  pine  with  maple  floors 
in  the  class  rooms.  There  will  be 
steam  heat,  an  oil  burning  plant,  mod- 
ern school  plumbing,  vacuum  cleaning 
and  program  clocks.  Exterior  of  the 
building    will    be    faced    with    pressed 
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brick  and  cement  plaster.  Plans  are 
complete  and  are  out  for  figures.  Bids 
will  be  opened  on  June  ITth.  Separate 
bid.s  are  being  taken  for  the  general 
con.struction  and  for  the  heating, 
plumbing   and   electric   work. 

Contracts  Awarded 

SACRAMENTO,  CAl^-School,  1  story, 
frame,  $2,393.  Architect,  none.  Own- 
ers, Dillard  School  District.  Contrac- 
tors, Lucas  &  Frates,  Sacramento.  Con- 
tract   price,    $2,393. 

BAKERSFIELD,  KERX  CO.,  CAL.— 
School,  1  story  and  base,  frame,  $5,715. 
Architect,  Thomas  B.  Wiseman,  Pro- 
ducers" National  Bank  Bldg.,  Bakers- 
field.  Owners,  Panama  School  District. 
Contractors,  Curry  &  Dyigar,  Bakers- 
field.      Contract   price,    $5,715. 

FAIR  OAKS,  SACRA.MENTO,  CO., 
CAL. — School,  1  story  and  base,  hollow 
tile,  $32,364.  Architects,  Sellon  &  Bai- 
ley, Sacramento.  Owners,  Fair  Oaks 
School  District.  Contractors,  Camp- 
bell &  Turner,  326  Ochsner  Bldg.,  Sac- 
ramento.     Contract   price,    $32,364. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick,  $37,618.  Archi- 
tect, C.  F.  Skilling,  Garland  Bldg.,  L. 
A.  Owners,  City  of  Los  Angeles.  Con- 
tractors, Somers-I^und  Co.,  Security 
Bldg.,   L.   A.      Contract  price,   $37,618. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick,  $23,200.  Archi- 
tects, Kysor  &  Biggar,  Wright  and 
Callender  Bldg.,  L.  A.  Owners,  City  of 
Los  Angeles.  Contractors,  The  Mer- 
chants' Realty  and  Investment  Co., 
Van  Nuys  Bldg.,  L.  A.  Contract  price, 
$23,200. 

LOS  ANGELES,  CAL.  —  School.  1 
story  and  base,  concrete  and  frame, 
$15,795.  Architect,  Frank  L.  Stiff,  Van 
Nuys  Bldg.,  L.  A.  Owners,  City  of  Los 
Angeles.  Contracto^,  Edward  Arnael- 
eteen,  6J3  East  Washington  street,  L. 
A.      Contract   price,    $15,795. 


SEWEHS,  STREET  WORK  &  WATER 
SYSTEMS. 


CALIFORNIA— State  Highway  work. 
Cost  not  stated.  Engineer,  State  High- 
way Commission,  Forum  Bldg.,  Sacra- 
mento. Owners,  State  of  California. 
Bids  were  opened  at  the  last  meeting 
of  the  State  Highway  Commission  for 
highway  construction  in  Tulare  Coun- 
ty, '.Monterey  County,  Colusa  County 
and  Humboldt  County.  A  complete  list 
of  the  bids  submitted  will  be  found 
under  the  heading  of  San  Francisco  in 
this    issue. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Street  paving  and  sewers.  Cost 
not  stated.  Engineer,  City  Engineer, 
Richmond.  Owners,  City  of  Richmond. 
Plans  for  a  sewer  and  for  the  paving 
of  I^aurel  avenue  in  this  city  have 
been  completed  by  the  City  Engineer 
and  will  be  adopted  by  the  City  Coun- 
cil at  their  next  meeting,  when  bids  on 
the    work    will   be   ca'.led    for. 

RICHMOND,  CONTRA  COSTA  CO.. 
CAL. — Street  paving.  Cost  not  stated. 
Engineer,  City  Engineer,  Richmond. 
Owners.  City  of  Richmond.  On  request 
of ■  R.  H.  Curry,  plans  and  specifications 
for  the  paving  of  five  blocks  of  South 
Tenth  street  with  bithulithic  and 
crushed  rock  have  been  ordered  pre- 
pared by  the  Council  and  will  be  sub- 
mitted  at   their   next    meeting. 

SANTA  Kf)SA.  SO.No.MA  CO..  CAL. — 
Cru.shed  rook  and  fuel  oil.  Coat  not 
stated.  Engineer,  City  Engineer,  Santa 
Rosa.      Owners.    City    of    Santa      Rosa. 


The  City  ClerK  Tias  been  directed  to 
advertise  for  bids  for  3,000  cubic  yards 
of  cru.<hed  rock  and  for  fuel  oil  for 
the  paving  plant. 

FTTLLERTON,  ORANGE  CO.,  CAL.— 
Street  work.  Cost  not  stated.  Engi- 
neer, City  Engineer  Renshaw,  Fuller- 
ton.  Owners,  City  of  Fullerton.  Plans 
for  the  construction  of  the  Brea  Road 
were  approved  at  the  last  meeting  of 
the  Cit.v  Trustees  and  specifications  on 
the  work  were  ordered  published  and 
bids    called    for. 

SACRAMENT,  CAL.— Street  paving, 
guttei's.  etc.  Cost  not  stated.  Engi- 
neer. City  Engineer.  Sacramento.  Own- 
ers. City  of  Sacramento.  Bids  will  be 
opened  on  June  17th  for  the  following 
street  work:  Improvement  of  Clark 
avenue  from  the  southerly  line  of  J 
street  to  the  northerly  line  of  Schuy- 
ler alley,  by  the  construction  of  curbs, 
gutters,  iron  stone  vitrified  sewer  pipe 
drains.  Plans  and  specifications  can 
be  secured  from  the  City  Clerk's  of- 
fice. 

HILI^BOROUGH,  SAN  MATEO  CO.. 
CAL. — Sewer  work,  etc.  Cost  not  stat- 
ed. Engineer,  City  Engineer,  Hills- 
borough. Owners,  City  of  Hillsbor- 
ough. At  the  last  meeting  of  the 
Trustees  the  installation  of  an  eight- 
inch  sewer  over  San  Mateo  Creek  at 
Ijayw^ood  avenue  was  ordered.  It  was 
also  ordered  that  1500  feet  of  guard 
rails  be  placed  along  the  Crystal 
Springs   road. 

Contracts  Awarded 

SANTA  ROSA.  SONOMA  CO.,  CAL.— 
Street  paving.  Cost  as  follows.  Engi- 
neer, City  Engineer,  Santa  Rosa.  Own- 
ers, City  of  Santa  Rosa.  Contractors, 
City  Street  Improvement  Co..  S.  F.  Con- 
tract price   lohsc  per  square   foot. 

RICHMOND.  CONTRA  COSTA  CO.. 
CAL. — Street  paving,  $90,000.  Engi- 
neer, City  Engineer,  Richmond.  Own- 
ers, City  of  Richmond.  Contractors, 
Ransome-Crummey  Co.,  Oakland.  Con- 
tract price,  $90,000.  Note:  This  con- 
tract was  formerly  awarded  to  G.  W. 
Cushing   but   has   been   transferred. 

SACRAMENTO,  CAL.— Street  pav- 
ing. Cost  not  stated.  Engineer.  City 
Engineer,  Sacramento.  Owners,  City 
of  Sacramento.  Contractors,  McGllli- 
vrary  Construction  Co.,  1007  7th  street, 
Sacramento.  Contract  price  not  stat- 
ed. 

SAN  LUIS  OBISPO,  SAN  LUIS  OBIS- 
PO CO.,  CAL. — Reservoir,  earth  and 
concrete.  Cost  not  stated.  Engineer's 
name  not  given.  Owners,  Producers' 
Transportation  Co.  Contractors,  Alli- 
son &  Cole,  San  Francisco.  Contract 
price   not  stated. 

BAKERSFIELD.  KERN  CO.,  CAL.— 
Oil  reservoir,  reinforced  concrete.  Cost 
not  stated.  Engineer's  name  not  given. 
Owners,  Associated  Oil  Co.  Contrac- 
tors, Van  Sant-Houghton  Co.,  Hooker- 
I.Kjnt  Bldg.,  S.  F.  Contract  price  not 
stated. 


STORES  AND  OFFICES. 


SAN  FRANCISCO — Stores  and  offices. 
2  story  and  base.  Class  C  construction. 
Cost  not  stated.  Architect,  David  C. 
Coleman.  Merchants'  National  Bank 
RIdg.,  S.  F.  Owners,  San  Francisco  In- 
vestment Co..  Clunie  Bldg.,  S.  F.  The 
biiildin'.;  will  be  erected  on  the  north 
side  of  California  street  east  of  Iveides- 
•lorlT.  having  a  frontage  of  30  feet  and 
a  depth   of   124   feet.     There   will  be     a 


store  on  the  first  floor  and  modern  of- 
fices on  the  upper  floor.  Interior  finish 
will  be  of  pine  and  hardwood,  with 
some  ornamental  plaster.  Patent  store 
fronts  will  be  used.  There  will  be 
hardwood  floors.  Steam  heat  is  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  now  be- 
ing prepared. 

SAN  FRANCISCO— Stores  and  lofts, 
4  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architects, 
MacDonald  &  MacDonald,  Holbrook 
Bldg.,  S.  F.  Owner,  J.  C.  Zellerbach. 
The  building  will  be  erected  on  the 
east  side  of  Sansome  street  south  of 
California.  There  will  be  stores  '.n 
the  first  floor  and  light  lofts  and  of- 
fices on  the  upper  floors.  Interior  will 
be  finished  in  pine  and  hardwood. 
There  will  be  steam  heat,  modern 
plumbing  and  a  freight  elevator. 
Metal  window  sash  and  frames  are 
.•-•pecified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Only  the 
foundation  work  will  be  done  at  this 
time.  Plans  are  complete  and  figures 
will   be  called   for  at  once. 

SAN  FRANCISCO— Market.  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect's  name  withheld. 
Owners,  McCreey  Estate,  leased  to  H. 
yi.  Webster  Co.,  First  National  Bank 
Bldg.,  S.  F.  The  building  will  be 
erected  at  the  southeast  corner  of  Sth 
and  -Market  streets,  covering  an  area 
of  500  by  100  feet.  While  details  of 
construction  have  not  been  made  pub- 
lic, it  is  stated  by  the  lessees  that  the 
building  will  be  the  most  modern 
market  structure  in  the  west,  and  that 
it  will  be  finished  entirely  in  tile  and 
marble.  Included  in  the  work  will  be 
vacuum  cleaning  and  refrigerating 
systems.  Exterior  will  probably  be 
faced  with  v.hite  enamel,  brick  or  tile. 
Further  mention  will  be  made  of  the 
work   when   plans  are  complete. 

PALO  ALTO.  SANTA  CLARA  C<> 
OAL. — Store  alteration  and  addition 
Class  C  construction.  Cost  not  stated. 
Architect.  Henry  Shermund.  Mills 
Bldg..  S.  F.  .  Owners,-  Thoits  Estate, 
Palo  Alto.  The  Thoits  Building,  ad- 
joining the  Frazer  Department  Store 
has  been  leased  to  the  latter  and  will 
undergo  extensive  alterations.  In- 
cluded in  the  work  will  be  new  store 
fronts,  n>arble  work,  plastering,  hard- 
wood interior  finish,  electric  work, 
painting  and  plumbing.  Plans  are 
complete  and  figures  will  be  taken  at 
once. 

LOS  ANGELES,  CAL. — Stores  and  of- 
fices, 2  story  and  base.  Class  B  con- 
struction, $25,0(10.  Architect,  .Mbert  C. 
Martin,  Higgins  Bldg..  L  A.  Owner, 
-Aladeline  Wills.  The  building  will 
cover  an  ar^a  of  65  by  165  feet,  and 
has  been  leased  to  The  Desmonds.  The 
first  floor  will  be  arranged  for  stores. 
Upper  floor  will  contain  offices.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. There  will  be  steam  heat  and 
modern  electric  work  and  plumbing. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pre.'ssed  brick.  Plans  are  com- 
plete  and   Agues  are   now   being   taken. 

SEATTLE,  WASH— Stores  and  print- 
ing house.  4  story  and  base,  reinforced 
concrete.  $.".(». 000.  Architects,  Bebb  & 
(Jould.  D«nny  Bldg..  Seattle.  Owners, 
Pugtt  Sound  News  Co.  The  building 
wTll  bo  erected  at  the  corner  of  Seconet 
and   Virginia  streets,  covering  an  area 
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of  4S1  I'eet  by  108  feet.  Interior  of  the 
first  floor  will  be  finished  for  the  of- 
fices of  the  owners.  Upper  floors  will 
contain  reportorial  rooms  and  me- 
chanical equipment.  Interior  finish 
will  be  of  pine  and  hardwoods.  There 
will  be  freight  and  passenger  eleva- 
tors, metal  window  sash  and  frames, 
steam  heat  and  hot  water  system. 
Patent  store  fronts  are  specified.  Mar- 
ble and  tile  wainscot  will  be  used. 
Exterior  of  the  building'  will  be  faced 
with  terra  cotta.  Plans  are  now  be- 
ing prepared. 


LIN  D.   ROOSEVELT,  Acting  Secretary 
of   the   Navy. 


THEATRES. 


VALLEJO,  SOLANO  CO.,  CAL.— The-' 
atre  and  stores,  2  story  and  base,  re- 
inforced concrete,  35,000.  Architect,  B. 
J.  Joseph,  New  Call  Bldg..  S.  F.  Own- 
er, Albert  Bernheim.  The  building 
will  be  erected  on  Georgia  street  west 
of  Marin,  and  will  cover  a  large 
ground  area.  Besides  the  theatre  the 
first  floor  will  contain  a  number  of 
.stores.  Upper  floor  will  be  arranged 
for  oflices.  Interior  of  the  theatre  will 
be  finished  in  ornamental  plaster.  Pine 
trim  will  be  used.  There  will  be 
steam  heat  and  vacuum  cleaning.  Spe- 
cial electric  work  and  sheet  metal 
work  is  called  for  in  the  theatre.  Pat- 
ent store  fronts  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
;ind   figui-es  are   being  taken. 


SEALED   PROPOSALS 


PltOPO.SALS     FOR     llEFRIGERATOUS. 


REFRIGERATING  EQUIPMENT  — 
United  States  Marine  Hospital,  Port 
Townsend,  Wash.,  Custodian's  Office. — 
Sealed  proposals  will  be  received  at 
this  office  until  3  p.  in.  June  22,  1915, 
and  then  publicly  opened,  for  a  me- 
chanically-cooled refrigerator,  refrig- 
erating machine  and  ice-making  com- 
partment at  this  building,  in  accord- 
ance v.'ith  specification,  copies  of  which 
may  be  obtained  upon  application. 
,    custodian. 


PROPOSAI..S    FOR    CANAL.     SUPPLIES. 


PANAMA  CANAL  CIRCULAR  NO.  931 
— Office  of  the  General  Purchasing  Of- 
ficer, Panama  Canal,  Washington,  D. 
C. — Sealed  proposals  will  be  received 
here  until  .Iiine  12,  1!»15,  for  the  annual 
estimate  of  lubricating  oils  and 
grease.«,  including  valve  oil,  air  com- 
pressor cylinder  oil,  marine  engine  oil, 
stationary  engine  oil,  locomotive  en- 
gine oil,  car  oil,  non-liquid  oil,  greases 
and  gasoline  for  the  fiscal  year  ending 
June  30,  1916.  For  further  informa- 
tion address  F.  C.  BOGGS,  Major,  Corps 
of  Engineers,  U.  S.  Army,  General  Pur- 
chasing  Officer. 


PROPOSALS  FOR  CEMENT. 


CEMENT — Office  of  the  Quartermas- 
ter, U.  S.  Army,  San  Francisco,  Cal. — 
Sealed  proposals  will  be  received  here 
until  June  10,  1!H5,  for  furnishing  12,- 
000  barrels  cement.  Information  on 
application.  W.  H.  HART,  Depot  Quar- 
termaster. 


PROPOS.ILS    FOR   SIBMARINES. 


SUBMAR1NF:S — Proposals  for  con- 
structing by  contract  sixteen  subma- 
rine boats,  Nos.  62-77,  will  be  received 
at  the  Xavy  Department  uiitil  12 
o'eloek  noon  Au;;ii»it  2,  Ull.%,  when  they 
will  he  publicly  opened.  Circulars  for 
the  information  of  bidders  and  general 
specifications  for  the  construction  of 
said  vessels  are  ready  for  distribution 
among  prospective  bidders.  Forms  of 
proposal  and  contract  may  be  had  on 
application  to  the  department.     FRANK- 


PROPOSALS  FOR  REFRIGERATORS. 


REFRIGERATORS,  ETC. — Treasury 
Department,  Olflce  of  the  Supervising 
Architect,  Washington,  D.  C. — Sealed 
proposals  will  be  received  here  until 
.lune  22,  1S)15,  for  installing  in  the  Port 
Townsend,  Wash.,  post  office,  mechan- 
ically-cooled refrigfcfaior.s,  refrigera- 
tion machine  and  ice-making  compart- 
ment. For  further  information  address 
the  supervising   architect. 


PROPOSALS    FOR    CEMENT. 


CEMENT  —  Depot  Quartermaster's 
Office,  Seattle,  Wash. — Proposals  will 
be  received  here  until  0  a.  ni.  June  10, 
lyi."!,  for  furnishing  and  delivering  at 
Seattle,  Wash.,  or  Honolulu,  H.  T.,  12,- 
000  barrels  of  Ainerican  Portland  ce- 
ment. Information  on  application. 
GEORGE  B.  DAVIS,  Colonel,  Quarter- 
master   Corps. 


STEEL   HIGHAVAY   BRIDGE. 


PROPOSALS  FOR  STEEL  HIGHWAY 
BRIDGE  ACROSS  THE  COLORADO 
RIVER. — Department  of  the  Interior, 
Office  of  Indian  Affairs,  Washington, 
1).  C. — Sealed  proposals  plainly  marked 
on  the  out.side  of  sealed  envelope, 
"Proposals  for  steel  highway  bridge 
across  the  Colorado  Kiver  near  Top- 
cock(  Arizona,"  and  addressed  to  the 
Commissioner  of  Incllan  Affairs,  Wash- 
ington, D.  C,  will  be  received  at  the 
Indian  Office  until  2:00  P.  M.,  June  19, 
ISH.'i,  for  furnishing  materials  and 
labor  for  the  construction  of  a  steel 
highway  bridge  across  the  Colorado 
River  at  or  near  Topcock,  Arizona,  in 
strict  accordance  with  plans,  specifica- 
tions, and  instructions  to  bidders, 
which  m.ay  be  examined  at  the  office 
of  the  paper  or  periodical  in  which  this 
advertisement  appears,  at  United  States 
Indian  warehouses  at  Chicago,  Illinois, 
St.  Louis,  ^lissouri,  and  at  the  office  of 
the  Superintendent  of  the  Fort  Mojave 
School,  post  office  address,  Mojave 
City,  Arizona.  For  further  information 
apply  to  the  Superintendent  of  Fort 
Mojave  School.  CATO  SELLS,  Com- 
missioner. 


NOTICE  TO   CONTRACTORS. 


OFFICE  CONSTRUCTING  QUARTER- 
:MASTER,  Fort  Mason,  Cal.— SEALED 
PROPOSALS  will  be  received  here  un- 
til 11:00  A.  M..  June  19,  1915,  and  then 
opened  for  constructing  a  concrete 
ward  at  Letterman  General  Hospital, 
also  and  addition  to  laboratory.  Fur- 
ther   information   on   application.      (*) 


INVITATION    FOR    PROPOSALS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  June  1,  1915. — Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  ni. 
July  7,  lOl.l,  for  the  completion  of  the 
Second  story  of  the  United  States  Sub- 
treasury  at  San  Francisco,  California. 
Drawings  and  specifications  may  be 
obtained  from  J.  Milton  Dyer,  825  Cu- 
yahoga Building,  Cleveland,  Ohio;  from 
J.  W.  Roberts,  Supervising  Superinten- 
dent of  Construction,  403  Post  Office 
and  Court  House  Building,  San  Fran- 
cisco or  at  this  office,  at  the  discretion 
of  the  Acting  Supervising  Architect, 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect  (*) 


PROPOS.^LS    FOR    CANAL    SUPPLIES. 


PANAMA  CANAL  CIRCULAR  930— 
Proposals  for  Steel  Shapes  and  Plates, 
Cold  Rolled  Steel,  Steel  and  Iron  Cast- 
ings, Wrought  Iroji  and  Steel  Pipe, 
Bolts,  Boat  Spikes,  Turnbuckles,  Wire 
Netting,  Steel  Wire,  Anchors,  Chain, 
Ship  Augurs  and  Bits,  Mattocks. 
Wheelbarrows,  Throttle  Valves,  Water 
Closets,  Laundry  Soap,  Gasoline,  Paper, 
and  Ijumber. — ^Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Washington,  D.  C,  until  10:.10  a.  m. 
June  11,  1915,  at  which  time  they  will 
be  opened  in  public,  for  furnishing  the 


above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  930)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  Fort  Mason, 
Cal.;  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wash.;  Los  Angeles,  Cal.  F.  C.  BOGGS, 
Major,  Corps  of  Engineers,  U.  S.  Army, 
General  Purchasing  Officer. 


PROPOSALS    FOR    CANAL    SUPPLIES, 


PANAMA  CIRCULAR  929 — Proposals 
for  Hay. — 'Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  General  Pur- 
chasing Officer,  the  Panama  Canal, 
Washington,  D.  C,  until  10:30  a.  m. 
June  14,  1915,  at  which  time  they  will 
be  opened  in  public,  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  929)  may"  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent.  Fort  Mason, 
Cal.;  also  from  the  U.  S.  engineer  offices 
in  the  following  cities:  Seattle,  Wash.; 
Los  Angeles,  Cal.  F.  C.  BOGGS,  Major, 
Corps  of  Engineers,  U.  S.  Army.  Gen- 
eral  Purchasing  Officer. 


PROPOSALS    FOR    CANAL    SUPPLIES. 


PANAMA  CANAL  CIRCULAR  NO. 
931 — Office  of  the  General  Purchasing 
Officer,  Panama  Canal,  Washington,  D. 
C. — Sealed  proposals  will  be  received 
here  until  June  13,  1915,  for  the  annual 
estimate  of  lubricating  oils  and 
greases,  including  valve  oil,  air  com- 
pressor, cylinder  oil,  marine  engine  oil, 
stationary  engine  oil,  non-liquid  oil, 
greases  and  gasoline  for  the  fiscal 
year  ending  June  30,  1916.  For  further 
information  address  F.  C.  BCK3-GS, 
Major,  Corps  of  Engineers,  U.  S.  Army, 
General  Purchasing  Officer. 


PROPOSALS     FOR     OIL     BURNING 
PLANT. 


OIL  BURNING  PLANT  —  Treasury 
Department,  Supervising  Architect's 
Office,  Washington,  D.  C. — ^Sealed  pro- 
posals will  be  opened  in  this  office  at 
3  p.  in.  June  24,  1915,  for  an  oil  burning 
plant  for  heatinK-  boilers  in  the  U.  S. 
marine  hospital  at  Port  Tow^nsend, 
Wash.,  in  accordance  with  specification 
and  drawing,  copies  of  which  may  be 
obtained  at  this  office  or  at  the  office 
of  the  custodian  at  Port  Townsend, 
\Vash.,  in  the  discretion  of  the  Super- 
vising Architect.  JOSEPH  A.  WET- 
MORE,     Acting    Supervising    Architect. 

PROPOSALS  FOR  BUILDING. 


BUILDING  —  Fort  Stevens,  Ore. — 
Sealed  proposals,  in  triplicate,  will  be 
received  here  until  2  p.  m.  June  10, 
1915,  and  then  opened,  for  construct- 
ing storehouse  here.  Information  fur- 
nished on  application  to  quartermas- 
ter. 


PROPOSALS      FOR      CONCRETE 
EXCAVATING. 


AND 


CONCRETE  AND  EXCAVATION  — 
Department  of  the  Interior,  U.  S.  Rec- 
lamation Service,  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  United  States  Recla- 
mation Service,  Provo,  Utah,  until  2 
o'eloek  p.  ni.  June  16,  1915,  for  con- 
struction, involving  about  25,000  cubic 
yards  of  canal  excavation  and  about 
2,600  cubic  yards  of  reinforced  con- 
ci'ete.  The  work  is  located  near  Pay- 
son  City,  Utah,  on  tne  San  Pedro,  Los 
Angeles  and  Salt  Lake  Railroad  and 
the  Titanic  Branch  of  the  Denver  and 
Rio  Grande  Railroad.  For  particulars 
address  the  United  States  Reclamation 
Service,  Provo,  Utah,  or  Washington, 
D.  C.     A.   P.   DAVIS.  Chief  Engineer. 


IVOTICE  TO   CONTRACTORS. 


OFFICE  OF  THE  SUPERVISING 
SUPERINTENDENT  OF  CONSTRUC- 
TION, Room  403,  U.  S.  Post  OfiSce  Bldg., 
San  Francisco,  California,  May  20,  1915. 
SEALED  PROPOSALS  will  be  re- 
ceived at  this  office  until  12  oclock  M, 
on  the  22nd  Day  of  June,  1915,  and  then 
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publicly  opened  for  Xew  Boiler,  an  Ex- 
tenHlon    of    Holler    HouMe,    at    the    U.    6. 

Marine  Hospital  Station,  San  Francisco. 
California,  in  accordance  with  the 
drawing:  and  specification,  copies  of 
which  may  be  had  upon  application  at 
this  office,  or  the  office  of  the  Custodian 
of  the  Station. 

J.  W.  ROBERTS, 
Superintendent.      (•) 


Cisco,  Cal.,  in  the  discretion  of  the  su- 
pervising archit-^ct.  .TAMES  A.  WET- 
-MORli,    rtctinR    .supervising:    architect. 


PROPOSAl.       FOR       MECHANICALi 

h:q,uipmbivt. 

proposal.  for  mechanical 

EQUIPMENT.  Office  of  Constructing 
Quartermaster,  Fort  .Mason,  Cal. — 
SEALED  PROPOS.\LS,  will  be  received 
here  until  lliOO  A.  M..  June  15,  IMS, 
and  then  opened  for  furnishing  wood 
and  metal  working  machinery.  Fur- 
ther information  on  application.  (•) 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
•San    Francisco. 

Sealed  proposals  will  be  received  at 
thi.s  office  between  the  hours  of  2 
o'elook  p.  ni.  and  3  o'clock  p.  dl.  on 
AVednetiday,  the  19th  day  of  June,  191S, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,  to  wit: 

Vault  Work  of  the  City  Hall. 

Progressive   payments   will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$5,500.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  let-.s  than  ten  per  cent  of 
the  aggregate  of  the  propo^sal. 

Printed  propof'als  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL. 

Secretary. 


PROPOSA1.S. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  S  o'clock  p.  m.  on 
Wednesday,  the  &th  day  of  June,  1015, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,  to  wit: 

Painting  Work  of  the  City  Hall. 

Progressive    payments   will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  ofl^ce  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been   fixed  at 

$5, 000. on. 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the' Clerk  of  the  Supervisors,  for  an 
amount  not  les.s  than  ten  per  cent  of 
the   aggregate   of   the   proposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHIU.^ 

{Secretary. 


PROPOSALS    FOR    ELECTRIC    ^VORK. 

WIRING— Treasury  Department.  Of- 
fice of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  ()j)ened  in  this  office  at  .1  p.  ni. 
June  H>  I1H5,  for  a  conduit  and  wiring 
system  in  the  United  States  mint  at 
San  Francisco,  Cal..  in  accordance  with 
drawings  and  specifications,  copies  of 
which  may  be  had  at  this  oflflce  or  at 
the   office   of  the  custodian,   San   Fran- 


City  Bids  Opened 

Ocneral       ConNtruoticui     of       Nine-Story 
l>etrntlon      Home      and    Other      Im- 
portant     AVork  AttractM      Many 
ItidderH. 


An  exceptional  number  of  bids  were 
opened  at  the  regular  Wednesday 
afternoon  meeting  of  the  Board  of 
Public  Works.  Included  in  this  work 
was  the  general  construction  of  the 
.luveniie  Detention  Home,  a  nine-story 
Class  'A"  structure,  designed  by  Ar- 
chitect Louisi  Christen  Mullgardt, 
Chronicle  Bldg.,  foundation  work, 
structural  steel,  plumbing,  heating  and 
ventilating,  electric  work  and  elevator 
work  on  the  same.  Also  general  con- 
struction of  the  Nurses'  Home  at  the 
Isolation  Hospital  and  for  the  refrig- 
erating plant  in  the  same.  Bids  opened 
for  construction  of  a  sewer  in  Fifth 
street  from  Howard  to  Brannan  show 
Edward  O'Malley.  Foxcroft  Bldg..  low  at 
$59,400.  Following  is  a  complete  list 
of  the  bids  as  opened: 
(ieueral  Contttruotlon,  Detention   Home, 

Western    Building   Co $133,000 

Clinton    Fireproofing    Co 93,640 

Lange    &    Bergstrom 109,924 

K.    F.    Thurston 114.900 

Lindgren    &    Co 102.441 

W.    E.    Dawson 105,823 

T.    W.    McClenahan 105,472 

W.    D.    Henderson 103,856 

D.  O.  Church  Co 115.483 

M.    Fisher    113,000 

H.   L.   Peterson 107.850 

C.    L.    Wold 104.517 

F.   M.   Garden  &  Co 121.000 

Pacific    Contracting    Co 91.325 

A.    Kohn    108,300 

C.  C.    Caldwell 113.786 

Foundation  AVork,  Detention  Home. 

Barrett    &    Hilp   $5,553 

Clinton    Fireproofing   Co 5,590 

Lange    &    Bergstrom   6.789 

Contra   Costa    Const.    Co 6,500 

Carnahan  &  Mulford  5,086 

Peerless   Oil   Co 6,500 

W.   E.   Dawson   6.383 

John   Spargo    4,400 

T.    W.    McClenahan    4.817 

D.  O.   Church   Co 5.285 

H.    L.    Peterson    4.973 

W.   D.    Henderson    5.372 

C.  C.    Caldwell    6,232 

E.  Carlson   5,480 

D.  Dillon     6.750 

A.    P.    Brady    5.473 

C.     L.     Wold     4,790 

A.  L.  Field  r.,974 


Structural  Steel,  Detention  Honic. 

Western    Iron    Works    $31,632 

Pacific   Rolling  Mills   31,777 

Dyer    Bros 31,350 

Ralston    Iron    Works   33,081 

Milliken    Bros 34,400 

Golden   Gate  Iron   Works 32,000 

I'lumbinic,    Detention    Home. 

Turner    Co $14,900 

Robert    Dalzlel,    Jr 16,250 

A    Lettich    16.805 

Kiernan    &    O'Brien    16,818 

G.    W.    Snook    14.9S4 

Burnham    Plumbing   Co 18,295 

Scott    Co 15,385 

Wlttman-Lyinan    Co 15.594 

J.    M.    Lettich    18,600 


l^eterson-. lames    Co 15.470 

H.    I..awson    14,350 

A.    Coleman    15,793 

J.    E.   OMara  15,955 

Heating    and       Ventilating,      Detention 
Home. 

Robert    Dalziel    Jr $4,329 

A.    Lettich     4.911 

Turner    Co 4.227 

Kiernan    &    O'Brien 4.577 

Atlas  Heating  &  Ventilating  Co..    3.990 

Burnham   Plumbing   Co 4.900 

Scott  Co 4,170 

Wittman-Lyman     Co 4,494 

H.   Lawson    4,700 

Peterson- James    Co 4,300 

Pacific    Fire   Extinguisher   Co 4,733 

J.    E.    O'Mara 4,144 

Electric    work,    Detention    Home. 

Turner  Co $4,197 

.VIcFell    Electric    Co 3,734 

Pacific   Fire   Extinguisher   Co 4,310 

General  p:iectric  Constr.  Co 3,870 

Butte   Eng.   &   Elec.   Co 4,185 

H.    S.   Tittle 4,060 

Hex   Electric   Co 3,635 

Decker   Electric   Constr.   Co 4.257 

F.   E.    Newberry   Elec.   Con.   Co....    3,820 
Elevator,   Detention   Home. 

Paciflc-Gurney    Elevator   Co $6,895 

Otis    Elevator    Co 5,885 

General   Construction,   Nnrseii'   Home. 

S.    D.    O'Neill $8,772      $8,532 

W.    D.    Henderson 7,545        7,225 

Church   &   Clark 8,695  175 

W.    A.    Newsom 6,700        6,425 

Dunnavant-Oakley    Co 6,944  300 

Fairfield   &    Mason 8.022        7,782 

().    Monson    8,220       7,975 

H.   E.   Routh 7,770        7,450 

J.  Conlon    7,862       7,572 

Neil    A.    MacLean   Co 6,588        

J.   J.   Johnson 8,529       8,289 

E.  Carlson    7,390       7,150 

F.  Jones     7.325        7,080 

Refrigerators,  Isolation  Hospital. 

Marshall-Stevens    $1,314 

Cyclops    Iron    Works 1,648 

T.    O.    Jarvis 1,490 

Vulcan   Iron    Works 1,489 

Automatic   Refrigerator   Co 1.576 

Turner  Co 1,980 

De  Lavally   Dairy  Supply  Co 1.620 

United    Iron    Works 1.870 


There  has  been  a  general  meeting  of 
the  opponents  of  the  non-partisanship 
bill.  In  other  words  those  who  wish  to 
elect  a  governor  on  the  basis  of  what 
Ills  stand  is  on  national  affairs,  are  de- 
termined that  the  standard  upon  which 
a  man  is  to  be  elected  is  not  the  one  in 
which  he  is  to  show  efficiency  as  a 
public  servant.  The  old  prejudices  are 
to  be  appealed  to,  the  parties  of  our 
dads  is  to  control  our  votes  even  in 
local  affairs  where  there  is  no  reason 
at  all   for  their  existence. 

Of  course,  the  only  people  who  profit 
by  blind  partisanship  are  the  politi- 
cians. They  are  the  ones  who  use  the 
party  spirit  for  their  own  purpose. 
And  it  Is  a  way  by  which  the  privileged 
classes  have  wrested  from  the  people 
the  real  control  of  their  institutions. 
The  time  is  not  far  distant  when  this 
control  will  be  wrested  from  them 
throughout   the   union. 


\ON-   RESPONSIBILITY. 
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ADVANCE  NEWS 

Classified  according  to  Location 


SAN    FRANCISCO. 


JUVENILE  DETENTION  HOME— 9 
story  and  base.  Class  A  construction. 
1150,000.  San  Francisco.  Arcliitect, 
Louis  C.  Mullgrardt,  Chronicle  Bldg-.,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Bids  opened  for  the  vaT- 
rious  parts  of  this  work  by  the  Board 
of  Public  Works  at  their  last  Wednes- 
day meeting  show  the  following  firms 
low:  General  construction,  the  Pacific 
Contracting  Co.,  $91,325.  Foundation 
work,  John  Spargo,  $4,400.  Structural 
.steel.  Dyer  Bros.,  $31,350.  Plumbing, 
H.  Lawson,  $14,350.  Heating  and  ven- 
tilating. Atlas  Heating  and  Ventilat- 
ing Co..  $3,990.  Electric  work.  Rex 
Electric  Co.,  $3,635.  Elevator  work, 
Otis  Elevator  Co.,  $5,885.  No  contracts 
have  been  awarded.  A  complete  list 
of  the  bids  on  this  work  will  be  found 
under  the  heading  of  San  Francisco  in 
this    issue. 

WAREHOUSE  AND  OIL.  PUMPK^ 
STATION — 2,  1  story,  streel  and  con- 
crete. Cost  not  stated.  San  Francisco. 
Engineer,  Engineering  Department 
Shell  Oil  Co.,  343  Sansome  street,  S.  F. 
Owners,  Shell  Oil  Co.  Contractors, 
Gutleben  Bros..  New  Call  Bldg.,  S.  F. 
Contract  price  not  stated.  This  same 
firm  of  contractor^  has  been  awarded 
the  contract  for  the  construction  of 
two  similar  buildings  to  be  erected  In 
Sacramento. 

FLATS — 2,  2  story  and  base,  frame, 
$5,000  each.  San  Francisco.  Architect, 
none.  Owner,  H.  C.  Keenan,  300  Web- 
ster street,  S.  F.  These  buildings  will 
be  erected  on  the  east  side  of  17th 
avenue  north  of  California  street,  each 
having  a  frontage  of  25  feet  and  a 
depth  of  61  feet.  There  will  be  two 
modern  flats  of  five  and  six  rooms  in 
each  of  the  buildings.  Interiors  will 
be  finished  in  pine  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Tile 
wainscot  wiill  be  used  in  the  bath 
rooms.  Plans  provide  for  automatic 
water  heaters.  Exterior  of  the  build- 
ing will  be  faced  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials  are  now  being  purchased. 

NURSES'  HOME— 1  story,  frame  and 
plaster,  $9,000.  San  Francisco.  Archi- 
tect, City  Department  of  Architecture, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco.  Bids 
were  opened  at  the  last  Wednesday 
meeting  of  the  Board  of  Public  Works 
for  the  general  construction  of  the 
Nurses'  Home  at  the  Isolation  Hospi- 
tal. At  the  same  time  figures  were 
opened  for  furni.^hing  and  installing 
the  refi'igerators  at  the  Isolation  Hos- 
pital. The  lowest  bid  received  for  the 
construction  of  the  nurses'  home  was 
that  of  Neil  A.  MacLean  Co.  on  propo- 
sition No.  1  at  $6,588.  The  Marshall- 
Stevens   Co,   submitted    the   lowest   flg- 


uie  lor  tlie  rel'i  igeialor  at  $1,314.  No 
contract  has  been  awarded.  A  com- 
plete list  of  the  bids  received  will  be 
found  under  the  heading  of  San  Fran- 
cisco   in   this   issue. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tects, Rhodes  &  Marisch,  3376  16th 
street,  S.  F.  Owner,  D.  J.  Clancy,  2884 
Folsom  street.  The  dwelling  will  be 
erected  on  the  west  side  of  23rd  ave- 
nue north  of  Anza,  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  garage.  Interior  will  be  finished 
in  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Bath  room  will  be  finished  in  tile.  An 
automatic  water  heater  will  be  in- 
.stalled.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  Mr.  Thompson,  550 
Fremont  street,  S.  F.  The  dwelling 
will  be  erected  on  the  east  side  of  24th 
avenue  south  of  Ulloa,  and  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  will  be  finished  in  pine 
with  some  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room 
and  dining  room.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Tile  wainscot  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er is  specified.  Exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  wok  by  Day 
Labor. 

RESIDENCES — 3.  2  story  and  base, 
frame.  $2,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  F.  Nelson,  30 
Presidio  Terrace,  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  side 
of  2Sth  avenue  south  of  Lincoln  Way, 
and  have  been  designed  to  contain  five 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Some  elm 
panels  will  be  used.  Hardwood  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors wiill  be  covered  with  rustic, 
shingles  and  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the*  work  by  Day 
Labor. 

APART.MENT  HOUSE— 3  story  and 
base,  brick.  $45,000.  San  Francisco. 
Architects.  Koenig  &  Christiansen, 
Humboldt  Bank  Bldg,  S.  F.'  Owner's 
name  withheld.  The  building  will  be 
erected  on  the  south  side  of  Turk 
street  east  of  Hyde,  and  has  been  de- 
signed to  contain  a  total  of  32  suites, 
arranged  in  two  and  three  rooms.  All 
apartments    will    have    wall    beds    and 


private  bath  rooms.  Interior  finish 
will  be  of  pine  with  some  hardw^ood 
veneer.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  steam  heat,  a  hot  water  circulat- 
ing system  and  dumb  waiters.  An  oil 
burning  equipment  will  be  installed. 
Bath  rooms  will  have  tile  wainscot 
and  floors.  Marble  and  tile  wainscot 
will  be  used  in  the  entrance  vestibule. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Segregated  figures  will  be 
taken,  starting  this  week. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $15,000.  San  Francisco. 
Architect,  Edward  E.  Young.  251  Kear- 
ny street,  S.  F.  Owner,  James  Gant- 
ley.  1370  Green  street.  The  building 
will  be  erected  on  the  south  side  of 
Sacramento  street  west  of  Jones,  and 
will  have  a  frontage  of  27-6  by  76-6. 
There  will  be  a  total  of  six  apartments 
of  three  and  four  rooms.  The  base- 
ment will  be  fitted  up  for  a  garage.  All 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Interior  finish 
will  be  of  pine  and  red  gum  and  elm 
panels  with  hardwood  floors.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Reversible  windows  are  speci- 
fied. Bath  rooms  will  have  tile  floors 
and  wainscot.  Exterior  of  the  building 
will  be  faced  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  called  for 
shortly. 

FLATS — 2  story  and  base,  frame, 
$2,500.  San  Francisco.  Architect,  none. 
Owners,  E.  Dahl  and  G.  E.  Cruden, 
1848  Hayes  street.  The  building  will 
be  erected  on  the  east  side  of  28th, 
north  of  Geary,  and  has  been  designed 
to  contain  two  modern  flats  of  four  and 
five  rooms.  Interior  finish  will  be  of 
pine  throughout.  Hardwood  fioors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  an  open  fire  place  in  each 
living  room.  Mantel  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  Automatic  water 
heater.s  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  brick 
veneer  and  lustic.  Plans  are  complete 
and  in  t'.ie  hands  of  the  owners  who 
will   do   the   work   by   Day   Labor. 

HOSPITAL— 2,  1  story.  reinforced 
concrete.  Cost  not  stated.  San  F^-an- 
cisco.  Architect,  Constructing  Quar- 
termaster, Fort  Mason.  Owners,  United 
States  Government.  Two  one-story  ad- 
ditions will  be  made  to  the  Government 
(Jeneral  Hospital  at  the  Presidio  of 
San  Francisco.  One  of  the  buildings 
will  be  designed  for  a  ward,  while  the 
other  will  be  in  the  nature  of  an  addi- 
tion to  the  laboratory.  Interior  finish 
will  be  of  pine.  Both  buildings  will 
be  connected  with  the  central  heating 
sy.stem  of  the  present  hospital.  Ex- 
teriors will  be  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken.  Bids  will 
be  opened  on  June  19th.  Plans  and 
specifications  can  be  secured  from  the 
Constructing  Quartermaster's  oflfice  at 
Fort   Mason.     An    official   proposal   ap- 
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pears  in  another  column  of  this  issue. 
RESIDENCE  —  2     story     and     base, 
frame,    |3,000.      San    Francisco.      Archi- 
tects,   Koenig      &      Christiansen,    Hum- 
boldt Bank  Bldg.,  S.  F.     Owner,  Ernest 
B.    Ericksson.       The    building    will    be 
erected    on    the    south    side    of    Caselli, 
west    of    Douglas,    and    has      been      de- 
signed  to  contain   .«ix   rooms,   bath   and 
sleeping    porch.      Interior    will    be    fin- 
ished  in   pine  with   some  white  enamel 
in    the    bed    rooms.       Hardwood    floors 
will  be  used  in  the  living  room,  dining 
room    and    reception    hall.      There    will 
be  furnace  heat  and  an  open  fire  place. 
Mantels   will    be   of   tile   or   brick.     Tile 
wainscot     will     be     used     nn     the     bath 
room.      An    automatic    water    heater    is 
specified.       Exterior    of    the       dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal   lath.     Plans  are  com- 
plete  and   sub-flgures   are   being   taken. 
The    wok    will    be   done    by   Day   L.abor. 
RESIDENCE  —   2      story     and      base, 
frame,    $2,000.      San    Francisco.      Archi- 
tect,   none.      Owner,    Thomas    M.    Jones, 
37   Guerrero  street.     The  dwelling  will 
be    erected    on    the    west    side    of    23rd 
avenue    north    of    Anza,    and    has    been 
designed    for    a    five-room    house    with 
bath.      Interior    finish    will    be   of    pine 
and  redwood.     Some  oak  floors  will   be 
used.     There   will  be   a  large  open    fire 
place  in  the  living  room  with  a  tile  or 
brick   mantel.      Imitation    tile   wainspot 
will    be    used    in    the    bath    room.      Ex- 
terior   of    the    house    will    be    covered 
with    rustic    and      cement      plaster    on 
metal    lath.      Plans    are    complete    and 
in    the    hands    of    the    owner    who    will 
do  the  work  by  Day  Labor.     Materials 
are    now    being   purchased. 
"TTeSIDENCE  —   2  "story     and     base, 
frame,    $3,000.      San    Francisco.      Archi- 
tects,   Koenig      &      Christiansen,    Hum- 
boldt     Bank      BIdg.      Owner,    William 
Koenig,    750    Parnassus.      The    dwelling 
will  be  erected  at  the  southwest  corner 
of    Irving    and    loth    avenue,    and    has 
been    designed    for    a    six-room    house 
with    bath    and    sleeping    porch.      Inte- 
rior  will    be    finished   in    pine   and   red- 
wood, with  some  elm  panels  and  white 
enamel.     Hardwood   floors  will   be  used 
in   the  principal   rooms.     There  will   be 
furnace     heat     and     open     fire     peaces. 
Mantels   will    be   of   tile  or   brick.     Tile 
wainscot    will    be    used      in      the    bath 
room.      An  automatic  water  heater  will 
be    installed.       Exterior    of    the    house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.     Plans  are  com- 
plete  and   .sub-figures  are   being   taken. 
The  work   will   be  done  by   Day  Labor. 
BRIDGE    —    Steel      bascule,    $120,000. 
San     Francisco.       Engineer,       City    De- 
partment   of      Engineering,    Temporary 
City    Hall,    S.    F.      Owners,      City      and 
County    of   San    Francisco.      The    bridge 
will   be   erected   over  Channel  street  at 
Fourth.       The    span     will     be     75     feet. 
Piers    will    be    of    reinforced      concrete. 
The    roadway    will    be    paved    with    as- 
phalt.    Plans  are  complete   and   figures 
are    now    being    taken.      Bids    will      be 
opened    by   the   Board   of   Public   Works 
on   June   23rd. 

liKIIX;E — Steel  and  concrete.  Cost 
not  stated.  Topcock,  Ariz.  Engineer, 
Department  of  Indian  Affairs,  Wash- 
ington, D.  C.  Owners,  United  States 
Government.  Plans  have  been  com- 
pleted for  a  large  steel  bridge  to  be 
erected  over  the  Colorado  River  near 
Topcock.  Bids  will  be  opened  on  June 
19th.  Plans  and  specifications  can  be 
secured  from   the  office  of  the  Depar- 


nicnt  of  Indian  Affairs  at  Washington 
or  from  the  Indian  Warehouses  in  San 
Francisco.  An  official  proposal  ap- 
pears in  another  column  of  this  Issue. 
SUBTREASURY  COMPLETION  — 
Class  A  construction.  Cost  not  stat- 
ed. San  Francisco.  Architect,  Milton 
J.  Dyer,  Cuyahoga  Bldg.,  Cleveland, 
Ohio.  Owners,  United  States  Govern- 
ment. Plans  have  been  completed  for 
the  completion  of  the  second  floor  of 
the  Subtreasury  Building,  and  figures 
are  now  being  taken.  The  work  in- 
cludes mechanical  equipment.  Bids 
will  be  opened  on  July  7th.  Plans  and 
.-pecifications  can  be  secured  from  the 
office  of  the  architect.  An  official  pro- 
posal appears  in  another  column  of 
this    issue. 

OIL  TANK — Steel.  Cost  not  stated. 
.San  Francisco.  Engineer,  Depot  Quar- 
termaster, Transport  Docks,  S.  F.  Own- 
ers, United  States  Government.  The 
Depot  Quartermaster  at  the  Govern- 
ment Transport  Docks  is  now  taking 
figures  lor  furnishing  and  erecting  a 
_>,000  barrel  oil  tank  at  Transport  Dock 
.\o.  3  The  tank  will  be  31  feet  3  inches 
in  diameter  and  14  feet  9  inches  high 
and  will  rest  on  a  concrete  foundation. 
Full  particulars  can  be  secured  by  ad- 
dressing the   Depot  Quartermaster. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  San  Francisco.  Archi- 
tect, Joseph  A.  Leonard,  85  Cerritos 
avenue,  S.  F.  Ov/ners,  Urban  Realty 
Co.  The  dwelling  will  be  erected  on 
the  north  side  of  Mercedes  avenue 
near  Junipero  Sierra  Boulevard,  and 
has  been  designed  for  a  ten-room 
house  with  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of  pine, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  \ised  in  the  living 
room,  dining  room,  library  and  recep- 
tion hall.  There  will  be  a  central 
heating  system  and  open  fire  places. 
.Mantels  will  be  of  tile  and  brick.  Vac- 
uum cleaning  and  a  hot  water  circu- 
lating system  are  also  specified.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
separate  garage  will  be  erected  on 
the  property.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Laboi 
under   the  direction   of   the   architect. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bros.,  742  Market  street.  S.  F.  The 
dwelling  has  been  designed  for  a  six- 
room  house  with  bath  and  sleeping 
porch  and  will  be  erected  on  Balboa 
street  east  of  45th  avenue.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  an 
open  fire  place  and  tile  or  brick  man- 
tel. Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  Thomas  M.  Jones, 
37  Guerrero  street,  S.  F.  The  dwelling 
will  contain  five  rooms  and  bath,  and 
will  be  erected  on  the  west  side  of 
23rd  avenue  north  of  Anza.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There    will   be   an   open    Are   place   and 


tile  or  brick  mantel.  Tile  wainscot 
will  be  used  in  the  bath  room.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  v/ho 
will  do  the   work   by   Day  Labor. 

STORES  AND  OFFICES— 2  story  and 
base.  Class  C  construction.  Cost  not 
slated.  San  Francisco.  Architect.  Da- 
vid C.  Coleman,  Merchants'  National 
Bank  Bldg..  S.  F.  Owners.  San  Fran- 
cisco Investment  Co..  Clunie  Bldg.,  S. 
i'"'.  The  building  will  be  erected  on 
the  north  side  of  California  street  east 
of  Leidesdorff,  having  a  frontage  of  30 
feet  and  a  depth  of  124  feet.  There 
will  be  a  store  on  the  first  floor  and 
modern  offices  on  the  upper  floor.  In- 
terioi-  finish  will  be  of  pine  and  hard- 
wood with  some  ornamental  plaster. 
Patent  store  fronts  will  be  used.  There 
will  be  hardwood  floors.  Steam  heat  is 
.'ipecified.  Exterior  of  the  building  will 
bo  faced  with  pressed  brick  trimmed 
with  terra  cotta.  Plans  are  now  be- 
ing   prepared. 

STORES  AND  LOFTS — 4  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architects, 
-MacDonald  &  MacDonald.  HolbrOok 
Bldg..  S.  F.  Owner,  J.  C.  Zellerbach. 
The  building  will  be  erected  on  the 
east  side  of  Sansome  street,  south  of 
California.  There  will  be  stores  on 
the  first  floor  and  light  lofts  and  of- 
fices on  the  upper  floors.  Interior  will 
be  finished  in  pine  and  hardwood. 
There  will  be  steam  heat,  modern 
plumbing  and  a  freight  elevator 
Metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Only  the 
foundation  work  will  be  done  at  this 
time.  Plans  are  complete  and  figures 
will   be   called   for   at   once. 

MARKET — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architect's  name  withheld. 
Owners.  McCreey  Estate,  leased  to  H. 
M.  Webster  Co..  First  National  Bank 
Bldg..  S.  F.  The  building  will  be 
erected  at  the  southeast  corner  of 
Eighth  and  Market  streets,  covering 
an  area  of  500  by  100  feet.  While  de- 
tails of  construction  have  not  been 
made  public,  it  is  stated  by  the  lessees 
that  the  building  will  be  the  most 
modern  market  structure  in  the  west, 
and  that  it  will  be  finished  entirely  In 
tile  and  marble.  Included  in  the  work 
will  be  \acuum  cleaning  and  refriger- 
ating system.  Exterior  will  probably 
be  faced  with  white  enamel,  brick  or 
tile.  Further  mention  will  be  made 
of  the  work  when  plans  are  complete. 
SAN  FRANCISCO — Oil  tank.  steel. 
Cost  not  stated.  Engineer,  Depot 
Quartermaster,  Transport  Docks,  S.  F. 
Owners.  United  States  Government. 
The  Depot  Quartermaster  at  the  Gov- 
ernment Transport  Docks  is  now  tak- 
ing figures  for  furnishing  and  erect- 
ing a  2,000  barrel  oil  tank  at  Trans- 
port Dock  No.  3.  The  tank  will  be  31 
feet  3  inches  in  diameter  and  14  feet 
!t  inches  high,  and  will  rest  on  a  con- 
crete foundation.  Full  particulars 
can  be  secured  by  addressing  the 
Depot   Quartermaster. 

Contracts  Awarded. 

M.\CHI.\E  SHOP — 1  story  and  base, 
leinforced  concrete.  Cost  not  stated. 
San  Francisco.  Architect,  John  Ettler, 
Atlas   Bldg.,   S.  F.     Owners,  Hansen  & 
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Bain,  244  Townsend  street.  Contrac- 
tors, Segui-son  Bros.,  308  Guerero 
street,  S.  F.  Contract  price  not  stated. 
RESIDENCES — 3,  2  story  and  base, 
frame.  Cost  not  stated.  San  Fran- 
cisco. Architect,  O.  R.  Thayer,  20 
Montgomery  street,  S.  F.  Owner,  M. 
McCann.  Contractor,  Edward  Schroder, 
765  Folsom  street.  Contract  price  not 
stated. 
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FRAME   DWELLING 

(1608)  N  SAN  YSABEL  AVE  200  E 
San  Jose  Ave.  Two-story  and  base- 
ment frame  dwelling-. 

Owner Smith      Bros.,      35      Delano 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Day's    Work.  COST,    $2500 


Building  Contracts  Awarded 


San  Francisco 


No. 

1605 
160G 
1607 
1608 
1609 
1610 
1611 
1612 
1614 
1615 
1613 
1616 
1617 
1618 
1619 
1620 
1621 
1622 
1623 
1624 
1625 
1626 
1627 
1628 
1629 
1630 
1631 
1632 
1633 
1634 
1635 
1636 
1637 
1638 
1639 
1640 
1641 
1642 
1643 
1644 
1645 
1646 
1647 
1648 
1649 
1650 
1651 
1652 
1653 
1654 
1655 
1656 
1657 
1658 
1659 


O^vner 


Contractor     Amt. 


Haas     Orchard 

Levin    Christian 

Smith     Smith 

Smith     Smith 

Smith     Smith 

Hill     Hill 

Hill    Hill 

Clift     Braun 

Luttrell     Parkside 

Marty     Trost 

Smith     Smith 

Condon     Condon 

Am   Forge    Am   Forge 

St.    Joseph's    Leonard 

Hall      Cox 

St.    Joseph's    Leonard 

Cal    Bible    Owner 

Solger     Little 

Sorenson     Sorenson 

Martin     Dunn 

Dunn    Dunn 

Gracomini     Deluca 

Sylvia     Sylvia 

Yates    Yates 

Thompson     Thompson 

Thumler     Ruegg 

Hilder    Dulfer 

Magee    Harbin 

Barricks     Schley 

Sens    Hamill 

Morrega     Mcintosh 

Boyd     Grimes 

Dooley     Dunning 

Treflno     Terba 

Baldwin     Trownson 

Clancy     Clancy 

Green    i .Miller 

Gerard     Gerard 

Burche     Brown 

Com.    of    100 Moore 

Consani     Hofmeister 

DuBois     Hjul 

Guiot     Segale 

Lehfeldt     Reigh 

Ruggiero     Amoroso 

Weil     Carson 

Carberry     Higginson 

Gillig     Leigh 

Weil     Carson 

Morshead     W^est 

Loewe     Petersen 

Same     Conlan 

Ryan     Little 

Guiot     Segale 

Pahl     Rainey 


500 

400 
2500 
2500 
2500 
3000 
3000 
3022 

915 
6584 
7500 
2400 
1500 
8000 
2000 
5000 
1500 
5000 
4000 
1000 
1900 
1200 
2500 
4750 
2000 
6118 
7500 
4380 
3900 
2960 
2500 
4000 
2845 
1300 
1677 
3000 
3500 
45000 
1260 
4500 
2000 
8000 
6000 
4900 
8000 

950 
8323 
4475 

1273 
1345 
3797 
8350 
6000 
475 


BRICK   BAKE   OVEN 

(1605)      NO.    54    MINT   AVE.      Construct 
brick   bake   oven. 

Owner Geo.    Haas   &  Sons,    Prem. 

Architect  . .  .None. 

Contractor.  .S.  Orchard,  270  Grand  View 
San   Francisco. 

COST,   $500 


ALTERATIONS 

(1606)     NO.    75    PORTOLA.       Alter    for 
garage. 

Owner M.  Levin,  Premises. 

Architect  .  .  .None. 

Contractor.  .T.    Christian,    520    Haight, 
San  Francisco. 

COST,  $400 


FRAME   DWELLING 

(1607)  N  SAN  YSABEL  AVE  225  E 
San  Jose  Ave.  Two-story  and  base- 
ment frame  dwelling. 

Owner Smith       Bros.,     35       Delano 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Day's  Work,  COST,   $2500 


FRAME    DWELLING 

(1609)  N  SAN  YSABEL  AVE  250  E 
San  Jose  Ave.  Two-story  and  base- 
ment frame  dwelling. 

Owner Smith      Bros.,      35      Delano 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Day's   Work.  COST,    $2500 


FRAME   DWELLING 

(1610)      W       ELEVENTH       AVE    75      S 

Balboa.       Two-story     and     basement 

frame  dwelling. 

Owner C.    A.    Hall,    1318    5th    Ave., 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $3000 


FRAME   DWELLING 

(1611)      W      ELEVENTH      AVE      50      S 

Balboa.       Two-story     and     basement 

frame  dwelling. 

Owner C.    A.    Hall,    1318    5th    Ave., 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $3000 


FILTERING  PLANT 

(1612)      SE    GEARY    AND    TAYLOR    S 

137-6xE    87-6.       All    work    for    water 

softener  and  filtering  plant  for  hotel 

building. 

Owner Clift  Hotel   Co.,  Premises. 

Architect  ...Thos.   Morrin,  Phelan  BIdg 

San   Francisco. 
Contractor.  .C.      F.    Braun      &   Co.,      503 

Market,    San   Francisco. 
Filed  May  29,  '15.     Dated  May  22,  '15. 

When   work   is   completed $1250.00 

30   days    after   completion.. 

60  days  after  acceptance... 

90  days  after  acceptance... 

120  days  after  acceptance.. 

150  days  after  acceptance.. 

180  days  after  acceptance.. 

210  days  after  acceptance.. 

240  days  after  acceptance.. 

270  days  after  acceptance.  . 

TOTAL  COST,  $3022.50 
Bond.  $1515.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 


200.00 
200.00 
200.00 
200.00 
200.00 
200.00 
200.00 
200.00 
172.50 


ALTERATIONS 

(1614)  E  TWENTY-EIGHTH  AVE  250 
S  Taraval  S  25x120.  Carpenter,  paint- 
ing, plumbing  foundations,  etc.,  for 
alterations  and  additions  to  residence 

Owner Helen   and   Dorsey   E.   Lut- 
trell, 2438  28th  Ave.,  S.  F. 

Architect  .  .  .C.  C.  Dakin. 

Contractor.  .Parkside    Home    Bldg.    Co., 
Crocker  Bldg.,  S.  F. 

Filed  June   1,  '15.     Dated  May  28,  '15. 

Usual   35   days 3J5 

Completed   and   accepted $600 

TOTAL   COST,    $915 

Bond,    $500.     Sureties   Wm.   Trebell  and 

L.   V.   Riddle.     Limit,   40  days.     Forfeit, 

$1.     Plans  and  specifications   filed. 


FLATS 

(1615)      E  BARTLETT  90  N  26th  N  40x 

E    117.      All    work   for    two-story   and 

basement  flats. 

Owner Jules      Marty,      3422      26th, 

San  Francisco. 


Jl 

Architocl  .  .  .I'abre      &      Bearwald,      02.''. 
-Market,   San   Francisco. 

Contractor.  .Robert    Trost,       26th       and 
Howard,  San  Francisco. 

Filed  June   1,  '15.      Dated  .May  26,  '15. 

Frame  up  and  roof  on $1646 

Brown  coated     and  exterior     en- 
closed        1646 

Completed   and  accepted 1646 

Usual   35   days 1646 

TOTAL   COST,    $6584 

Bond,  $3292.     Sureties,  Chas.  A.  Ganden 

and   Geo.    Holl.        Limit,    75   days     from 

filing.      Forfeit,    $5.      Plan.s   and   specifl- 

(■ation.s  tiled. 


FRAME   BUILDINGS 

(1613)  N  SAN  YSABEL  225  E  San  Jose 
Ave;  N  San  Ysabel  200  E  San  Jose 
Ave;  N  San  Ysabel  250  E  San  Jose 
Ave.  All  work  for  three  two-story 
frame   buildings   and   garage. 

Owner Wm.   Smith. 

Architect  .  .  .None. 

Contractor.  .Smith       Bros.,    35       Delano 
Ave.,    San    Francisco. 

Filed  June  1,  '15.     Dated  May  29,  '15. 

Day's   work 

TOTAL  COST,    $2500    each 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


FRAME   DWELLING 

(1616)      W    FORTY-SIXTH    AVE    145    N 

Cabrillo.      Two-story      and    basement 

frame  dwelling. 

Owner D.  Condon,  4188  20th,  S.  F. 

Architect  .  .  .O.   E.   Evans,   2861   Mission, 

San   Francisco. 
Day's  work.  COST,  $2400 

NOTE: — Frame    up. 


FRAME  SHOP 

(1617)      NW   CLEMENTINA   &   ECKER. 
One-story  frame  shop. 

Owner American     Forge     Co.,      25 

Tehama,   San   Francisco. 
Architect  .  .  .V.  M.  Dalton,  68  Post,  S.  F. 
Day's  work.  COST,  $1500 


FRAME    DWELLING 

(1618)      NE   NEWHALL  &   BAY   VIEW. 

One-story   frame   dwelling. 
Owner St.    Joseph's    Roman    Cath- 
olic  Orphan   Asylum,   South 
San  Francisco. 
Architect  ...Shea  &  Lofquist,   742   Mar- 
ket, San  Francisco. 
Contractor.  .J.  J.  Leonard,  Phelan  Bldg 
San   Francisco. 

COST,   $8000 
NOTE:— Job   started. 


FRAME   FLATS 

(1619)  S  EIGHTEENTH  25  W  Clover. 
Two  story  and  basement  frame  (2) 
flats. 

Owner Geo.    W.    Hall,    585    Castro, 

San  Francisco. 
Architect  ..  .E.       A.       Neumarkel,       521 

Sharon   Bldg.,  S.  F. 
Contractor.  .E.      Cox,       1424      Valencia, 
San   Francisco. 

COST,    $2000 


CONCRETE  PASSAGE  WAY 
(1620)      NE    BAY   VIEW    &   NEWHALL. 
Construct    concrete    passage    way    or 
corridor   between    two    buildings. 

Owner Mt.    St.      Joseph's      Orphan 

Asylum,    South    San    Fran- 
cisco. 
Architect  ...Shea  &  Lofquist,   742  Mar- 
ket, San  Francisco. 


•>') 
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Contractor.  .John  Leonard,  Phelan  Bldg 
San   Francisco. 

COST.   $5000 
NOTE:— Job  started. 


CONCRETE  FLOOR 

(1621)      NOa       218-243       MCALLISTER 

Cement  floor,  concrete  3  and  4  inches 

thick. 

Owner California    Bible    Society. 

Architect  ..  .McDougall       Bros.,       RusB 

Bldg.,  San  Francisco. 
Day's  work.  COST,   $1500 


FRAME  STORES 

(1622)      SW    NINTH    AVE    &    MORAOA. 
One-story   frame    (3)    stores. 

Owner T.  Solger  or  Salger,  142  6th 

San   Francisco. 
Architect  ...C.  O.  Clausen,  Hearst  Bldg 

San    Francisco. 

Contractor.  .Wm.    Little,    758    8th    Ave., 

San  Francisco. 

COST,    $5000 
NOTE:— Job  started. 


FRAME    DWELLING 

(1623)      E   DOUGLASS   135   N   17th.   Two 
story    and    basement    frame    dwlg. 

Owner C.    Sorenson,    67      Douglass, 

San  Francisco. 
Architect  ..  .Rhodes      &      Mariech,    3327 

16th,   San  Francisco. 
Day's  work.  COST,   $4000 

NOTE: — Interior   finish   being  put  on 


ALTERATIONS 

(1624)      NO.       533       THIRTY-SEVENTH 
Ave.      New   roof  and   alter  dwelling. 

Owner Mrs.    E.    E.    Martin,    Prem. 

Architect  . .  .None. 

Contractor.  .J.      M.    Dunn,    2630      Anza, 
San   Francisco. 

COST,  $1000 


FRAME   DWELLING 

(1625)  W  TWENTY-SEVENTH  AVE 
300  S  Geary.  One-story  and  base- 
ment frame  dwelling. 

Owner Ernest  E.  Dunn,  2633  Anza 

San   Francisco. 

Architect  .  .  .None. 

Day'.s   work.  COST,    $1900 


RETAINING   WALL 

(1626)      NW   WARD  AND  SAN   BRUNO, 
Erect  retaining  wall. 

Owner N.    T.    Gracomini,    3340    San 

Bruno,   San   Francisco. 
Architect  . .  .None. 
Contractor.  .R.    Deluca. 

COST.  $1200 


FRAME  FLATS 

(1627)  W  TWENTY-FIFTFI  AVE  225 
S  California.  Two-story  and  base- 
ment  frame    (2)    flats. 

Owner A.  M.  Sylvia,  371  30th  Ave., 

San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $2500 

FRA.ME   RESIDENCF: 

(1628)  E  SIXTEENTH  AVE  284-7  N 
Clement  N  25xE  120.  All  work  for 
two-story   frame   residence. 

(Jwner.  .  .  .),  .Jeanette     Yates,     335     21st 

Ave.,  San  Francisco. 
Architect  .  .  .None. 
Contractor.  .Wm.      F.    Yates,      335    21st 

Ave.,  San  Francisco. 
Filed  June   2,  '15.     Dated  May  28.  '15. 

rrame  up  and   roof  on $1183.35 

White    coated    1183.35 

Completed  and  accepted 1183.30 


Usual    35    days liOO.OO 

TOTAL  COST,  $4750.00 
Bond,  none.  Limit,  120  days  after  May 
10.  Forfeit,  none.  Plans  and  specifica- 
tions, none. 


FRAME  DWELLING 

(1629)      E  TWENTY-FOURTH  AVE  115 

S  Ulloa.       One-story     and     basement 

frame  dwelling. 
Owner Mr.     Thompson.     550     Ver- 
mont, San   I'''ranci8co. 
Architect    .  .  .None. 
Day's   work.  COST,    $2000 


FRAME    APARTMENTS 
(1630)      W      ELEVENTH    AVE    150      N 
Irving    25x120.       All    work    for    two- 
story    frame   apartments. 

Owner H.    W.    &   Jeannette   Thum- 

ler,      Room    33,    117      Grant 
Ave.,  San  Francisco. 
-Architect  . .  .None. 
Contractor.  .Ruegg  Bros.,  Pacific  Bldg., 

San   Francisco. 
Filed  June   2,  '15.     Dated  June   1,   '15. 

Frame  up    $1529.50 

Brown    coated    1529.50 

Completed     1529.50 

Usual    35    days 1529.50 

TOTAL  COST,  $6118.00 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans  arid  specifications  filed. 


FRAME   FLATS 

(1631)  E  NINTH  AVE  275  S  Cabrillo 
S  25xE  120.  All  work  for  three- 
Story  and  basement  frame  flats. 

Owner Louis      and      Rose      A.      V. 

Hllder,   687  3rd  Ave.,  S.  F. 

Architect  . .  .None. 

Contractor.  .W.  F.  Dulfer.  519   15th  Ave 
San    Francisco. 

Filed  June   2,  '15.     Dated  June   1,  '15, 
Four    equal    payments 

Roof    rafters    are    set 

Brown    coated    

Completed    and    accepted 

Usual    35   days 

TOTAL  COST,  $7500 

Bond.    $3425.      Sureties.    Mrs.    Hall    Slo- 

cumb    and    Mary    A.    Dulfer.      Limit.    90 

days  after  June  3,   1915.     Forfeit,  none. 

Plans   and   specifications    filed. 


FRAME   FLATS 

(1632)  S  GEARY  57-6  E  25th  Ave.  All 
work  except  finish  hardware,  gas  and 
electric  fixtures,  window  shades  and 
letter  boxes  for  two-story  and  base- 
ment  frame    flats. 

Owner Katherine  Magee,  715  Wis- 
consin,   San    Francisco. 

Architect  .  .  .None. 

Contractor .  .J.  Maloney  and  W.  J.  Har- 
bin.  285   30th.   S.  F. 

Filed  June   2,  '15.     Dated  June  2.  '15. 

Building    roofed    

Brown    coated    

Completed    and    accepted 

Usual   35  days 

TOTAL    COST.    $4  380 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


FRAME  FLATS 

(1633)      W   BELVEDERE   52  S  17th   25x 

97.      All      work    for    two-story      and 

basement   frame   flats. 
Owner ...  .Catherine   E.    Barricks,    177*4 

Saturn,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .Karl    Schley.    1155    E-14th. 

Oakland. 
Filed  June  2.  '15.     ated  May  25.  '15. 


Frame    up    $975 

Exterior     walls     completed     and 

rough   coat   mortar  on 975 

Completed   and   accepted 975 

Usual     35     days 973 

TOTAL  CX)ST.  $3900 
Bond.  none.  Limit.  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


FRAME  Rii:SIDENCE 

(1634)  E  THIRTY-FIFTH  AVE  95  N 
Cabrillo  N  25  E  120  S  20  W  12-6  o  5 
W  107-6.  All  work  for  two-story 
frame   residence. 

Owtner .  .  .  .J.  .Chas.     B.     and    iBeulah     B. 
Sens,  2348-A  Fulton,  S.   F. 

Architect  . .  .None. 

Contractor.  .Thos.      Hamill,      268      25th 
Ave.,  San  Francisco. 

Filed   June   2,  '15.     Dated  May  29.  '15. 
Rough  frame  up  and  roof  on....  $740' 

Brown    coated     710 

Completed    and    accepted 740 

Usual   35   days 740 

TOTAL  COST,  $2960 

Bond,    none.      Limit,    70    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


REPAIRS 

(1635)     NO.    184  9    UNION.      Repair    fire 
damage. 

Owner Mr.   Moregga,    Premises. 

Architect  .  .  .None. 

Contractor.  .Wm.    Mcintosh,    289    Cum- 
berland, San  Francisco. 

COST,    $2500 


.\LTERATIONS 

(1636)      NW       PINE    AND      BATTERY. 
Alterations  on   7th   and   8th   floors. 

Owner Alexander    Boyd    Est.,    356 

Market,    .San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Grimes    &    Drew,    116    Bat- 
tery  San   Francisco. 

COST,  $4000 


ALTERATIONS 

(1637)      NO.    4524    GEARY.      Raise,    add 
to  and  alter   (2)   flats. 

Owner M.   F.     Dooley     and     wife. 

Premises. 
Architect  . .  .None. 

Contractor.  .Richard         Dunning.        429 
Spruce.    San    Francisco. 

COST.   $2845 


FRAME    DWELLING 

(1638)      S   BROMPTON    150   W    Chenery. 
One-Story   and   basement  frame  dwlg 

Owner Jos.    Treflno.    733    Chenery. 

San    Francisco. 
-Architect  .  .  .None. 

Contractor.  .V.       Terba,       849       Vallejo, 
S.  F.  COST,  $1300 


REPAIRS 

(1689)      SW    FILLMORE      AND      ELLIS. 
Repair  fire  damage. 

Owner Baldwin      &      Howell,      318 

Kearny,    San    Francisco. 
-Architect  .  .  .None. 

Contractor.  .J.  Trounson,  121  5th,  S.  F. 
COST,    $1677 


FRAME   DWELLING 

(1640)  W  TWENTY-THIRD  AVE  50  N 
Anza.  Two-story  and  basement 
frame  dwelling. 

Owner D.  J.   Clancy,   2884   Folsom, 

San  Francisco. 
Architect  ..  .Rhodes      &      Marish,      3372 

16th,    San    Francisco. 
Day's   work.  COST,    $3000 
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FRAME    FLATrf 

(IC41)      13     TWENTY-FIFTH     AVE     100 
N  Clement.   Two-story   and   basement 
frame  (2)  flats. 
Owner John    H.    Green,    2503    Cle- 
ment,   San    Francisco. 
Architect  ...E.  A.  Knoop. 
Contractor.  .W.  A.  Miller,  2503  Clement 
S.  F.  COST,  $3500 


CLASS   "C"   HOTEL. 

(1642)      E  FOURTH  85  N  Howard.  Five 

story   and   basement   Class   "C"   hotel. 

Owner Gerard  Investment  Co.,   110 

Sutter,   San  Francisco. 
Architect  ..  .Rousseau   &   Rousseau,   110 

Sutter,    San    Francisco. 
Day'.s  work.  COST,   $45,000 


ALTERATIONS 

(1643)      NO.  1863  LAGUNA.     Alter  store 

Owner J.    Burche,    Premises. 

Architect  .  .  .None. 

Contractor.  .Alex    O.    Brown,    163    24th, 
S.  F.  COST,  $1260 


FRAME  TABERNACLE 

(1644)   S  VAN  NESS  AVE  AND  BUSH. 

One-story  frame  tabernacle. 
Owner Committee  of  One  Hundred 

Methodist      Book      Concern 

Bldg.,  S.  F. 
Architect  .  .  .None. 
Contractor .  .Moore    &    Burlingame,    110 

Jessie,   San  Francisco. 

COST,   $4500 


FRAME  SHED 

(1645)      E       STANYAN    150    S      Haight. 
One-story  frame  wagon  shed. 

Owner R.      Consani,      407      Baker, 

San  Francisco. 
Architect  .  .  .None. 

Contraotor .  .Hofmeister       &      Berdahl, 
1214   2nd  Ave.,   S.   F. 

COST,    $2000 


BRICK    GARAGE 

(1646)     E   SIXTEENTH  100  N  Sanchez. 
One-story    brick    garage    building. 

Owner Mary  DuBois,  613  Me- 
chanic's Institute  Bldg., 
San  Francisco. 

Architect  . .  .None. 

Contractor.  .J.  H.  Hjul,  Mechanics'  In- 
stitute  Bldg.,   S.   F. 

COST,    $8000 


FRAME   FLATS 

(1647)  E  STOCKTON  87  N  Greenwich 
Three-story  and  basement  frame  (3) 
flats. 

Owner E.     Guiot,   653     Greenwich, 

San  Francisco. 
Architect  ..  .Paul    F.    De    Martini,    2123 

Powell,    San   Francisco. 
Contractor.  .L.    Segale,    558    Greenwich, 
San    Francisco. 

COST,    $6000 


FRAME   DWELLING 

(1648)      S       PACHECO       245    W       Alton. 

Two-story  and  basement  frame  dwlg. 

Owner Henry    A.    Lehfeldt,    Wells 

Fargo  Bldg.,  S.  F. 
Architect  ...Herbert  A.   Schmidt,   Royal 

Insurance  Bldg.,   S.   F. 
Contractor.  .E.    M.    Reigh,    Wells    Fargo 

Bldg.,  San  Francisco. 

COST,   $4900 


Ownei' Biaglo    'Ruggiero    ajid     G. 

Lucchese,         572         Vallejo, 
San   Francisco. 

Architect  . .  .None. 

Contractor .  .F.   A.   Amoroso,   1246   Kear- 
ny,  San   Francisco. 

COST,  $8000 

ALTERATION'S 

(1650)  NW  DIVISADERO  &  JACK- 
son.  All  work  except  painting  for 
alterations    and    additions    to    bldg. 

Owner Florence    G.    Weil. 

Architect  .  .  .G.    Albert    Lansburgh,    709 
Mission,    San    Francisco. 

Contractor.  .Otto    Carson      &      Co.,    1461 
Hyde,  San  Francisco. 

Filed  June   2,  '15.     Dated  June   1,   '15. 

On    completion    75% 

Usual    35    days 25% 

TOTAL  COST,    $950 

Bond,      $475.        Surety,      Massachusetts 

Bonding    &    Insurance    Co.      Limit,    25 

days.     Forfeit,  plans  and  specifications, 

none. 


FRAME    APARTMENTS 
(1651)     W  (X:TAVIA  60  S  Oak  W   77-G 
N    30    E    77-6   —   30.        All   work      for 
three-story      and      basement      frame 
apartment    building. 

Owner Catherine        A.       Carberry, 

Mary   J.    Carberry    Moreton 
and   Celestine  B.   Carberry, 
261   Octavia,   S.   F. 
Architect.  .  .Rousseu    &    Rousseau,    110 

Sutter,    San    Francisco. 
Contractor.  .Higginson   Co.,   Inc.,   Hum- 
boldt Bank  Bldg.,   S.  F. 
Filed  June   3,   '15.     Dated  June   1,  '15. 

Frame  up  and  roof  on $2050 

Brown    coated    2050 

Completed    and    accepted 2173 

Usual   35   days 2050 

TOTAL  COST,  $8323 
Bond,  $4200.  Sureties,  J.  H.  McCallum 
and  E.  O.  Benner.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME    RESIDENCE 

(1652)  E  FOURTH  AVE  160  N  Fulton 
N  31xE  120.  All  work  for  two- 
story  and  basement  8-room  frame 
residence. 

Owner Leo    and    A.    M.    Gillig,    538 

17th    Ave.,   San   Francisco. 

Designer  .  .  .Arthur  Gasque. 

Contractor.  .Leigh    &    Schultz,    419    21st 
Ave.,  San  Francisco. 

Filed  June  3,  '15.     Dated  May  22,  '15. 

Walls   up   and   roof  on $1120 

Brown    coated    1120 

Completed   and  accepted 1115 

Usual   35   days 1120 

TOTAL  COST,   $4475 

Bond,    none.     Limit,    60   days.     Forfeit, 

none.     Plans  and   specifications   filed. 


ALTERATIONS 

(1653)  NW  JACKSON  &  DIVISADERO 
Plans  and  specifications  referred  to 
in   Contract   filed   June    2,    1915. 

Owner A.  L.  and  Florence  G.  Well. 

Architect  . .  .None. 

Contractor.  .Otto      Carson      &      Co.,    709 
Mission,  San  Francisco. 

Filed   June   3,   '15.     Dated  . 

TOTAL  COST,   $ 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 


FRAME    TENEMENTS 

(1649)      E      KEARNY      89-9    S      Green. 

Three-story  and  basement  frame   (6) 

tenements. 


DOORS,  ETC. 

(1654)  NO.  1001  CALIFORNIA.  Main 
entrance  doors,  Mldelts  and  tran- 
soms   for    first    floor    and    basement 


elevator    door.s,    etc.,    for    .-iovi-n-.siory 
apartments. 

c;\vner S.  W.  Morshead,  Mills  Bldg 

San    Francisco. 
Architect.  .  .Houghton     Sawyer,     Shreve 

Bldg.,   San   Francisco. 
Contractor.  .M.    G.    West    Co.,    353    Mar- 
ket, San  Francisco. 

Filed  June  2,  '15.     Dated . 

On    delivery     25% 

Completed    and    accepted 50% 

Usual     35     days Balance 

TOTAL  COST,  $1273 
Bond,  $636.50.  Surety,  Royal  Indemnity 
Co.  Limit,  forfeit,  none.  Plans  and 
spcciiication.s   filed. 


FRAME  FLATS 

(1655)  W  DOLORES  51-6  S  Jersey  S 
25xW  94.  Grading,  concrete  founda- 
tions, reinforced  concrete  garage, 
concrete  steps,  buttresses  and  con- 
crete floors  for  two-story  and  base- 
ment  frame  flats. 

Owner W.  A.  Loewe,  812  Guerrero, 

San   Francisco. 
Architect  ..  .Arthur    T.    Ehrenpfort,    251 

Kearny,  San  Francisco. 
Contractor.  .H.      L.    Petersen,    62      Post, 

San   Francisco. 
Piled  June  4,   '15.     Dated  June   2,  '15. 
Grading   done   and   cribbing   up.. $300 
Concrete     foundations  done     and 

wall  plates  bolted  down 600 

Completed   and   accepted 105 

36  days  after 340 

TOTAL  COST,  $1345 
Bond,  $700.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  30  days, 
forfeit,  $4.  Plans  and  specifications 
filed. 


(1656)  ALL  WORK  EXCEPT  GRAD- 
ing,  concrete,  plumbing,  painting, 
electric  work,  gas  radiators,  gas  fix- 
ture and  shades  on  above. 

Contractor.  .Jas.    F.    Conlan,    842    Guer 

rero,    San   Francisco. 
Filed  June   4,  '15.     Dated  June   2,   '15. 
Rustic  up  and  roof  boards  on..$   400 

1st  coat  plaster   on 1000 

Completed   and   accepted 1447 

36  days  after 950 

TOTAL  COST,  $3797 
Bond,  $1900.  Sureties,  Jas.  E.  Lennon 
and  E.  J.  Conlan.  Limit,  70  days.  For- 
feit,  $3.     Plans  and  specifications   filed. 

ALTERATIONS 

(1657)  SE  SACRAMENTO  AND  MAPLE 
S  102-Si/ixE  34-6.  Alterations  and 
additions  to  make  a  frame  building 
into  apartments. 

Owner Jas.        Ryan,        Sunnyvale, 

Santa  Clara  Co.,  Cal. 
Architect  ..  .A.    Reinhold    Denke,    Hum- 
boldt Bank  Bldg.,  S.   F. 
Contractor.  .Wm.    Little,    753    8th    Ave., 

San   Francisco. 

Filled  June  4,  '15.     Dated  May  20,  '15. 

Rough    frame      of    new      addition 

up    $1565 

Alterations     ready    for     1st    coat 

plaster    1565 

Extsrior    carpenter      work      done 

and    1-st   coat   plaster   on 1565 

Completed   and   accepted 1567 

Usual    35   days 2088 

TOTAL  COST,  $8350 
Bond.  $4175.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  90  days. 
Forfeit,  $1.  Plans  and  specifications 
filed. 


FRAME   FLATS 

(1658)      E    STOCKTON    87-6    N    Green- 
wich  N  2oxE   97-6.     All  work  except 
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I'oundatioij.s,  eoiueiii  iloor«,  mantels, 
shades,  lighting  fixtures  for  three- 
story   and    basement    frame    flats. 

Owner Edw.  Guiot,   653  Greenwich 

San   Francisco. 
Architect  ..  .Paul    P.    De    Martini,    2123 

Powell,   San   Francisco. 
Contractor.  .Louis    Segale,     558    Green- 
wich,  San   Francisco. 
Filed  June  4,  '15.     Dated  May  21,  "15. 

Roof  on    $1500 

Brown    coated    1500 

Completed   and   accepted 1500 

Usual    35    days 1500 

TOTAL  COST,  $6000 
Bond,  limit,  forfeit,  none.  Plans  and 
.■specifications,  none. 

NOTE: — 1st  report  June  4,  No.  164  7. 
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I'NDERPINNING,    ETC. 
(1659)      NO.   729   HYDE.      Underpinning, 
etc.,  of  apartments. 

Owner Mrs.    Laura    E.    Pahl,    1201 

Willard,    San    Francisco. 
.\ichitt'ct  .  .  .E.    A.    Neumarkel,    Sharon 

Bldg.,  San  Francisco, 
''ontractor .  . Wm.   A.   Rainey,   317   Clem- 
entina, San  Francisco. 
Filed   .lune   4,   '15.      Dated   June   4,   '15. 

Completed   and   accepted $355 

.sual    35    days 120 

TOTAL  COST,  $475 
Mond,  none.  Limit,  without  delay. 
I'^orfeit,  none.  Plans  and  .specifications, 
none. 


IXCOEPOKAl'IONS 


Azores  Mercantile  Co.  Capital  Stock, 
$.'.0,000;  sub.scribed,  $110;  shares  $10 
each.  Director.s — M.  T.  Freitas,  J.  T. 
Freitts,  J.  J.  Silva,  M.  F.  Cabral,  M.  C. 
Horges  et  al,  1  share  each.  Place  of 
business,    San    Francisco. 

Hotel  Plaza  Company.  General  hotel 
and      restaurant       business.  Capital 

Stock,  $200,000;  2000  shares  at  $100 
each;  amount  subscribed,  $300.  Place 
of  business,  San  Francisco.  Directors — 
J.  C.  Barker,  L.  R.  Wiley  and  E.  B. 
Jennings,    1    share  each. 

Industrial  Terminal  Railway  Com- 
pany. To  operate  railroads.  Capital 
Stock,  $50,000;  500  shares  at  $100  each; 
amount  subscribed,  $5500.  Place  of 
business,  San  Francisco.  Directors — 
1..  E.  Hanchett,  E.  W.  Taylor,  L  Smith, 
K.   B.  Carroll  and  G  E  Newlin. 


BUII.DIiVG    TOTAl-S    FOR    MAY. 


Building  operations  throughout  the 
City  for  the  month  of  May,  as  shown  by 
the  record  of  building  permits  issued, 
amounted  to  $947,115.  This  amount 
being   for   478   permits. 

The    following    is    a    complete    report, 
as    issued   by   the    Building    Department 
of  the  Board  of  Public  Works: 
Class  No.  of  Bldgs         Amt. 

Class    "A"  :>      $         500.00 

Clas.s    ■•B"  1  25,000.00 

Class    "C"  14        177,950.00 

Frames  145        417,973.00 

Alterations  313        118,492.00 

Harbor    work     (bldgs)      1  49,200.00 

Public    Bldgs.  1        150,000.00 

P.    P.    I.    E.   work  1  8,000.00 

Total  478      $947,115.00 

The  two  Class  "A"  buildings  men- 
tioned  are  oil  stations. 

For  the  month  of  May,  1914,  the  De- 
partment i.ssued  523  permits  nt  an 
e.stini.-itc    or    $1,781,148. 


-May  29,  1915 — S  CARL  100  E  Shrader 
27xS  112-6.  Francis  E  Teltz  to  D 
D    Schindler    


COMPLETION  NOTICES. 


San  Francisco 


.May  29,  1915— E  ELEVENTH  AVE  100 
S  Balboa.  C  A  Hall  to  whom  it 
may  concern May   28,   1915 

May  29,  1915— LOT  15  BLK  17  Forest 
Hill.  Martin  Raggett  to  Higginson 
Co.  Inc;  Theo  Wetzel  &  P  Johnson 
May    28,    1915 

. I  tine  1,  1915— LOT  31  BLK  12  Crock- 
er Amazon  Tract.  Matthew  C  War- 
nock  to  whom  it  may  concern 

May    29,    1915 

June  1,  1915— E  WEBSTER  bet  Sac- 
ramento and  Clay.  The  Board  of 
Trustees  of  the  Leland  Stanford 
.lunior  University  to  A  H  Wilhelm 
May    28,    1915 

June  1,  1915 — S  ARMY  103-2  W  Castro 
W  25xS  114  F  Monson  to  whom  it 
may   concern June    1,    1915 

June  1,  1915— S  POST  100  E  Kearny  E 
74-101/4  S  81-5  VV  75-714  W  105-6. 
Mechanics  Institute,  cpn  to  M  G 
West   Co May   28,   1915 

June  1,  1915— N  SUTTER  81  W  Taylor 
W  137-6xS  56-6.  Wm  Hendrickson 
Jr,  Tr  Gaffney  Est  to  Altas  Heat- 
ing &  Ventilating  Co.... May  28,  1915 

June  1,  1915 — S  ELLIS  137-6  W  Jones 
\V  S2-6xS  137-6.  Traders  Realty  Co 
to   Stranahan   &   Son,   June    1,    1915; 

5  W    Band,    June    1,    1915;    G    P    W 
Jensen   June  1,  1915 

■lune  1,  1915— SE  MISSION  AND 
Twenty-second  E  122-6xS  26-10^. 
Marion    Leventritt   to   Oliver   Duval 

6  Son June   1,   1915 

June    1,    1915— NW   O'FARRELL   AND 

Mason  N  31-lx  W50.     D  L  Randolph 
to  Frank  A  Wilkie June   1,   1915 

June  1,  1915 — N  OAK  157-6  W  Van 
Ness  Ave  W  89-9  N  120  E  68-9  —  40 
E  21  S  80.  The  Young  Men's  In- 
stitute Hall  Ass'n  to  Fennell  & 
Wand May   21,   1915 

June  2,  1915 — W  TWENTY-FIFTH 
Ave  200  S  California  25x120.  A  M 
Sylvia  to  whom  it  may  concern.. 
May    — ,    1915 

June  2,  1915— N  MISSION  25  W  Mint 
Ave.  McKillop  Bros  to  H  E  Drake 
May    26,    1915 

June  2.  1915 — N  TWENTY-EIGHTH 
57  E  Noe  E  26  N  114  W  20  S  25  W 
6  S  89.  Martin  Hanson  to  whom  it 
may   concern June    1,    1915 

June  2,  1915— E  FIFTEENTH  AVE 
266-S  S  Geary  S  25-314  E  110  m  or 
1  N  25-3^  m  or  1  W  106  m  or  1. 
James  Welsh  to  James  Welsh  &  Co 
June    1,    1915 

June  3,  1915 — LOT  4  BLK  14,  Crocker 
Amazon  Tract.  Jesse  P  and  Julia 
Marie  Jeter  to  O  E  Evans. June  1,  '15 

■lune  3,  1915— SW  FOLSOM  AND 
Rodgers  152-6  on  Folsom  and  125 
on  Rodgers.  Galland  Mercantile 
Laundry  to  Macdonald  &  Kahn.. 
May    28,    1915 

June  3,  1915- SE  CORBETT  AVE 
2S-2  SW  S  Mono  (Moss  Alley)  SW 
28-2  E  132  m  or  1  to  a  pt  on  E 
line  Lot  11  dist  S  46-2%  N  22-7% 
W  128  m  or  1  being  ptn  Lot  11  Blk 
4  Market  Street  Ass'n.  James  J 
Flaherty   to   II  Kesler...May   29,    1915 

June   3,    1915— SE   GREENWICH   AND 
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Hyde  s  68-9xE  100.  Greenwich 
Realty  Co  to  Central  Elec  Co,  June 
2,    1915;   H  Maundrell June    2,   1915 

June  3.  1915— W  TENTH  AVE  75  S 
Balboa  S  25xW  95.  Oscar  Lind  to 
whom  it  may  concern.  ..  .June  3,  1915 

June  3,  1915— LOT  23  BLK  23  Crock- 
er Amazon  Tract.  Johan  Knudsen 
to  whom  it  may  concern. June  2,  1915 

June  4,  1915— W  LILAC  145  N  25th  N 
50xW    25.        San    Francisco      Home 

Bldg  Co  to  Edwin  Anderson 

June    2,    1915 

June    4,    1915 LOT    1005,    Gift    Map 

No.  3.  John  H  McCarthy  to  Al 
r.angsley June   3,    1915 

June  4,  1915— SW  LYON  &  TONQUIN 
W  400  N  450  S  250.  Panama-Paci- 
fic International  Exposition  Com- 
mission State  of  New  York  to  Sie- 
brecht  &  Son June  4.   1915 

June  4,  1915 — SE  TWENTY-FOURTH 
Ave  and  Taraval  32-6x100,  Park- 
side.  Frank  M  Preece  to  whom  it 
may   concern June   4,    1915 

June  4,  1915— SE  CALIFORNIA  AND 
Stockton  S  68-9xW  117-6.  Delmar 
Smith  Clinton  to  Wm  G  Gilmour.  . 
May    27,    1915 

June   4,    1915— SE   UNION   AND  LYON 
E  36-9 ',4xS  30.     Mary  A  Donahue  to 
F  De  Martini  &  L  Segale. May  31.  '15 
♦ • 

LIEN?    FILED 

SAX    FRANCISCO    COUNTY. 


.^lay  29,  1915 — S  LAKE  28-6  E  18th 
Ave  E  25xS  84.  Crescent  Elec  Co, 
94;  Henry  Cowell  Lime  &  Cement 
Co.  $70.85;  Atlas  Mortar  Co,  $14.60; 
E  Aigeltinger.  Inc.,  $14  vs  Lloyd 
Burley   Ham   and   McCausland   Bros 

May  29,  1915— S  LAKE  28-6  E  18th 
Ave  E  25xS  80.  M  W  Farrell  vs 
Lioyd  Burley  Ham $145.10 

May  29,  1915 — W  POWELL  91.3  N 
Post  N  46.1xW  80.  Bass-Heuter 
Paint  Co  vs  J  Socolov $225.80 

June  2.  1915— W  POWELL  91-3  N 
Post  N  46-lxW  80.  Bennett  Bros 
vs   Jos   Sockolov $769.48 

June  2.  1915— W  POWELL  91-3  N 
Post  46-1x80.  Hindin  &  Zion  vs  J 
Sockolov     $162 

June  1.  1915— W  POWELL  91-3  N 
Post  46-1x80.  San  Francisco  Lime 
Co.   Inc   vs  Joseph    Sockolov.  ..  $465.55 

June  1.  1915 — S  LAKE  28-6  E  18th 
Ave  E  25xS  84.  E  A  Howard  &  Co 
vs  Lloyd  Burley  Ham  and  Frank 
and  Geo  V  McCausland $33 

June  1.  1915 — W  EIGHTEENTH  AVE 
175  N  Lake  W  70  —  55.07  E  to  a  pt 
on  \V  ISth  Ave  225  N  Lake  S  to  beg. 
California  Elec  Supply  Co,  $28;  P 
Lamanet  and  Geo  Demattei.  $15;  E 
E  Gillon,  $7.76;  Joseph  Rohr,  $23.80 
vs  Mae  E  Green  and  The  Harri- 
son   cpn    

June  1.  1915— W  MASON  27-6  S  Ellis 
S  55xW  82-6.  J  H  Kruse  vs  Peter  P 
Dunne,  Albert  Hartman  and  N  W 
Lewis  and  John  Doe  Kaiser  (as 
Lewis    &    Kaiser) $156.45 

June  1.  1915- W  POWELL  91-3  N 
Post  N  46-lxW  80.  American  Elec 
Eng  Co.  $1326.60:  Davis  Hardwood 
Co.   $1275   vs  J   Sockolov 

May  28.  1915— W  POWELL  91-3  N 
Post  N  46-lxW  80.  Bay  Develop- 
ment Co   vs  Joseph   Sockolov.  $1275. 53 

May  29.  1915— S  LAKE  26-6  E  18th 
Ave  E  25xS  84.  W  H  Raymond  vs 
L  B  Ham  and   McCausland   Bros. ..$12 

June  3.  1915— W  POWELL  91-3  N 
Post   N    46-lxW    80.      Phoenix   Side- 
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walk  Light   Co   vs  J   Sockolov.  .  $87.25 

June  3,  1915— S  LOMBARD  138  W 
Baker  W  27-6xS  137-6.  Hart-Wood 
Lumber  Co  vs  A  Halstrom,  Louis 
Lacazette,  Alexander  and  Nellie 
Bond,  R  and  Daniel  A  McColgan.. 
$569.28 

June  3,  1915— W  EIGHTEENTH  AVE 
175  N  Lake  W  70  —  55.07  E  to  a  pt 
on  W  18th  Ave  225  N  Lake  S  to  beg-. 
Fred  Radmer,  $110;  Brown  & 
Cairns,  $174.50;  The  Tozer  Co. 
$10.40  vs  Mae  E  Green  and  The 
Harrison   Co    

June  3,  1915 — LOT  41  BLK  4  Lake- 
view.  Attilio  Bin  vs  Frank  and 
Genevieve  McCarthy  and  Joseph  C 
Stromswold    $50 

June  3,  1915— W  CASTRO  75  N  22nd 
X  123-4xW  150.  Mission  Concrete 
&  Mosaic  Co  vs  John  B  Woolfrey 
and    Louis    B    Harder $1975 

June  3,  1915 — LOT  41  BLK  4  Lake- 
View  Tract.  Geo  T  Wood  vs 
Frank  B  and  Jane  Doe  McCarthy.. 
$60.30 

June  4,  1915 — W  POWELL  91-3  N 
Post  N  46-lxW  80.  The  Mohrlite 
Co,  $1404.40;  Arthur  Brown,  $1021.10 

vs   J   Sockolov 

^ 

RELEASE  OF  LIENS 

SAN    FRANCISCO    COUNTY, 


May  29,  1915— CORTLAND  AVE  NO. 
1018;  Lot  551,  Gift  Map  No.  2.  Bell's 
Wall    Beds    to   John    Bianchi 

June  1.  1915— LOTS  551  AND  556  Gift 
Map  No.  2;  Cor.  Folsom  and  Cort- 
land Ave;  No.  1018  Cortland  Ave. 
Frank  Horn  to  John  Bianchi 

June  2,  1915 — N  GEARY  112-6  W 
Jones  W  25xN  137-6.  J  R  or  John 
Robert  Ferguson  to  Florentina  and 
Wm   ^^'ankowski    

June  2,  1915— SE  FOLSOM  &  CORT- 
land  Ave  S  43  E  70  N  87  m  or  1 
SW  S3  m  or  1.  Rufus  Sossions  to 
Giovanni   Bianchi    

♦ 

LBASKS. 


May  29,  1915— NO.  1299  GOLDEN  GATE 
Ave.  B  I  Berman  to  Crist  Karanges 
and  Garry  Lucas.  31  months.  $30 
per  month. 

June  3.  1915— NW  COLE  AND  HAIGHT 
W  226xN  120;  No.  1748  Haight.  D 
Hallahan  and  M  J  Getz  and  Auto- 
matic Vaudeville  Co  to  Park  Lodge, 
No.  499,  F.  &  A.  M.  5  years.  $4500 
with   option   to  renew. 


ASSIGNMENT    OF    LIEN. 


SAN    FRANCISCO    COUNTY. 


May  29,  1915— S  CARL  100  E  Shrader 
E  27xS  112-6.  Frences  E  Teltz  to 
D    D    Schindler    


OAKLAND  AND  ALA.UEDA  COUNTY 


CHAPEL  AND  LIVING  ROOMS— 2 
-story,  frame,  $7,000.  Berkeley.  Ala- 
meda Co.,  Cal.  Architect,  Eugene  K. 
Martin,  2182  Shattuck  avenue,  Berke- 
ley. Owners,  Methodist  Episcopal 
Church  of  Berkeley.  The  building  will 
be  erected  at  the  northeast  corner  of 
California  and  Derby  streets.  Besides 
the  chapel,  which  will  have  a  .seating 
capacity  of  .''.00  people,  the  building 
will  contain  living  apartments  for  the 
pastor.  Interior  finish  will  be  of  pine 
with    some    hardwood    veneer.      There 
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will  fie  a  central  heating  system  and 
a  hot  water  supply.  Bath  room  will  be 
finished  in  tile.  There  will  be  an  open 
fire  place  with  tile  or  brick  mantel. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster.  Plans  are 
complete  and  figures  are  now  being 
taken. 

STORAGE  BUILDING — 1  story,  steel 
and  hollow  tile.  Cost  not  stated.  Em- 
eryville, Alameda  Co.,  Cal.  Engineer, 
L.  S.  Rosener,  Merchants'  Exchange 
Bldg.,  S.  F.  Owners,  Paraffine  Paint 
Co.  The  building  has  been  designed 
for  one  of  the  most  modern  warehouse 
structures  yet  erected  in  Alameda 
County.  The  structure  will  cover  an 
area  of  140  by  140  feet.  There  will  be 
a  complete  steel  frame  and  exterior 
walls  of  hollow  tile.  A  cement  floor 
will  be  used.  Modern  conveying  equip- 
ment and  a  large  crane  will  be  in- 
stalled. The  plans  include  modern 
plumbing  and  electric  work.  Exterior 
of  the  building-  will  be  faced  with 
teira  cotta  with  struct  joint.  Plans 
are  complete  and  figures  have  been 
taken. 

HOTEL  AND  OFFICE— 3  story  and 
base,  brick.  Cost  not  stated.  Oakland, 
Cal.  Architect,  J.  J.  Donovan,  Security 
Bldg.,  Oakland.  Owners, s  City  of  Oak- 
land. Plans  and  specifications  for  the 
municipal  building  which  is  to  be 
erected  in  the  wood  yard  on  the  north 
side  of  Sth  street,  between  Harrison 
and  Alice  streets,  have  been  completed 
and  are  now  out  for  figures.  The  main 
floor  will  contain  the  office  of  the  Mu- 
nicipal \\'ood  Yard,  dining  room  and 
kitchen.  Upper  floor  will  be  arranged 
for  sleeping  rooms.  Interior  finish  will 
be  of  pine.  There  will  be  a  central 
heating  system  and  hot  water  circu- 
lating system.  Bath  rooms  will  be  fin- 
ished in  cement  plaster.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Bids  will  be  opened  on  June 
9th  at  11  a.  m.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect. 

RESIDENCE  —  1  story  and  base, 
reinfoiced  concrete  and  steel.  $50,000. 
Architect,  C.  W.  Dickey,  Central  Bank 
Bldg.,  Oakland.  Owner,  Miss  Julia 
Alexander.  The  dwelling  will  be  erect- 
ed in  Piedmont,  and  has  been  designed 
to  contain  a  large  number  of  rooms, 
several  baths  and  sleeping  porches  and 
conservatory.  A  separate  garage  will 
also  be  erected  on  the  property.  In- 
terior of  the  dwelling  will  be  finished 
in  pine,  hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. There  will  be  a  central  heating 
system,  either  hot  air  or  hot  water 
heat,  open  fire  places,  vacuum  clean- 
ing and  high  grade  plumbing.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  both  the  dwelling  and  garage 
will  be  faced  with  cement  plaster. 
Plans  are  now  being  prepared.  Fur- 
ther mention  will  be  made  of  the  work 
when    bids    are    called    for. 

.SCHOOL — 1  story  and  base,  frame, 
$16,000.  Newark,  Alameda  Co.,  Cal.  Ar- 
chitect, Fred  D.  Wolf,  1st  National 
Hank  Bldg.,  San  .lose.  Owners.  New^- 
ark  .School  District.  This  work  was 
previously  leported  with  another  ar- 
chitect's name,  but  after  a  meeting  of 
the  local  tustees,  their  decision  in  the 
.selection  of  plans  was  reversed,  and 
.Ml'.  Wolfe  was  selected  as  the  archi- 
tect. The  building  will  contain  a  num- 
ber of  standard  size  cla.ss  rooms  and 
an    auditorium.      Interior    will    be    fin- 
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ished  in  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  a  central 
heating  system,  modern  school  plumb- 
ing and  vacuum  cleaning.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster  on  metal  lath.  _  Plans  are 
now  being-  prepared  and  figures  will 
be  called  for  shortly. 

SCHOOL — 2  story  and  base.  Class  C 
construction,  $100,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architects,  Hobart  & 
Cheney,  Crocker  Bldg.,  S.  F.  Owners, 
City  of  Berkeley.  The  building  will 
be  erected  at  the  corner  of  Ward  and 
Telegraph  avenue,  and  has  been  de- 
signed to  contain  twelve  class  rooms, 
a  large  auditorium,  library  and  de- 
partments of  manual  training  and  do- 
mestic science.  Interior  finish  will  be 
of  pine  throughout.  Maple  floors  will 
be  used  in  the  class  rooms  and  audi- 
torium. A  central  heating  system, 
steam  heat  with  an  oil  burning  plant, 
will  be  Installed.  Plans  provide  for 
modern  school  plumbing,  vacuum 
cleaning  and  program  clocks.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra  cotta. 
A  clay  tile  roof  will  be  used.  Plans  are 
complete  and  figures  are  now  being- 
taken.  Bids  will  be  opened  on  June 
15th  at  10  a.  m.  Plans  and  specifica- 
tions can  be  secured  from  the  office  of 
the    architect. 

CHURCH  ADDITIONS  AND  ALTER- 
ATIONS—Frame,  $4,000.  Oakland,  Cal. 
-■Architect,  J.  W.  Mullen,  2201  Ellsworth 
street,  Berkeley.  Owners,  Beth-Eden 
Church.  The  present  building  located 
on  Filbert  street  between  7th  and  Sth 
streets  will  undergo  alterations.  In- 
cluded in  the  work  will  be  new  inte- 
rior trim,  plaster,  electric  work,  art 
glass  and  painting.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

HALL  OF  RECORDS  REPAIRS— 
Cost  not  stated.  Oakland,  Cal.  Ar- 
chitect, none.  Owners,  Alameda  Coun- 
ty. Plans  are  complete'  and  in  the 
hands  of  the  County  Clerk  for  paint- 
ing, wiring,  plumbing  and  carpentry 
work  to  be  done  in  the  County  Record- 
er's oflice  in  the  Hall  of  Records.  Bids 
are  now  being  taken  and  will  be  open- 
ed on  June  14th.  Plans  and  specifica- 
tions can  be  had  from  the  office  of  the 
County   Clerk. 

COLLEGE  DORMITORY  —  4  story 
and  base.  Class  A  construction,  $1,- 
000,000.  Berkeley,  Alameda  Co.,  Cal. 
Achitect,  John  Galen  Howard,  Atlas 
Bldg.,  S.  F.  Owners,  Regents  of  the 
University  of  California.  Architect 
John  Galen  Howard  has  a  large  force 
working  on  the  drawings  for  the  Nortlg 
Hall,  a  4  story  and  basement  steel  and 
granite  building  to  be  erected  on  the 
campus  at  the  University  of  California. 
The  building  will  cost  in  the  neigh- 
borhood of  $1,000,000.  Bids  will  be 
called  for  in  about  a  month.  Further 
mention  will  be  made  of  the  work  at 
that  time. 

♦ 

Kiiildin^  Coiitrat'is  .Vwardcd 
Oakland. 

No.  Owner                       Contractor  Amt. 

981      Assoc    Oil    Owner  400 

98.">      Blackman     Frances  500 

9S6     Voltz     Keltv  400 

9SS     Schulze     Corbett  550 

9.S9      Williams      Williams  fiOO 

993  Street     Schwartz  2000 

994  Forrest     Peterson  8758 

995  Episcopal    Ch Faulkes  550 

996  Marcum     Woodard  2000 

997  Anderson    Anderson  2000 


■:n 
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Wtdntsday,       June       9,       1915. 


iUi^l 


"frzrx 


Structural  Steel 
Contractors 

Works  at 

HA.RRISOIM  ST., 

bet.  8th  &.  9tti 

San  F'ranclaco 

Xeleptione   IVlarket  337 


99S  Kdwaids     Edwuids  f.Ou 

999  Callahan     Callahan  600 

1000  Hudson     Hudson  500 

1002  Merritt     Merritt  5000 

1003  Evans    Doss  2700 

1013  Freear    Nelson  3150 

1014  Pacific    Gas    Asbestos  795 

1015  Boole     Boole  2000 

1016  Allan      Allan  1600 

1017.  Chambers     Chambers  1750 

1018  Eng-lund     Owner  1300 

1022  Williams      Ferguson  500 

1023  Pardini    Maganini  1375 

1024  McKay     Ferguson  400 

1025  Howe     Harris  1575 

1027  Sparks     Fish  1300 

1028  Colonial    lis  400 

1029  Andker     Bertelsen  500 

1030  Holton      Holton  1000 

1031  Friberg     ..Friberg  2500 

1032  Murphy     Faulkes  1985 

1033  Chan   Fuen    Johnson  400 

1034  Demery     Hambleton  450 

1035  Christ  Scient    Heyer  7800 


STATION 

(984)  NE  VERNON  AND  BAY  PLACE, 
Oakland.     One-story  service  station. 

Owner Associated      Oil      Co.,      817 

Sharon   Bldg.,   S.   F. 
Architect  .  .  .None. 
Day's    work.  COST,     $400 

DWELLING 

(985)  S  E-TWELFTH  60  E  High,  Oak- 
land.     One-story    3-room    dwelling. 

Owner Blackman     Wadsworth 

Uealty      Co.,    4241       E-14th, 
Oakland. 

Architect  .  .  .None. 

Contractor.  .E.  O.  Frances,   4305  E-12th, 
Oakland. 

COST,    1500 


ALTERATIONS 

(986)      NO.    1033    SIXTY-SECOND,    Oak- 
land.     Alterations. 

Owner F.  Voltz,  Premises. 

Architect  .  .  .None. 

Contractor.  .J.     T.    Kelty.    6439     Herzog. 
Oakland. 

COST,    $400 


ALTERATIONS 

(988)  NO.    383      TWELFTH,      Oakland. 
Alterations. 

Owner A.    H.    .Schulze,    Premises. 

.\rohitect  .  .  .None. 

C()Mtr;iclor.  .Corbett       k     I'.ayle.s.s,       1110 
I'-ranklin,    Oakland. 

COST,  $550 

ALTEUATIONS 

(989)  NO.     1837     FORTY-FIRST     AVE., 
Oakland.      Alterations    and    repairs. 

Owner F.      J.       McWilliams,       4081 

Boulevard,   Oakland. 
.Vrchltcct  .  .  .  None. 
Day'.s    work.  COST,    $150 


DWELLING 

(993)      N     DIOLAWARIO     ::21     E    Peralta 

Ave,      Oakland.        One  storj-      5-room 

d  «■  filing. 

<»wn<r M\ii.       Hi-.ssic    Street,       3018 

Delaware,  Oakland. 
Arch  itect   .  .  .  None. 


Coiitractur.  .C.    S.    S<hwartz,    Hayward. 
COST,  $2000 


FRAME    DWELLING 

(994)  LOT  69  AND  PTN  LOT  70  on 
Ardmore  Ave,  Crocker  Highlands, 
Oakland.  All  work  for  two-stcry  and 
basement  frame  dwelling. 

Owner Thomas   W.    Forrest,   Okd. 

Architect  ..  .Schirmer,     Bugbee     &    Co., 
Dalziel  Bldg.,  Oakland. 

Contractor.  .Alfred  Peterson,  Oakland. 

Filed  May   29,  "15.     Dated  May  28,  '15. 
Frame   up   and   rafters   on.  ..  .$2189.50 

Brown  coated    2189.50 

Completed    2189.50 

Accepted    (as    recorded) 2190.00 

TOTAL  COST,  $8758.50 

Bond,   none.     Limit,    100   days.     Forfeit, 

none.     Plans  and  specifications  filed. 


CLUB   HOUSE 

(995)      S    PLYMOUTH    60    W    96th    Ave., 

Oakland.        One-story      3-room      club 

house. 
Owner Episcopal    Bishop    of    Cali- 
fornia, 2515  Webster,  S.  F. 
Architect  .  .  .None. 

Contractor.  .John    R.    Faulkes,    9828    E- 

COST,  $550 
DWELLING 


(996)      S   SAN   LUIS   230   E   Park    Blvd., 
Oakland.      One-story    6-room   dwlg. 

(^wner Mrs.   J.   Marcum,   Oakland. 

14th   street,   Oakland. 
Architect  .  .  .None. 

Contractor.  .E.       W.       Woodard,       4031 
Brighton    Ave,,    Oakland. 

COST,  $2000 


DWELLING 

(997)      SW    E-THIRTY-SEVENTH    AND 

Randolph    Ave.,    Oakland.      One-story 

5-room   dwelling. 
Owner A.  T.  Anderson,  7335  Lock- 
wood,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $2000 


ALTERATIONS 

(998)      NO.       3989       HOWE,       Oakland. 
Alterations. 

Owner Dr.  C.  O.  Edwards,  Prcm. 

Architect  .  .  .None. 

Day's    work.  COST,    $600 


DWELLING 

|!MI9)      N      FIFTY-FIFTH      300    W    San 

Pablo    X\<i.,    Oakland.      One-story    3- 

room   dwelling. 

Owner Peter     Callahan,     S86     30th, 

Oakland. 
.\rcliitoct  .  .  .  None. 
I)ay'.s   woik.  COST,   $600 


.">TORES 

(HMiO)      SE       THIRTY-EIGHTH       AND 

Brooklyn    Ave.,    Oakland,      One-story 

stores. 


Owner George  Hudson,  759  Brook- 
lyn  Ave.,   Oakland. 
.\rchitect  . .  .None. 
Day's  work.  COST,   $500 


.\LTERATION   AND  ADDITION 
(1002)      NW       WEBSTER    AND      HAW- 
thorne      .Ave.,    Oakland.        Alterations 
and   addition   to  brick  hospital. 

owner Samuel      Merritt      Hospital, 

Premises. 
.\rchitect  ..  .Walter     J.      Mathews,      927 

Broadway,   Oakland. 
Day's    work.  COST,    $5000 


DWELLING 

(1003)  N  SIXTY-SECOND  200  W  Tele- 
graph Ave.,  Oakland.  Two-story  7- 
room  dwelling. 

Owner Virgil   B.   Evans,   412   West, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .C.    A.      Doss,    2028      E-15th, 
Oakland. 

COST,  $2700 
FRAME   DWELLING 

(1013)  LOT  153  Map  Crocker  High- 
lands, Oakland.  All  work  except 
painting,  electric  work,  plumbing, 
tinning,  galvanized  iron  work,  flinsh 
hardware,  sewers,  electric  fixtures 
and  window  shades  for  two-story 
frame  dwelling. 

Owner George    H.    and    Genevieve 

D.   Freear,   658   Arimo  Ave., 
Oakland. 
Archit'^ct  .  .  .None. 

Contractor.  .Chris    Nelson,    3452    Cham- 
pion, Oakland. 
Filed  June  2,  '15.     Dated  May  29,  '15. 

Exterior    sheathing    on $1000.00 

Completed   and   accepted 1316.50 

Usual    35   days 878.50 

TOTAL  COST,  $3150.00 
Bond,  $1575.  Sureties,  Peter  Buhman 
and  P.  E.  Renaud.  Limit,  90  day*  after 
May  29.  Forfeit,  none.  Plans  and 
specifications  filed. 


ASBESTOS    STEEL   FLOOR 
1014)      W      CASTRO    STREET,      if   ex- 
tended  S,   80   S   First   W   456.03xS   300, 
Oakland.        All      work    for      asbestos 
steel   floor  in  generator  building. 

Owner Pacific   Gas   &   Electric  Co., 

13th   and  Clay,   Oakland. 
•Architect  . .  .None. 
Contractor.  .  Asbestos     Protected     Metal 

Company. 
Filed  June  2,  '15.     Dated  May  13,  "15. 

Material  delivered  at  site 50% 

Completed     and     accepted 40% 

Usual    35    days 10% 

TOTAL  COST,  $795.28 
Bond.  $400.  Surety,  American  Surety 
Co.  Limit,  35  days.  Forfeit,  none. 
I'lans  only   filed. 


ALTERATIONS 

(1015)      NO.       3       VERNON,       Oakland. 
Alter  baths. 

Owner W.    A.    Boole,    38    Highland 

Ave.,    Piedmont. 
.\rchitect. .  .None. 


I'-ay's    v.-ork. 


COST.    $2000 


DWELLING 

(1016)  S  SALISBURY   275   W   35th    Ave., 
Oakland.     One-story   5-room  dwlg. 

Owner Wm.    Allan,    2451    Salisbury 

Oakland. 
.'  rchitect  .  .  .None 
Day's    work.  COST,    $160'1 

DWELLING 

(1017)  S   FIFTY-SECO.VD   240   W    Mar- 
ket. Oakland,  tine-story  5-room  dwlg 


Wednesday,       June 
Owner. 


1915 
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J.    F.    Chambers,    206    Plaza       DWELLING 

Bldg..   Oakland.  (1031)      SW       THIRTY-EIGHTH       AVE 

Architect  ...None.  and    Nevil,    Oakland.      One-story    six- 

i)ay's  work.  COST,  $1750  room  dwelling. 

Owner Ananda     C.    Friberg,      2176 

48th  Ave.,  Oakland. 


DWELLING 

(1018)      N  FIFTY-SIXTH  75  W  Lowell.       Architect  ...  None. 

Oakland.     One-story  5-room  dwelling       Contractor .  .Chas.      Friberg,   2176      48th 


Owner A.     A.     Englund,     958     56th, 

Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $1300 


Ave.,  Oakland. 


ADDITION 

(1022)  NO.  2214  PERALTA  AVE., 
Oakland.     Addition. 

Owner R.    Williams,    Premises. 

Architect  . .  .None. 
Contractor.  .A.   S.   Ferguson. 

COST,    $500 

DWELLING 

(1023)  N  TWENTY-EIGHTH  150  E 
Linden,  Oakland.  One-story  4-room 
dwelling. 

Owner A.   Pardinl. 

Architect  . .  .None. 

Contractor.  .J.  F.     Maganini,  603     36th, 
Oakland. 

COST.   $1375 


ALTERATIONS 

(1024)      NO.  765  TWENTY-FIRST,  Oak- 
land.     Alterations. 

C^wner L.    McKay^    615    17th,    Okd. 

Architect  . .  .None. 

Contractor .    John   Ferguson,    2510   Mag- 
nolia,  Oakland. 

COST,   $400 


ADDITION 

(1025)  NO.  3056  TWENTY-THIRD 
Ave.,  Oakland.  Two-story  addition 
to  dwelling. 

Owner W.   D.  Howe,  Premises. 

Architect  .  .  .None. 

Contractor.  .Harris   &    Hudson,    1957   E- 
3Sth,  Oakland. 

COST,   $1575 


DWELLING 

(1027)  N  E-SIXTEENTH  120  W  57th 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner Mrs.      Mary      Sparks,      1051 

Oak,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .M.   H.   Fish,   1420   Fountain, 
Alameda.  COST.  $1300 


Oak- 


FRENCH  RANGE 
(1028)      NO.    422    FOURTEENTH, 
land.     French   range. 

Owner Colonial   Cafeteria   Co.,    422 

14th,    Oakland. 
Architect  .  .  .None. 

Contractor.  .John    G.    lis    Co.,    839    Mis- 
sion,  San  Francisco. 

COST,    $400 


ALTERATION 

(1029)    NO.   450   E-FOURTEENTH,   Oak- 
land.    Alterations. 

Owner D.   Andker,    670    14th,   Okd. 

Architect  .  .  .None. 

Contractor.  .S.      J.   Bertelsen,   667      39th. 
Oakland. 

COST,    $500 


DWELLING 

(1030)  S  E-TWENTY-SECOND  150  E 
2Sth  Ave.,  Oakland.  One  and  one- 
half-story   4-room   dwelling. 

Owner F.    A.    Holton,    1950    E-24th, 

Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $1000 


COST,  $2500 


DWELLING 

(1032)  E  THIRTY-NINTH  AVE  500  N 
Carrington,  Oakland.  One-story  5- 
room  dwelling. 

Owner Mrs.   E.   Murphy,  S.   F. 

Architect  . .  .None. 

Contractor.  .John    R.    Faulkes,    9828    E- 
14th,  Oakland. 

COST,  $1985 


ALTERATIONS 

(1033)      S      EIGHTH    50    W       Harrison, 
Oakland.      Alterations. 

Owner Chan   Fuen. 

Architect  .  .  .None. 

Contractor.  .Oscar    Johnson,    595    Syca- 
more,   Oakland. 

COST,    $400 


REPAIRS 

(1034)      NE     HIGH       AND       HOPKINS, 
Oakland.     Repairs. 

Owner Gabrid    Demery,    444    11th. 

Oakland. 
Architect  . .  .None. 

Contractor.  .Fred   Hambleton.   575    43rd, 
Oakland. 

COST.    $450 


Owner J.     S.    Hanson,     1633    Jose- 
phine, Berkeley. 

Architect  .  .  .None. 

Contractor.  .C.   E.   Sinclair,   5333   Locks- 
ley  Ave.,  Oakland. 

COST,    $2500 

ALTERATIONS 

(990)  SE   ALVARADO   AND   VICENTE 
Road,  Berkeley.     Alterations. 

Owner F.  W.  Boardman,  190  Alva- 

rado    Road,    Berkeley. 

Architect  . .  .None. 

Contractor.  .G.   A.   Fisher,    2918    Domen- 
go  Ave.,  Berkeley. 

COST,    $600 

GARAGE 

(991)  N    ASHBY    AVE    400    E    College 
Ave.,  Berkeley.  Garage. 

Owner A.  W.  Whitacr,  2731  Ashby 

Ave..  Berkeley. 
Architect  ..  .Milwain        Bros..        Delger 

Bldg..    Oakland. 
Contractor.  .J.        W.        Buskirk,        3535 

Meadow,   Berkeley. 

COST,   $400 


FRAME    CHURCH 

(1035)  W  HARRISON  110.83  N  23rd 
W  117.55  N  100  E  130  S  100.75,  Oak- 
land. All  work  for  one-story  frame 
church. 

Owner Seventh    Church    of    Christ 

Scientist,  Oakland. 
Architect  ..  .William         A.         Newman, 

Hewes  Bldg.,  S.  F. 
Contractor.  .Anthony    &    Heyer,    Dalziel 

Bldg.,   Oakland. 
Filed   June   3.   '15.      Dated   May   1.   '15. 
1st  and   15th  of  each  month....      75% 

Usual    35    days 25% 

TOTAL  COST.  $7800 
Bond,  none.  Limit,  June  15,  1915.  For- 
feit, $10.     Plans  and  specifications  filed. 

: ^ 

Building?  Coiitra<'ts  Awarded 
Berkeley. 

No.        O^vner                      Contractor  Amt. 

987     Hanson     Sinclair  2500 

990  Boardman     Fisher  600 

991  Whitacr     Buskirk  400 

992  Parsens     Kidder  1000 

1001      McCarthy     Scott  4000 

1019  Bd    of    Education.  .  .Owner  o900 

1020  Cutter    Lab Sattin  650 

1021  McDuffle     Mason  8000 

1026     Hassan     Kollmer  6000 

1036     Davis    De  Kay  420 

(Correction  In  Owner's  Name) 

DWELLING 

(978)  E  ROOSEVELT  30  S  Channing 
Berkeley.  One  and  one-half-story 
three-room  dwelling. 

Owner G.   T.   Barron,   Berkeley. 

Architect  .  .  .None. 

Contractor..!.    W.   Kavins,    2402   Roose- 
velt, Berkeley. 

COST,    $400 


DWELLING 

(987)      E   COLUSA     40   3  Joseph,     Ber- 
keley.     One-story    5-room    dwelling. 


ADDITION 

(992)  S  DURANT  175  W  Piedmont 
Ave..  Berkeley.  Addition  and  altera- 
tions. 

Owner Rev.    E.    L.    Parsens.     2732 

Durant.  Berkeley. 
Architect  ..  .Julia      Morgan,      Holbrook 

Bldg..  San  Francisco. 
Contractor.  .Kidder  &  McCullough.  2075 
Addison.    Berkeley. 

COST,    $1000 


DWELLING 

(1001)  W  SPRUCE  120  S  Eunice,  Ber- 
keley.     Two-story   7-room   dwelling. 

Owner John   McCarthy. 

Architect.  .  .James    W.    Plachek,    Ache- 
son    Bldg.,    Berkeley. 
Contractor.  .Jas.      Scott,    1154      Oxford, 
Berkeley. 

COST,  $1000 

BRICK    ADDITION 

(1019)  N  KITTREDGE  100  E  Grove, 
Berkeley.  One-story  brick  addition 
to   school    (Domestic   Science). 

Owner Board   of   Education. 

Architect  .  .  .None. 

Day's    work.  COST,    $5900 


BARN 

(1020)      NW     SIXTH     AND     GRAYSON. 
Berkeley.     Barn. 

Owner Cutter    Laboratory,    Prem. 

-A  ichitect  . .  .None. 

Contractor.  .H.   J.    F.    Sattin.    2536    Chil- 
ton   Way.    Berkeley. 

C"ST.    $650 


DWELLING 

(1021)  SW  CLAREMONT  AVE  AND 
Avalon,  Berkeley.  Two-story  11- 
room   dwelling. 

Owner Mrs.      Sophie      B.    McDuffle. 

2328   Piedmont   Ave..  Bkly. 
Architect  ..  .H.    H.    Gutterson.    68    Post, 

San  Fr.'incisco. 
Contractor.  .Mason-McDuffle      Co.,    Cor. 
Shattuck   &   Addison,   Bkly. 
COST,   $8000 


DWELLING 

(1026)  N  PLAZA  DRIVE  250  E  Do- 
mingo Ave.,  Berkeley.  Two-.story  S- 
room  dwelling. 

Owner E.   A.     Ha.'^san,   2500      Etna, 

Berkeley. 

Architect  .  .  .None. 
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.June 


1915. 


Berkeley. 

COST,   $6000 


c;.\UAGE,    ETC. 

(I03ti)  LOTS  41  AND  42  BLK  4.  Ber- 
keley Square,  Berkeley.  All  work 
for   g-arage    and    pergola. 

Owner -.Mrs.  J.  O.  Davis,  Berkeley 

Architect  ...W.   H.   Ratcliff  Jr..   1st  Na- 
tional   Bank   Bldg..   Bkly. 

Contractor.  .De    Kay   &    Co.'.    2000   Shat- 
tuck    Ave..    Berkeley. 

Filed   June   4,  '15.      Dated   June   3,   '15. 

Payments    each    month 75% 

Usual    35    day.s 25% 

TOTAL,   COST,    $426 

Bond.   none.     Liimit.   40  days.     Forfeit. 

none.      Plans   and   specifications   filed. 


niiildiii?  Contracts  Awarded 

.\L,AMED.4.    COl'NTY. 


.\o, 

1004 
1005 
1006 
100" 
1008 
1009 
1010 
1011 
1012 


<)^vner.  Contractor 

Zimmerman     Driscoll 

Fraught     Smith 

Jensen     Jensen 

Koch     Roth 

Heydeaaber    Owner 

Same     Same 

Noble     Noble 

Noble    Noble 

Brown     -    .  Jones 


Amt. 

1000 

600 

1000 

400 

1000 

1000 

1800 

1800 

400 


ADDITION 

(1004)      NO.      1926  Vi    PARK,      Alameda. 
Addition. 

Owner C.    H.    Zimmerman,    Ala. 

Architect  .  .  .None. 

Contractor.  .Chas.    Driscoll,    Tracy,    Cal. 
COST,   $1000 


Ala- 


ADDITION 

(1005)      NO.      1112    LAFAYETTE, 
meda.     Addition. 

Owner Rev.     J.   B.   Fraught.      1913 

San    Antonio,    Alameda. 
Architect  . .  .None. 

Contractor.  .J.     W.     Smith,     2109     Santa 
Clara    Ave..    Alameda. 

COST.   $600 


DWELLING 

(1006)  N  PACIFIC  Av^E  25  E  "J."  Ala- 
meda.     One-story    5-room    dwelling. 

Owner M.    Jensen.     1511    Menburn. 

Alameda. 
Aichitect  .  .  .None. 
Day's    work.  CoST,    $1000 

ALTERATIONS 

(1007)  NO.        1513       PARK.      Alameda. 
Alterations. 

Owner Mrs.  J.   Koch,    Premises. 

Architect  .  .  .None. 

Contractor.  .Conrad    Roth,    2117    Pacific 


Ave.,    Alameda. 


COST,    $4  00 


DWKLLINC, 

(IO"S)      NO.    830    LINCOLN    AVE.,    Ala- 
meda.    One-story  4-room  dwelling. 

Owner A.    Heydeaaber,    Premises. 

Architect  .  .  .None. 

Day'.s   work.  COST,    $1000 

DWELLING 

(1009)      NO.    .S32    LINCOLN    AVE.,    Ala- 
meda.     One-story   4-room   dwelling. 
Owner \.     Hcydeaabor,     830     Lin- 
coln   Ave,    Alameda. 
.\irhitect  .  .  .None. 
l^ay's    work.  COST.    $1000 


|)\VKI,M.\(; 

(1010)      No.    2524      N(»1;LE    AVE.,      Ala- 
meda.    One-Story   5-room   dwelling. 


Owner G.   H.   Noble.    2220     Central 

Ave..   Alameda. 
Architect  .  .  .None. 
Days  work.  COST.   $1800 


DWELLING 

(1011)      NO.      2531    NOBLE    AVE.,      Ala- 
meda.    One-story   5-room   dwelling. 

Owner <5.    H.   Noble,    2220      Central 

Ave.,   Alameda. 
Architect  ...None. 
Day  s   work.  COST,   $1800 


ALTEIiATIONS 

(1(112)      NO.     1520    STANTON.     Alameda. 
Alterations. 

(Jwner Annie   J.    Brown,    Premises. 

Architect  .  .  .None. 

Contractor .  .Jones      &      McGovern,    1622 
Berkeley    Way,    Bkly. 

COST,   $400 


rilLDING     OPERATIONS     FOR     MAY. 


OA»kL.4ND. 


Classifications  No.  of 

of   Bldgs.                    Permits  Cost. 

1-story    dwellings 46  $   76,285 

1%-story     dwellings 3  6.450 

2-story     dwellings 10  42,800 

2-story    flats 1  4.000 

2-st     apartments 2  29.500 

3-story  stores  and   flats.      1  3.000 

2-story   stores   and    flats.      1  4,995 
Steel   &  concrete   theatre 

ajnd     stores 1  100,000 

1-story    stores 5  13,700 

1-story     warehouse 1  75 

1 -story     greenhouses....      2  500 

Gasoline    service  stations     2  550 

1-story    field    house......     1  747 

1-story    club    house 1  550 

1-story    concrete    garage     1  200 

1-story   brick   shed 1  100 

Garages,  sheds  &  stables  21  3,165 

Tank     frame 1  100 

Alterations,    additions    & 

repairs     89  63,318 

Total     190  $350,035 

SIMMARY. 

New     con.struction 101  $286,717 

Alterations,    additions    & 

repairs     89  63.318 

Total     190  $350,035 

Building      operations       in  Berkeley 

amounted  to  $331,650  and  those  for  Ala- 
meda amounted  to  $36,975. 

♦ 

ABANDONMENT    OF    BUILDING    CON- 
TRACT. 


Owner,  Thomas  W.  Forrest;  archi- 
tect, Schirmer,  Bugbee  &  Co.;  contrac- 
tor, Alfer  Petersen.  Lot  60  and  Ptn. 
Lot  70,  Crocker  Highlands,  Oakland. 
Contract  filed  May  29.   1915. 


NOTICE  OF  NON-  RESPONSIBILITY. 


ALAMED.%.    COUNTY. 


June  2.  1915— NE  E-FOURTEENTH 
and  NW  Fifth  Ave  NW  75xNE  125. 
Okd.  Mathilde  Morrisey  as  to  im- 
provements on   leased   property.... 


COMPLETION   NOTICES. 


AUAMBDA  COUNTY 


May  28,  1915— LOT  16  BLK  30 
.\iinnd<>d  .Map  Fairmount  Park. 
Hkly.  Mrs  Agnes  Ericson  to  Oscar 
S'vnnson.,      May  28.   1915 


June  1,  1915 — SW  E-TWELFTli  150 
SE  First  Ave  SE  75xSW  180.  Okd. 
F  R  Fagiol  to  Sommarstrom  Bros 
June   1.   1915 

June  2.  1915 — LOT  55  Map  Gorrill 
Glen,  Oakland.  Harris  &  Hudson 
to  whom  it  may  concern. June  2,  1915 

June  3,  1915 — LOT  13  Redwood  Glen 
Tract.  Okd.  A  M  Werum  by  A  F 
Werum  to  W  C  Brown.. June  4.   1915 

June  3,  1915 — N  E-FOURTEENTH 
bet  3Sth  and  39th  Aves;  30  feet 
frontage,    Okd.      Frank   Arena   to   S 

J   Davina  and  David  A  McKay 

June   1,   1915 

June  3,  1915— NW  BRUCE  33-5  SW 
E-32nd  SW  33-4xNW  100.  Okd. 
Ole  Kolen  to  whom  it  may  concern 
June   1.   1915 

June  3.  1915 — PTN  LOT  102  Map 
Pleasant  Valley  Court,  Okd.  Alfred 
J  Hopper  to  whom  it  may  concern 
June   3,   1915 

June    3.    1915— N    10    LOT    4    and    S    31 
Lot     3     Blk     "I"     Waterside    Terrace, 
Ala.       Alameda    Investment    Co    to 
William       and        Clarence       Porter 

(Porter  Bros.)    June  3,   1915 

♦ 

LIENS  FILE9. 

ALAMBDA    OOUNTT. 


May  28.  1915— BROADWAY  NOS. 
4OS0-82.  being  ptn  Lot  4  Blk  "H" 
Map  Weston  Tract.  Okd.  Joseph 
D  Bell  (Bell's  Wall  Beds)  vs  Mary 
Grace    Dwyer     $94 

May  28.  1915— E  HIGH  448.38  S 
Congress  Ave  S  50xE  120.  Okd. 
ilelrose  Lumber  &  Supply  Co  vs 
Warren  A  De  Sosa  and  Crescent 
Investment   Co    $237.70 

May  28,  1915 — W  25  LOT  19  and  all 
Lot  20  Blk  "Q"  Map  No.  2  of  Sbdvn 
of  ptn  Central  Oakland  Tract.  E  of 
Telegraph  Ave,  Okd.  Union  Floor 
Co.  $100;  Francis  Jaques,  $40  vs 
Eugene  A  Schmidt  and  Herbert 
Johnston     

June  i.  1915— E  TELEGRAPH  AVE 
590.41  N  56th  N  50xE  150,  Oakland. 
George  Martel  and  Milo  J  Ander- 
son (Martel  &  Anderson)  vs  Mar- 
garet P  &  William  S  Van  Hoosear 
and   E   C   Anderson $106.50 

June  4,  1915— SW  EIGHTH  AND 
Webster  S  75xW  75,  Okd.  Nils  An- 
derson vs  Gee  Sam  Kee  and  Bertha 
A    Sneathen $2825 


S.W  JOSE  AND  THE  SANTA  CLARA 
YALLET 


CONVENT — 2  story  and  base,  rein- 
forced concrete,  $100,000.  Santa  Clara. 
Santa  Clara  Co..  Cal.  Architect,  John 
J.  Foley.  4  6  Kearny  street.  S.  F.  Own- 
ers, Carmelite  Si.><ters,  Santa  Clara. 
The  building  has  been  designed  in  the 
.Mission  .style,  and  will  be  erected  on 
property  near  that  of  the  Santa  Clara 
College.  The  building  will  cover  a 
ground  iuea  of  200  by  200  feet.  The 
main  portion  of  the  structure  will  con- 
tain the  chapel.  library,  recreation 
room  and  living  apaitments.  Interior 
will  be  finished  in  pine  and  hardwood. 
There  will  be  steam  heat  with  a  com- 
plete oil  burning  equipment,  vacuum 
cleaning  and  a  hot  water  supply.  Or- 
namental vilaster  and  art  glass  win- 
dows will  be  used  in  the  chapel.  Ex- 
terior of  the  building  will  he  faced 
with  cement  plaster.  .\  clay  tile  roof 
is  specltied.  Plans  are  now  being  pre- 
pared. 


Wednesday,       Jane       !•,       191'.. 


lil 


I  CLUB  HOUSE — 1  story  and  baae, 
frame,    $4,000.      San    Jose,    Santa    Clara 

j  Co.,  Cal.  Architect,  Julia  Morgan.  Hol- 
brook  Bldg:..  S.  F.  Owners,  The  Coun- 
try Woman's  Club  of  San  Jose.  The 
building  will  be  erected  on  Saratoga 
Road,  and  has  been  designed  similar 
to  a  large  residence.  There  will  be  a 
main  assembly  room,  reception  hall, 
banquet  room  and  kitchen.  Interior 
will  b«  finished  in  pine.  Hardwood 
floors  will  be  used.  There  will  be  an 
open  fire  place  with  tile  or  brick  man- 
tel. Exterior  of  the  building  will  be 
covered  with  rustic  and  shingles. 
Plans  are  complete  and  figures  will  be 
called    for    shortly. 

I       SEWER       WORK,       ETC. — Cost      not 


stated.  Hillsborough,  San  .Mateo  Co.. 
Cal.  Engineer,  City  Engineer,  Hills- 
borough. Owners,  City  of  Hillsbor- 
ough. At  the  last  meeting  of  the 
Trustees  the  installation  of  an  8-inch 
sewer  over  San  Mateo  Creek  at  Bay- 
wood  avenue  was  ordered.  It  was  also 
ordered  that  1500  feet  of  guard  rails 
be  placed  along  Crystal  Springs  road. 
STORE  ALTERATION  AND  ADDI- 
TION— Cla.'is  C  construction.  Cost  not 
stated.  Palo  Alto,  Santa  Clara  Co., 
Cal.  Architect,  Henry  Shermund,  Mills 
Bldg.,  S.  F.  Owners,  Thoits  Estate, 
Palo  Alto.  The  Thoits  Building,  ad- 
joining the  Frazer  Department  Store, 
has  been  leased  to  the  latter  and  will 
undergo  extensive  alterations.  In- 
cluded in  the  work  will  be  new  store 
fronts,  marble  work,  plastering,  hard- 
wood interior  finish.  electric  work, 
painting  and  plumbing.  Plans  are 
complete  and  figures  will  be  taken  at 
once. 


BUILDING  CONTRACTS 


SANTA  CLARA  COUNTY. 


FRAME    DWELLING 

LOT   IX   SHOTTENHAMER   TRACT   NO. 

2.  .   All  work  for  six-room  frame 

dwelling. 

Owner C.   Bauer. 

Architect  .  .  .None. 

Contractor.  .J.    A.    Wagner,    320    S-16th 

St.,  San  Jose. 
Filed  May  24,  '15.     Dated  May  21,  '15. 

Frame  up    $587.50 

When  plastered.  $112.50  and  deed 
to  lot  in  Shottenhamer  Tract,  S.  J 

When    finished    587.50 

Usual   35   days 587.50 

TOTAL  COST,  $2350.00 
Bond,  $1500.  Sureties,  J.  A.  Wagner 
and  C.  P.  Fowler.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


MONUMENT 

ST.  JAMES  PARK  on  St.  John  Street, 
between*  1st  and  3rd  Sts.,  San  Jose. 
AH  work  for  monument. 

Owner M.  R.  Robins,  Philadelphia, 

Pennsylvania. 
Architect...?.     P.     Cret,     Philadelphia, 
Pa.,   and   August  Headman, 
New   Call   Bldg.,   S.    F. 
Contractor.  .Vermont     Marble     Co.,     244 

Brannan,  San  Francisco. 
Filed  May  24,  '15.     Dated  May  14,  '14. 

When  excavated   for $   250 

When    completed     1831 

Usual    35   days 694 

TOTAL  COST,  $2775 
Bond,  $1600.  Limit,  none.  Forfeit,  $10 
per  day.     Plans  and  specifications  filed. 


ILDINCJ     AND     ENGINKEIUXG     NEWS 
COMPLETION   NOTICES 

SAN    MATEO   COUNTY. 


RECORDED  ACCEPTED 

May  29.  1915— LOTS  18-21  BLK  No.  4 
Sbdvn  No.  5,  Burlingame.  Marcel- 
lus    and    Lillian      E    Krigbaum      to 

Peter    Jensen May    26,    1915 

June  1,  1915— LOTS  7  AND  9  BLK  24, 
Redwood  Highlands.  Harry  H  Put- 
nam to  Jas  S  Irving  and  Mae  L 
Irving May    28,    1915 


LIENS  FILED. 


SAN   MATEO   COUNTY. 


-RECORDED                                        AJVIOUNT 
May    29,    1915— LOTS   31    AND   32    BLK 
12,     Central     Park,     Redwood     City. 
Gray-Thorning     Lumber    Co   vs      P 
Bechler     $489.45 


MARIN,  CONTRA     COSTA  AND 
SONOMA  COUNTIES 


STREET  PAVING  AND  SEWERS— 
Cost  not  stated.  Richmond,  Contra 
Costa*  Co.,  Cal.  Engineer,  City  Engi- 
neer, Richmond.  Owners,  City  of 
Richmond.  Plans  for  a  sewer  and  for 
the  paving  of  I^aurel  avenue  in  this 
city  have  been  completed  by  the  City 
Engineer  and  will  be  adopted  by  the 
City  Council  at  their  next  meeting, 
when  the  bids  on  the  work  will  be 
called    for. 

STREET  PAVING — Cost  not  stated. 
Richmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond. 
Owners,  City  of  Richmond.  On  re- 
quest of  R.  H.  Curry,  plans  and  speci- 
fications for  the  paving  of  five  blocks 
of  South  Tenth  street  with  bithulithic 
and  crushed  rock  have  been  ordered 
prepared  by  the  Council  and  will  be 
submitted    at    their    next    meeting. 

THEATRE  AND  STORES — 2  story 
and  base,  reinforced  concrete,  $35,000. 
Vallejo,  Solano  Co.,  Cal.  Architect,  B. 
J.  Joseph,  New  Call  Bldg.,  S.  F.  Own- 
er, Albert  Bernheim.  The  building 
will  be  erected  on  Georgia  street  west 
of  Marin,  and  will  cover  a  large  ground 
area.  Besides  the  theatre  the  first 
floor  will  contain  a  number  of  stores. 
Upper  floor  will  be  arranged  for  oflSces. 
Interior  of  the  theatre  will  be  finished 
in  ornamental  plaster.  Pine  trim  will 
be  used.  There  will  be  steam  heat 
and  vacuum  cleaning.  Special  electric 
work  and  sheet  metal  work  Is  called 
for  in  the  theatre.  Patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

Contracts  Awarded 

STREET  PAVING — Cost  as  follows. 
Santa  Rosa.  Sonoma  Co.,  Cal.  Engi- 
neer, City  Engineer.  Santa  Rosa.  Own- 
ers, City  of  Santa  Rosa.  Contractors, 
City  Street  Improvement  Co.,  S.  F. 
Contract    pries    15%c    per    square  -foot. 

STREET  PAVING — $90,000.  Rich- 
mond. Contra  Costa  Co.,  Cal.  Engi- 
neer, City  Engineer.  Richmond.  Own- 
ers, City  of  Richmond.  Contractors, 
Ransome-Crummey  Co.,  Oakland.  Con- 
tract price,  $90,000.  Note:  This  con- 
tract was  formerly  awarded  to  G.  W. 
Cushing    but    has    been    transferred. 


BUILDING  CONTRACTS 


CONTRA    COSTA    COUNTY, 


COTTAGE 

WALLS  ADDITION,  LOTS  22  AND  23 
Blk  186,  Richmond.  Finish  and  erect 
two-room  and  basement  cottage. 

Owner Pietro    Ghidella,    326    Wall 

St.,   Richmond. 

Architect  . .  .None. 

Contractor.  .Leo   Persica,   Richmond. 

Filed  May  22,  '15.     Dated  May  14,  '15. 
Foundation      laid    and      building 

braced     $400 

Roof  on  and  inside  walls  finished   600 

20  days  after 340 

TOTAL  COST,   $1340 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


HEATING  AND  VENTILATING 
FAIRMONT    SCHOOL,     Richmond.       All 
work   for   heating  and  ventilating   in 
Fairmont  School. 

Owner Board       of    Education       of 

Richmond    School    District, 
Richmond. 
Architect  ...Leland   &  Haley,  Holbrook 

Bldg.,  San  Francisco. 
Contractor.  .J.    C.    Hurley    Co.,    506    6th, 

San   Francisco. 
Filed  May  26,  '15.     Dated  May  22,  '15. 

Last  day  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3079 
Bond,  $769.75.  Surety,  New  England 
Casualty  Co.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 


CLASS  "C"  STORE  BUILDING 

LOT  20  BLK  19,  City  of  Richmond  Tct., 
Richmond.  Excavating,  concrete  and 
cement  work,  brick,  tile,  plumbing, 
including  all  connections  to  sewer, 
plastering,  painting,  carpenter  work, 
electric  work,  hardware  and  steel 
work  for  one-story  Class  "C"  brick 
store   building. 

Owner Fred    C.    Schram,    422    Mac- 

donald  Ave.,  Richmond. 

Architect  .  .  .James        Narbett,        Berry 
Bldg.,   Richmond. 

Contractor.  .Carl    Overaa,    1S08    Roose- 
velt Ave.,  Richmond. 

Filed  May  23,  '15.     Dated  May  22,  '15. 
Brick   walls   up   ready    to   receive 

ceiling  joists    $710 

Roof       completed       and       celling 

plastered     710 

Completed  and   accepted 710 

Usual    35   days 710 

TOTAL  COST,    $2,840 

Bond.    $1420.      Sureties,   J.   J.   Davis   and 

J.    H.    Duus.      Limit,    60    working    days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


FRA.ME    BUILDING 

LOTS  1  AND  2  BLK  48  as  in  Amended 
Map  of  City  of  Richmond.  Labor  and 
materials,  including  tools,  imple- 
ments and  appliances  required  to 
perform  and  complete  according  to 
plans  and  specifications  a  one-story 
frame  building  with  concrete  founda- 
tion. 

Owner Frank  L.  Grunhart,  3111  2d 

Ave.,   Sacramento. 

Architect  . .  .None. 

Contractor.  .W.    H.    Ecker.    1306    Bissell 
Ave.,   Richmond. 

Filed  May  25,  '15.     Dated  May  IS,  '15. 

Frame    up    % 

Plaster    on     % 


^0 


Usual    35    days % 

TOTAL,  COST,  $2020 
Bond,  11010.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  Before 
July  15.  Forfeit,  none.  Plans  and 
specifications   filed. 


COMPLETION  NOTICES 


MARIN    COUNTY. 


RECORDED  ACCEPTED 

•May  29,  1915— SOUTH  C  ST.,  San 
Rafael.  H  P  Donnelly  to  J  E 
Warner May    29,     1915 


RELEASE  OF  LIENS 


MARIN    COUNTY. 

RECORDED                                      AMOUNT 
June   1,   1915— FAIRFAX.      E  K  Wood 
Lumber   Co    to      J    H    Franchi      and 
Crokor    Land    Co $194. G6 


LIENS   FILED 

MARIN    COUNTY. 


RECORDED  AMOUNT 
May  28,  1915 — San  An.selmo.  E  K 
Wood  Lumber  Co  (cpn)  $227.74;  R 
Leonhart,  $52.50;  P  J  Boscus,  $90.55 
J  T  Neal,  $75  v.s  King  Chas  Lay- 
lander     


FKESNO,  MODESTO  STANISLAUS 
AND  CENTRAL  CALIFORNIA 


RESIDP:NCK  —  l  .^tory  and  ba.«e, 
frame,  $2,000.  Fresno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  O.  N.  Leath- 
ers, 3251  Illinois  stieet,  Fresno.  The 
dwelling  will  be  erected  in  Arlington 
Heights,  and  has  been  designed  for  a 
six-room  house.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will 
be  an  open  fire  place  in  the  living 
room  with  tile  or  brick  mantel.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic.  Plans  are  complete  and 
the   work    will    be   done   by    Day    Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Fresno,  Fresno  Co.,  Cal 
Architect,  none.  Owner,  H.  H.  Schenk, 
790  T  street,  Fresno.  The  dwelling 
will  be  erected  in  Arlington  Heights 
and  has  been  designed  to  contain  six 
rooms,  bath  and  sleeping  porch.  Inte- 
rioi-  finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  with 
tile  or  brick  mantel.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
i  ior  of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster.  Plans 
are  iomplete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $3,000.  Fesno,  Fresno  Co.,  Cal. 
Architect,  none.  Owner,  N.  Semper. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
There  will  be  hardwood  Moors  in  the 
livi'ig  room,  dining  room  and  reception 
hall.  Plans  provide  foi  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.     Plans  are  complete  and  In 
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the  hands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

APARTMENT  HOUSE— 2  story  and 
base,  brick,  $60,000.  Fresno,  Fresno 
Co.,  Cal.  Architect's  name  not  givien. 
Owners,  Olender  Bros.,  1833  Tulare 
street,  Fresno.  The  building  will  be 
elected  at  the  corner  of  H  and  Tulare 
streets,  and  will  cover  a  large  ground 
area.  Interior  has  been  arranged  for 
a  large  number  of  two,  three  and  four 
room  suites.  There  will  be  pine  and 
hardwood  interior  finish,  hardwood 
floors  and  tile  wainscot  in  the  bath 
rooms.  Plans  provide  for  steam  heat, 
a  hot  water  supply  and  vacuum  clean- 
ing. All  apartments  wiill  have  wall 
beds  and  private  baths.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  are  now  tak- 
ihg   segregated    figures   on    the   work. 

AR.MORY  AND  STORES— 2  story  and 
base,  brick,  $25,000.  Fresno,  Fresno 
Co.,  Cal.  Architect,  R.  F.  Felchin, 
Kowell  BIdg.,  Fresno.  Owner,  F.  P. 
Black.  The  building  will  be  erected 
on  I  street  between  Tulare  and  Kern 
.'Streets,  and  will  be  arranged  for  stores 
on  the  first  floor  and  the  second  floor 
for  an  armory.  Interior  will  be .  fin- 
ished in  pine  with  a  maple  floor  in  the 
di-ill  room.  There  will  be  steam  heat 
and  a  hot  water  system.  Patent  store 
fronts  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  segre- 
gated   figures  are   being  taken. 

SCHOOI., —  1  story  and  base,  brick. 
Cost  not  stated.  Porterville,  Tulare 
Co.,  Cal.  Architect,  F.  W.  Griffin,  Por- 
teiville.  Owners,  Worth  School  Dis- 
trict. The  building  has  been  designed 
to  contain  four  class  rooms.  Interior 
will  be  finished  in  pine  with  maple 
floors  in  the  class  rooms.  There  will 
be  a  central  heating  system  and  mod- 
ern school  plumbing.  Exterior  of  the 
building  .will  be  faced  with  stock 
brick.      Plans    are    now    being   prepared. 

Contracts  Awarded 

SCHOOL — 1  story  and  base,  frame, 
$5,715.  Pakersfield,  Kern  Co.,  Cal.  Ar- 
chitect, Thomas  B.  Wiseman,  Produc- 
ers' National  Bank  Bldg.,  Bakersfleld. 
Owners,  Panama  School  District.  Con- 
tractois,  Curry  &  Dylgar,  Bakersfleld. 
Contract    price,    $5,715. 

OIL  RESERVOIR — Reinforced  con- 
crete. Cost  not  stated.  Bakersfleld, 
Kern  Co.,  Cal.  Engineer's  name  not 
given.  Owners,  Associated  Oil  Co. 
Contractors,  Van  Sant-Houghton  Co., 
Hooker-Lent  Bldg.,  S.  F.  Contract 
price   not  stated. 


Highway  Bids  Opened 
By  Commissioners. 


Coiitrnc'tN     for     Two     Plect'N      of      >\ork 

\>viir<lr(l  mill    IIIiIn   I'lider   CoiiMiil- 

t'rnlioii    for    (lllior    ^^'ork. 


Bids  were  opened  by  the  State  High- 
wax-  Coniniission,  Forum  Building,  Sac- 
ramento, for  the  construction  of  State 
Iligliways  in  Tulare  County,  Monterey 
County,  Colusa  County  and  Humboldt 
County  Contracts  for  the  work  in 
Monterey  and  Humboldt  Counties  were 
awarded,  but  bids  taken  under  advise- 
ment for  the  work  in  other  counties. 
Following  is  a  complete  list  of  the  bids 
received    together    with    the    Engineer's 


Wednesday,       June       9,      ,1915. 

estimate    and    a    list    of    the      materials 
furnislied  by   the  tSate: 

Tulare  Co.,  Div.  4,  Route  10,  Sec.  A. 

Taylor    &    Berliner,    L.    A $24,957.20 

W.   A.  Dantaville,   Paso  Robles  20,378.50 

Geo.   S.   Benson   &   Sons,   L.   A...   17,628.50 

lOiiicinfer'N     KHtlinate,    «10,400.0r>. 

Materials  furnished  by  State:  Pipe 
railing,  corrugated  iron  pipe,  reinforc- 
ing steel,  Portland  cement,  sand  and 
coarse  aggregate.  Total,  $17,592.50. 
Monterey  Co.,  Ulv.  .'s  Route  2,  Seo.  U. 
W.A.Dantanville.Paso  Robles. $20,340. .',0 
Manuel    Jacinto,    Sacramento....  26,250.fi0 

Lou    G.    Hare,    Salinas 22,733.'iii 

C.   H.  &  A.   W.  Gorrill,  S.   F 28,828.00 

James    Fitzpatrick,    Sac 28,889.75 

Petersen    &    Grier.    S.    F 23,380.75 

Hoffman    &    McLaren,    Oak 28,409.75 

Kuerlueer'H   EMtininte,  f2ft,777Jl3. 

Materials  furnished  by  State:  Pipe 
railing,  reinforcing  steel,  corrugated 
iron  pipe,  Portland  cement,  sand  and 
coarse   aggregate.      Total,    $45,351.80. 

Contract  awarded  to  W.  A.  Dantan- 
ville,     Paso     Robles.     $20,340.50. 

ColuNn  Co.,  DIv.  3,  Route  7,  Sec.  C. 

B.  W.   Hunt  &  Sons,  Alameda..$42,242.20 

Taylor   &    Berliner,    L.    A 42,002.00 

Commary-Peterson    Co.,    S.    F..   43,859.50 

L.    F.    Gerdetz,    S.    F 40,052.00 

Bent    Bros.,    L.    A, 53,487.70 

James    Fitzpatrick,    Sac 42,722.00 

Marin  Rock  Co.,  San  Anselmo  ..41,548.00 

C.  H.   &    A.    W.   Gorrill,    S.    F....  41,489.50 

KiiKlneer'N   KMtlinnte,  948,8K7.18. 

Materials  furnislied  Ijy  State:  Pipe 
railings,  reinforcing  steel,  corrugated 
iron  pipe,  Portland  cement,  sand  and 
coarse  aggregate.  Total,  $52,622.68. 
Humboldt  Co.,  Div.  1,  Route  1,  Sec.  E. 
W.  B.  Hunt  &  Sons,  Alameda..$69,316.80 
Frank  L.  Smith  Co.,  Eureka..  68,607.10 
Bates,  Borland  &  Ayer,  Oak...  55,061.10 
A.   C.   McLean   Cons't  Co.,   S.   F  71,063.40 

L.   F.   Gerdetz,   S.   F 54,399.00 

Twohy    Bros.    Co.,    S.    F 72,865.30 

Hoffman    &    McLaren,    Oak 55,789.80 

Fairbanks  &  Baechtel,   Willits  60,376.20 

James    Fitzpatrick,    Sac 66,764.50 

Mercer-Fraser    Co.,    Eureka 65,806.30 

G.    W.    Conners,    Eureka 60,080.90 

F.    Rolandi,    S.    F 77,729.70 

W.   A.    Bechtel,   Alton 70,147.00 

A.    Robertson    &    R.    R.    Smith 

Fortuna    65,012.52 

Crowley,      Cloney      &      Green, 

Eureka     75,772.40 

KuKincer'    Kfitimate.    $6.'>,728.83. 

Materials  furnished  by  State:  Pipe 
railings,  reinforcing  steel,  corrugated 
iron,  Portland  cement.  Total,  $20,020.78. 

Contract  awarded  to  Bates,  Borland 
&    Ayer,   Oakland,    $55,061.10, 


BUILDING  CONTRACTS 


FRESNO   COUNTY. 


DWELLING 

LOT    1       BLK    19.    Alta      Vista      Tract. 
Fresno.      Dwelling. 

Owner C.   A.   Edgewood. 

Architect  .E.  E.  Sweet. 
Contractor.  .C.  V.   Smith,    1371    Del  Mar, 
Fresno. 

COST,    $3670 


DWELLING 

LOT     16     BLK     35.     Arlington     Heights. 
Fresno.     Dwelling. 

Owner O.        N.        L,eathers,        3251 

Illinois,   Fresno. 
-Architect  .  .  .None. 
Day's  work.  COST,  $1700 

DWELLING 

LOTS     23     AND    24     BLK    48,     Arlington 
Heights,  Fresno.     Dwelling:. 


Wednesday.       June 


1915. 


Owner H.   H.      Schenk.    790     T   St., 

Fresno. 
Architect  .  .  .None. 
Days   work.  COST,    $200n 


DWELLING 

REAR  60  FEET  LOTS  31  AND  32  BLK 
171,  Fresno.      Dwelling'. 

Owner N.   Semper. 

Architect  . .  .None. 

Day's    work.  COST,     $3000 


DWELLING 

LOTS      7    AND    S      BLK      9.    Alhambra, 
Fresno.      Dwelling-. 

Owner Mrs.   Carley. 

Architect  .  .  .None. 

Contractor.  .Homer    &    Johnson. 

COST,    12000 


COMPLETION   NOTICES 


FRESNO     COUNTY. 

RECORDED  ACCEPTED 

May  2S,  1915 — NO.  30  (oil  well)  on 
Sec  11-20-15,  Fresno.  Kern  Trad- 
ing &  Oil  Co  to  W  D  Head  Drilling 
Co May    26,    1915 

June  1,  1915— LOT  4  BLK  20  Alta 
Vista  Tret,  Fresno.  F  B  Billings  to 
whom   it  may  concern.. May   29,    1915 

May  29,  1915— LOTS  7  TO  10  BLK  72, 
Fresno.  Herman  H  Brix  to  R  F 
Felchlin May    26,    1915 

May  29,  1915— LOT  10  BLK  20  Alta 
Vista  Tract,  Fresno.  R  G  Meyering 
to  whom  it  may  concern. May  28,  1915 

June  2,  1915— LOTS  27  AND  2  8  BLK 
1,  Van  Ness  Park,  Fresno.     Herbert 

Levy  to  whom  it  may  concern 

June    1,    1915 


SACRAMENTO,    STOCKTON    A  N  P 
NORTHERN   CALIFORNIA 


BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Eureka,  Humboldt  Co.,  Cal. 
Engineer,  County  Surveyor,  Eureka. 
Owners,  Humboldt  County.  Plans  and 
specifications  have  been  completed  for 
the  construction  of  a  20-foot  reinforced 
concrete  bridge  which  is  to  be  erected 
over  Wolverton  Creek  at  Burnell's 
Crossing  in  Road  District  No.  2.  Plans 
are  now  out  for  figures  and  bids  will 
be  opened  on  June  loth.  Plans  and 
specifications  can  be  secured  from  the 
office  of  the  County  Surveyor. 

SCHOOLS — 1  and  2  story,  frame  and 
concrete.  Cost  as  follows.  Sacramento, 
Cal.  Architect,  State  Architect  George 
B.  McDougall,  Sacramento.  Owners, 
•State  of  California.  At  the  last  meet- 
ing of  the  Advisory  Board  of  the  State 
Department  of  Engineering,  official  ap- 
proval of  plans  and  specifications  for 
improvements  at  the  various  State 
schools  was  given.  Six  new  buildings 
to  cost  $31,500  are  to  be  erected  at  the 
Preston  School  of  Industry.  These 
plans  were  approved  and  bids  will  be 
called  for  shortly.  The  San  Francisco 
State  Normal  School  will  undego  ex- 
tensive alteration,  the  amount  of  $112,- 
000  having  been  appropriated  for  this 
work.  .\t  the  Chico  State  Normal  a 
new  power  house  will  be  constructed 
of  the  reinforced  concrete  type  at  a 
cost  of  $2,500.  Further  mention  of  this 
work  will  be  made  when  oflficial  bids 
are    advertised. 

STATE  BRIDGE  AND  HARBOR 
WORK — Cost  not  stated.  Sacramento, 
Cal.  Engine>>rs,  State  Highway  Com- 
mission, Forum  Bldg.,  Sacramento. 
Owners,  State  of  California.  The  Board 
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ordered  the  i  ejection  of  all  bids  for 
the  construction  of  the  bascule  bridge 
on  the  State  Highwa.v  crossing  the 
Yolo  basin,  and  also  the  rejection  of 
all  bids  for  the  strip  of  highway  to  be 
constructed  from  the  town  of  Red 
Bluff  to  the  northern  boundary  of  Te- 
hama County.  Plans  for  the  construc- 
tion of  a  viaduct  over  the  Embarca- 
dero  for  the  use  of  pedestrians  were 
approved,  as  were  the  plans  and  speci- 
fications for  the  extension  of  pier  No. 
20  and  the  improvement  of  the  en- 
trance to  the  passenger  station,  all  on 
the   San    Francisco   water   front. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  California.  Engineer,  State 
Highway  Commission,  Forum  Bldg., 
Sacramento.  Owners,  State  of  Cali- 
fornia. Bids  were  opened  at  the  last 
meeting  of  the  State  Highway  Com- 
mission for  highway  construction  in 
Tulare  County,  Monterey  County,  Co- 
lusa County  and  Humboldt  County.  A 
complete  list  of  the  bids  submitted  will 
be  found  under  the  heading  of  San 
Francisco    in    this    issue. 

.STREET  PAVING,  GUTTERS,  ETC. 
— Cost  not  stated.  Sacramento,  Cal. 
Engineer,  City  Engineer,  Sacramento. 
Owners,  City  of  Sacramento.  Bids  will 
be  opened  on  June  17th  for  the  follow- 
ing street  work:  Improvement  of 
Clark  avenue,  from  the  southerly  line 
of  J  street  to  the  northerly  line  of 
Schuyler  alley,  by  the  construction  of 
curbs,  gutter,  iron  stone  vitrified  sew- 
er pipe  drains.  Plans  and  specifica- 
tions can  be  secured  from  the  City 
Clerk's    office. 

CRUSHED  Ruck  AND  FUEL  OII^ 
Cost  not  stated.  Santa  Rosa,  Sonoma 
Co.,  Cal.  Engineer,  City  Engineer, 
Santa  Rosa.  Owners,  City  of  Santa 
Rosa.  The  City  Clerk  has  been  di- 
rected to  advertise  for  bids  for  3,000 
cubic  yards  of  crushed  rock  and  for 
fuel   oil    for   the  paving  plant. 

Contracts  Awarded 

SCHOOL— 1  story,  frame,  $2,393.  Sac- 
ramento, Cal.  Architect,  none.  Own- 
ers, Dillard  School  District.  Contrac- 
tors, Lucas  &  Frates,  Sacramento.  Con- 
tract price,   $2,393. 

SCHOOL — 1  story  and  base,  hollow 
tile,  $32,361.  Fairoaks,  Sacramento 
Co.,  Cal.  Architects,  Sellon  &  Bailey, 
Sacramento.  Owners,  Fairoaks  School 
District.  Contractors,  Campbell  & 
Turner,  326  Ochsner  Bldg.,  Sacramento. 
Contract  price,    $32,364. 

STREET  PAVING— Cost  not  stated. 
Sacramento,  Cal.  Engineer,  City  Engi- 
neer, Sacramento.  Owners,  City  of 
Sacramento.  Contractors,  McGillivrary 
Construction  Co.,  1007  7th  street,  Sac- 
ramento.     Contract   price    not   stated. 


BUILDING  CONTRACTS 


SACR.4MENTO   COUNTY. 


STORE  AND  LODGE  ROOMS 
NAV  PARK  AND  THIRTY-FIFTH,  on 
E  80  feet  Lots  4  and  5,  S  E  G  and  Ry 
Go's  Sub,  South  Sacramento.  Two- 
story  brick  and  steel  stores  and 
lodge    rooms. 

Owner H.    C.    Muddax,    2930   K   St., 

Sacramento. 
Architect  .  .  .None.  < 

Contractor.  .Ralph    Muddox,     1315    29th 
St..   Sacramento. 

COST.  $24,900 


ADDITION 

NO.  1321  FOURTH  ST..  on  S  %  of  N  % 
Lot  8  and  S  ^4  of  W  i^  Lot  7,  M,  N, 
1th  and  5lh  Sts.,  Sacramento.  Move 
present  building  to  rear  and  build 
new  brick  addition  of  11  rooms  and 
bath. 

Owner Alice     M.      Littlefleld,      820 

15th  St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .Gene   Pendergast,    1311    22d 
St.,    Sacramento. 

COST.  $4500 


FRAME    DWELLING 

NO.  1124  Q  ST.,  W  ^  of  N  %  Lot  4,  Q, 
R,  11th  and  12th  Sts.,  Sacramento. 
One-story  six-room   frame  dwelling. 

Owner P.      J.    Ryan,    1120      Q    St., 

Sacramento. 
•Architect.  .  .None. 

Contractor.  .C.  A.  Williams,    1214   Q   St., 
Sacramento. 

COST,   $2400 


MOVE    DWELLING 

NO.  1428  THIRD  ST.,  S  35  feet  of  W  55 
feet  Lot  5,  N,  O,  2nd  and  3rd  Sts., 
Sacramento.  Move  dwelling  to  new 
location. 

Owner Daniel    McGushin,    3rd    and 

O  Sts.,  Sacramento. 
Architect.  .  .None. 

Contractor.  .Gene   Pendergast,    1311    22d 
St.,  Sacramento. 

COST,    $1000 


ALTERATIONS 

NO.   202  J  ST.,  on  N   H   Lot  1.  J,  K,  2nd 

and  3d  Sts.,  Sacramento.  Place  counter 
and  make  restaurant,   etc. 

Owner Innis-Brown  Co.,   J  and   2d 

Sts.,  Sacramento. 

Architect  .  .  .None. 

Contractor.  .P.  Santos,  714  M  St.,  Sac- 
ramento. COST,  $500 


SLEEPING  PORCH 

NO.  1515  SEVENTEENTH  ST.,  on  S  ^ 
Lot  1  O,  P,  17th  and  iSth  Sts.,  Sacra- 
mento.    Sleeping  porch   on  dwlg. 

Owner Fred    Berdeen,    Premises. 

Architect  .  .  .None. 

Contractor.  .R.  M.  Smith,   2017   18th   St., 
Sacramento. 

COST,    $400 


RESIDENCE 

MAGNOLIA  AVE,   bet   37th   and   40th   in 
N    175    feet   of   E    40 1^    feet   of  Lot    72 
Sub  "B"  Half  Acre  Lots,  Sacramento. 
Five-room  residence. 
Owner Gordon    Culver,    3500    Mag- 
nolia  Ave.,    Sacramento. 
Architect  . .  .None. 

Contractor.  .W.       M.       Kennedy,       3330 
Orange    Ave.,    Sacramento. 
COST,   $1900 


LIENS  FILED. 


SACRAMENTO    COUNTY. 


RECORDED                                           AMOUNT 
June   2,    1915— U,   V,    11 TH  AND   12TH 
Sts.,    Sacramento.     (School     house). 
Carlaw    Brothers    vs    City    of    Sacra- 
mento  and   H   S   Williams $81.50 


COMPLETION   NOTICES 

-SAN   J0.4QUIN    COUNTY. 


RECORDED  ACCEPTED 

May   27,   1915— NW  SUTTER  &   MAIN, 
Stockton.      Commercial    &    Savings 
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\\'<diit.sday.       June 


Bank  to  Pacific  Mfg  Co,  May  22; 
Standard  Klec  Constr  Co,  May  22; 
Thomas   Day  Co May  22,   1915 


LOS     ANGELES     AND     SOUTHERN 
CALIFORNIA 


APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $120,000. 
Los  Angeles,  Cal.  Architects,  Califor- 
nia Architectui'al  and  Construction  Co., 
Califtjrnia  Bldg-.,  Iv.  A.  Owners,  Ella 
H.  Potts  and  Rowena  P.  Caruthers. 
The  building  will  be  erected  on  the 
norht  side  of  Adams  street,  extending 
through  fiom  Hope  to  Palm  Drive. 
Theie   will    be   a   total   of    IGO   rooms   ar- 


ranged in  suites  of  two  and  three 
rooms,  all  with  private  baths  and  wall 
beds.  Interior  will  be  finished  in  pine 
with  hardwood  veneer  and  hardwood 
lloors.  There  will  be  steam  heat,  a 
hot  water  system,  elevator  service  and 
vacuum  cleaning.  Entrance  will  be 
finished  in  marble  and  tile.  Bath  rooms 
will  have  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  cement  plaster.  Plans  are 
now    being   prepared. 

CHURCH — 1  story  and  base,  frame. 
Cost  not  stated.  Pasadena,  I..os  An- 
geles Co.,  Cal.  Architects,  Buchanan 
&  Brockway,  G.t  North  Raymond  ave- 
nue,    Pasadena.       ()wner.«.     Washington 


Hecr.   V.  S.  rat.  Oftloe 

Veneered  Panels  that 
ARE  good— -order 
today  from 


No  other    Panels   measure 
up  to  Wybro  Quality. 

The  Quality  of  WYBRO  Panels  has 
been  tested  time  and  again  by  partic- 
ular men.  It  has  always  proven  to  bo 
ttie   standard   of   them   all. 

Avoid  the  "just  as  good"  kind — they 
do  not  and  cannot  prove  up  to  the 
Wjbro  fiuallty.  And  the  Wybro  price 
is  JuMt  riKl>*> 

200  varieties   to  choose  from. 


Wliite  Bpottieps 


5th  and  Brannan  Streets 


San  Francisco 


Now  Being  Compiled 


Associated 
Catalogs 


of 


Building  Materials 
Building  Machinery 

Building  Equipment 


A  comprehensive  catalog  of 
Building  Materials  available 
on  the  Pacific  Coast  for 
free  di^ribution  among  the 
Architeds,  Engineers  and 
purchasing  agents  of  Cal- 
fornia.  Oregon,  Washing- 
ton, British  Columbia,  Idaho 
Nevada  and  Arizona. 


This  book  will  be  11x14  inches  in  size,  and  will  contain  such  technical 
information  and  data  relating  to  Building  Materials  and  Supplies,  that  an  Ar- 
chitect or  Purchasing  Agent  wants  to  know.  How  to  specify  various  ma- 
terials, etc.    Send  for  descriptive  circular,  price  per  page,  etc. 

L.  A.  LARSRN,  Publisher,  560  Mission  St.,  S.  F. 


E.  H.  WiUiams 


Chalmer  Munday 


Monday  iu  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

615  Phelan  Building,        San  Prancisc 


Ciiristian  Congregation,  Pasadena.  The 
building  has  been  designed  to  contain 
besides  the  main  auditorium,  five  class 
rooms,  parlors  and  study.  Interior 
will  be  finished  in  pine  with  some  or- 
namental plaster  and  art  glass  win- 
dows. There  will  be  a  central  heating 
.-system.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster.  Plans  are  now   being  prepared. 

SCHOOL — 2  story  and  base,  brick, 
$  IT), 000.  Los  Angeles,  Cal.  Architects, 
W'ithey  &  Davis,  Story  Bldg.,  L.  A. 
•  iwners,  City  of  Los  Angeles.  The 
building  will  be  erected  at  the  corner 
of  University  avenue  and  Rowan,  and 
has  been  designed  to  contain  eight 
class  rooms,  an  auditorium  and  depart- 
ments of  domestic  science  and  manual 
training.  Inteiior  will  be  finished  in 
pine  with  maple  floors  in  the  class 
looms.  There  will  be  steam  heat,  vac- 
uum cleaning,  modern  school  plumb- 
ing and  pi'ogram  clocks.  Exterior  of 
tlie  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  out 
lor  figures.  Bids  will  be  opened  by 
the  Board  of  Education  on  June  I7th. 
Flans  and  specifications  can  be  se- 
cured from  the  secretary  of  the  Board 
of  Education  in  the  Security  Bldg.,  L. 
A. 

STREET  WORK — Cost  not  stated. 
Kuilerton,  Orange  Co.,  Cal.  Engineer, 
City  Engineer  Renshaw,  Fullerton. 
Owners,  City  of  Fullerton.  Plans  for 
the  construction  of  the  Brea  Road 
were  approved  at  the  last  meeting  of 
the  City  Trustees,  and  specifications 
on  the  work  were  ordered  published 
and    bids   called    for. 

STORES  AND  OFFICES— 2  story  and 
base.  Class  B  construction,  $25,000. 
Los  Angeles,  Cal.  Architect,  Albert  C. 
-Martin  Higgins  Bldg.,  L.  A.  Owner, 
-Madeline  Wills.  The  building  will 
cover  an  area  of  6.i  by  16"!  feet,  and 
has  been  leased  to  The  Desmonds.  The 
first  llooi-  will  be  arranged  for  stoi-es. 
I'ppei-  llooi-  will  contain  offices.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. There  will  be  steam  heat  and 
modern  electric  work  and  plumbing. 
Patent  store  fronts  are  specified.  Ex- 
torioi-  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  arc  now   being  taken. 

Coiitniotis   Awarded 

FACTORY — 3  story  and  base,  rein- 
forced concrete,  $30,000.  l-ios  Angeles, 
Cal.  .\rchitect,  E.  A.  Stuhrman.  U  A. 
Owners,  Coco  Cola  Co.  Contractors, 
Loonardt  &  Peck.  II.  W.  Hellman  Bldg., 
I.     .\,      Contract    price,   $30,000. 

KIOSIDEN'CE  —  2  story  and  base, 
frame,  $!,'>, 000.  Altadena,  Los  Angeles 
Co.,  Cal.  Architect,  none.  Owner,  Dr. 
Whitney    Waterman,    StO    North    .Michl- 
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gan  avenuo,  Pasadena.  Contractor,  E. 
A.  Wyman,  139  Franklin  street,  Pasa- 
dena.     Contract    price,    $15,000. 

RESIDENCE  —  2  -story  and  base, 
frame.  Cost  not  stated.  Pasadena, 
Los  Angeles  Co.,  Cal.  Architect,  S.  O. 
Clements,  1620  Shatto  street,  L.  A. 
Owner,  Robert  P.  Flint.  Contractor, 
Thomas  C.  Marlowe,  Story  BIdg.,  U.  A. 
Contract    price    not    stated. 

SCHOOL — 2  story  and  base,  brick, 
$37,618.  Los  Angeles,  Cal.  Architect, 
C.  F.  Skilling,  Garland  Bldg.,  L.  A. 
Owners,  City  of  Los  Angeles.  Contrac- 
tors, Somers-Lund  Co.,  Security  Bldg., 
L.   A.      Contract   price,   $37,618. 

SCHOOI.. — 2  story  and  base,  brick, 
$23,200.  Los  Angeles,  Cal.  Architects, 
Kysor  &  Biggar,  Wright  &  Callender 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. Contractors,  The  ^lerchants 
Realty  and  Investment  Co.,  "Van  Nuys 
Bldg.,   L.   A.      Contract  price,   $23,200. 

SCHOOI.. —  1  story  and  base,  concrete 
and  frame,  $15,795.  Los  Angeles,  Cal. 
Architect,  Frank  L.  Stiff,  Van  Nuys 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. Contractor,  Edward  Arnael- 
steen,  613  East  Washington  street,  L. 
A.      Contract    price,    $15,795. 

RESERVOIR — Earth  and  concrete. 
Cost  not  stated.  San  Luis  Obispo,  San 
Luis  Obispo  Co.,  Cal.  Engineer's  name 
not  given.  Owners,  Producers'  Trans- 
portation Co.  Contractors,  Allison  & 
Cole,  San  Francisco.  Contract  price 
not   stated. 


PORTLAyi)  AND  OREGON 


SCHOOL — 2  story  and  base,  frame, 
$18,000.  Warrenton,  Ore.  Architects, 
Tourtellotte  &  Hummel,  Rothchild 
Bldg.,  Portland.  Owners,  City  of  War- 
renton. The  building  will  cover  an 
area  of  120  by  70  feet,  and  has  been 
designed  to  contain  ten  class  rooms 
and  an  auditorium  having  a  seating 
capacity  of  500.  Interior  will  be  fin- 
ished in  pine.  Maple  floors  will  be 
used  in  the  class  rooms.  A  separate 
building  has  been  designed  to  contain 
a  gymnasium.  There  will  be  steam 
heat,  modern  school  plumbing  and  pro- 
gram clocks.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   now   being   taken. 

SCHOOL  GROUP— 1,  2  and  3  story, 
biick,  $100,000.  Portland,  Ore.  Archi- 
tects, Dolye  &  Patterson,  Worcester 
Bldg.,  Portland.  Owners,  St.  Helens 
Hall.  Tentative  sketches  for  a  group 
of  buildings  to  be  placed  in  St.  Helens 
Hall,  the  Episcopal  School  for  girls, 
lecently  destroyed  by  fire,  have  been 
pi-epared.  The  group  includes  a  one- 
story  chapel,  a  two-story  school  build- 
ing and  a  three-story  dormitory.  The 
exterior  of  all  the  structures  will 
probably  be  faced  wfth  red  pressed 
brick,  although  nothing  definite  has 
been  decided  upon.  A  site  for  the  pro- 
posed buildings  will  be  selected  at  an 
early  date.  Working  drawings  will  be 
ordered  at  once.  Ftirther  mention  will 
be  made  of  this  work. 

SCHOOIj — 2  story  and  base,  brick, 
$50,000.  Monmouth,  Ore.  Architect, 
.lohn  V.  Bennes.  Chamber  of  Commerce 
Bldg.,  Portland.  Owners,  Monmouth 
School  District.  No  details  have  been 
given  out.  It  is  generally  understood 
the  building  will  contain  ten  class 
rooms  and   an   assembly   hall.      Further 


mention  will  be  made  of  the  work 
when    bids    are   called    for. 

LODGE  HALL  AND  STORES  —  3 
story  and  base,  brick,  $25,000.  Oregon 
City,  Ore.  Architect,  P.  Chapwell 
Browne,  Mohawk  Bldg.,  Portland. 
Owners,  (Md  Fellows  and  Moose  Hall 
Associations.  The  building  will  cover 
an  area  of  66  by  90  feet.  There  will 
be  stores  on  the  first  floor  and  a  large 
ball  room,  offices  and  lodge  rooms  on 
the  second  floor.  Interior  will  be  fin- 
ished in  pine  with  some  maple  floors. 
A  central  heating  system  will  be  in- 
stalled. Patent  store  fronts  are  speci- 
fied. Exteiior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now    being    prepared. 

SCHOOL — 2  story  and  base,  brick 
and  frame,  $100,000.  Portland,  Ore. 
Architect,  F.  A.  Naramore,  Supt.  of 
School  Properties,  Portland.  Owners, 
City  of  Portland.  The  building  will 
be  known  as  unit  A  of  the  Franklin 
stieet  School,  and  will  be  erected  at 
the  corner  of  54th  and  Division  streets. 
Besides  the  class  rooms,  departments 
of  domestic  science,  manual  tiaining 
and  an  auditorium,  there  will  be  a 
swimming  tank  and  play  room.  Inte- 
rior finish  will  be  ot  pine  with  maple 
floors  in  the  class  rooms.  There  will 
be  steam  heat,  an  oil  burning  plant, 
modern  school  plumbing,  vacuum 
cleaning  and  program  clocks.  Exte- 
i-ior  of  the  building  will  be  faced  with 
pressed  brick  and  cement  plaster. 
Plans  are  complete  and  out  for  figures. 
Bids  will  be  opened  on  June  17th.  Sep- 
arate bids  are  being  taken  for  the 
general  contract  and  for  the  heating, 
plum'oing    and    electric    work. 

Contracts  Awarded. 

WAREHOUSE—.'?  story  and  base, 
brick,  $35,000.  Portland,  Ore.  Archi- 
tects, Doyle  &  Patterson,  Worcester 
Bldg.,  Portland.  Owners,  Mason-Ehr- 
man  Co.  Contractor,  James  P.  Taylor, 
MacLeay  Bldg.,  Portland.  Contract 
price,    $35,000. 


SEATTLE    iND  WASHINGTON 


BANK  AND  OFFICES— 3  story  and 
base,  reinforced  concrete,  $75,000.  Van- 
couver, B.  C.  Architects,  Somerville  & 
Putman,  White  Bldg.,  Seattle.  Own- 
ers, Merchants'  Bank  of  Canada.  The 
building  will  be  erected  at  the  corner 
of  Granville  and  Pendei-  streets,  and 
will  cover  a  considei'able  ground  area. 
Con-t^truction  will  be  fire  proof 
throughout,  with  reinforced  concrete 
walls,  floors  and  roof  slabs.  The  entire 
fii'st  floor  of  the  building  will  be  oc- 
cupied by  the  bank.  Interior  will  be 
finished  with  hardwood,  ornamental 
plaster,  ornamental  bronze  and  iron. 
Special  bank  equipments  and  fittings 
will  be  installed.  There  will  be  coin 
and  safety  deposit  vaults.  Upper  two 
floors  will  be  divided  into  offices  both 
single  and  en  suite,  and  will  be  fin- 
ished in  pine  and  hardwood.  Marble 
floors  and  wainscot  will  be  used  in 
the  corridors.  Plans  provide  for  steam 
heat,  vacuum  cleaning  and  metal  win- 
dow sash  and  frames.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  cut  stone.  Plans  are  com- 
plete  and    figures   are   being   taken. 

.STORES  AND  PRINTING  HOUSE— 1 
story  and  base,  reinforced  concrete, 
$50,000.  Seattle,  Wash.  Architects, 
Bebb  &  Gould,  Denny  Bldg.,  Seattle. 
Owners    Puget    Sound    News    Co.      The 


building  will  be  erected  at  the  corner 
of  Second  and  Virginia  streets,  cov- 
ering an  area  of  48  by  103  feet.  Inte- 
i-ioi-  of  the  first  floor  will  be  finished 
for  the  offices  of  the  owners.  Upper 
floors  will  contain  reportorial  rooms 
and  mechanical  equipment.  Interior 
finish  will  be  of  pine  and  hardwoods. 
There  will  be  freight  and  passenger 
elevators,  metal  window  sash  and 
frames,  steam  heat  and  hot  water 
."••ystem.  Patent  store  fronts  are  speci- 
fied. Marble  and  tile  wainscot  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  terra  cotta.  Plans  are  now 
being    prepared. 


H<»\> 


IMBt^K        IS        FREQ,UEXTL.Y 
DAMAGED. 


Experiments  at  the  Forest  Service  lab- 
oratory of  the  Depaitment  of  Agricul- 
tuie  'nave  determined  that  the  strength 
of  a  piece  of  wood  may  be  seriously 
impaired  by  slight  compression  failures 
due  to  rough  handling.  Dropping  a 
beam  across  a  skid  may  cause  a  com- 
pression failure  at  the  point  at  which 
the  beam  strikes  the  skid  and  it  will 
be  at  this  point  that  the  beam  gives 
way  when  it  breaks  under  a  strain  too 
severe  for  the  weakened  fibers  to 
withstand.  Hitherto  unaccountable 
breakage  in  hickory  wagon  spokes  and 
other  presumably  strong  matreials  are 
now  attributed  to  compression  fail- 
ures caused  by  wind  storms  in  t'le 
period  of  growth  or  by  hard  usage  in 
lumbering  and  manufacturing  pro- 
cesses. These  compression  failures 
show  themselves  in  the  form  of  little 
diagonal  streaks  or  wrinkles  across  the 
grain,  and  are  always  a  sure  sign  of 
weakness. — Scientific     American. 


FHEXCH   L,IXE  TO  AMERICAX    PORTS 

[Commercial  Agent  E.  G.  Babbitt,  San 
Francisco,  May  14.] 

It  is  stated  by  the  local  press  that 
Count  Guy  de  Fayolle,  general  mana- 
ger of  the  Transports  :Maritimes  Co.,  of 
France,  has  announced  that  a  new  line 
of  freight  and  passenger  steamei'S 
would  be  inaugurated  shortly  'oetween 
San  Francisco  and  Marseille,  France. 
The  proposed  line  will  operate  steam- 
ers about  once  a  month  from  Marseille 
to  Color,  via  Mediterrean  ports, 
through  the  Panama  Canal,  calling  at 
Mexican  ports,  San  Pedro,  San  Fran- 
cisco, and  probably  Tacoma  and 
Seattle. 

The  Transpoits  Maritimes  owns  29 
steamers.  Four  lines  are  run  to  South 
America  and  another  to  the  Lesser  An- 
tilles. Beginning  June  15  a  line  will 
be  opened  from  Marseille  to  Hampton 
Roads.   Galveston,   and  New   Orleans. 


Ol  R   BIG   SCRAP   HEAP. 


Metal    >°:(lii('(l    at    Nearly    Sixty    >lillioii 

Dollars    Rerovrrcd    from    Junk 

and    AVaste. 

In  1914  the  value  of  the  "secondary 
metals,"  exclusive  of  gold,  silver,  plati- 
num, iron^  and  steel,  recovered  in  the 
United  States  was  $57,039,706,  accord- 
ing to  J.  P.  Dunlop,  of  the  United 
States  Geological  Survey.  This  is  a 
decrease  from  1913  of  $15,746,321,  the 
secondary  metals  recovered  in  that 
year  being  valued  at  $72,786,027. 


r'LD'Xt;     AND     ICNGI.NC-ERING     XK  \VS 
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Tae  term  "secondary"  does  not  im- 
ply that  these  metals,  which  are  re- 
covered from  scrap  metal,  sweepings, 
skimminps,  drosses,  etc.,  are  of  in- 
ferior duality,  but  is  used  to  distin- 
guish them  from  "primary  metals," 
which  are  derived  from  ore.  While 
the  Survey  figures  relative  to  lead, 
zinc,  copper,  aluminum,  tin,  and  anti- 
mony given  in  this  statement  c' ver  a 
large  field  and  foi-m  an  essential  ad- 
dition to  the  repoit.s  on  primary 
metals,  the  scope  of  the  inquiry  prob- 
ably reveals  less  than  one-half  tho 
extent  of  the  wa.'-»''-»utal  trade.  The 
value  of  the  old  iron  and  steel  reused 
amounts  to  millions  of  dollars. 

For  a  few  purposes  requiring  espe- 
cial purity  of  material  it  is  necessary 
to  employ  primary  or  virgin  pig 
metal,  but  as  a  general  rule  second- 
ary metals  can  be  used  in  whole  or 
in  part,  and  most  foundaries  use  them. 
The  manufacturing  and  railway  cen- 
ters contribute  the  bulk  of  the  metal 
waste,  and  when  trade  and  conse- 
quently transportation  are  dull  the 
production  of  scrap  metal  declines. 
Over  90  per  cent  of  the  refining  and 
smelting  of  drosses  and  scrap  metals 
in  the  United  States  is  confined  to  the 
territory  east  of  St.  Louis  and  north  of 
Ohio  River. 

The  output  of  secondary  copper  (in- 
cluding that  in  brass)  in  1914  was 
127,882  tons,  being  over  22  per  cent  of 
the  primary  copper  smelted  in  the 
United  States  from  domestic  ores  dur- 
ing the   year. 

The  secondary  lead  recovered 
amounted  to  61,062  tons,  equal  to  over 
11  per  cent  of  the  primary  refined  lead 
produced    in    the    United    States. 

The  amount  of  secondary  zinc  re- 
covered in  1914  was  71,642  tons,  equal 
to  over  20  per  cent  of  the  production 
of  primary  zinc  during  the  year. 

The  recovery  of  secondary  tin  is  of 
essential  importance,  there  being  no 
domestic  tin  ore  smelted  in  the  United 
States.  However,  some  tin  concen- 
trates were  exported  from  Nome, 
Alaska,  in  1914.  The  secondary  tin  re- 
covered in  1914  (12,447  tons,  valued  at 
$S,887,1.tS)  was  over  26  per  cent  of  the 
tin  imported  during  the  year. 

In  aluminum  the  recoveries  in  1914 
amounted  to  4,.'')22  tons,  valued  at  $1,- 
673,110. 

Copies  of  the  detailed  Survey  state- 
ment of  the  secondary  metal  output 
can  be  had  on  application  to  the  Direc- 
tor, U.  S.  Geological  Survey,  Washing- 
con,    D.   C. 


KAnir     KOG    SIGN.tL.IIVG. 


riellniinary  test.*!  are  being  made,  in 
preparation  for  more  extensive  tests. 
with  radio  for-signaling  apparatus. 
The  sending  out  of  special  fog  signals 
by  radio  from  lighthouses,  lighships, 
and  passenger  ships  would  promote 
safety   at  sea  during   fog. 


((niMKIlCIAI*      I>AW.S    OK      FOREIGN 
C'OIXTHIK.S, 


Will  shortly  be  available  at  nominal 
prices  by  the  Superintendent  of  Docu- 
ments,  Washington,   D.  C. 

Mr  Borchard  has  niw  been  engaged 
by  the  Bureau  of  Foreign  and  Domestic 
Commerce  to  make  a  study  of  the  com- 
mercial laws  of  South  American  coun- 
tries. In  order  to  do  this  at  first  hand 
it  is  expected  that  he  will  sail  early  in 
June  to  those  countries.  The  scope  of 
his  investigations  is  presented  in  the 
following  statement.  Should  Ameri- 
can business  men  have  experienced 
difficulties  and  problems  along  these 
lines  it  is  suggested  that  they  commu- 
nicate them  to  the  Bureau  of  Foreign 
and  Domestic  Commerce  in  order  that 
Mr.  Borchard  will  be  able  to  handle  the 
subject  in  the  most  practical  way.  It 
is  desired  to  obtain  especially  the  in- 
formation that  is  needed  in  carrying 
on  business  with  and  in  Latin  Ameri- 
can countries.  It  is  expected  that  the 
investigations  there  will  deal  with  the 
following  matters: 

1.  The  position  of  foreigners  and 
foreign  corporations  with  respect  to 
commercial  rights  and  'ormalities 
necessary  to  establish  an  agency  or 
branch  establishment.  The  matter  of 
taxation,   general   and   special. 

2.  The  right  to  sue  be  sued,  and  here- 
in of  the  following  matters:  Neces- 
sity for  powers  of  attorney,  their  form 
and  manner  of  authentication,  in  what 
cases  necessary,  and  whether  different 
for  corporations,   firms,  or  individuals. 

3.  Method  of  securing  representation 
by  attorney,  whether  retainer  neces- 
sary, customary  fees,  whether  de- 
pendent upon  success  of  litigation,  and 
whether  contingency  fees  are  accepted. 
Classes  of  attorneys  and  general  state 
of  the  bar  as  to  competency  and  re- 
liability. 

4.  Whether  plaintiff,  particularly 
American,  must  give  security  for  costs, 
its  amount,  and  form.  The  amount  of 
court  costs  in  the  different  courts  deal- 
ing   with    commercoal   matteri. 

5.  When  and  under  what  condition.s 
and  legal  requirements  is  attachment 
possible.  Necessity  for  bond  and 
amount   thereof. 

6.  Execution  of  judgment.  Form  and 
procedure.  Exemption  and  preferences. 
Fees.     Execution  of  foreign  judgment. 

7.  Creditors'  rights.  Method  of  secui- 
ing  claim,  whether  chattel  mortgage 
may  be  given —  form,  and  manner  of 
execution.  Creditors'  rights  on  a  sale 
on  consignment.  Steps  necessary  to 
secure  creditors'  claims  against  bank- 
rupt estates — form,  time-limit  of  pre- 
senting proofs,  representation  by 
power  of  attorneys,  general  procedure 
in  bankruptcy. 

8.  Judicial  organization.  Jurisdic- 
tion, particularly  as  to  sum  in  litiga- 
tion of  the  different  courts  which  deal 
with  commercial  matters  and  rights  of 
appeal.  Special  commercial  courts  and 
trade   arbitration    boards. 

9.  Matters  of  banking  law,  including 
bills  of  exchange  and  promissory  notes 
of   interest   to   an   American   merchant. 

10.  Other  matters  which  will  suggest 
themselves  in  the  course  of  the  investi- 
gation. 


i:  ii(  riiuiJAKK:    heimstant    in  hid- 
ing   MATERIA  I.. 


lOdwin  .M.  I'.orchard,  law  lihraiian  of 
CongrcMs,  has  completed  the  prepara- 
tion of  the  manuscript  on  the  com- 
mor<:ial  laws  of  various  European 
i-onntrles  which  the  Bureau  of  Forelgrn 
1111(1  Domestic  Comnierce  has  been  col- 
lecting for  a  couple  of  years.  These 
ri'poit.''  will  bo  ,«ent  to  pie.-^s  and  copies 


[Special     Agent     Oarrard     Harris,     San 
Salvador,   Salvador.] 
Salvador,    owing    to    the    presence    of 
many   volcanoes,    is   perhaps   more   sus- 
ceptible to  earthquakes  than  any  other 
country  in  the  world.     It  has,  however, 
experienced    in    recent    years    no    such 
disasters    as    have    occurred     in    Italy, 
and    this    condition    has    been    brought 
about    largely    because   the   people   have 
recognized    the    eai'hquakes    as    some- 
thing   to    be    reckoned    with,    and    have 
therefore   been   able,  on  account   of   the 
mild   climate,    to   erect   habitations   that 
do  not  collapse   undei'   the   tremors.     In 
earlier    <lays    there    were    «ome    notable 
t',Trth(|unkes     that     ruined     the    city     of 


San  Salvador  on  numerous  occasions. 
Violent      ShorkH     and     Their     KfTeetn — 
T.tpe    of    liuiifiinKM    itadieully    Clianged. 

According  to  authentic  records,  San 
Salvador  was  first  located  by  Don 
Diego  Alvarado,  December  1,  1524,  at 
a  place  that  is  now  a  mere  hamlet, 
called  La  Bermuda,  about  10  kilome- 
ters (6.2  miles)  from  the  present  city 
of  Suchitolo,  and  about  30  miles  from 
the  present  site  of  its  capital.  A  few 
years  later  it  was  moved  to  the  pres- 
ent situation.  It  was  the  capital  of 
thf  State  from  1821,  and  of  the  Central 
American  Federation  during  the  period 
1839-1854.  In  the  latter  year  the  cap- 
ital was  moved  to  Cojutepeque  be- 
cause of  Salvador's  being  ruined  by  an 
earthquake.  Shocks  sufficiently  violent 
to  be  the  subject  of  historical  notice 
are  recorded  in  1575,  1593,  1659,  1707, 
1798,  1839,  1854,  1873,  and  1880.  A 
number  of  severe  ones  have  occurred 
since  the  last-named  date,  but  in  that 
year  the  people  realized  that  to  use 
adobe  (sun-dried  brick)  walls  was 
merely  to  in\ite  disaster  and  proboblv 
death,  so  a  new  type  of  building  wis 
evolved,  and  is  siiU  in  pru^-ess  of  be- 
ing impi-oved,  not  only  in  the  city  of 
San  Salvad!'!'  V,ut  also  in  other  cit.es 
and  towns  o."  Ihe  Republic. 
Characteri!iti'*M  of  Ne^v  CoiiKtructlon— 
ItM    EffeetiveiK^Ms    Fully    DoinoiiMtratcd. 

The  rigidity  of  thick  and  heavy 
adobe  walls  was  abandoned  by  those 
who  could  afford  to  build  of  other  ma- 
terial. The  heavy  Spanish  tiles  for 
roofs  were  likewise  dispensed  with, 
for  many  of  the  casualties  of  the  past 
had  been  caused  by  the  collapse  of 
these  roofs  during  a  shock.  The  poorer 
people  began  to  build  their  houses  of 
upright  poles  or  beams,  on  which  dried 
reeds  were  tacked  or  wrapped  with 
string  or  rope,  and  between  these 
reeds  and  over  them  was  plastered  clay 
or  mud.  It  dried  and  was  then  finished 
off  smoothly  inside  and  out  with  an- 
other coat  after  which  it  looked  fairly 
well.  Tin  and  corrugated  iron  were 
used  for  roofing  when  the  owner  was 
able  to  buy  them;  other  material,  such 
as  a  palm  thatch  or  similar  expedient, 
was  used,  while  many  continued  the 
use  of  the  tiles.  The  well-to-do  fol- 
lowed the  same  general  plan.  To  the 
2  by  4  uprights,  which  were  very 
firmly  nailed  at  bottom  and  top  and 
braced  to  prevent  collapse,  corrugated 
iron  was  nailed  on  the  outside.  Over 
this  a  layer  of  almost  pure  cement  was 
placed  and  smoothed  off,  giving  an 
appearance  of  real  solidity  and  one  by 
no  means  unpleasing.  Light  plastering 
inside,  and  light  but  strong  partitions 
were  used  with  corners  braced.  Corru- 
gated iron  was  used  for  the  roofing  in 
most  instances.  Since  ISSO  the  wisdom 
of  this  typo  of  construction  has  been 
many  times  domonstr<ited,  when  earth- 
quakes of  considerable  violence  have 
failed  to  injure  the  houses,  or  to  hurt 
anyone  living  in  them. 
Some  Notable  Enrth(|iinko  -  Re.iiMtIng 
BulldinKH — Iteinforeed    t'onereto. 

The  magnificent  national  hospital  at 
San  Salvador  is  of  a  later  type.  It  is 
composed  of  pi'cssed  steel  plates  In- 
side and  out,  bolted  to  wrought-iron 
framework,  and  the  roofing  is  of  cor- 
rugated iron.  A  handsome  ch'irch  In 
<<)urse  of  erection,  with  two  extraor- 
dinary tall  steeples,  is  following  this 
general  design,  with  tho  addition  of 
a  great  deal  of  fine  cornice  work.  The 
church    w  ill    cost   about    1,000,000    pesos 
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silver,  and  its  constructors  and  otliers 
interested  are  confident  it  will  stand 
against  any  sort  of  earthquake.  The 
cathedral  fronting  the  Parque  Bolivar 
is  of  the  same  general  type  of  con- 
struction, but  has  the  appearance  of 
the  g-reatest  solidity  rather  than  of 
fliinsiness,  although  one  would  natur- 
ally expect  the  latter  impression  in 
view  of  the  material  used.  Its  roof  is 
of  tin  and  iron. 

The  magnificent  new  National  Pal- 
ace, or  capitol  building,  as  Americans 
would  call  it,  which  occupies  an  en- 
tire large  square  and  is  itself  built  in 
the  form  of  a  hollow  square,  has  been 
con.structed  of  specially  reinforced 
conciete.  Thus  far  it  has  not  shown  a 
crack  since  its  completion,  although 
some  decidedly  hard  earthquakes  have  ' 
occurred.  The  National  Theatre,  in 
process  of  construction,  is  being  built 
along  the  same  lines,  and  although 
there  is  a  great  deal  of  delicate  col- 
umn work  in  it  and  not  a  piece  of 
wood,  it  shows  no  effects  and  is  not 
expected  to.  A  large  part  of  the 
building  materials — cement,  iron  for 
I  f  inforcement,  corrugated  iron  for 
loofing  and  siding,  etc. — has  come 
from  the  United  States.  Salvador  has 
been  a  very  good  customer  in  that  re- 
gard. 

People    Tiring    of     Monotony    of     Style. 

There  is  noticeable  in  the  newer 
buildings  that  are  being  erected  by 
those  who  can  afford  to  be  particular 
about  appearances  the  desire  to  get 
away  from  the  monotony  of  style 
which  has  largely  prevailed  as  a  re- 
sult of  the  enforced  limitation  of  avail- 
able building  material.  It  is  believed 
that  the  present  is  a  favorable  time 
for  makers  in  the  United  States  of 
goods  suitable  for  the  conditions  ob- 
taining in  Salvador  to  get  into  the 
market  and  create  a  demand  for  the 
materials  which  will  give  the  same  re- 
.sults  in  security  and  yet  afford  a 
laiger  degree  of  satisfaction  to  those 
aitistically  inclined. 
Kind.s    of     Anierioan     Products     Likely 

to  Meet  Wltli   Favor. 

The  makers  of  the  beautiful  pressed 
steel  interiors  so  much  in  use  In  banks, 
business  houses,  and  buildings  of  like 
character  in  the  United  States  should 
find  a  responsive  market  not  only  for 
business  houses  but  for  residences. 
The  light  and  serviceable  "beaver 
board"  and  similar  material  should  at 
once  receive  recognition  and  apprecia- 
tion. It  would  appear  also  that  a 
woven-wire  substitute  for  lathing 
upon  which  plaster  or  a  more  electric 
composition  could  be  placed  would 
meet  with  approval,  and  the  idea  woujd 
be  applicable  to  exteriors.  In  fact 
with  a  layer  of  the  wire  mesh  and  the 
composition  for  the  exterior  and  a 
similar  layer  for  the  interior,  a  dis- 
tinct improvement  should  be  achieved 
over  the  corrugated  iron  and  a  cooler 
house  provided.  The  requirement  of 
warmth  does  not  have  to  be  considered 
in  building  in  Central  America,  the 
only  problem  being  to  erect  cool 
houses.  The  composition  for  these  ex- 
terior and  interior  finishes  would  prob- 
ably he  more  appreciated  if  put  up 
already  tinted,  but  the  tints  would 
have  to  be  of  the  hold-fast  type  for 
the  exteriors.  The  tropical  sun  of  the 
dry  season  and  constant  rains  of  the 
alternate  period  play  havoc  with 
colore. 


It  has  likewise  been  suggested  by 
contractors  that  a  different  style  of 
roof  covering  would  undoubtedly  be 
appreciated.  Corrugated  iron,  while 
serviceable,  is  not  altogether  artistic, 
even  when  painted  with  red  lead  or 
iron  paint,  and  a  sort  of  interlocking 
metal  shingle,  not  requiring  the  use  of 
many  nails  or  other  fastenings  of  the 
sort,  would  be  likely  to  fit  in  admir- 
ably with  local  requirements,  as  would 
pressed  exterior  finish  to  resemble 
brick  or  stone.  Whether  asbestos 
shingles  would  do  so  is  problematical: 
there  would  perhaps  be  a  niarket  for 
them  if  they  were  made  in  larger 
sizes  than  are  usually  seen  in  the 
United  States.  One  objection  to  the 
corrugated  iron  is  that  it  is  very 
noisy  during  the  rainy  season.  Roof- 
ings composed  of  pitch,  bitumen,  im- 
pregnated paper,  and  materials  of  a 
similar  nature  simply  will  not  do,  as 
they  cannot  stand  up  under  the  sun- 
light  any   length   of   time. 

What  is  here  stated  as  to  earth- 
quake conditions  in  Salvador  applies 
in  a  modified  sense  to  the  western 
part  of  Guatemala  and  the  northwest- 
ern part  of  Honduras  as  well  and  to 
parts  of  Nicaragua,  where  earthquakes 
occur  at  times.  It  appears  that  in  the 
furnishing  of  light  building  material 
there  is  a  considerable  field  here  to  be 
developed  by  the  United  States  manu- 
facturers. 

[Names  of  architects  of  San  Salva- 
dor, who  must  be  addressed  in  Spanish, 
and  of  commission  men,  who  may  be 
addressed  in  English,  may  be  obtained 
from  the  Bureau  of  Foreign  and  Do- 
mestic Commerce  or  its  branch  offices. 1 
house. 
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[Commercial  Attache  Verne  L.  Havens, 
Santiago,    March    6.] 

Electric  lighting  is  general  in  the 
cities  of  Chile,  particularly  in  Santia- 
go and  Valparaiso.  In  steel  and  con- 
crete buildings  steel  conduit  is  used, 
and  in  brick  and  adobe  houses  brass 
conduit  or  porcelain  insulators  are 
used  in  wiring.  Steel  conduits  cost  19 
cents  per  yard,  and  brass  conduits  are 
sold  for  4  cents.  One  of  the  electrical 
contractors  states  that  about  10  per 
cent  of  the  wiring  is  done  with  steel 
conduit,  between  60  and  70  per  cent 
with  brass  conduit,  and  the  remainder 
with  porcelain  insulators.  Brass  is 
used  because  it  is  cheap  and  easy  to 
work.  Practically  all  tubing,  both 
brass  and  steel  comes  from  Germany. 
The  steel  tubing  comes  with  the 
threads  cut. 

Most  of  the  electrical  business  is 
controlled  through  European  houses. 
One  electrical  contractor  who  buys  all 
his  supplies  from  European  houses  states 
that  he  would  not  be  willing  to  buy 
supplies  from  American  catalogues  be- 
cause of  the  fear  that  he  would  not 
get  just  what  he  required,  as  the  con- 
ditions are  quite  different  from  those 
in  the  United  States.  The  tubing  or 
conduit  generally  used  in  Chile  and 
recognized  and  accepted  by  the  two 
light  and  power  companies  of  Valpa- 
raiso and  Santiago  is  what  is  known 
as  Bergmann  tubing.  Any  material 
used  in  electrical  installations  has  to 
be  accepted  by  the  traction  and  light- 
ing company.  However,  an  inspector 
of  electrical  installations  is  employed 
by    the    Chilean    Government,    and    It    is 


suggested  that  manufacturers  or  con- 
tractors take  up  with  this  inspector 
the  question  of  the  use  of  their  mate- 
rial. 

CritioiKHi  of  Anieriean  MetiiodM — ilegu- 
liitionN  and  l/a^vo  in  Force. 
It  ha.<  been  stated  that  dealing  with 
.\merican  houses  base  proved  unsatls- 
factor.v  in  a  number  of  cases,  because 
if  not  quite  enough  money  is  sent  for 
the  article  the  order  is  not  filled,  and 
if  too  much  money  is  sent  some  addi- 
tional article  is  forwarded  to  the  pur- 
chaser which  he  does  not  want,  or  the 
balance  is  retained  as  a  credit  against 
future  purchases.  The  criticism  of 
the  occa.«ional  increase  in  charge  above 
that  quoted  is  also  made  against 
American  firms  by  one  of  the  electri- 
cal contractors.  They  understand  that 
quotations  in  the  United  States  often 
vary  for  the  domestic  trade,  and  that 
it  i.s  quite  possible  for  variation  to 
occur  between  receiving  the  quotation 
and  placing  the  order;  but  inasmuch 
as  the  foreign  business  is  sought,  they 
feel  that  quoted  prices  should  be  main- 
tained, at  least  until  there  is  time  for 
the   order   to   be   sent. 

The  regulations  of  the  light  and 
power  company  of  Santiago  require 
that  persons  desiring  to  make  installa- 
tions in  houses  where  power  in  to  be 
used  must  agree  to  submit  to  the  regu- 
lations and  conditions  fixed  by  the 
company  and  must  use  material  ap- 
proved by  the  company.  These  in- 
.structions  also  demand  that  1,000  pesos 
I  $140  at  the  present  rate  of  exchange) 
be  deposited  by  the  person  desiring  to 
make  installations,  and  that  the  com- 
pany have  the  right  to  change  the  in- 
stallations for  his  account  if  they  are 
not  properly  done  from  the  company's 
point  of  view,  and  shall  also  have  the 
right  to  impose  fines  against  him  up 
to  riO  pesos  ($7)  each  for  infractions 
against  the  regulations,  deducting 
these  fines  or  charges  from  the  1,000 
pesos  deposited.  It  has  occasionally 
occurred  that  the  company  would  not 
connect  with  house  installations  made 
by  persons  whom  they  had  not  author- 
ized, but  th*^  company  is  now  forbid- 
den by  law  to  refuse  to  make  connec- 
tions when  the  person  making  them 
has  done  the  work  in  conformity  with 
the  law.  Any  fines  imposed  are  to  be 
for  the  benefit  of  the  city,  and  are  to 
be  made  in  conformity  with  the  report 
of  the  general  inspection  of  electrical 
installations. 

The  Association  of  Fire  Insurance 
Companies  has  no  electrical  code  of  its 
own.  The  tramway  and  light  com- 
pany, the  National  Government,  and 
the  Association  of  Fire  nsurance  Com- 
panies have  inspectors  of  electrical  in- 
stallations. 

I{eason^4    for    Preferring    Light    Conduit 
Correspondence   in   Spanish. 

It  i.s  obvious  that  the  heavy  Ameri- 
can conduit,  weighing  50  per  cent  more 
than  the  samples  sent,  is  superior,  but 
the  question  as  to  the  need  of  the 
heavy  conduit  is  at  least  an  open  one 
in  the  minds  of  the  consumers.  The 
matter  of  first  cost  is  very  important 
In  Chile,  and  it  is  necessary  to  quote 
very  close  to  the  ordinary  prices  be- 
fore the  question  of  quality  becomes 
of  much  interest.  This  might  not  be 
true  in  a  country  where  there  were 
many  wooden  buildings,  but  wooden 
buildings  with  electric  lights  are  rare 
throughout    Latin    America. 

Most  of  the  contractors  or  merchants 
who   handle   conduits   are   more   or    less 
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familiar  with  English,  but  there  would 
be  absolutely  no  chance  for  error  in 
corresponding  in  Spanish  with  anybody 
in  Chile  and  it  probably  would  be 
pleasing  to  most  of  the  people  of  the 
country. 

IThe  regulations  of  the  light  com- 
pany, the  laws  relating  to  electric  in- 
stallation, and  samples  of  brass  and 
steel  conduit  used  in  Chile  may  be  seen 
nt  the  Bureau  of  Foreign  and  Domestic 
Commerce  or  its  branch  offices.] 
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STIRl.ING  CITY  (Butte  Co.)— The 
large.it  tree  cut  for  some  time  by  the 
Diamond  Match  Company  at  its  logging 
camps  near  .Stirling  City  was  cut  at 
Camp  No.  2  la.st  Fall.  The  tree  was  too 
large  to  he  handled  safely  on  the 
.''hutes  jiiid  small  car.«,  so  it  was  left  to 
dry    until    thl.-*   .Spring. 

The  lou'  !.•*  sixteen  feet  long  and 
.-iliDut  nine  fei't  in  «liameter  at  the 
large  end  and  seven  at  the  small.  It 
contains  about   ."i,.'in(i   feet  of  lumber. 


The  fast  moving  events  in  the 
world's  arena  seem  to  be  forcing  the 
United  States  into  war.  If  we  are 
forced  into  this  cataclysm  it  will  be  in 
the  name  of  humanity  and  for  the 
rights  of  nations.  Even  a  week  is 
likely  to  determine  the  question  one 
way  or  the  other.  It  will  be  the  ques- 
tion of  the  rights  of  nations  and  the 
stability  of  laws  applied  to  nations,  as 
well  as  individuals.  It  will  test  the 
citizenship  of  many.  For  those  stu- 
dents of  history  who  know  the  trying 
times  of'  1S61  there  can  be  no  doubt  as 
to  the  outcome.  We  are  a  nation  and 
no  foreign  country  can  control  our 
actions.  We  may  be  unprepared  for 
war,  as  we  covet  no  other  country's 
possessions  nor  seek  to  extend  our 
system  where  it  is  not  wanted.  But 
in  the  crucial  test  it  will  be  found  that 
loyalty  to  the  stars  and  stripes  and 
what  they  stand  for  is  not  wanting  and 
despite  the  mouthings  of  Hearst  and 
the  subsidized  press  it  will  be  found 
that  we  have  confidence  in  the  man  at 
the  helm  second  only  to  that  of  Lincoln 
in  this  greatest  crisis  since  the  days  of 
Lincoln. 
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The  Chro.iiclr  lately  has  adopted  an 
ultra-peace  policy.  What  its  motive  is 
it  does  not  disclose.  But  the  old 
criticisms  of  non-interference  in  Mexi- 
co have  been  replaced  by  criticisms  of 
the  jingoes  and  a  remonstrance 
against  increasing  either  the  army  or 
navy.  No  American  wants  to  see  his 
country  saddled  with  the  expense  of 
an  army  or  navy.  But  just  so  long  as 
thei-e  are  military  or  naval  bullies 
abroad  in  the  world  it  is  up  to  Uncle 
.Sam  to  be  able  to  give  a  good  account 
of   himself   if  he   is  attacked. 
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Saywell,    Svlvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
Stockholm     &     Al- 

lyn 
Strehlow,     Freese 

&    Peterson. 
Taylor  &  Goericke 
Terrill,     W.     A.     tc 

C.   C. 
Tessmer.  H  A. 
Thurston      &     Co.. 

Trost,    Robert 
Van     Sant-Hough" 

ton    Company 
Vezina,  L.   N. 
Walker,     G     H.     & 

Seth 
Ward  &  Goodwin 
Wendering,    J. 
Witzelberger.   J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wrlgiit,    G.    A.» 
Wright,  Chas 
•Honorary  Mem. 
Architectural   Tron 

AVork.«. 
Brode  Tron   Works 
Eureka      Wire      & 

Tron  Works 
Hillard    &    Co.,    C 

J- 

Kell    Iron    Works 

Leutholdt    &Co.,  M 

Monarch  Iron 

Works 

Michel    &    Pfeffer 

Palatina    Irn    Wks 

St.  Francis  Orn. 
Iron     Works 

Sartorius    Co. 

Palatina  Iron 
Works 

St.  Francis  Orn. 
Iron    Works 

Tlalston  Iron 

Work? 

Vulcan    Iron    Wks. 

W^estern  Iron  Wks 

West  Coa.'^t  Wire 
&  Iron   \\''orks 

Arch.  Sheet  Metal 
AVorkB. 

S.  f .  Metal  Stamp- 
ing   A-    Cnrr.    Co 

U.  S.  Metal  Prod- 
ucts   Co. 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 

Carnejie  Brick  & 
Pottery    Co. 

Clark    *   aon«,   N. 


Diamond    Brick  Co 
Uladdlng      -       Mc- 
H-an    Co 

McNear       B  r  I  Cilt' 

Steiger  Terra  Cot- 
to  Co. 

United      Materials 
Co. 
Art  Ceilings. 

Berger   Mfg.    Co. 
Art   Gla«B. 

Grosslicht  &  Dln- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

Artistic        Piaster 
Decorations. 

Benkman,     Ed.     G. 

Blnner    Tlioodore 

Larson.   O.   F. 

Lipp   &  Co..  I.  P. 
Co. 

Asbestos  Materials 

Johns  -  Alanville 
Co.,  H.   W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

.tsphalt  &  Bitum- 
inous   Paving. 

Coyle,    Jos.    A. 

Nugent,    Robinson 

Attorneys. 

Aitken   &    Altken 
Perkins,    Geo.    R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray    Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.  C. 
Boilers. 

Peerless  Agencies 
Company. 

Boiler  A  Pipe  Cov- 
ering, 

Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia   Asbestos 

Supply  Co. 
Western     Asbestos 

Magnesia    Co. 

tonds  &.  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass,    S'amuel 
Guyett    &    Co.,    R. 

G. 
Hayburn,    Jas.    C. 
Illinois   Surety   Co. 
Hughes,   Chas.   T. 
Kohlberg,   A.   M. 
Lloyd    &    Spengier 
MacMeans.    H.    V. 
Meherin      &      Son, 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 
Schnee,    Gustave 
Schweinhard,        G. 

W. 
Webster   Co.,    Per- 
cy  V. 

Brick    Contractors 
And«raon    *    Ral- 

n«y 
▲I*zaBd*r.    lUfct. 


Beasl*.  S.  A. 
Buckley,  Jos. 
Collin,  Jean 
Drake,  H.  Lb 
Finnila.  M.  A. 
Gilbertsen,  L. 
Hogberg    &    Lud- 

wig 
John,  F.  A. 
Koldenstrodt,  F. 
Mealey   &   Collins 
Reed  &  White 
Tingberg,    .John 
Whitney  &  Davles 

Brick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United       Materials 

Co. 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    Journaln 

Building  and  In- 
dustrial    News. 

Daily  Pacific 
Builder 


Bnlldlne  Materials 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.  Brick  Co. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Carnegie  Brick  & 
and    Company. 

Cowll  Lime  and 
Cement  Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Palls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding  -  Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerin  &  Co..  J.  S. 

Hollcway  E  x  p. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen   &  Co.,C 

Klnnear    Mfg.    Co. 

Lennon   Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,   Adolph 

Pac.  Bldg.  Mate- 
rials   Co. 

Pac.  Portland  Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott    &    Co. 

Roman    Co.,    C. 

Ryan,    George 

S     F.       Lime    Co. 

Shannon,   M.   T. 

Rimon-Fout  Brick 
Co. 

Standard  Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

St  oner,    O.    W. 

Waterhoui<e  & 

Prlrf   Po 

Wp.<«tern  Asbestos 
Magnesia    Co. 

Western  Builders' 
Supplv    Co. 

Western  Develop- 
ment   Syndicate. 

Wtestern  Lime  & 
Cement  Co. 

Whlttler  -  Coburn 
Co. 

Woods      tt      Hud- 


Cara  iTUe  C*. 

Arcliitects'  Card 
File   Co. 

Cement    Dealers. 

Alsen's       Portland 

Cement    Co. 
City   Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  £5. 
Lennon    Co.,    J.    B. 
Lilley   gr  Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement  Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 

Chimneys,     Patent 

Clawson  Co.,  L.  E. 
Dresser    -   McDon- 
nell  Co. 
Hughes,    H.   J. 

Clay   Products. 

Cal  Brick  Ce. 

Celd   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
rors. 

American       C  o  n- 

crete    Co. 
Amorsen    Co.  A&T 
Barrett  &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,   Jos.   A. 
Crescent    Concrete 

Co 
Daniel  Sc  Scbott 
Dillon,    H. 
Edmlnster  Bros. 
Foster   Co.,    W. 
GneccOi    M.    H. 
Hansen     &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.  P. 
McCabe    &    Brown 
McClenahan  Sc 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,    John 
Nllson  &  Arras 
New     Bra     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Ras.mussen.    A. 
Riboni,   Henry 
Schlosser,    Max 
Schmidt   &   Son.   J. 
3undberg,  A. 
Spargo,     John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,   B.  R 

Road    Machy.   Co 
Lansing  Co. 
I/verinore        Co., 

Norman    B. 

Contractors' 

Equlp>nent. 

Bacon   &  Co.    E.   R 

Blalsdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

I>anslng   Co. 

Mapes,  Sanford  N. 

Orensteln  -  Ar- 
thur  Koppel    Co. 

Cornice     Works. 

Amsler    Sheet 

Metal   Works 
Appman       Cornice 

Works. 
Atlas     Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlin   tt  Roberts. 
Crown     Cornice 

Works 

OfUBM,    Wki. 
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Works 
Guilfoy  Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hjbernia    Sheet 

Metal    Works 
Hughes.   H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  sheet 

Metal    Works 
MoncreifC  Sheet 

Metal    Works 
Morrison    &    Co. 
U.   S.   Metal   Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude  Oil   Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
te/rial    Co. 

Cassarretto,     John 

City    Supply    Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock   Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     Proofing. 

Brickley,    P.    J. 
Coyle,   Jos.  A. 
Fox,   John  L. 
Keene  Co.,R.  E.  G. 
ReBgle     &     Jamei- 

son 
Taylor.   L.    A. 
Whlttler  -  Coburn 

Company. 

Door    Opener    ana 
Closer. 

Rischmuller.     Geo. 
BIe«tria    Fixtures. 

City    Electric    Co. 
Gas    &   Blac,    App. 

Co. 
Pac.    Gas    &     Elec 

Company. 

Electric  Wiring  A 
Eaulpment. 

American  Elec.  » 
Eng.   Co. 

Central   Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks    &   Folte 

Klrsten,   W.    H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric  Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
helm    Eleci    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B 

Rochdale     Elec. Co 

Schimetschek.    M. 

Turner    Co..     The 

Vltt    Elec.    Co. 

Weldenthal  -  Gos- 
llner    Elec.    C&. 

We1cl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 


INUoa. 


**r 


lUr. 


3S 

Morser,    B.    J. 
PeteraoD,  P.  O. 
Prlddle.    Arthur 
Walker,     J.     M. 
Church 

Fl«ora,      Composl- 

tlOB. 

ArtoUth    Mfir.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.     E. 
ribreatone     & 

Rooflngr    Co. 
Flaherty    R.    &.    P. 

Co..    R.    H. 
Malott    <c  Peterson 

Fl**ra,    Hardvraed 

Hardwood   Int.    Co 
Inlaid   Floor   Co. 
Pac.     Floor    Sand- 
Inr  Co. 

GalTNHlaed        Irea. 
Baker     &     Hamil- 
ton 
Berger     Mfgr.     Co. 

Gaa  Fixture. 
Day    Co.,     Thomas 

Gaa    H«atli»ir    Sya- 
tema, 

{R«  O  t  o  r  System 
Gas     Heating  Co 

G«<H>Ilae    Tanks    A 
Pvntps. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

Gla^a     A     GlflElnic. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Broa. 

Fuller    Co.,    W.    P. 

Qroaallcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

KlMlon  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Olaas 
Co. 

#chwars  *  Qatt- 
liab 

Orai«lB«. 

Branlok,    J.    P. 

Sarlln   Br«a 
aaaaretto,     John 
Derlncenzl    A    Co., 

L. 
Dillon        Taamlng 

Oo. 
Federal      Transfer 

Co. 
Glorrl    Co..    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
Tula   Co..    EJ.    M. 
Leanon    Ca.,    J.    E. 
Leffler.    Fred 
UcOUnctiey  Sk 

Ifonohan 
Montague  Co.,  P. 
O'Day  Co.,  Dan'l 
O'Donnell.  Philip 
Powera.  Chas.  J. 
■Ibley    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    rr      J.    H. 

UiMlte      Carblnar- 

Graham        Granltp 

Leed    Granite    Co.. 

W. 
Paclflr  Granite  Co. 
rronolT,  John 
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Wood  Lumber  Co., 
B.    K. 

Hd'vrare,    D«aler». 

Ba,ker     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.   G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    p.    A. 

Heatlns   *    Venti- 
lating. 

Atlas    Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,     Herman 
Looney  Co.,   J. 
Mangrum    &    Otter 
Snook       &      Co , 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co.,    The 
Wilson,    Robt.    M. 

Honae     MoTen     A 
Rataers. 

Hatch,    H.    L. 
Pearson.    N.    H. 
Sullivan,    D.    J.*T. 

HoLrtlns:      Bngl- 
neer. 

Le   Clair,   S.   D 

Inlaid     Floor*. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Interlocking      Tll« 
Blocks. 

California       Denl- 
son   Block   Co. 
Iron   Foundry. 

Stelger      Jb      Kerr, 
Steve    &    Foun- 
dry   Co. 
Iron    A    Steel. 

Baker  A  Hamil- 
ton 

Dawaon   St  Noye» 

Judaon    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrat* 
Steel    Company, 

Wooda  Sc  Huddart 

Ir*n  W>rka. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wka. 
Golaen    Gate    Iron 

Works 
Hlllard   Co.,   C.   J. 
Kell     Iron     Works 
Michel    &    Pfeffer 
Monarch        Iron 

Works 
Pacific    Iron    Wks. 
Pacific    Structural 

Iron   Works. 
Ralston  Iron 

Works 
9.   F.  Iron  "Works 
Sartorlus   Co. 
^hraeder's       Iron 

Works 
Stelger      A      Kerr 

Stove     &     Foun- 
dry Co. 
Vulcen    Iron    Wks. 
West    Coast    Wire 

*  Iron  Works 
W  e  SI  t  e  r  n      Iron 

Works 


Ughtlns    Flxtur«s 

Day  Co.,  Thomas 
Mohlllte  Co. 

Lime      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Lennon  Co.,  J.  E. 

IPaciflc  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Excelsior  Red- 

wood   Co. 
Hardy  Lumber  Co. 
Hart-Wood     Luna- 

ber  Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,   J.  H. 
Hooper  Lumber  Co 
Miggjns     Lum'ber 

Co.,  J.  B, 
Loop  Lumber  Ce. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakler.   — 
Olson      -      Mahoay 

Lumber    Co. 
Peterson,   B}.  T. 
Pope  &  Talbot 
Relnhart    Mill       St 

Lumber  Co. 
Ryan,    Georra 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Oo. 
9.    F.   Lumber  Co. 
Schouten  St  Co.,  J. 

W. 
Sunset  Lumber  Co. 
TIerman*  Beronl* 
Van    Aradale-Har- 

rls  Lumber  Co. 
Wilson    Bros. A  Oa. 
Wood  Lumber  Oo.. 

EJ    K 
Wright,     Jr.,    Wra. 

Macmealte    Flaar- 

Artollth    Mfe.    Co. 

Bender    R-AP.    Co. 

Dwan    St   Co..   J.  ■. 

Flbrestone  & 
Roofing    Co. 

Flaherty  R.&P.C0 
R.    H. 

Goodmanson.    A.  K 

MaHott  A  Peter- 
son 

Watsonlte    Co. 

Mantels.     Tiles     A 
Grates 

General      Building 

Work    Co. 
Ginsberg   Bros. 
Mangrum   &   Otter 
Peerless    Agencies 

Co. 


Water  ho  use  A 

PrlcQ 
Western    Builders 

Supply  Co. 

Metal     Stamvins 

S.  F.  :M«tal  Stamp. 
Ing    &    Corr.    Co. 

U.  S.  .Metal  Prod- 
ucts   Co. 

N»«ary  PubUc. 

Duncan,    A.    M. 

OUs    and    Greases. 

Standard   Oil   Co 
Union    Oil    Co. 

Ornamental     Plas- 
terlng. 

Benkman,     Ed.     G 

Blnner.    Theodore 
Larson,   O.   F. 
Llpp  &  Co..  J.  F 

Painters   and   De# 
orators. 

Baker  Co.,    W.   T. 

Bell,  V/m.  J. 

Bernstsin,    Wm. 

Blum.    Louis 

Brown,  J.  L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlln,  J.  J. 

Copnick,   T.    W. 

Da  hi.  'i".   H. 

Donovan.    V.    J. 

Hansen,     Elblng  A 

Johnson,    C. 

Klseel,    Isldor 

Miller.    L. 
Miller,   J.   A. 
McCubDln,    James 
Manning,    John 
Neal.   L.   J. 
Progressive 

Painting  Co. 
Quand;  &   Son 
Ituderman.   I. 
Simon   Nellson   Co. 
Smith,  J.  S. 
Sovig.   C.   B. 
Trost,   C.    R. 
Walk,    Mayer 
Wagner,  Fred 
W»rner   Broa. 
Zellnsky,   R. 

Palnta.   Oils   Vam- 
labea,  Bta. 

Clfcxk   &   Dlckaon 
Cohn   A   Co.,   Mar- 
ion   D. 
Fuller  Co.,   W.    P. 
O'Brien.   J.    9. 
Patnt  Products 

Corporation 
Parafflne  Paint  Co 
Pratt    &   Lambert 
Whlttler  -  Coburn 
Co. 

Patent      Cblmnera. 

Clawson  Co..  L.  E. 
Dro.<5ser  -  McDon- 
Hughes,    H.    J. 

P«l*      DHvlnir. 

Lamburth,    C.     E. 

Pavlnic    Brick. 

Cal   Brick   Co. 


Gravel. 

Bar    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Casaaretto.       John 

City  Supply  Co. 

Standard  Crushed 
Rock   Co. 

Star  Contracting 
Company 

■tone  Co..  K.  B.  * 
A.    L. 

IIardw**d  Deal- 
ers. 

Iniald    Floor    Co. 

Hardwood  Inte- 
Hor   Om- 

Dnlon  Tloor  Oo. 


J«i»t     HanB«rs     A 
Post     Caps. 

Falls    Mfg.    Co. 
Pac.     Bldg.     Mate- 
rials  Co. 

Roman  Co..   C. 

Waterhousa  A 

Price    Co. 

rUestarn         Bldra 
Supply    Co. 

Lathers,    Wood    A 
Metal. 

Balzke.     Robt. 

Edward 8s    C.    H. 

Hayden,    Fred 

Kalaer,   Joa. 

McABee.   S.  T. 

Raymond.  Wm.   H. 

iDell,    Ralph   U 


Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gnecco,    M.    H. 
Grassl   &   Co.,   P. 
Mission       roiicrete 

*•   Mosrtic   Wk.9 
MIs.sion  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

fcConcrete    Co 
Teltz,    Francis    E. 
Tomapnlnl    &    Co.. 

G. 
Vermont       Marble 

Co 

Metal    Lath. 

Atlantic        F  1  r  »i  - 

proofing  Co. 
Berger  Mfg.   Co. 
Hollowar       lAetal 

lAth    Comyany. 


Planing    Mllin. 


Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing   Mil;. 
Emanuel,    L     &E 

(Inc.) 
Empire        Planing 

Mill 
Hart    &     Burmels- 

ter 
Herman  ii     A. 
Herring's   Mill 
Holden    .    Deuprev 
Co.  ■ 

Lorden      Mill      Co.. 

J.  P. 
Main     St.     Planing 
Preriuis        Planing 

Mill 
Relnhart     Lumber 

A  Planing  Mill 
Rran,    Ooorc* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber   Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &     Colllna 

Plasterers. 

Bosch,    Herman 
BradleyA  O'Reilly 
Breniian,    James 
Campbell,   Chas 
Campbell   A   Will- 
iams 
Connel   Co.,    J.    E 
Daly,   J.   H. 
Duthie,    Chas. 
Gllmour.    W.   G. 
Jones.   Francis 
Kaiser,   Jos. 
Leaf,   Al. 
MacGruer    &    Co. 
Mellon,    Thos. 
Modlca.   S. 
Mawat    Donald 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner,   James  A. 
Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard.  Geo.  F 
Dunn,   Nell   H. 
Goss.    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan  &  O'Brien 
Lacey,  B.  v. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May.    Ous 
MoLeod.    J.    J. 
Penkerton.    J.    H 
Skelly,    Thomoa 
Snook       A      Co.. 

Fred    W. 
Turner   Co.,   The 
Wet«el.    Theo. 
Wllaon   A  Oo.,W. 

Plambers   Snyplles 

Kinney  Co..  R.  W 
Mark-Lai  Iv    Co 
Mueller    Mfg.   Co.. 

H. 
Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.   Co. 

Radiators. 

American      Radia- 
tor Co. 

Railway   Materials 

Orenstein      -      Ar- 
thur Koppel   Co 

Rlggtng. 

Lamburth,    C.    E. 

RooCng.    Gravel   A 
Composition.) 


Kooflng    Materials. 

Johns    -    Manvllle 

Co..  H.  W. 
Paraffine  Paint  Co 
\\aterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

iiand.   Gravel,   Ktc. 

au.y    Develop.    Co 
Cal.    Building   Ma- 

Alaterlal  Co. 
McMuUIn  Bros 
Stone  Co..   E.   B    & 

A.   L. 
Western    Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Chutes. 

Bill   A   Jacobsen 
Stand  Biasllng. 

McDermott,    W. 

Sheet    Metal    Wks. 

Amsler    Sheet 

-VIetai  Works 
Appman       Cornice 

\\  orks 
Atlas     Heating     & 

Ventilating  Wks 
^yitol        Sheet 

Metal   Works 
Comyns  &  Nygren 
Cronan.  Wm. 

^  \^°  ^'.^      Cornice 

vVorks 
Elite   Sheet    Metal 

Works 
Forderer      Cornice 

v\  orks 
G-     &     M.     Sheet 

Metal    Works. 
Gullfoy         Cornice 
Hlbernla     Sheet 

Metal    Works 
Hughes.    H.   J. 
Ideal  Cornice  Wks 
Korell  A  Co..  J.  a. 
Modern  Sheet  Met- 
al Works. 
Morrlaon  A  Co 
Moncreiff  Sheet 
Metal    Works 
fi.  F.  Metal  Stam- 
„  lag   A    Corr.    Co. 
U.  S.   Metal   Prod- 
ucts   Co. 
Western    Furnace 

A  Cornloe  Co. 
Slaewalk  Lights. 
Jackaon  Co..  p.  H 
Dwan  &  Co..  j.  e. 
Phoenix  Sidewalk 
Light    Co. 

Stair  Builders. 

Blahop    &    Peralno 
Holler.  John 
Jacobsen.  J. 
Porter,  W.  F 
Stewart.  J.   K 

Stationery. 

Foster  A  Short 
Wright,   J.    H. 
steel    Bars. 

Baker     &     Hamil- 
ton 
Dawaon    &   Noyes 
Woods      &      Hud- 
dart. 


Bender  Roofing  & 
Paving    Co. 

Cantley  &  Co.,  J. 

Enterprl&e  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R.   E.  Q. 

Lawson  Rooting 
Co 

Lewis,   W.   S. 

Malott    APetorson 

Ra^held       Roofing 

Samuel    Co..   H.    D 
Watsonlte   Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Houang     (Slnie     A 
TUe.» 

Graham.   R  Q. 
Klatt,    R.   J. 
Whito.     1M       K^ 
ribreatone    A 
Roofing  Oo. 


Pacific        Coast 
Steel    Co. 

Soule    Co. 

^   Steel    Brcdor. 

bcliauer,    Fred    C 

Pioneer     Con.    Co. 

Williams        Con- 
struction    Co 
»t«>re   t'ronts 

Kawnrer   Mfc-    Co 

U.   S.    Metal    Prod- 
ucts   Co. 

StructnrnI         Steel 
Contractora. 

Central    Iron    Wks 

Dyer    Bros. 

.ludaon    Mfg.    Co. 

Pacific    Structural 
Iron    Works 

Pac.   Rolling  .Mills 

Bchraeder's       Iron 

Works. 
fi.    F.    Iron    Works 

Western   Iron  Sup- 
ply Oo. 

Stoves. 

Mangrum     A  Otter 
Stelger   A   Kerr 


,1 
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Contmctora. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan   Iron   W^ks. 

Sunrey«r«. 

Morser,  E.  J. 
Quimby.  L.  S. 
Wether«ll,    CSias  E 

Teamlns    <&    Grad- 
ing;. 

Branlck.  J.  P. 
Blanchlnl,  Q. 


Federal      Transfer 
&   Draying-   Co. 

Carlln     iBros. 
Devencenzi    &   Co., 

L. 
Dillon    Teaming 

Co. 
Federal      Transfer 

&    Draying:   Co. 
Harbor        View 

Contract  Co. 
Hule  Co.,  E.  M. 
Lennon  Co..   J.   E. 
Leffler,   Fred 
.VIcGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers,  Chas.  J. 


Sibley  Teaming  & 
Gradinff    Co. 

Star  Contracting 
Co. 

Wright  Co..  J.  H. 

Tiling;. 

Cal.  Tile  Ccntr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Otte' 
Peerless  Agenclu- 
Co. 

Vactiiiiii     r"i.  " 
Bill   ^    Jac'^h-—- 
Hughson    &    Mer- 

ton    Co. 
Schaer   Bros. 
Stevens   Co., Frank 

A. 


Hyd«    Henry    O. 
United    Elec    Ca 

Wall    Ueda. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/oTks. 

WhltewaahlBK 
Brlckley,    P.    J. 
Reigle  &  Jameison 
Taylor,    L.    A. 

W^aterprooflne 
Coyle,   Jos.   A. 
Wlndovir    Cleanlne. 
American   Window 

Cleaning    Co. 
Windows.    Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST     OF     MEME3ERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS   AND    DIRECTORS. 

President,    H.    Maundrell.  ?''°^"?,***   ^.®'^'"®'^'"/' ,^-„-^v°-    Schenck. 

Vice-President,   B.  J.   Brandon.  Asa  t  Secretary,  W.  J    Carberry. 

Treasurer.  C.   W.   Wlthington.  Doorkeeper,   B.    R.   Wolcott. 
Secretary,   R.   J.  H.   Forbes. 


H.    iMaundrell 

E.  J.  Brandon 

C.    W.    Wlthington 

R.  J.  H.  Forbes 


DIRECTORS* 
H.   Jacks. 
E.   S.   Rainey. 
Alexander    Mennle 

W.  W.  Hayes. 

MEMBERS. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


Architectural   Iron 
W^orks 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central   Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kell    Iron   Works 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W'o>k.<^. 
Hlllard,   C.   J.   Co. 
Judson  Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'*hoenlx    Iron  Wks 
Ulston  Iron  Wks 
Lorenz  Schafffer  & 

Co. 
icnrader  Trf"* 

Works. 
St.     Francis     Orn. 

Iron    Works 
ttelger      &       /Cerr 

Stove    A     /'"oun- 

dTy    Co. 
/ulcan   Iron   Wka. 
Western  Iron  Wks 
Wlthington.  C.  W. 


Art  Olaan. 

Ingerson  &  Glaser 
Co. 


Blackamlth. 

Paul   Kleiber 

Bonda. 

Costello,  J.  T. 
Aetna  r.,ire  Ins.  Co 
Boole,  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  A  Deposit 

Co.   of  Maryland 
•iaie,  M.   A. 
Guyett&Co.,   R.   G. 
Hlllman    ft  Son.J.R 
Jones,    Edward   M. 
Lawton,    A.   F. 
Lloyd    &    Sppngler 
MecMeans,    H.    V. 
Pacinc    Coast    Sas- 

ualty    Co. 
Perley,   A.   E. 
Smith,    Leo   J. 
Un\l*ed       States 

Metal    Broducts 

Co. 
United      States 

Fidelity        and 

Ouaranty    Co. 


Brick  ana  Pottery. 

Bay     Development 

Co. 
Cal.  Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    &. 

Pottery   Ca 
Carquinez  Brick  ft 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bulldlug    Material. 

California     Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard   Co. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Pacific    Bldg.    Ma- 
terial Co. 

Pacific  Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Paraffine  Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterialCo 

Waterhouse  & 

Price   Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.    P. 

Maynard,  Jr.,  J.  L. 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^^tandard  Port'and 
Ppment   Co. 

Clay   Prodncta. 

Cal  Brick  Co. 
Stanqulst.  Kdward 


Concrete. 

Chase,   Silaii    A.. 
Camp  &   Carillon. 
Duncanson,      Har- 

relson  Co. 
Forbes,    R.    J.    H. 
Foster  &  Vogt. 
Goodman        Artifi- 
cial   Stone   Co. 
Haun,  C.   C.   W. 
Leonard,  J.  J. 
Lynch,  A. 
Pasqualetti,  .T. 
Petersen,   H.  L. 
Sartorlo,    Ciarles 
Stanquist,     Victor 
Zimmerman.  L.   M. 
Concrete       Heln- 
foTcement. 
Pacific     Building 

Material  Co. 

Contractors  A 
Bulldera. 
Allen,    A)"ix.    M. 
Anderson,   ^V.   W. 
Arthur,  L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,  C.   A. 
Braunton   Bros. 
Buller,    Tho3. 
Burdick,    V/m.    A- 
Caldwell   &   Co. 
Cameron    &    Diss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chls.holm,     R.     A. 
Cobby,   J.    \\r. 
Coburn,  I.  W.,  Inc. 
Concannoii,    W.    N. 
Conrad,    H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  F. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Qardiser,    Florent. 
Grelg,   Robt. 
Hansbrough    Bros. 
Healey     -     Tibbits 

Con    Co. 
Hlnson.  L.   A. 
Holm   &   Son. 
Howkins,   A. 
Ingerson.   C.   A. 
Jacks,  H. 
Jones,   Paul 
Jones.    W.    (}. 
Kent,   R.   H. 
Knowles  &  Reich - 

l»y. 
Lelter,     E.     T      & 

Sons. 
Lynch,  V.  C 


Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.   C. 

McBaln,  J. 

McKllllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll.   G.   C. 

Verlna.  L.  N. 

Warwick.  H.  C 

White  Bros,  (car- 
nenters). 

Wilhelm,    A.    H. 

Cot-utce  Works. 

.\msler,   C.   S. 
Berger   Mfg.    Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conlin,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&   Cornice   Wks. 

ConfrnctlnK 
leather. 

Dennis,   J.    B. 
Hayden,    Fred 
Lynch.  Richard 

Curbing,      Granite. 

McLenegan.     S.    B. 

Damp   Proofera. 

Brickley,    P.    J. 
Reigle   &   Jamison 

Door   Openera. 

Rlschmuller    Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works. 


Central  £nectrlc 
Co. 

City   Electric   Co. 

De  Lew,  M.  A. 

Decker  ElectrlcCo 

Globe  Elec.   Co. 

Levy    Elec.    Co. 
Ellevatora. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doora. 

Norris.    L.    A. 

U.  S.   Metal  Prod- 
ucts  Co. 
Floor  Sanding 

Hardwood     In- 
terior  Co. 
Inlaid  Floor  Ca 
Pacflflc    Floor 

Sandlnsr   Co. 
Grill   W^ork. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,   A. 
Sartorlus  Co. 
Wlthington,  C.  W. 
Gen.      Contractora. 
Andrus,    R.   C. 
Brigham,    H.    B. 
Brockhage,  Foley 

&  Green 
Caldwell   &   Co. 
Cereghino    &    Son, 

Louis 
Currle  &  Currle 
Dempnlak    Bros. 
Farquharson,    D.  B 
Fluth,  J. 

Frasier   &   Fraaler 
Graham,    D.    E. 
Grifl=ith.     Wm. 
Hannah,    J.    D. 
T^annah    &   Co.  J.S. 
Hayes,    W.  W. 
Jackson,    A. 
Kuykendall,    J.    O. 
Mall*»y,   Edward. 
Matthies,     Henry 
Mulcahy,    James 
Peacock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

grift 
GlasK  and   Glazing 

Cal.  Plate  &  Win- 
dow  Gass   Co. 

Cohen,   I. 

Cobbledlck-Klbby 
Glass  Co. 

Friedman     Bros. 

Fuller  &  Goepp 

Fuller,  W.  P.  & 
Co. 

Habenicht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    <%    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,   S.   J. 

McClure,   H.    N. 

Wilhelm,   A.   H. 

Wllkle  Co.,   A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.    B. 
Granite. 

Bradbury,    Thos. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt.  A.  T. 

Raymond  Granite 
Co. 

Hardfirare. 

Baker  &  Hamilton 
Joost  Bros. 
Kruse,  J.  H. 
Ijorenz,      Sdh  fta.e'.i' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     L,lKbt. 
Pacific      Gas     and 

Electric    Co. 

HeatloK    A    Yeatl 
latins:. 

Burnham  Plumb- 
ing Jb  Heatlnr 
Inc. 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
&   Co. 

Hooae     Morlns     A 
RalalnK. 

Blume  Cont'r  C5o. 
Pearson,    E.    K. 
Sullivan.    D.    J.AT 
Inlaid   Floora, 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Ce. 

Pacific  Floor 
Sanding  Co. 

Iron   Works. 

Liorenz,      acfhffa»r 

&  Co. 
Michaels    ft    Pfef- 

fer 
Mona.rch      Iron 

Works. 

^^'>*.(',°  ^     Rollins 

Mill    Co. 
Pacific    Struc.  Irom 

Works. 
Joint     Handera     « 

Poat  Capa. 
Kortick  -  Falls 

Mfg  Co. 
Lilley   &  Thurston 

Co. 
Lorenz  Schaffer  & 

Co. 
A^estern    Builder*' 

Supply    Oo. 

Kavrneer  Syateia 
Store    Fronts. 

Falls    Mfg.    Co. 
Lllley  &  Thurston 

Co. 
Light    and    Pcvre* 

City   Electric    Co. 
Pac.    Gas    St    Elec- 
tric  Co. 
l^lme.    Cement,  Cts 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  ^ 
Cement  Co. 

Lennon.    Jas.    E 

Nephl    Plaster   Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  &  Plaa- 
ter   Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cc. 

Western  Lime  A 
Cement    Co. 

Ti  umber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  I^umber 
Co. 

Hauptman  Lum- 
ber  Co. 

Hooper  I  umber 
Co. 

Kruse,  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  St  Bero- 
nlo 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson    Bros.*  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

wood.) 

DIeckmann    <fe    Co. 

Howard,    E.     A..    A 

Nlehaus,   Ed.    F.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       RIckard 

ft   MeCone. 
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Alexander,    R. 
Allen.    C.    J. 
Anderson     &     Ral- 

ney. 
Ar'ett,    A. 
Berk.     A. 
Brady,    M.    V. 
Bra^ly,    O.    E.&Son 
Brandon,    E    J 
Brennan,    J.    E. 
Brigham.    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &Son 
Campbell     Bros. 
Carr.    J.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,    Jas. 
Gale,   M.    F.    &  Son 
Gllaon,    J.    E. 
Harrison,    A. 
Hlbblns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hogrberg     &     Lud- 

wig 
Ijarsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,   J.   W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nagel,   W.   L. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llpa. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott,   W.   S. 
Walker,    P.    J. 
Watscn,    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson,    James    A. 
Wypant,    J.    H. 

Mnrble. 

American  Marble 
&   Mosaic  Co. 

Columbia  Marble 
Co. 

.^rassl.     Peter,     f^o. 

Hunt,  Andrew  T. 
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Malno,  F.  L.   St  Co. 
Musto  &   Sons,  Jos 
Keenan  Co. 
Vermont       Marble 
Co. 

Mantela,    Tllea 
Gmtea. 
GInsberg&Co.,  S. 
Holloway  Ex- 

panded Metal 
Co. 
Klrwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless    Aaencles 

Merchant    Bars 
Pacific   Coast  Steel 

Co. 
Metal     Furring     A 

L«thlnK. 
Ho  1 1  o  w  ay     Ex- 
panded   Mtl    Co. 
Lynch,    H.    T. 
Lynch,    Richard 
National      Lathing 

and    Furring 
Northwestern    Ex- 
panded        Metal 
Co. 

Metal  \Vlndow 
Worka' 
Dwan.  J.  E. 
U.   S.   Metal  Prod- 
ucts  Co. 
M*rter. 
Atlas  Motar  Co. 

Moaalo. 
Amer.     Marble     & 

Mosaic   Co. 
Malno,    F.   L.  &  Co. 

Office  Flxtnrea. 
Bateman,    Wm. 
Forbes   &    Son, A.J. 
Fink    &    Schlndler 

Co. 
Slmmen,    John 
Open    Hearth  Steel 
Pacific    Coast  Steel 
Co. 

Ornamental 
Plasterers 
Binnor,    Theo. 
Larson,   O.  F. 
Woods,  J.  P. 

Painters. 
Daniels.    Gus   V. 
Donovan,   V    .T. 


Fraser,  J.   P. 
Kuss,   P.    N. 
Lewellyn,    J. 
Maundrell,    H. 
Spark,    J.    H.    , 
Neal.  L  J 

Pafnt    Burner 
Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 
PalBts,     Oils.     Ktc. 
Bass     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific    Refining  <: 

Roofing 
Parafline    Paint  Co 
Whlttier   -  Coburn 

Co 
Patent     Chlmneya. 
Clawson   &  Co.,   L. 

E 
Dunlevy    &    Gettle 
Dresser    -   McDon- 
nell  Co. 
Cal.   Pottery   Co. 
P«TlnK  Brick. 
Cal  Brick  Co. 

PlanioK   Mills. 
Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door    Co. 
Cal.   Mllline   Co. 
Blklng»ton       & 

Hucke 
Herring    Mlll(Inc) 
Kendall,  A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      tc. 

Lumber    Co. 
Pacific  Mfg.    Co. 
Reinhart     Lumber 
&    Planing     Mill 
Co. 
Reilly,  P.  F. 
Santa     C'ara     Mill 

&  Lumber  Co. 
San     Matfco     Plan- 
ing  Mill. 
Searle   &   Hayman 


Plasterers. 

BInner,    Theo. 

Bradley  &   ReJlly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,  D.   Ross. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,    J.    E. 

Fay,    Johp 

Felt,    R.    L. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &    Clute 

Gllmour,    Wm.   O. 

Jacobsen.    N. 

Kaiser,    Joa 

Knowles    A. 

Leaf,   A. 

Lyden   &   BIckel 

MacGruer    &    Co. 

Mennle,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    CO..C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   T. 

Plaster     o*     Paris. 

Nephl    Plaster   Co. 

Plumbinfc     &     Gas 
Fittlns. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmld    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Oo -   The 
Real  Estate. 

Williamson    Co.,H. 

WIttman    -    Lyman 

Cross   &   Co. 

Urban  Realty 
Impt.    Co. 

Reinforcing    Bars. 

Pacific  Coast  &teel 
Co. 


Rissers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crashed  noem.. 

HeaJy-Tlbbltts 

Constr.   Co. 
Holland.   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

RooSbik     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manvllls 
Co.,    H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

ParaflUne    Paint  Co 

The  T  h  o  ■.  H. 
Price    Co. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     Jonn 

H'ealy-Tibbitts 
Constr.   Co. 

Holland,  J.    P. 

Sanitary   FToorlna:. 

Artolith    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson.    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Hishop,    Wm.    T. 

Stewart,   J.   K. 

Roof    RepalrinK    A 

Paint. 

Street    W^ork. 

Fay,   S.   J. 


Steel        R  •  1 1 1  ■  K 
Doors. 

Pacific     Building 

Material  Co. 
U.   S.   Metal   Prod- 
ucts  Co. 
stone   Csatractors. 
De    Lano    St    Sons. 

I.    Ls 
Blan-;hard.    W.    W. 
Hunt,   Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 
Stone     Quarries. 
Keystone    Sand  Co 
Raymond     Granite 

Co. 
Structural    Steel 
Pacific    Coast  Steel 

Co. 

TeamtnK. 
Dillon,    D. 
Eureka      Teaming 

Co. 
Holland,  J.   P. 
McClure,    H.    N. 
Monarch    Teamlp 

Co. 
Mcl..enegan,  S-  I 

Terra  Cotta. 
Clark    &    Sons,   N. 
G'adding.    McBean 

&   Co. 
S  t  e  Ig  e  r        Terra 

Cotta  Co. 

TlllBK. 

Artolith     Mfg.    Co. 
Ventilator*. 

U.   S.   Metal   Prod- 
ucts   Co. 
Waterhouse    A 

Price    Co. 

Whltewasbers. 

Relgle    &   Jamison 
Brick  ley.    P.    J. 
Wire  Works. 

Acme      Iron      and 
Wire  Works. 

Eureka      Wire      & 
Iron    Works. 
\%'ater  Co. 

S,p  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating^  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  €f  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    3.00 
5  years-    10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


190 


.  years  and  I 


Street  and  No.. 

City 

State 


lO  Cents  Per  Copy 
fa.00   Per   Year 


Published    every    W'ednesday 
Fifteenth   Year   No.  24 


Publication    Offic« 
rWO  Mission   St, 


San  Francisco   Cal.,  June  16,   191;") 


Telephones     Donierlas   2371 
Bscslae  S37S 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have   no  weights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and  shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 


Send  for 
catalog 


525  Market  Street,  San  Francisco,  Cal. 


Agents  wanted  for 
unoccupied  territory 


BUILDING    AND    ENGINEERING    NEWS 


Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Probieni, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Suooassors  t*  JOHN  WOOD  MFC.  CO. 
21«-21  PaoinoBldg.   447-4a  E.  ard  St.   331 -339  Cypras*  Si. 
SAN  FRANCISCO  LOS  ANGCLCS  OAKLAND 


Ta 

•phone 

Market  1935 

Fin*  and  Sanitary 

PLUMBING 

/  6 

^tfjMS^ 

/ 

c 

221 

OAK 

4PLUMBER^ 

STREET 

B«l. 

Cough  a 

nd  Octav 

la 

SAN  FRANCISCO,  CAL. 

Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  ZbSe  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eighth  St,  Oakland,  Calif. 


BUILDING    AND    EXGINlElBRIXG     NEWS 


Benj.    G.    McDougall,   Architect. 
ST.     LUKES     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofine. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF    HOTEL.    Geary     nr    Taylor. 
Rig-hetti   &   Headman.   Architects. 

Interior  wallt  dampproofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY   HALL.   San   FrancUco 
Wright.    Rushford    tt    Cahlll.    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 

pigments. 


I 


KAHN    BROS.    DEPARTMENT    STORE. OAKLAND 
C.     W.     Dickey.    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE.    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 

San    Francisco 


IMPERIAL  COMPANY 


BlILDINC     AND     i^XdlMKICRIXG     NEWS 


JAMES  CAHILL  &  CO. 


Incorporatad 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanulaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrass  ma  by  phona  at  San  Franciaoo,     Franklin  2907 

Oakland,  Oakland  5941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street,    ' 


San  Francisco 


F>tione    Oakland    178S 

The  J.  Fa  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES=^ 

Fire    Sets,    A.nc]irons, 
Fcnclcr   Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING    A.    COOKE.    Monoger 
Reiidencc    Phone,  OakUnd    4862 


■  5i»am»a»a»WW«»»««wai 
■■I 

YOUR    BREAKFAST 
how  was   It  cooked   this   morning? 
And    your    dinner    last    night? 
And   all   the   meals   at   your  home? 
Don't    be     satisfied     with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   fire 
going    all     day    whether    you    are    using    it    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
just   as   thousands   of   others   are   already   doing.      For 
economy    in    Lighting,    Cooking    and    Heating    as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    Is 

THE  a.e:ro  gas  sysxeivi 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  In  your  own  home.  Let 
us  tell  you  all  about  it.  A  postal  will  bring  des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility'  Gas   Generator  Co. 

Tel.    Dongrlas    2400    or    Garfield    2057. 
340  Sansome  St.,  San  Pranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


G.     RISC  HMULLER 

Phonas:  Markal  3950,     Pladmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  rig'ht  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 


CLOVER-LEAF  PHARMACY,  Inc. 


CLOVERDALE 


CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Keamy  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined,     Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
afford  a  bath-room 
can  afford 

THE 

BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Wafer  Healer  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powell  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  ffirst 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 


hiildin;;    a.vd   uncjiniei^zrixc;    news 


Equipped  wltfi       SIMPLEX    WINDOWS     S2S  MarRel  St..  S.  F, 

Send  for  Catalog.        Agents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  June  16,  1915 


Fifteenth  Year,   No    24 


The  United  States  Government  has  at  the  Exposition  a 
line  of  exhibits  showing  the  varied  activities  in  which  it 
is  engaged,  and  the  educational  value  of  this  display  can 
only  be  fully  appreciated  after  a  complete  study  of  these 
exhibits. 

The  ix>ad  exhibit  in  Machinery  Hall  gives  a  lesson  in 
road  building  from  the  Roman  times  down  to  the  most 
modern  types  of  present  day  road  building,  and  also 
shows  in  models  the  proper  and  economic  location  of 
roads,  culverts  and  bridges. 

The  road  building  question  is  a  live  one  today  all  over 
the  United  States,  and  as  we  are  in  the  State  of  Califoirnia 
asked  to  vote  fifteen  millions  more  for  roads,  it  will  be 
worth  while  to  study  th.is  exhibit  and  post  ourselves 
somewhat  before  deciding  if  we  want  to  spend  any  more 
millions  on  the  kind  of  roads  we  have  been  getting  for 
the  first  eighteen  millions  we  voted  a  few  years  ago. 

The  cheapness  of  some  of  the  road  construction  that 
we  have  witnessed  during  the  last  few  years  will  cause 
many  voters  to  stop  and  think  twice  before  casting  his 
or  her  ballot  in  favor  of  a?nother  dose  of  road  bonds. 


S('IE>T1FI(     I'HOGRESS    I\    GERMANY    DURING    TJIE 
WAR. 

That  necessity  is  the  mother  of  invention  is  being  em- 
phasized in  a  remarkable  way  in  Germany  where  the 
present  war  has  shut  off  the  importation  of  various  mate- 
rials hitherto  considered  indispensable  in  the  manufacture 
of  munitions  of  war  and  the  Engineering  and  Mining  Jour- 
nal recently  published  a  communication  for  which  it 
vouches  and  which  shows  some  of  the  progress  being 
made : 

Means  have  been  found  to  manufacture  gun  and  rifle 
cartridges  and  the  fuse  heads  of  grenades  without  copper 
or  brass.  Soft  iron,  having  a  small  copper  content,  and 
zinc,  treated  by  a  special  i)rooess,  are  made  to  replace 
to  a  large  extent  copper  and  brass. 

Realizing  that  the  prolongation  of  the  war  may  result 
in  a  shortage  in  aluminum,  though  the  chief  raw  mate- 
rial for  the  manufacture  of  this,  beanxite,  comes  from 
northern  Fi-ance,  a  Heidelberg  chemist  has  discovered 
an  apparently  rational  process  for  recovering  aluminum 
oxide  from  ordinary  clay  containing  about  30  pei'  cent 
Al-2  0-3.     The  process  also  provides  for  the  simultaneous 


extraction  of  the  alkalis,  particularly  pOtash.  Two  alum- 
inum factories  will  soon  be  completed  and  will  make 
Germany  independent  of  foreign  countries  as  to  this 
metal. 

Attention  is  being  given  to  the  substitution  of  magne- 
sium for  aluminum.  It  has  been  shown  that  metallic 
magnesium,  and  particularly  a  magnesium-aluminum  al- 
loy, may  possibly  replace  copper  as  an  electrical  conduc- 
tor. Another  large  magnesium  plant  is  being  erected  to 
use  the  large  quantities  of  magnesium  chloride  which 
are  a  by-product  of  the  potash  industry,  hitherto  consid- 
ered worthless. 

England  having  out  off  the  supply  of  gasoline  and  pe- 
troleum, and  although  benzol  will  satisfactorily  replace 
the  former,  two  synthetic  processes  have  been  worked 
out  for  producing  gasoline,  which  will  play  a  large  role 
in  the  future.  A  process  for  making  gasoline  from  min- 
eral oils  has  been  simplified  and  a  large  plant  will  soon 
be  oi)erating.  A  second  new  gasoline  manufacturing  pro- 
cess has  been  invented  by  a  professor  in  a  prominent 
technical  school,  based  on  the  assumption  that  if  hydro- 
gen be  added  to  unsaturated  hydrocarbons,  gasoline  will 
ba  formed  as  in  nature.  Bituminous  coal  being  regarded 
as  unsaturated  hydrocai-bons,  it  is  proposed  to  add  hydro- 
gen to  these  and  make  gasoline,  a  new  plant  for  which 
is  expected  to  be  in  operation  soon.  Petroleum  is  being 
replaced  by  acetylene,  which  can  be  burned  in  safety 
lamps   more    cheaply. 

To  offset  the  shutting  off  of  the  supply  of  saltpeter  of 
Chilean  nitrates  and  thereby  the  manufacture  of  impor- 
tant explosives,  very  large  works  are  being  erected  to 
convert  the  nitrogen  of  the  air  into  ammonia  and  this 
into  nitric  acid  by  the  contact  process. 

Sulphuric  acid  having  become  so  expensive,  ammonium 
carbonate  made  by  the  Haber  process  is  permitted  to 
come  in  contact  with  gypsum,  which  by  a  ccmiplete  re- 
action forms  ammonium  sailphate  and  calcium  carbonate. 
Germany'is  large  deposits  of  magnesium  sulphates  are  to 
be  similarly  used.  Also  by  decomposing  magnesium  or 
barium  sulphates  with  coal  the  sulphide  is  formed  which 
is  further  decomposed  by  carbonic  acid  into  barium  car- 
bonate and  hydrogen  sulphide,  which  by  suitable  combus- 
tion is  transformed  into  sulphurous  acid  or  sulphur.  The 
sulphuric  acid  made  from  this  is  exceedingly  pure  and  the 
supplies  of  barium  sulphate  are  enormous. 
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California  Productions. 

By  George  Nelson,  C.  E. 


INTRODUCTION. 


Recent  events  have  emphasized  the 
fact  that  we  are  depending  on  Europe 
for  the  greater  part  of  the  chemicals 
used  in  our  arts  and  industries,  and 
that  the  time  has  come  for  us  to  take 
hold  and  establish  our  independence 
in  these  industries.  It  can  be  done, 
but  it  will  take  both  work,  brains  and 
capital,  but  once  started  we  will  be 
more  than  able  to  hold  our  own,  for 
we  have  spontaneously  displayed  just 
as  much  ingenuity  along  chemical 
lines  as  along  mechanical. 

California  is  possessed  of  enormous 
riches  in  her  mineral  deposits,  and  en- 
joys an  abundance  of  cheap  water- 
power  possibilities  in  addition  to  her 
seemingly  inexhaustible  supply  of 
petroleum.  With  the  proper  technical 
direction,  this  combination  can  be 
made  to  place  California  in  the  front 
rank  among  the  industrial  states. 

The  production  of  several  of  the  Cal- 
ifornia mineral  substances  has  al- 
ready assumed  such  proportions  that 
they  are  world  famous  and  able  to  at- 
tract capital  from  all  over  the  money 
centers  for  their  exploitation. 

Of  these  Petroleum  and  Gold  take 
first  rank,  the  totals  for  the  period 
considered  being  174  million  dollars 
for  the  Petroleum  and  379  million  dol- 
lars for  the  Gold.  Of  these  two  the 
Petroleum  has  given  rise  to  far  bigger 
industries  here  in  California,  giving 
employment  to  far  more  men  than  the 
Gold. 

Petroleum  has  built  pipe  lines,  rail- 
roads, refineries,  towns,  harbors,  ships 
and  all  the  appurtenances  to  these 
main  features  of  this  great  industry, 
and  what  is  more  it  has  solved  the 
fuel  problem  for  California,  thereby 
giving  the  greatest  impetus  possible  to 
the  development  of  industries  in  our 
State. 

Petroleum  has,  also,  with  the  help 
of  the  motor  truck  solved  the  trans- 
portation problem  for  regions  some- 
what remote   from   railroads. 

What  the  Electric  Railroads  are  do- 
ing for  the  farming  and  fruit  raising 
communities,  the  motor  truck  will  do 
for  the  mining  and  quarry  districts, 
bring  them  in  touch  with  the  main 
lines  of  the  steam  railroads  and  thus 
in  contact   with   the  world   markets. 

It  has  therefoi-e  occurred  to  the 
writer  that  a  survey  of  the  last  25 
years  of  the  industrial  conditions  and 
the  ups  and  downs  of  the  industries, 
represented  graphically  with  a  few 
commenting  remarks,  would  be  of 
some  u.se  in  calling  attention  to  the 
po.s.sihijities  of  this  .'^late  as  a  man- 
(ifacturing    state. 

The  figures  used  in  these  diagrams 
have  been  taken  from  the  compilations 
of  the  Slate  Alining  Hureau  and  the 
I'nitod  States  fJoological  ."Purvey,  and 
are    Ihcrefore   official. 

Tlie  diagrHms  arc  as  silf-cxplana- 
tory  as  it  I.h  possible  to  make  them, 
but  a  few  remarks  as  to  how  to  read 
thepi   will   not   be  amiss. 


The  Mcale  is  of  necessity  not  the 
same   on  all   the   diagrams. 

The  value  in  dollars  or  the  amount 
of  production  has  been  made  shaded  or 
light  according  to  the  demand  of  the 
exigencies  of  the  work  arising  during 
the  construction  of  the  diagrams,  and 
it  will  make  no  difference  in  the  read- 
ing  of   them. 

The  diagrams,  with  a  few  excep- 
tions, consist  of  two  sets  of  columns, 
one  white  and  one  shaded,  the  small- 
est is  always  .supposed  to  be  standing 
in  front  of  the  tallest  without  regard 
to  color,  and  both  are  to  be  read  from 
the  bottom  line  up.  The  figures  placed 
on  the  sides  also  indicate  this  way  of 
reading  the  diagrams  and  are  added 
as   a   supplementary   guide. 

Here  follows  the  index  to  the  series: 
Index  to  DiagraiiiM  "California  Pro- 
(lue(ion.<<." 

1.  Cement. 

2.  Brick. 

3.  Lime    and    Limestone. 

4.  Broken    Stone. 
.").      Gypsum. 

().     Clay    Products. 
7.     Copper. 
X.     Quicksilver. 
9.     Lead. 
111.      Magnesite. 

11.  Manganese. 

12.  Chrome. 

13.  Bituminous    Rock. 

14.  Asphalt. 
If).      Asbestos. 
Hi.      Gold. 

17.     Silver. 

15.  Platinum. 

19.  Petroleum. 

20.  Natural    (Jas. 

21.  Coal. 

22.  Salt. 

23.  Soda. 

24.  Borax. 

25.  Granite. 

26.  Rubble. 

27.  Paving   Blocks. 

28.  Marble. 

29.  Sandstone. 

30.  Mineral    Paint. 

31.  Pyrites. 

32.  Antimony. 

33.  Iron    Ore. 

34.  Fullers    lOarth. 
3.').      Infusorial    Earth. 
3fi.     Mineral    Water. 

37.  Slate. 

38.  Soapstone. 

39.  Sand— Glass. 

40.  Gems. 

4  1.      Totals    for    Period. 
42.      Totals    for    1913. 

Coiiifilt. 

This  diagram  needs  no  explanation. 
It  shows  that  up  to  1902  California  ce- 
ment was  not  recognized  as  of  much 
account  outside  of  a  purely  local  de- 
mand. From  1902  to  190S  it  shows  a 
liiaUliy  growth,  in  spite  of  the  fact 
that  new  plants  were  being  estab- 
lished, and  from  190S  it  shows  a  phe- 
nomenal growth,  unparalleled  any- 
where and  ;ilso  shows  a?i  industry  in  a 
good  and  healthy  condition.  It  shows 
the  erfect   that   the  development  of  rein- 


forced concrete  construction  has  had 
on  the  cement  industry  since  the  re- 
construction of  San  Francisco  com- 
menced. 

Up  to  1903  onl.v  one  plant  had  suc- 
ceeded in  establishing  itself  in  Cali- 
fornia, but  in  1903  two  more  plants 
started  operations,  and  five  others 
have  since  then  been  established  and 
are    now    in    operation. 

Competition  has  evidently  been  the 
life  of  this  industry,  and  when  it  is 
considered  that  California  ranks  third 
in  the  production  of  cement,  the  only 
states  ahead  of  it  being  Pennsylvania 
and  Indiana,  it  must  be  conceded  that 
this  industry  is  ably  handled  and  sets 
a  pace  for  others  well  worth  imitating. 
With  the  South  American  and  other 
oversea  markets  opened  up  to  us  we 
expect  to  see  this  gigantic  stride  kept 
up  and  C^alifornia  eventually  take  the 
lead    among   the   States. 

Cement  is  today  used  extensively  in 
all  engineering  construction,  and  its 
uses   are   being   extended   almost   daily. 

In  water  works  construction  it  is 
being  used  for  floors,  walls,  roofs  and 
foundation  for  filtration  plants  and 
pump  houses. 

In  sewerage  works  it  is  being  used 
for  pipe  lines  and  purification  plants 
of  all   kinds. 

In  harbor  works  it  is  being  used  for 
piles,  quay  walls,  breakwaters,  docks, 
warehouses,  silos,  coal  bunkers,  canal 
locks   and   canal   linings. 

In  shore  protection  works  it  is  be- 
ing used  for  groynes,  seawalls,  bulk- 
heads,   jetties. 

In  irrigation  works  it  is  being  used 
for  pipe  lines  of  all  sizes,  intakes  and 
outlets,   dams   and   canal    linings. 

In  hydroelectric  power  construction 
it  is  being  used  for  dams  of  all  kinds 
and  sizes,  power  houses,  piers  for  pen- 
stocks, wheel  pits  and  engine  founda- 
tions, and  bases  for  transmission 
towers. 

In  building  construction  its  use  has 
been  tremendously  increased  since  the 
introduction  of  reinforced  concrete 
construction. 

In  highway  and  street  construction 
its  use  lias  been  in  the  last  few  years 
enormously  extended,  both  as  a  base 
for  asphalt  pavements  and  also  as  a 
paving  material  in  itself,  only  cov- 
ered with  a  thin  coat  of  oil  and  sand. 
It  is  also  extensivel.v  used  in  high- 
way bridges  of  all  kinds  and  in  street 
culverts,  curbs,  sidewalks,  gutters,  re- 
taining walls,  lampposts  and  telephone 
conduits. 

In  railroad  construction  it  is  rapidly 
superseding  all  wooden  structures 
such  as  bridges,  trestles  , culverts,  re- 
taining walls,  stations,  train  sheds, 
platforms,  and  is  also  being  used  for 
telegraph  poles,  fence  posts,  grain  ele- 
vatois    and    smoke    stack.««. 

In  the  farming  community  it  is  b^- 
roundhouses.  water  towers.  signal 
towers,  tunnel  linings,  railwa.v  ties, 
ing  used  for  farm  buildings,  dairies, 
stables,    water   troughs   and   shingles. 
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It  is  used  in  fortification  works,  as 
bottoms  for  war  ships,  as  tombs  and 
tomb  stones,  and  lately  Edison  has 
found  a  new  and  rather  refined  use 
for  it  in  making  his  new  unbreakable 
phonograph    records. 

No  other  material  has  been  put  to 
so  many  and  varied  uses  as  cement. 
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Brick. 


The  Brick  Diagram  shows  that  sta- 
tistics of  this  so  common  and  much 
used  building  material  were  not 
available  before  1893.  It  shows 
that  the  growth  was  somewhat 
erratic  up  to  1902,  when  it  com- 
menced to  go  up  rapidly  until  it 
reached  360  million  brick  in  1907, 
the     year     the     recon.'^truction     of    San 


Francisco  started,  at  which  year  he 
price  of  brick  shows  to  be  the  highest; 
since  then  the  production  has  almost 
been  stationary,  ranging  between  330 
and  360  million  bricks  per  year.  The 
value  has  been  somewhat  more 
changeable,  ranging  between  2^4  mil- 
lion dollars  and  3  million  dollars. 

It  is  worthy  of  note  that  the  sta- 
tionary period  in  the  brick  production 
coincides  with  the  rapid  rise  in  the 
cement  production,  which  in  turn  is 
caused  by  the  development  of  rein- 
forced    concrete     construction. 

As  California  possesses  a  great 
abundance  of  brick  clays  and  other 
brick  materials,  it  is  safe  to  say  that 
it  will  be  used  more  and  more  for 
building  purposes  in  the  country 
towns  and  on  the  farms  where  wooden 
frame  buildings  are  now  the  prevailing 
type  of  construction,  as  it  gives  a 
greater  protection  against  fires  and 
lends  itself  readily  to  very  artistic 
treatment. 

The  different  kinds  of  brick  manu- 
factured  hera   are: 

1.  Common  or  Building  brick,  ex- 
cept fronts  or  facings. 

2.  Stock  brick,  carefully  made,  per- 
fect  edges. 

3.  Pressed  brick  or  face  brick, 
finer    grade. 

4.  Roman  brick — a  special  size  for 
fronts. 

5.  Ornamental  brick  for  decorative 
purposes. 

6.  Enameled  or  glazed  brick  for 
bath  rooms  and  sanitary  linings. 

7.  Fire    brick. 

S.     Vitrified   brick. 

l/M£  8.  A/A^£SrOA^£ 
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Ijimc    and    I.,ime8tone. 

This  diagram  only  shows  the  value, 
no  amounts  either  in  tons  or  barrels 
being  available  for  more  than  the  last 
three  years.  (Jp  to  1911  all  lime  and 
limestone  quarried  was  reported  to- 
gether, but  since  then  the  limestone 
Quarried  and  crushed  for  road  pur- 
poses has  been  reported  as  crushed 
rock,  and  hence  the  apparent  decrease 
of   that   year. 


Limestone  is  found  almost  all  over 
California,  and  is  an  extensively  used 
material.  It  is  used  in  building,  for 
cement,  furnace  slag,  fertilizer,  glass 
manufacture,  etc.  When  burnt,  lime 
is    used   for: 

1.     Dehydrating   alcohol. 

Disinfectants. 

Dying. 

Fertilizers. 

Flux   and    glazes    in   pottery. 

Furnace    flux. 

7.  Furnace   hearths. 

8.  Furnace       linings       where       the 
basic  steel  process  is  used. 

9.  Insecticide. 

10.  Aqua   ammonia. 

11.  Bone   ash. 

12.  Calcium    carbide. 

13.  Gas. 

14.  Glass. 

15.  Paper. 

16.  Potassium    bichromate. 

17.  Soap. 

18.  Soda. 

19.  Molds    and    crucibles. 

20.  Oxy-hydrogen   light. 

21.  Polishing   materials. 

22.  Refining  beet  sugar. 

23.  Tanning,  in  removing  hair  from 
hides. 


s^o/fs/v  sro/v£ 
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Broken    Stone. 

No  data  available  before  1893.  Dia- 
gram shows  very  small  development 
up  to  1908,  when  the  San  Francisco  re- 
construction with  reinforced  concrete 
brings  up  both  the  output  and  the 
price.  The  output  again  drops  in  1910, 
but  in  1911  with  the  wide  spread  agi- 
tation and  consequent  building  of 
Good  Koads  all  over  the  country,  the 
production  again  goes  up,  keeps  up 
and  will  keep  up  from  now  on  as  the 
new  types  of  permanent  road  sur- 
faces all  use  rock  as  the  chief  ingre- 
dient. 

This  diagram  only  represents  the 
production  of  broken  stone  used  for 
road  purposes  and  concrete  and  sand 
and    gravel. 

Continued. 
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SAN    FRANCISCO — Apartment    house, 

3  story  and  base,  frame,  $15,000.  Ar- 
chitect, Kdward  E.  Young,  251  Kearny 
street,  S.  F.  Owner,  James  Cantley, 
1370  Green  street,  S.  F.  The  build- 
ing will  be  erected  on  the  south  side  of 
Sacramento  street  west  of  Jones  and 
will  have  a  frontage  of  27%  feet  by  a 
depth  of  76^^  feet.  Exterior  has  been 
airanged  for  six  apartments.  A  pri- 
vate garage  will  occupy  the  basement. 
Interior  will  be  finished  in  pine,  blue 
gum  and  elm  panels.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  steam  heat  and  a 
hot  water  supply.  All  apartments  will 
be  equipped  with  wall  beds.  Marble 
and  tile  wainscot  will  be  used  in  the 
eitrance.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

SAN    FRANCISCO — Apartment   house, 

4  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect,  Ar- 
thur G.  Scholz,  Phelan  Bldg.,  S.  F. 
Owner,  John  Edward  Stiffen.  The 
building  will  be  erected  on  the  east 
side  of  Hyde  street  south  of  Ellis,  cov- 
ering an  area  of  25  by  137 V4  feet.  In- 
terior has  been  arranged  for  three 
apartments  of  two,  three  and  four 
looms  each  to  the  floor.  Interior  will 
be  finished  in  pine  with  some  hard- 
wood panels  and  hardwood  floors  in 
the  living  and  dining  rooms.  There 
will  be  steam  heat  and  automatic  ele- 
vator, hot  and  cold  water  supply,  and 
vacuum  cleaning.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
now   being  prepared. 

.SAN  FRANCISCO— Apaitment  house, 
3  story  and  base,  brick  and  steel,  $45,- 
000.  Architects  and  engineers,  Koenig 
&  Christiansen,  Humboldt  Bank  Bldg., 
S.  F.  Owner,  O.  A.  Craemer.  The  build- 
ing will  be  erected  on  the  south  side 
of  Turk  street,  east  of  Hyde,  and  has 
been  designed  to  contain  a  total  of  32 
apartments  of  two  and  three  rooms. 
All  apartments  will  have  wall  beds 
with  private  bath  rooms.  Interior  fin- 
ish will  be  of  pine  with  hardwood 
panels  and  some  hardwood  floors. 
Plans  provide  for  steam  heat,  a  hot 
and  cold  water  supply,  and  vacuum 
cleaning.  Bath  rooms  will  be  finished 
in  tile.  Marble  and  tile  wainscot  will 
be  use:!  in  the  entrance  lobby.  Ex- 
terior of  the  dwelling  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  segregated  figures  are  being 
taken. 

S.VX  KR A. XCI.SCd— Apartment  hou.'^e. 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architects,  Rousseau  &  Rousseau. 
110  .Sutter  street.  .S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  the  east  side  of  7th  street  south 
of  Ilowai-d,  and  has  been  designed  to 
lontJiin  a  total  of  12  apartments.  Each 
suite    will    contain    one    room      and      a 


kitchenette  and  a  connecting  bath.  In- 
terior will  be  finished  in  pine  and  red- 
wood. There  will  be  steam  heat  and  a 
hot  and  cold  water  supply.  Bath  rooms 
will  be  finished  in  imitation  tile.  Mar- 
ble and  tile  wainscot  will  be  used  in 
the  vestibule.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
veneer.  Plans  are  now  being  prepared. 
SAN    FRANCI.SCO— Apartment    house, 

3  story  and  base.  Class  C  construc- 
tion, $25,000.  Architect,  none.  Own- 
ers, McKillop  Bros.,  540  Cole  street,  S. 
F.  The  building  will  be  erected  on  the 
west  side  of  ilission  street,  south  of 
14th,  and  has  been  designed  to  con- 
tain three  stores  on  the  first  floor,  be- 
sides fourteen  modern  apartments  on 
the  upper  two  floors.  Interior  finish 
will  be  of  pine  and  redwood.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  There  will  be  steam  heat  and 
a  hot  water  supply.  Hath  rooms  will 
be  finished  in  tile.  Patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
l^abor.  Materials  are  now  being  pur- 
chased. 

SAN    FRA.\CI.SCO— Apartment    house. 

4  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architects, 
Rousseau  &  Rousseau,  110  Sutter 
street,  S.  F.  Owner's  name  withheld 
The  building  will  be  erected  in  t' 
Fifty  Vara  District,  and  has  been  (i 
signed  to  contain  a  total  of  30  apart 
ments  arranged  in  suites  of  two  and 
three  rooms  with  bath.  All  apartments 
will  be  equipped  with  wall  beds.  In- 
teriors will  be  finished  in  pine  and 
hardwood  panels.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
Plans  provide  for  furnace  heat,  hot  and 
cold  water  supply,  an  automatic  ele- 
rooms  will  be  finished  in  tile.  Marble 
and  tile  wainscot  will  be  used  in  the 
entrance  vestibule.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are    now    being   prepared. 

OAKLAND,  CAD.— Apartment  house. 
3  story  and  base,  frame,  $40,000.  Ar- 
chitect, none.  Owner,  B.  A.  Schmidt, 
4S2  40th  street,  Oakland.  The  building 
will  be  erected  on  the  south  slide  of 
loth  street  west  of  Fallon,  and  lias 
been  designed  to  contain  a  total  of  96 
rooms  which  will  be  arranged  in  suites 
of  two  and  throe  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  Interior  finish  will  be  of  pine 
and  elm.  Some  oak  floors  will  be  used. 
There  will  be  steam  heat  and  a  hot 
water  system.  Oil  burning  furnace 
will  be  installed.  Bath  rooms  will  be 
linished  in  tile.  Marble  and  tile  wain- 
scot will  be  used  in  the  bath  rooms. 
Kxterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  is  now  taking 
subliguies  on   the  work. 

LONG  BEACH,  Ut^S  ANGELES  CO.. 
C.Mi  —  Apartment  house,  4  story  and 
base.       Class    C      construction,     $30,000. 
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Architect,  Arthur  G.  Lindley,  Hollings- 
worth  IJldg.,  L.  A.  Owner's  name  not 
given.  The  building'  will  be  erected 
on  Ocean  avenue,  covering-  an  area  of 
38  by  100  feet.  There  will  be  a  total 
of  25  suites  of  two  and  three  rooms. 
All  apartments  will  have  wall  beds 
and  private  baths.  Interior  finish  will 
be  of  pine  with  some  elm  panels  and 
hardwood  floors.  Plans  provide  for 
steam  heat,  a  hot  water  system  and  an 
automatic  elevator.  Bath  rooms  will 
be  finished  in  tile  with  composition 
floors.  Marble  and  tile  wainscot  will 
be  used  in  the  entrance.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  flg 
ui'e.s  are   being  taken. 


BANKS 

'tROPICO,  LOfe-  ANGELES  CO..  CAL. 
—  Bank  and  stores,  1  and  2  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, Myron  Hunt,  Hibernian  Bldg.,  L. 
A.  Owners,  First  National  Bank  of 
Tropico.  The  building  will  be  erected 
on  a  corner  lot  and  has  been  designed 
to  contain  the  bank  and  eight  stores 
in  the  one-story  section.  The  second 
lloor  will  be  arranged  for  modern  of- 
fices. Special  bank  equipment,  vaults 
and  bank  fixtures  are  specified.  Inte- 
rior will  be  finished  In  pine  and  hard- 
wood. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
will  be  rtady  for  figures  within  thirty 
days. 


BONDS. 

FRESNO,  FRESNO  CO.,  CAL.— Per- 
mission for  the  Fresno  Interurban 
Railway  Company  to  issue  250  shares 
of  stock  at  80  and  $70,000  bonds  at  90 
has  been  made  by  the  Railroad  Com- 
mission. The  issue  is  for  the  purpose 
of    continuing   construction    work. 

MARICOPA,  KERN  CO.,  CAL,— Elec- 
tors of  the  Maricopa  High  School  Dis- 
trict will  vote  bonds  of  $16,000  on  June 
21st  to  provide  funds  for  the  erection 
of  a  high  school  building.  The  issue 
will  be  in  the  denomination  of  $1,000 
each. 

WEST  PARK  SCHOOL  DISTRICT, 
CAL — The  voters  of  the  West  Park 
.School  District  will  pass  upon  a  prop- 
osition of  issuing  bonds  of  $12,000  for 
the  making  of  additions  to  the  present 
school    buildings. 

BURKANK  SCHOOL  DISTRICT,  LOS 
ANGELES  CO.,  CAL. — Burbank  School 
District  will  hold  an  election  on  June 
21st  to  vote  on  the  proposition  of  is- 
.-uing  and  selling  bonds  in  the  sum  of 
$25,000  for  the  betteiment  of  the  school 
buildings  in  this  district. 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAD. — The  San  Bernardino 
Chamber  of  Commerce  has  arianged  a 
campaign  for  a  bond  issue  for  the  con- 
struction of  a  city  hall  and  convention 
hall. 

VISALIA,  TULARE  CO.,  CAL. — Pre- 
liminary steps  have  been  taken  by  the 
city  officials  for  calling  a  special  elec- 
tion to  vote  bonds  of  $65,000  to  provide 
funds  for  the  extension  of  the  outfall 
sewer  system.  An  election  held  three 
months  ago  to  vote  on  an  issue  of  $80,- 
000    failed   to   carry. 

Preliminary  steps  have  also  been 
taken  for  the  submission  of  a  proposal 
to  issue  $35,000  in  bonds  for  the  con- 
struction of  a  civic  auditorium. 


SAN  LUIS  OBISPO,  SAN  LUIS  OBIS- 
PO CO.,  CAL. — A  committee  header  by 
J.  W.  Barnberg  of  this  city  is  drafting 
a  call  for  a  bond  issue  of  $1,500,000  to 
be  presented  to  the  Supervisors  at  their 
meeting  this  month.  This  money  is  to 
be  expended  in  building  a  network  of 
good  roads   throughout  the  county. 

GLENDORA,  LOS  ANGELES  CO., 
CAL. — Hy  a  vote  of  116  to  26  against 
this  city  has  authorized  a  bond  issue 
of  $6,000  for  acquisition  of  fire  fighting 
apparatus. 

LOS  ANGELES,  CAL— A  special  elec- 
tion will  be  held  in  Los  Angeles  some 
time  in  August,  as  soon  as  possible 
after  the  law  enacted  by  the  last  leg- 
islature which  permits  the  formation 
of  bond  districts  within  the  city  lim- 
its of  municipalities  becomes  effective, 
for  the  purpose  of  issuing  $1,000,000 
bonds  for  the  purchase  and  improving 
of  the  Union  Hollywood  Water  Com- 
pany. The  purchase  price  of  the  sys- 
tem is  $553,000. 

OAKDALE  IRRIGATION  DISTRICT, 
STANISLAUS  CO.,  CAL— The  Board  of 
Directors  of  the  Oakdale  Irrigation 
District  has  advertised  the  sale  of 
$400,000  bonds  bearing  interest  at  6%, 
bids  to  be  received  not  later  than  .July 
6th.  The  money  will  be  used  in  con- 
struction   work. 

HOLTVILLE,  IMPERIAL  CO.,  CAL— 
The  City  Board  of  Trustees  is  consid- 
ering the  proposition  to  call  an  elec- 
tion to  raise  funds  for  the  paving  of 
several  streets  in  this  city. 

MERCED,  MERCED  CO.,  CAL. — John 
Graham  of  Merced  has  been  elected 
president  of  the  Yosemite-to-the-Sea 
Goods  Roads  Association.  This  asso- 
ciation has  endorsed  the  proposed  bond 
issue  of  $15,000,000,  which  provides  for 
$12,000,000  for  the  completion  of  the 
main  trunk  lines  of  the  State,  and  $3,- 
000,000  for  the  construction  of  cross- 
country roads  to  connect  with  the 
trunk  lines. 

RED  BLUE,  TEHAMA  CO.,  CAL. — 
As  a  result  of  a  movement  for  a  new 
high  school  building,  launched  at  the 
high  school  graduation  exercises,, 
Judge  Ellison  as  appointed  a  commit- 
tee of  fifteen  who  will  co-operate  with 
the  High  School  Trustees  and  the  Red 
Bluff  Chamber  of  Commerce  in  work- 
ing out  details  of  the  plan  for  a  new 
building. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL — E.  R.  Harlow,  chairman  of  the 
Board  of  Trustees,  reports  that  the 
Richmond  Union  High  School  is  over- 
ciowded  and  an  addition  should  be 
built  to  the  present  building.  The 
proposition  of  calling  a  bond  election 
is    now    under    consideration. 

RIVERSIDE,  RIVERSIDE  CO.,  CAL. 
— A  local  newspaper  reports  that  the 
people  of  the  north  side  are  working 
on  a  petition  for  thb  calling  of  a  bond 
election  at  which  time  the  proposition 
of  voting  bonds  for  the  erection  of  a 
school   building  will   be  decided. 

AUBURN,  PLACER  CO.,  CAL— The 
City  Trustees  have  passed  resolutions 
setting  forth  the  necessity  for  a  bond 
election  to  build  and  construct  a  scep- 
tic sewer  tank  and  enlarge  present 
sewer  system,  and  install  an  electric 
fire  alarm  system  and  purchase  three 
auto  fire  trucks.  The  sewer  to  cost 
$15,000;  fire  trucks  $5,000,  fire  alarm 
system    $2,000. 

SATICOY,  VENTURA  CO.,  CAL. — An 
election  held  in  the  Saticoy  School  Dis- 
trict recently  was  declared  invalid  and 


another  election  has  been  called.  The 
proceeds  of  the  sale  of  the  bonds, 
which  are  for  $18,000,  will  be  used  In 
the  erection  of  a  new  school  building. 
GEYSERVILLE,  SONOMA  CO.,  CAL. 
A  special  election  held  in  the  Geyser- 
ville,  Oriental,  Pena,  Independence, 
Canyon  and  Homilton  School  Districts 
carried    b    a    large    majority. 

Plans  for  the  proposed  building  will 
be  called  for  soon. 

FRESNO,  FRESNO  CO.,  CAL— At  a 
recent  meeting  of  the  City  Council  the 
matter  of  calling  a  bond  election  for 
civic  improvements  was  brought  be- 
fore the  Council  by  Mayor  Snow,  but 
as  he  received  no  encouragement  from 
the   members   the   matter   was   dropped. 

SAN  JOSE,  SANTA  Cf^ARA  CO.,  CAL, 
— First  steps  were  taken  by  the  Cham- 
ber of  Commerce" Executive  Committee 
to  provide  Santa  Clara  County  with  one 
of  the  best  and  most  complete  systems 
of  roads  to  be  found  in  the  State,  when 
a  committee  was  appointed  to  devise 
ways  and  means  of  promoting  the  proj- 
ect. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL — Branding  the  present  water  sys- 
tem as  worthless  for  fire  protection, 
the  City  Trustees  have  placed  them- 
selves on  record  as  favoring  the  imme- 
diate installation  of  a  municipally 
owned  system.  The  Trustees  have  in- 
structed Trustees  J.  J.  McNamara  and 
.1.  E.  Colton  to  secure  estimates  for  the 
purchase  of  a  tank  of  55,000  barrels 
capacity  and  the  selection  of  a  site  on 
Thomas  Hill. 

At  a  recent  meeting  of  the  Contra 
Costa  County  Supervisors  July  2nd  was 
the  date  set  for  the  holding  of  an  elec- 
tion to  vote  on  the  proposition  of  cre- 
ating a  lighting  district  in  Crockett 
and   Valona. 

BRAWLEY,  IMPERIAL  CO.,  CAL — 
Bonds  in  the  sum  of  $14,000  have  been 
voted  for  a  school  building.  A  new 
grammar  school  will  be  erected  an<? 
the    present   building   repaired. 

VICTORVILLE,  SAN  BERNARDINO 
CO..  CAL. — Bonds  of  $25,000  for  the 
erection  of  a  school  building  were 
voted  on  June  5th  by  the  Victor  Valley 
High    School    District. 

LOS  ANGELES,  CAL— The  State  Su- 
preme Court  has  sustained  the  valid- 
ity of  the  $6,500,000  power  bond  issue 
of  the  city  of  Los  Angeles.  Bonds  to 
the  amount  of  $1,500,000  will  be  mar- 
keted at  once  and  the  funds  used  to 
complete  the  San  Francisquito  power 
plant  and  erect  a  transmission  line 
fiom  the  plant  to  a  central  point  in  the 
city. 

TUCSON.  ARIZ. — The  Board  of  Su- 
pervisors will  call  a  special  election  to 
vote  bonds  of  $100,000  for  the  improve- 
ment of  highways. 


BRIDGES  AND  DAMS 


SAN  FRANCISCH) — Bridge,  steel  and 
reinforced  concrete,  $120,000.  Engi- 
neer, City  Department  of  Engineering, 
Temporary  City  Hall,  S.,  F.  Owners, 
City  and  County  of  San  Francisco. 
Plans  for  the  new  bridge  to  be  erected 
over  Channel  street  at  Fourth  have 
been  completed  and  approved  by  the 
Board  of  Works.  Bids  will  be  opened 
on  June  23id.  The  bridge  will  be  of 
the  steel  bascule  type  supported  by  re- 
inforced concrete  piers.  Plans  and 
specifications  can  be  secured  from  the 
Board  of  Public  Works. 
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SAN  FHANClSjCO — Passenger  aprons, 
steel  construction.  Cost  not  stated. 
Engineer,  Assistant  State  Engineer 
Newman,  Ferry  Bldg.,  S.  P.  Owners, 
State  of  California.  Bids  are  now  be- 
ing taken  by  the  State  Board  of  Har- 
bor Commi.ssioners'  for  the  construc- 
tion of  four  side  aprons  for  passengers 
entering  and  leaving  the  upper  decks 
of  the  ferry  boats.  Bids  will  be  opened 
on  June  17th.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
State  Board  of  Harbor  Commissioners 
at    the    Ferr^    Bldg. 

RED  BLUF1-,  TEHAMA  CO.,  CAL,.— 
Bridges,  steel  and  reinforced  concrete. 
Cost  not  stated.  Engineer,  County 
Surveyor  Lunning,  Red  Bluff.  Owners, 
Tehama  County.  Tiie  Board  of  Super- 
visors has  directed  County  Surveyor 
Lunning  to  prepare  plans  and  speci- 
fications for  the  construction  of  all 
bridges  which  the  county  muct  build 
on  the  highway  route  between  Corning 
and  Proberta.  In  addition  to  the  sev- 
eral smaller  bridges  it  will  be  neces- 
sary for  the  county  to  build  a  new 
bride  across  Elder  Creek  and  to  either 
build  'a  new  bridge  across  Thomes 
Creek  or  move  the  bridge  now  located 
just  east  of  the  railroad  at  Richfield 
to  a  point  several  hundred  feet  up 
stream  .and  west  of  the  railroad  bridge. 
Surveyor  Lunning  was  also  instructed 
to  prepare  plans  and  specifications  for 
a  bridge  across  Oat  Creek  at  Proberta, 
on  the  Proberta-Red  Bluff  highway 
link,  and  for  an  underground  railroad 
ci'o.ssing  at  a  point  south  of  Red  Bluff. 

REDWOOD  CITY,  SAN  MATEO  CO.. 
CAL. — Culvert,  reinforced  concrete. 
Cost  not  stated.  Engineer,  County  Sur- 
veyor, Redwood  City.  Owners,  San  Ma- 
teo County.  The  Supervisors  have  in- 
structed the  County  Surveyor  to  pre- 
pare plans  and  specifications  for  a  cul- 
vert or  bridge  at  the  foot  of  Millbrae 
hill.  Plans  will  be  presented  at  the 
next  meeting  of  the  Board  when  bids 
will  probably   be  called. 

SALINAS,  MONTEREY  CO.,  CAL.— 
Bridges,  2,  reinforced  concrete,  $32,- 
290  and  $28,500.  Engineer,  County 
Surveyor,  Salinas.  Owners,  Monterey 
County.  L.  G.  Hare,  Salinas,  presented 
the  low  bid  for  the  construction  of  the 
Neponset  bridge  at  $34,387  (engineer's 
estimate  $30,000).  and  W.  L.  Glllam  & 
Son.,  San  Jose,  the  low  bid  for  the 
Nacimiento  bridge  at  $27,730  (engi- 
neer's estimate  $28,500).  Bids  have 
been   taken    under   advisement. 

EUREKA,  HUMBOLDT  CO.,  CAL.— 
Bridge,  steel  and  reinforced  concrete. 
Cost  not  stated.  Engineer,  County 
Surveyor,  Eureka.  Owners,  Humboldt 
County.  According  to  word  received 
from  this  city  specifications  for  the 
proposed  bridge  over  Salmon  Creek 
near  Beatiice  are  nearing  completion 
and   bids  will  soon   be  called. 

RED  BLUFF,  TEHAMA  CO.,  CAL.— 
Bridges,  4,  reinforced  concrete  and 
steel.  Cost  not  stated.  Engineer, 
County  Surveyor  Lunning,  Red  Bluff. 
Owner.>5,  Tehama  County.  The  Board 
of  Supervisors  has  accepted  plans  and 
specifications  for  four  different  types 
of  bridges,  one  of  which  will  be  used 
to  span  the  sand  sloughs  west  of  Red 
Bluff.  Bids  are  being  taken  on  each 
of  the  four  types  of  bridges.  The  total 
length  of  the  three  bridges  will  be 
about  3,300  feet,  and  they  will  span 
the  sand  slough  just  east  of  Red  Bluff, 
requiriher   a    bridge    about      2,200      feet 


long;  the  Samson  Slough,  one-halt  mile 
farther  east,  requiring  a  bridge  about 
150  feet  long,  and  the  Paynes  Creek 
Slough,  about  600  feet  wide.  Bids  will 
be  opened  on  the  bridges  on  June  29th. 
The  four  types  of  bridges  provide  for 
either  concrete  or  steel,  and  long  or 
.'ihort   span. 

SONORA,  TUOLUMNE  CO.,  CAL.— 
Mridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Sonora.  Ownei-s,  Tuolumne  County. 
Plans  and  specifications  for  a  concrete 
bridge  to  replace  the  present  bridge 
below  Jamestown  on  the  line  of  the 
."^tale  Highway  have  been  ordered  pre- 
pared by  the  County  Supervisors.  Bids 
will  be  taken  on  the  completion  of  the 
plans. 

SONORA,  TUOLUMNE  CO.,  CAL.— 
Bridge,  reinforced  concrete,  $2,948.  En- 
gineer, County  Surveyor,  Sonora.  Own- 
ers, Tuolumne  County.  The  lowest  bid 
received  for  the  construction  of  a  rein- 
forced concrete  bridge  over  Big  Creek 
in  Road  Disti'ict  No.  44  was  that  of  E. 
H.  Snyder  and  W.  A.  Stratton,  Sonora, 
at  $2,94  8.  F'our  other  figures  were  re- 
ceived. All  bids  were  taken  under  ad- 
visement. 

REDDING,  SHASTA  CO.,  CAL.  — 
Bridges,  2,  steel  and  reinforced  con- 
crete, $7,000  and  $4,000.  Engineer. 
County  Surveyor,  Redding.  Owners, 
Shasta  County.  The  Supervisors  have 
approved  plans  and  specifications  for 
two  new  bridges  of  steel  construc- 
tion, one  across  Clover  Creek  near 
."Slillville  and  one  across  Clear  Creek 
near  Igo,  which  will  be  280  feet  long. 
The  first  structure  will  cost  approxi- 
mately $4,000,  the  second  $7,000.  Bids 
for' the  construction  of  both  structures 
are  now  being  taken.  Plans  and  speci- 
fications for  the  work  may  be  secured 
from   the  County  Surveyor  at  Redding. 

STOCKTON,  SAN  JOAQUIN  CO..  CAL. 
— Bridges,  steel  and  reinforced  con- 
crete. Cost  as  follows.  Engineer, 
County  Surveyor.  Stockton.  Owners, 
San  Joaquin  County.  Eight  bids  were 
opened  by  the  County  Supervisors  for 
the  construction  of  bridges  over  the 
-Middle  and  Old  Rivers,  and  all  bids 
were  taken  under  advisement.  It  is 
thought  that  Tibbitts-Pacific  Co.  of  San 
Francisco  will  be  awarded  the  contract, 
their  bid  being:  Old  River — substruc- 
ture, $17,950:  socket  piling.  $14,820; 
."uperstructure,  $50,490;  wooden  pier 
block.  $53,789;  protection  piers,  $3,400. 
-Middle  River  —  substructure,  $19,515; 
socket  piling,  $15,400;  superstructure, 
$48,930;  wooden  pier  block,  $52,322; 
protection  piers,  $3,400.  Other  bidders 
on  the  work  were:  Security  Construc- 
tion Co.;  Messmer  &  Rice,  Penn  Bridge 
Co..  Ross  Constiuction  Co..  Thomson 
Bridge  Co..  the  Midland  Bridge  Co..  and 
California  Construction  Co.  The  con- 
tract will  piobably  be  awarded  at  the 
next  meeting  of  the  Supervisors. 
~sTn~LU i.s'  OBI SPO.  SAN  LUIS  OBIS- 
PO CO.,  CAL. — Bridges,  2,  reinforced 
concrete.  Cost  not  stated.  Engineer, 
County  Surveyor  A.  F.  Parsons,  San 
Luis  Obispo.  Owners.  San  Luis  Obispo 
County.  At  the  last  meeting  of  the 
County  Supervisors  bids  were  ordered 
received  until  July  Sth  at  10  a.  m.  for 
the  construction  of  two  bridge?  to  be 
erected  in  San  Luis  Obispo  County. 
One  will  be  of  reinforced  concrete 
construction  and  will  be  erected  over 
Sulphur  Creek  on  the  State  Highway, 
about  four  miles  from  San  Luis  Obispo, 


and  on  the  San  Luis  Obispo  and  Mon- 
terey road.  The  other  will  be  con- 
structed over  San  Luis  Obispo  Creek 
at  Miles  Station  on  the  State  Highway 
on  the  San  Luis  Obispo  and  Arroyo 
Grande    road. 

SAN  LUIS  OBISPO,  SAN  LUIS  OBIS- 
PO CO.,  CAL. — Bridges,  2,  reinforced 
concrete.  Cost  not  stated.  Engineer, 
County  Surveyor  A.  F.  Parsons,  San 
Luis  Obispo.  Owners,  San  Luis  Obispo 
County.  The  County  Surveyor  has  been 
instructed  to  prepare  plans  and  speci- 
fications for  the  construction  of  a 
bridge  across  Chorro  Creek  on  the  San 
Luis  Obispo  and  San  Simeon  road. 
Plans  weie  also  ordered  for  the  con- 
struction of  a  bridge  on  the  Buckley 
road    near   the    B.    Cerrini    place. 

rontracts  Awarded 

PETALUMA,  SONOMA  CO.,  CAL.— 
Bridge,  steel  and  reinforced  concrete, 
$8,691.  Engineer,  County  Surveyor, 
Santa  Rosa.  Owners,  Sonoma  County. 
Contractor,  D.  E.  Albers,  Santa  Rosa. 
Contract  price,  $8,691.  This  contract 
calls  for  the  construction  of  the  bridge 
over  Dry  Creek  at  Lamberts. 

AUBURN,  PLACER  CO.,  CAL.  — 
Bridge,  reinforced  concrete,  $4,888.  En- 
gineer, County  Surveyor,  Auburn.  Own- 
eis.  Placer  County.  Contractors,  Jen- 
kins &  Wells,  Sacramento.  Contract 
price,    $4,888. 

YREKA,  SISKIYOU  CO.,  CAL.  — 
Bridges,  7,  steel  and  reinforced  con- 
crete, $29,650.  Engineer,  County  Sur- 
veyor. Yreka.  Owners.  Siskiyou  Coun- 
ty. Contractors,  Penn  Bridge  Co.  Con- 
tract price,  $29,650.  Two  structures 
over  Hudon  Creek,  near  Hornbrook, 
must  be  begun  by  July  20th.  Work  on 
two  other  bridges  over  Cottonwood 
Creek  and  Klamath  River  must  start 
by  September  7th  and  three  others  by 
November  1st.  The  work  must  be  com- 
pleted by  January  1,  1916  The  first 
two  will  be  concrete  structures  and  the 
others  will  be  of  steel  construction. 

STOCKTON,  SAN  JOAQUIN  CO., 
GAL.. — Bridges,  2,  steel  and  concrete, 
$71,490  and  $71,495.  Engineer,  County 
.Surveyor.  Stockton.  Owners,  San  Joa- 
quin County.  Contractors,  Tibbitts 
Pacific  Co.,  S.  F.  Contract  price.  Old 
River  bridge,  $71,490  and  Middle  River 
bridge    $71,495. 


CHURCHES. 


PORTL.AND,  ORE.— Sunday  school,  3 
story  and  base,  reinforced  concrete, 
$40,000.  Architects.  Tourtellotte  & 
Hummel.  Rothchild  Bldg.,  Portland. 
Owneis.  Methodist  Episcopal  Church. 
The  building  will  be  erected  on  the 
property  on  the  corner  of  12th  and 
Taylor  streets,  and  will  cover  a  con- 
siderable ground  area.  Construction 
will  be  of  reinforced  concrete  through- 
out. Interior  has  been  arranged  for 
large  class  rooms,  main  assembly  hall, 
auditorium,  separate  study  rooms  and 
library.  Interior  finish  will  be  of  pine 
with  some  hardwood  and  maple  floors. 
There  will  be  steam  heat  and  modern 
plumbing.  Considerable  art  glass  work 
is  specified.  Exterior  of  the  building 
will  be  faced  with  cement  pla.sler.  A 
contract  for  the  foundation  work  has 
already  been  let  to  J.  A.  Backstand, 
Chamber  of  Commerce  Bldg.,  Portland. 
Plans  are  complete  for  the  balance  of 
the  wjrk  and  figures  will  be  taken  at 
once. 


WedneL^duy. 


lune       16,      1915. 


Contracts  Awarded 

SEBASTOPOL.  SONOiMA  CO.,  CAL.— 
Church,  2  story  and  base,  frame,  $9,- 
.SOO.  Architect,  W.  J.  Wythe,  Central 
Bank  Bldg.,  Oakland.  Owner,  Metho- 
dist Episcopal  Church  of  Sebastopol. 
Contractor,  Chas.  J.  U.  Koenig,  180 
.les.sie  street,  S.   .     Contract  price,  $10,- 


COURT  HOUSES. 


SAN  FRANCISCO— City  Hall  paint- 
ing-, $26,000.  Architects,  Bakewell  & 
Brown,  251  Kearny  street,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  opened  at  the  regular  Wednes- 
day afternoon  meeting  of  the  Board  of 
Public  Works  for  the  painting  of  the 
new  City  Hall  show  D.  Zelinsky  low 
on  propositions  1  and  2  as  follows: 
$26,000  and  $19,570.  He  will  probably 
be  awarded  the  contract.  A  complete 
list  of  the  figures  will  be  found  under 
the  heading  of  San  Francisco  in  this 
issue. 

SUSANVILLE,  LASSEN  CO.,  CAL.— 
Court  house,  2  story  and  bass,  rein- 
forced concrete,  $80,000.  Architect, 
George  C.  Sellon,  1005  K  street,  Sacra- 
mento. Owners,  Lassen  County.  Pre- 
liminary plans  have  been  prepared  for 
a  reinforced  concrete  court  house  to 
be  erected  in  Susanville.  Construc- 
tion will  be  fireproof  throughout.  Be- 
sides the  usual  offices  provided  for  the 
various  county  officials  the  building 
will  contain  two  court  rooms,  office  for 
the  County  Surveyor  and  an  assembly 
hall.  All  of  the  county  officials  will 
be  provided  with  fireproof  vaults.  In- 
terior finish  will  be  of  metal  and  hard- 
wood. Marble  and  tile  are  specified 
for  the  corridors.  There  will  be  steam 
heat,  vacuum  cleaning  and  modern 
plumbing.  Hollow  tile  interior  par- 
titions are  specified.  The  exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  granite.  Working  drawings 
will  be  completed  shortly.  Further 
mention   will    be  made  of   the   work. 
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will  be  finished  for  offices.  There  will 
be  freight  elevators,  metal  window 
sash  and  frames,  and  Kinnear  steel 
rolling  doors.  Exterior  of  the  building 
will  be  faced  with  stock  brick.  Plans 
are  complete  and  segregated  figures 
are    now    being   taken. 

OAKLAND,  CAL. — Municipal  Wood 
Yard  office  and  rooms,  3  story  and  base, 
$12,477.  Architect,  J.  .1.  Donovan,  Se- 
curity Bank  Bldg.,  Oakland.  Owners, 
City  of  Oakland.  Bids  opened  by  the 
City  Council  for  the  construction  of 
the  administration  building  at  the  Mu- 
nicipal Wood  Yard  show  W.  A.  New- 
som  of  San  Francisco  low  at  $12,477. 
All  bids  were  referred  to  the  Commis- 
sioner of  Public  Works  and  the  City 
Attorney. 


DESPOT  P1.A¥S  COMPLETED. 


VISALIA,  TULARE  CO.,  CAL.— Plans 
for  the  proposed  new  depot  building 
to  be  erected  by  the  Southern  Pacific 
Company  in  this  city  have  been  com- 
pleted and  bids  for  the  construction  of 
the  building  will  be  called  for  as  soon 
as  all  requirements  have  been  met 
with. 

The  company  has  had  two  sets  jof 
plans  prepared.  One  of  these  provides 
for  a  structure  designed  in  the  Mission 
style  and  the  other  for  a  different  style 
of  architecture. 

It  is  the  intention  of  the  railroad 
company  to  allow  the  people  of  Visalia 
to  vote  on  the  two  plans  and  choose  the 
one   that   most  appeals   to   them. 


FACTORIES    AND    WAREHOUSES. 


SAN  FRANCISCO  —  Warehouse,  2 
story  and  base,  brick  and  steel,  $30,000. 
Engineer,  Henry  T.  Grieb,  1020  Green- 
wich street,  S.  F.  Owners,  Harbor 
Warehouse  Co.  The  building  will  be 
erected  at  the  northwest  corner  of  Bay 
and  Kearny  streets,  and  will  cover  an 
area  of  205  by  133  feet.  Construction 
will  be  of  steel  and  brick.  Interior 
will  be  arranged  for  storage  purposes. 
A  cement  floor  is  specified  on  the  first 
floor.     A  portion  of  the  first  floor  front 


fIREHOUSES  ANxy  JAILS 


SAN  FRANCISCO — Detention  Home, 
9  story  and  base.  Class  A  construc- 
tion, $135,000.  Architect,  Louis  C.  Mull- 
gardt,  Chronicle  Bldg.,  S.  F.  Owners. 
City  and  County  of  San  Francisco.  The 
following  contracts  have  been  award- 
ed for  the  construction  of  the  new 
juvenile  detention  home:  The  Pacific 
Contracting  Co.,  45  Kearny  street,  gen- 
eral construction,  $97,771;  Dyer  Bros, 
structural  steel,  $31,350;  John  Spargo, 
excavating  and  foundation  work,  $4,- 
400;  Otis  Elevator  Co.  elevator  work, 
$5,885;  H.  Larson,  plumbing,  $14,350; 
Rex  Electric  Co.,  electrical  work,  $3,- 
635;  Atlas  Heating  and  Ventilating  Co., 
heating    and    ventilating,    $3,590. 

SAN  FRANCISCO— Fire  houses,  2,  2 
story  and  base.  Class  C.  Cost  as  fol- 
lows. Architects,  Ward  &  Blohme, 
Alaska-Commercial  Bldg.,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
At  the  Friday  morning  session  of  the 
Board  of  Public  Works  bids  were 
opened  for  these  two  buildings.  Con- 
tracts have  not  been  awarded.  A. 
Kohn  was  low  on  thb  general  construc- 
tion of  Engine  House  No.  3  at  $18,930; 
J.  M.  Lettich  low  on  the  plumbing  at 
$3,260;  and  Boynton  Engineering  Co. 
low  on  the  electric  work  at  $790.  Har- 
vey A.  Klyce  was  low  on  Engine  House 
No.  5  at  $24,373;  J.  E.  O'Mara  low  on 
the  plumbing  at  $3,700;  and  Boynton 
Engineering  Co.  low  on  the  electric 
work  'at  $895.  A  cornplete  list  of  these 
figures  will  be  found  under  the  heading 
of  San  Francisco   in   this   issue. 


FLATS 

SAN  FRANCISCO — Flats,  3  story  and 
base,  frame,  $3,00C.  Architect,  A.  W. 
Richardson,  937  Church  street,  S.  F. 
Owner,  Michael  Cain,  309  28th  avenue, 
S.  F.  The  building  will  be  erected  on 
the  west  side  of  21st  avenue,  north  of 
Irving,  and  has  been  designed  to  con- 
tain two  modern  flats  of  five  and  six 
rooms  each.  Interior  finish  will  be  of 
pine  with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the    work    will    be   done    by   Day   Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,000.  Architect,  none. 
Owner,  Thomas  Kilkenny,  4438  Geary 
street,    S.    F.      The      building     will    be 
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erected  on  the  north  line  of  Geary 
street  east  of  9th  avenue,  and  will  cov- 
er an  area  of  25  by  60  feet.  There  will 
be  a  store  on  the  first  floor.  Upper 
lloor  will  be  arranged  for  two  modern 
flats.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  an  open 
fire  place  in  each  living  room  with  tile 
or  brick  mantel.  Automatic  water 
heaters  are  specified.  Imitation  tile 
wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 


GOVERNMENT  »UKiv  &   SITPPLIES 


Traveling    Crane. 

The  following  bids  were  received  by 
the  U.  S.  Reclamation  Service,  Los  An- 
geles, Cal.,  for  traveling  crane  and  I 
beam  trolley  for  Yakima  project, 
Wash.: 

Reading  Crane  and  Hoist  Works, 
Reading,  Pa.,  item  1,  $460;  2,  $30;  ?*■ 
Reading;    20  days. 

Whiting  Foundry  Equipment  Co., 
Harvey,  111.,  item  1,  $515;  2,  $22;  at 
Harvey,    21    days. 

Northern  Engineering  Works,  De- 
troit, Mich.,  item  1,  $475;  2,  $30;  at  De- 
troit,   45   days. 

H.  Channon  Co.,  Chicago,  111.,  item  1, 
$480;   2,   $52;   at  Chicago,   20  days. 

Maris  Bros.,  Philadelphia,  Pa.,  item 
I,  $520;  2,  $23;  at  Philadelphia,  50  days. 
The  Euclid  Crane  and  Hoist  Co.,  Los 
Angeles,  Cal.,  item  1,  $559;  2,  $35;  at 
Euclid,  Ohio,  and  St.  Louis,  Mo.,  30 
days. 

The  Brown  Hoisting  Machinery  Co., 
Cleveland,  Ohio,  item  1,  $570;  2,  $56; 
at  Cleveland,   45  days. 

Victor  R.  Browning  &  Co.,  Cleveland, 
Ohio,  item  1,  $575;  2,  $24.80;  at  Cleve- 
land,  30  days. 

Smith-Booth-Usher  Co.,  Los  ngeles, 
Cal..  item  1,  $620;  2, .$31;  at  Cleveland, 
15   working  days. 

Manning,  Maxwell  &  Moore,  San 
Francisco,  Cal.,  item  1,  $635;  at  San 
Francisco,   15  days. 

Cleveland  Crane  and  Engineering 
Co.,  Wickliff,  Ohio,  item  1,  $695;  2,  $45; 
at    Wickliff,   45   days. 

Yale  &  Towne  Manufacturing  Co., 
New  York,  N.  Y.,  item  1,  $727.70;  2,  $56; 
at  Cleveland  and  .Stamford,  Conn.,  45 
days. 

Baker  Iron  Works,  Los  Angeles,  Cal., 
item  1,  $810;  2,  $32;  at  Los  Angeles,  30 
days. 

Niles-Bement-Pond  Co.,  New  York 
City,  item  1,  $900;  at  Philadelphia,  45 
days. 

Fulton  Engine  Works.  Los  Angeles, 
Cal.,  item  1,  $994;  2,  $40;  at  Los  An- 
geles,   25    days. 

.loshua  Hendy  Iron  Works,  Sunny- 
vale, Cal.,  item  1,  $1,020;  2,  $60;  at 
•Sunnyvale,   35   days. 

The  Exeter  Machine  Works,  Pittston, 
Pa.,  item  1,  $1,375;  2,  $46;  at  Pittston, 
35   days. 

Wright  Manufacturing  Co.,  Lisbon, 
Ohio,   item   2,    $23.60;   at  Lisbon,   7   day.-^. 


Panama    Canal    HoquiKitions. 

The  purchasing  officer  of  the  Panama 
Canal  will  soon  call  for  bids  for  fur- 
nishing the  following  supplies  and  ma- 
terial: 

4,265,000  lbs  structural  steel,  includ- 
ing rivets,  turned  and  erection  bolts. 
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Wednesday,      June      16.      11<15. 


16,700    lbs    hand    railing. 

36,000  lbs  down  spouts,  including 
copper  thimbles  and  necessary  fasten- 
ings. 

Keyport,    Wanh.,    Storehou8«. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks, 
Xavy  Department,  Washington,  D.  C, 
for  the  construction  of  a  fireproof  tor- 
pedo storehouse  at  the  naval  torpedo 
station,    Keyport,   Wash.: 

Hans  Pederson,  Madison  Building, 
Seattle,    Wa.sh.,    |42,300. 

Eckman  &  Mowat,  Mutual  Life  Build- 
ing,   Seattle,    Wash.,    $42,650. 

The  Chamberlain  Construction  C, 
428  Giob«  Building,  Seattle,  Wash., 
$12,945. 

The  Sound  Construction  and  Engi- 
neering Co.,  Lowman  Building,  Seattle, 
Wash.,    $40,500. 

Martin  &  Dugan,  Northern  Bank 
Building,    Seattle,    Wash.,    $36,513. 

W.  X.  Concannon  Co.,  525  Market 
street,  San  Francisco,   Cal.,   $47,373. 

The  A.  W.  Quist  Co.,  705  2nd  avenue, 
Seattle,    Wash.,     $46,207. 

Finne  &  Gjarde,  725  Northern  Bank 
and  Trust  Building,  Seattle,  Wash., 
$42,185. 

The  Pearson  Construction  Co.,  New 
York    Building,   Seattle,    Wash.,    $37,925. 

The  Butler  Contracting  Co.,  Central 
Building,    Seattle,   Wash.,    $39,900. 

Charles  H.  Schaar,  721  21st  avenue, 
Seattle,    Wash..    $42,036. 

McHugh  &  Creeman,  Providence 
Building,  Tacoma,  Wash.,  $45,950. 

Lent  &  Benbenick,  Bremerton,  Wash., 
$44,060. 

Pacific  States  Construction  Co., 
Burke  Building,  Seattle,  Wash.,  $42,- 
790. 

John  Wallin,  Taconia,  Wash.,  tele- 
graphic  bid,    $45,653.50. 

Fleines  &  Dahl,  Seattle,  Wash.,  $41.- 
240. 

Burke  Ward,  513  31st  avenue,  Seat- 
tle,   Wash..    $40,990. 

Erickson  &  Larson.  Seattle.  Wash., 
$37,246. 


Army   AVork    Authorised. 

The  quartermaster  general  of  the 
.\rmy  has  directed  that  repairs  be  made 
to  the  hospital  and  hospital  steward5s 
quarters  at  the  following  posts:  Fort 
Bliss,  Tex.;  Fort  Huachuca.  Ariz.:  Fort 
Mcintosh,  Tex.;  Fort  Sam  Houston, 
Tex.:  Fort  Sill.  Okla.:  Schofleld  Bar- 
racks, Honolulu,  H.  T. :  Fort  Shaffer, 
H.  T.:  and  Fort  Bayard  General  Hos- 
pital, Ariz.  .\uthority  has  also  been 
given  for  the  construction  of  one 
double  set  of  X.  C.  O.  quarters  at  the 
Army  and  Navy  General  Hospital,  Hot 
Springs. 


I'enrI    Harber.   Kitolven    Kquipment. 

All  bids  received  May  1  at  the  bu- 
reau of  yards  and  docks  for  kitchen 
equipment  for  the  naval  hospital.  Pearl 
Harbor,  have  been  rejected.  New  bids 
will  be  called  for  through  the  bureau 
of  supplies  and  accounts  for  the  va- 
rious  items  required. 


Oil-nurninK   Plant. 

The  following  bid  was  received  by 
the  supervising  architect  for  install- 
ing an  oil-burning  plant  for  heating 
boilers  in  the  public  building  at  Ros- 
well,    N.    Mex.: 

S.  T.  Johnson  Co.,  San  Francisco, 
Cal.,  $1,450;  July   20. 


Pueblo    Bonlto,   Building. 

The  bid  of  Boyd  &  Yoder.  Crown 
Point,  N.  Mex..  $19,600  in  amount,  has 
been  accepted  for  constructing  two 
brick  college  dormitories  at  Pueblo 
Bonito   School. 


San    nioKO.  Cal..  AVater  and   Sewer   Sys- 
tem. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks,  Navy  Department,  Washington, 
D.  C.  for  constructing  sewer  and  water 
systems  at  the  naval  radio  station, 
San    Diego,    Cal.: 

Messmer  &  Rice,  I.iOs  Angeles,  Cal., 
item   1,    $12,513. 

The  Holland  Construction  Co.,  San 
Diego,  Cal.,  item  1,  $12,882. 

C.  H.  Julian,  1228  2nd  street,  San 
Diego,  Cal.,  item  1,  $13,924. 

Eggert  &  Ukropina,  Washington 
Building,  Los  Angeles,  Cal.,  item  1, 
$16,420. 

Erling  Rohde,  San  Diego,  Cal.,  item 
1,    $15,665.50. 

Isabel  Construction  Co.,  San  Diego, 
Cal.,   item    1,   $12,885. 

The  Power  Equipment  Co.,  San  Fran- 
cisco, Cal.,   item  1,   $10,650. 


HOSPITALS 


Denver,    Colo.,    MechanJral    Kquipment. 

The  contract  for  the  mechanical 
equipment  of  the  U.  S.  post  office  build- 
ing at  Denver,  Colo.,  has  been  awarded 
to  the  Chas.  Irving  Plumbing  and 
Heating  Co..   Denver,  Colo.,   at   $3,728. 


Fresno.  Cal.,   .^IterationH. 

The  contract  for  alteration.s  in  the 
U.  S.  post  office  at  Fresno,  Cal.,  has 
been  awarded  to  Howard  Dickey, 
Fresno,    Cal.,    at    $3,990. 


SAN  FRANCISCO — Subtreasury  com- 
pletion. Class  A  construction.  Cost 
not  stated.  Architect,  Milton  J.  Dyer, 
S25  Cayahoga  Bldg.,  Cleveland,  Ohio. 
Owners,  United  States  Government. 
Plans  and  specifications  have  received 
the  official  approval  for  the  completion 
of  the  second  oor  of  the  new  sub- 
treasury  building  in  this  city.  The 
work  will  include  new  interior  parti- 
tions, hardwood  and  metal  trim,  orna- 
mental iron  or  bronze,  marble,  tile  or 
mosaic  work,  plumbing,  electric  work, 
lighting  fixtures  and  special  mechani- 
cal equipment.  Bids  will  be  opened  on 
July  7th  at  3  p.  m.  Plans  and  specifi- 
cations can  be  secured  from  the  archi- 
tect. .An  official  proposal  appears  in 
'mother   column   of   this    issue. 


SEATTLE,  WASH.— Arsenal.  1  story 
and  base,  reinforced  concrete.  Archi- 
tect's name  not  given.  Owners,  United 
States  Government.  According  to  word 
received  from  Brigadier  General  M. 
Thompson,  Haight  Bldg.,  Seattle,  the 
lowest  bid  i-eceived  for  the  construc- 
tion of  the  new  arsenal  building  at  the 
encampment  grounds.  Cosgrove,  Amer- 
ican I..ake,  show  John  Wallin  &  Co., 
850  Fife  street,  Tacoma,  Wash.,  iow 
on  this  work.  Bids  were  taken  on 
several  alternate  propos'*loBs.  The 
average  cost  of  construction  Is  $18,SS9. 
Sixteen  firms  submitted  figures  on  the 
work.  No  action  louKing  towards  an 
award  has  yet  been  taken.  Further 
mention  will  be  made  of  the  work. 


SAX  FRANCISCO — Hospital  group,  2. 
4  story  and  1,  2  story.  Class  A  con- 
struction, $400,000.  Architect.  Herman 
Barth.  12  Geary  street.  S.  F.  Owners. 
City  and  County  of  San  Francisco. 
Competitive  plans  submitted  by  Archi- 
tect Barth  for  the  proposed  southeast 
addition  to  the  present  City  and  Coun- 
ty Hospital  have  been  selected  by  the 
jury.  The  two  four-story  ward  build- 
ings will  be  designed  for  male  patients, 
while  the  two-story  structure  will  be 
given  over  to  female  patients.  Con- 
struction will  be  fireproof  throughout. 
The  style  of  architecture  harmonizes 
with  that  of  the  present  building.  De- 
tails of  construction  have  not  yet  been 
r.niiounccd.  Further  mention  will  be 
made  of  the  work  as  plans  progress. 

SAX  FRAXCISCO — Hospital  inciner- 
ators. Cost  not  stated.  Architect.  Ar- 
chitectural Department.  Temporary 
City  Hall,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Plans  and 
specifications  for  the  incinerator  to  be 
erected  at  the  San  Francisco  Hospital 
are  complete  and  read  for  figures,  ac- 
cording to  reports  from  the  Bureau  of 
Architecture.  Further  mention  will  be 
made  of  the  work  when  bids  are  called 
for.  J.  E.  O'Mara  has  been  awarded 
the  contract  for  the  power  plant  for 
thi.-^   incinerator  on   his   bid   of  $2,377. 

Contracts  Awarded 

SAX  FRAXCISCO— Cubical  system. 
Isolation  Hospital,  $7,900.  Architect, 
Cit  Department  of  Architecture,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Contrac- 
tor,  O.   Monson.     Contract  price,   $7,900. 


LIBRARIES. 


PENDELTON,  ORE. — Library,  2  story 
and  base,  brick  or  hollow  tile,  $25,000. 
Architects,  Johnson  &  Mayer,  Commer- 
cial Club  Bldg.,  Portland,  associated 
with  Raymond  W.  Hatch,  Pendelton. 
Owners,  City  of  Pendelton.  Plans  have 
been  completed  by  the  above  mentioned 
architects  for  the  proposed  new  Pen- 
delton Carnegie  Library  and  have  been 
forwarded  to  the  Carnegie  Corpora- 
tion for  final  approval.  The  nature  of 
construction  has  not  yet  been  deter- 
mined. Interior  will  be  arranged  for 
two  large  reading  rooms,  office  for  the 
librarian  and  stack  room.  Interior  will 
be  finished  in  pine  with  maple  floors 
and  some  hardwood  veneer.  Metal 
book  stacks  are  specified.  There  will 
be  steam  heat,  vacuum  cleaning  and 
modern  lighting.  Exterior  of  the 
building  will  be  faced  with  stucco. 
Further  mention  of  the  work  will  be 
made   when   bids  are   called   for. 

CALEXICO,  IMPERIAL  CO.,  CAU— - 
Library,  1  story  and  base,  brick  and 
hollow  tile,  $25,000.  Architects.  Alli- 
.=on  &  Allison.  Hibernian  Bldg..  L.  A. 
Owners.  Town  of  Calexico.  The  build- 
ing will  be  erected  in  three  units,  first 
the  central  portion  nnd  then  two 
wings.  The  design  is  in  the  classic 
style.  Interior  will  be  finished  in  pine 
with  maple  floors  in  the  principal 
rooms.  There  will  be  metal  book 
stacks.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  The 
central  unit,  which  will  be  erected 
tirst.  will  cost  in  the  neighborhood  of 
$10,000.     Plans  are  now  being  prepared. 
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SAN  KUANClfcJCO — Municipal  car 
bai-ns  addition,  1  story,  reinforced  con- 
crete and  steel.  Cost  not  stated.  Ar- 
chitect, City  Department  of  Architec- 
ture. Temporary  City  Hall.  Owners, 
City  and  County  of  San  Francisco. 
Plans  and  specifications  for  the  addi- 
tion of  one  story  to  the  present  Mu- 
nicipal Car  Barns  on  Geary  street  have 
been  approved  and  are  now  out  for  fig- 
ures. Bids  for  this  work  will  be  open- 
ed on  .June  23rd.  Plans  and  specifica- 
tions can  be  secured  froin  the  City  De- 
partment of  Architecture.  Bids  will  be 
taken  by  the  Board  of  Public  Works 
for  this  work.  An  official  proposal  ap- 
pears   in   another   column   of   this   issue. 

BECK  WITH,  PLUMAS  CO.,  CAL.— 
liailroad  construction.  Cost  not  stat- 
ed. Engineer's  name  not  given.  Own- 
ers, Davey  Bros.,  Sardine.  Davey  Bros, 
of  Sardine  Valley  will  build  a  railroad 
and  a  saw  mill  on  the  Sierraville  road 
about  two  miles  from  Beckwith.  The 
railroad  will  be  built  into  a  valuable 
belt  of  timber  known  as  the  McAlpine 
Timber.  Negotiations  are  now  under-, 
way  for  a  right  of  way  for  the  road 
across  the  land  owned  by  A.  E.  Bulson. 


RESIDENCES. 


SAX  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $9,500.  Archi- 
tect, Frank  S.  Holland,  100  Haight 
street,  S.  F.  .  Owner's  name  withheld. 
The  building  ■'vill  be  erected  in  Ash- 
bury  Heights,  and  has  been  designed 
to  contain  nine  rooms,  bath,  shower 
and  sleeping  porch.  A  separate  ga- 
rage will  be  erected  in  the  rear  of  the 
property.  Interior  finish  of  the  dwell- 
ing will  be  of  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  throughout  the  first  story. 
Thei-e  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  be  finished  in 
tile.  Automatic  water  heater  is  spe- 
cified. Exterior  of  the  dwelling  will 
be  covered  with  klinker  brick  veneer 
and  metal  lath  and  plaster.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
?3,.J00.  Architect,  none.  Owner,  E.  L. 
Jenks,  2977  Piedmont  avenue,  Berke- 
ley. The  dwelling  will  be  erected  on 
the  east  side  of  Claremont  avenue  op- 
posite Eton  avenue,  and  has  been  de- 
signed for  a  .seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  with  some  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tel.s  will  be  of  tile  or  brick.  Bath 
looms  will  be  finished  in  Germanstone 
and  equipped  with  showers.  An  auto- 
matic water  heater  is  specified.  Ex- 
terior of  the  buildmg  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

SAN  MATEO.  SAN  MATEO  CO.,  CAL. 
— Residence,  2  story  and  base,  frame, 
|G..5no.  Architect,  Charles  C.  Frye,  20 
Montgomery  street,  .S.  F.  Owner's 
name  withheld.  The  dwelling  has  been 
designed   to   contain   nine  rooms,   three 


baths  and  two  sleeping  porches.  In- 
terior finish  will  be  of  pine  and  hard- 
wood with  white  enamel  in  the  bed 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  An  automatic 
water  heater  will  be  installed.  Bath 
rooms  will  be  finished  in  tile  and 
equipped  with  showers.  Matels  will 
be  of  ti  e  or  brick.  Exterior  of  the 
dwelling  will  be  covered  with  shingles. 
Plans   are   now   being   prepared. 

ROSS  VALLEY,  MARIN  CO.,  CAL.— 
Bungalo\^r,  1%  story  and  base,  frame, 
$4,000.  Architect.  Charles  C.  Frye,  20 
Montgomery  street,  S.  F.  Own3r's 
name  withheld.  The  dwelling  has 
been  designed  to  contain  seven  rocms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  hardwood  ind 
white  enamel.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  TI  ere 
will  be  furnace  heat  and  open  Are 
places.  -Mantels  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  hath 
room.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwel  ing 
will  be  covered  with  cement  plastei  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  James  Welch,  2442 
20th  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  the  west  side 
of  18th  avenue  near  Anza.  Interior 
will  be  finished  in  ptne  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  furnace  heat  and  open  fl'-e 
place.  Mantel  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  worx  by  Day  Labor. 
Material;;  are  now  being  purchased. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect, nore.  Owners,  Johnson  &  John- 
son, 818  14th  street,  S.  F.  The  dwell- 
ing will  be  erected  on  the  west  side  of 
17th  avenue  north  6(  Clement,  and  has 
been  designed  for  a  six-room  house 
with  bath.  Interior  will  be  finished 
in  pine  with  some  elm  panels.  Hard- 
wood floois  will  be  used  in  the  princi- 
pal rooms.  There  will  be  an  open  fire 
place  and  tile  or  brick  mantel.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  he  covered  with  rustic  and  cement 
plaster  en  metal  lath.  Plans  are  com- 
plete an'l  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Materials  are  now   being  purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
Soiority  house,  3  story  and  base,  frame, 
$2.1,000.  Architect,  G.  A.  Applegarth, 
Call  Bld.JT.,  S.  F.  Owners,  Delta  Delta 
Sorority.  The  building  has  been  de- 
signed along  lines  similar  to  a  large 
residence.  Interior  will  be  finished  in 
pine  ami  hardwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  a*  central  heating  system,  a  hot 
water  circulating  system  and  vacuum 
cleaning.  There  will  be  several  bath 
looms  which  will  be  finished  in  tile 
and  equipped  with  showers.  Exterior 
of  the  house  will  be  coveied  with  ce- 
ment plaster  on  metal  lath.  Plans 
are    now    being    prepared. 

OAKLAND,  CAL. — Residence,  1  story 
and    base,     frame,     $2,000,      Architects, 


Oliver  &  Thomas,  Pantages  Theatre 
Bldg.,  Oakland.  Owner,  O.  M.  Bullock. 
The  dwelling  has  been  designed  for  a 
five-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  with  some  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  an 
open  fire  place  and  tile  or  brick  man- 
tel. Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

OAKLAND,  CAL. — Residence,  1  story 
and  base,  frame,  $2,000.  Architect, 
Merrill  Newsom,  1748  Broadway,  Oak- 
land. Owner  C.  E.  Charleston.  The 
dwelling  has  been  designed  for  a  six- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  throughout.  There  will  be  some 
hardwood  floors.  An  open  fire  place 
and  tile  mantel  will  be  included.  Bath 
room  will  have  imitation  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    work   will   be   done   by   Day   Labor. 

OAKLAND,  CAL. — Residence,  1  story 
and  base,  frame,  $3,000.  Architect, 
Merrill  Newsom,  1748  Broadway,  Oak- 
land. Owner,  Gene  Higgins.  The 
dwelling  has  been  designed  for  a  six- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  with  some  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room  and  dining  room.  There  will  be 
an  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor. 

TURLOCK,  STANISLAUS  CO.,  CAL. 
— Residence,  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  Henry 
Sheimund,  Mills  Bldg.,  S.  F.  Owner, 
Howaid  Whipple.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  two  baths  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer  with  white  enamel  in 
the  bed  rooms.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Exterior  of  the  house  will  be 
coveied  with  cement  plaster  on  metal 
lath.      Bids   are   being   taken. 

VALLEJO,  SOLANO  CO.,  CAL.,— Res- 
idence, 2  story  and  base,  frame,  $5,000. 
Architect,  Merrill  Newsom,  1748  Broad- 
way, Oakland.  Owner,  G.  De  Bonis. 
The  dwelling  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  white  enamel.  Hardwood 
fioois  will  be  used  in  the  living  room, 
dining  room  and  rec<;ption  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 
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SCHOOLS, 


liKUKKI-KY,  AI-iAMKUA  CO.,  CAL.— 
Scliool,  1  .stoiy  and  ba^3e,  frame  and 
pla.ster,  $.52,000.  Architect,  Walter  D. 
Heed,  Oakland.  Owneis,  City  of  Ber- 
keley. Bid.s  opened  for  the  construc- 
tion of  this  buildinj?  showed  Fred  H. 
Field  low  on  the  general  construction 
at  $35,798,  and  Siebert  &  Co.  and  J.  C. 
Hurley  Co.  tie  at  $6,479  on  the  heating 
and  ventilating.  Contracts  will  be 
awarded   this  week.  ~'' 

WOODLAND,  YOI.O  CO.,  CAL.  — 
School  heating  and  ventilating.  Cost 
not  stated.  Architect,  W.  H.  Weeks, 
7.")  Post  street,  S.  F.  Owners,  Wood- 
land School  District.  Plans  are  com- 
plete and  bids  will  be  opened  on  .June 
18th  for  the  heating  and  ventilating  to 
be  installed  in  the  new  Woodland 
grammar  school.  Plans  and  specifica- 
tions can  be  secured  from  the  office  of 
the   architect. 

ARC  AT  A,  HUMBOLDT  CO.,  CAL. — 
School  addition,  1  story,  frame  and 
plaster.  Cost  not  stated.  Architect's 
name  not  given.  Owners,  Areata  Union 
High  School  District.  The  Trustees 
are  advertising  for  bids  for  the  con- 
struction of  a  40  by  70  foot  annex  to 
the  present  school  building.  The  an- 
nex will  be  used  as  an  assembly  hall. 
Plans  provide  for  a  maple  Iloor  and  in- 
terior finish  of  pine.  Plans  and  speci- 
tications  for  the  work  may  be  secured 
from  the  trustees  of  the  district. 

SKBASTOPOL,  SONOMA  CO.,  CAL. — 
School  heating  system.  Cost  not  stat- 
ed. Architects,  Ernest  L.  Norberg  and 
Thomas  Edwards,  Bank  Bldg.,  Burlin- 
game.  Owners,  Sebastopol  Grammar 
School  District.  Plans  are  complete 
and  figures  will  be  opened  on  June  18th 
for  furnishing  and  installing  a  central 
heating  system  in  the  new  grammar 
school  building  at  Sebastopol.  Plans 
can  be  secured  from  the  architects. 

ORANGE  COVE,  FRESNO  CO..  CAL. 
— School.  1  story  and  base,  hollow  tile, 
$10,000.  Architects,  6owen  &  Davis, 
Gi  iHith-McKenzie  Bldg.,  Fresno.  Own- 
ers Orange  Cove  School  District.  The 
building  will  contain  four  class  rooms. 
Interior  finish  will  be  of  pine.  There 
will  be  a  central  heating  system  and 
modern  school  plumbing.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  now 
out  for  figures:  Bids  will  be  opened 
on  June  19th.  Plans  and  specifications 
can    be   secured    fiom    the   architects. 

LOS  ANGELES,  CAL.  —  School,  1 
story  and  base,  brick,  $30,000.  Archi- 
tect, John  T.  Blee,  Union  League  Bldg., 
L.  A.  Owners,  City  of  Los  Angeles. 
The  building  will  be  erected  at  Barton 
Hill,  and  has  been  designed  to  contain 
six  standard  sized  class  rooms  and  an 
auditorium.  Interior  will  be  flni.shed 
in  pine  with  maple  floors  in  the  class 
rooms.  A  central  heating  Hy.«!tem,  mod- 
ei-n  .'-(•hool  plumbing  cind  vacuum 
cleaning  will  be  installed.  Exterior  of 
the  building  will  be  fared  with  pressed 
brick.      Plans  are   now    being   prepared. 

CUCAMONGA,  SAN  BERNARHINO 
CO.,  CAL. — School,  1  story,  reinforced 
concrete,  $16,000.  Architect.  E.  L.  Hop- 
kins, Byrne  Bldg.,  L.  A.  Owners,  Cen- 
tral School  District  of  Cucanionga.  The 
building  will  contain  four  class  rooms, 
.•luiliturium  and  departments  for  do- 
nn'.«tii-  science  and  manual  training. 
Interior  will  be  finished  in  pine.  There 
will  be  a  central  heating  system.     Ex- 


terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  out  for  figures.  Bids  will  be 
opened  on  June  2Sth.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitect. 

LOS  ANGELES,  CAL.  —  School  ad- 
dition, 2  story  and  base,  brick,  $30,000. 
Architects,  John  P.  Kremple  and  Wal- 
ter E.  Erkes,  Henne  Bldg.,  L.  A.  Own- 
ers, City  of  Los  Angeles.  The  building 
hay  been  desig'ned  for  a  six-room  addi- 
tion to  the  present  building  at  7th 
avenue  and  Washington  street.  Be- 
sides the  class  rooms  there  will  be  a 
large  auditorium.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  in  the 
class  rooms.  The  present  steam  heat- 
ing system  will  be  extended  into  the 
new  portion  of  the  building.  Exterior 
will  be  faced  with  pressed  brick.  Plans 
are  now  being  prepared. 

Plans  are  also  being  prepared  for  a 
similar  addition  to  the  building  at  the 
corner  of  Hobart  Boulevard  and  10th 
street.  The  cost  will  also  be  in  the 
neighborhood   of   $30,000. 

LOS  ANGELES,  CAL.  —  School,  2 
story  and  base,  brick,  $45,000.  Archi- 
tects, Walker  &  Vawter,  Hibernian 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. The  building  will  be  erected  at 
the  corner  of  South  Park  and  Manches- 
ter avenues,  and  has  been  designed  to 
contain  eight  class  rooms,  auditorium 
and  departments  of  domestic  science 
and  manual  training.  Interior  finish 
will  be  of  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  a  central 
heating  system,  modern  school  plumb- 
ing and  vacuum  cleaning.  Program 
clocks  will  also  be  installed.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
out  for  figures.  Bids  will  be  opened  on 
June  24th.  Plans  and  specifications  can 
be  secured  from  the  Secretary  of  the 
Board  of  Education  in  the  Security 
Building. 

SHERIDAN,  ORE.— School,  1  story 
and  base,  brick  and  tile,  $16,500.  Ar- 
chitect, Ernest  Kroner,  Worcester 
Bldg.,  Portland.  Owners,  City  of  Sher- 
idan. The  building  has  been  designed 
to  contain  six  class  rooms  and  an  audi- 
torium. Interior  will  be  finished  in 
pine  with  some  maple  floors.  There 
will  be  steam  heat  and  program  clocks. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  figures  are  now  being  taken. 

(oiitracts  Awarded 

SACRA.MENTO,  CAL.— School.  1  story 
and  base,  frame,  $7,5G4,2S.  Architect's 
name  not  given.  Owners,  Arden  School 
District.  Contractors,  Scoble  &  Mat- 
son.  Sacramento.  Contract  price  ,$7,- 
564.28. 

LOS  ANGELES,  CAL.  —  School,  1 
story  and  base,  brick,  $18,963.  Archi- 
tect, Parker  O.  Wright,  Security  Bldg., 
L.  A.  Ownei-s,  City  of  Los  Angeles. 
Contractors,  Barber-Bradley  Construc- 
tion Co.,  1824  Ea.st  15th  street,  L.  A. 
Contract    price,    $18,963. 

LOS  ANGELES,  CAIa  —  School,  2 
story  and  base,  brick,  $63,806.  Archi- 
tects, Dennis  &  Hewitt,  Fay  Bldg.,  L. 
A.  Owners,  City  of  Los  Angeles.  Con- 
tractors, Charles  W.  Kent  &  Son.  Glen- 
dale,  general  construction,  $63,806. 
Foss  &  Jones.  Pasadena,  heating  and 
ventilating.  H.  E.  /elinsky,  IT.  W. 
lli'llnian  Bldg..  L.  A.,  painting.  Note: 
Plumbing  on  this  woiU  has  not  hern 
awarded. 


LOS  ANGELES,  CAL.  —  Parochial 
school,  2  story  and  base,  brick,  $19,000. 
.\rchitect,  E.  J.  Borgmeyer,  Stimson 
Bldg.,  L.  A.  Owners,  Roman  Catholic 
Church.  Contractor,  William  Kirk,  I. 
W.  Hellman  Bldg.,  L.  A.  Contract 
price,   $19,000. 

IX)S  ANGELES.  CAL  —  School.  1 
story  and  base,  reinforced  concrete, 
$17,750.  Architect,  Frank  L.  Stiff, 
Grosse  Bldg.,  I...  A.  Owners,  City  of 
Los  Angeles.  Contractors.  Broadwa>' 
Construction  Co.,  235  East  Washington 
sti'eet,   L.   A.      Contract   price,    $17,750. 


SEWEHS,  STREET  WORK  &  WATER 
SYSTEiMS. 


FRESNO,  FRESNO  CO.,  CAL— Street 
paving,  sidewalks,  etc.  Cost  not  stat- 
ed. Engineer.  City  Engineer.  Fresno. 
Owners.  City  of  Fresno.  Steps  for 
paving  all  letter  named  streets  from  K 
street  east  were  taken  by  the  City 
Council  at  their  last  meeting  when 
resolutions  of  Intention  for  the  pav- 
ing of  P  street  from  Stanislaus  to  San 
Benito  were  passed.  Plans  and  speci- 
fications having  been  adopted,  resolu- 
tions for  doing  the  following  work 
Were  ordered:  Widening  of  Thomas 
avenue  from  Blackstone  avenue  to 
Glenn  avenue;  sidewalk  construction 
on  both  sides  of  S  street  from  Tulare 
street  to  Mono  street;  opening  of  R 
street  into  Clark  street  on  the  north- 
east and  Ventura  avenue  on  the  south- 
east. After  all  the  requirements  have 
been  complied  with,  bids  on  this  work 
will  be  called  for. 

FRESNO,  FRESNO  CO.,  CAL. — Gov- 
ernment road  work,  $50,000.  Engineer. 
I'nited  States  Engineers,  Washington, 
I).  C.  Owners,  United  States  Govern- 
ment, Tulare  and  Fresno  Counties. 
The  United  States  Government  Engi- 
neering Department  has  completed  the 
location  survey  of  the  new  road  to  be 
built  next  year  from  Grant  Park  in 
Fresno  and  Tulare  Counties  to  Giant 
Forest  in  the  Sequoia  National  Park, 
over  the  lidge  that  runs  down  the 
Sierras,  through  Big  Meadows,  around 
Old  Shell.v  Mountain  to  Jennie  Ellis 
Lake,  down  the  Kings  River  trail  to 
Cahoon  Meadows  and  into  Wolverton 
and  Giant  Forest.  Nine  miles  of  this 
big  new  development  road  that  opens 
a  vast  mountain  region,  will  be  built 
by  the  .Supervisors  of  Tulare  County. 
The  remaining  distance,  35  miles,  lies 
within  the  boundaries  of  the  National 
parks  and  will  be  built  by  the  Gov- 
ernment. 

MADERA,  MADERA  CO.,  CAL. — Ir- 
rigation system.  Cost  not  stated.  En- 
gineers, Miller  &  Lux,  Merchants'  Ex- 
change Bldg.,  S.  F.  Owners,  Miller  & 
Lux.  According  to  reports  received, 
.Miller  &  Lux  of  San  Francisco  are 
considering  plans  to  organize  a  great 
irrigation  district  along  the  course  of 
the  San  Joaquin  River.  Meetings  are 
being  held  in  San  Francisco  and  an 
early   decision    is   expected. 

MODESTO,  STANISLAUS  CO..  CAL— 
Irrigation  fill,  earth  and  concrete,  $70.- 
000.  Engineer,  F.  C.  Herrmann,  Mo- 
desto. Owners.  Modesto  and  Water- 
ford  Irrigation  Districts.  At  a  joint 
meeting  of  the  Waterford  Irrigation 
District  Board  of  Directors  and  the  Mo- 
desto I^onrd,  it  was  decided  to  refer 
the  question  of  the  \ise  of  water  from 
the  Modesto  ditch  to  Engineer  F.  C. 
llorrnuinn    of   the    Modesto  District    and 
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Engineer  A.  Griffin  of  the  Waterford 
District.  The  two  engineers  will  re- 
port on  the  probable  cost  of  enlarging 
the  main  canal  of  the  Modesto  Irriga- 
tion District  and  with  these  figures 
available,  the  directors  will  finally 
consider  the  situation.  It  will  prob- 
ably take  the  engineers  a  month  to 
make  the  investigation.  Plans  drawn 
by  Engineer  Herrmann  were  accepted, 
and  all  other  plans  abandoned,  for 
building  the  Gasburg  fill.  Herrmann 
.submitted  three  plans,  each  of  which 
is  to  be  bid  on.  One  is  for  an  earthen 
fill  with  a  concrete  culvert  under  it  at 
the  channel.  The  next  provides  for  an 
earthen  fill  out  to  the  deepest  part  of 
the  crossing  where  a  concrete  arch, 
will  be  built  with  columns  to  support 
the  flume.  The  third  plan  provides  for 
a  concrete  arch  with  supporting  pil- 
lars. It  is  thought  that  bids  on  the 
work  will  be  called  for  at  "next  Satur- 
day's   meeting. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
Sewers.  Cost  not  stated.  Engineer, 
City  Engineer  Rea,  Bakersfleld.  Own- 
ers, City  of  Bakersfield.  City  Engineer 
Rea  is  working  on  preliminary  rough 
plans  for  sewer  districts  for  the  parts 
of  East  Bakersfield  not  included  in 
sewer   districts    already   established. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
Furnishing  cement.  Cost  not  stated. 
I'.ngineer,  County  Surveyor,  Bakers- 
field. Owners,  Kern  County.  Three 
bids  for  supplying  the  county  with 
90,000  barrels  of  cement  to  be  used  in 
the  construction  of  highways  in  Kern 
County  opened  by  the  Supervisors  are 
as  follows:  The  County  of  Los  Ange- 
les bid  $1.75  f.  o.  b.  their  plant  and  the 
Pacific  Portland  Cement  Co.  and  the 
Santa  Cruz  Portland  Cement  Co.  each 
bid  at  varying  prices  f.  o.  b.  Kern 
County  points.  The  bids  were  referred 
to  the  Highway  Commission  for  an- 
alysis. 

COLUSA,  COLUSA  CO.,  CAL.— Street 
paving,  grading  and  gutters.  Cost  not 
stated.  Engineer,  City  Engineer,  Co- 
lusa. Owners,  City  of  Colusa.  Plans 
have  been  appioved  and  figures  are 
now  being  taken  and  will  be  opened 
on  June  28th  for  the  following  street 
improvements:  Paving  of  10th  street, 
fi-om  the  south  line  of  Jay  street  to 
the  northerly  line  of  the  alley  between 
.lay  and  Oak  streets,  and  intersections, 
by   curbing,   grading   and   paving. 

GRIDLEY,  BUTTE  CO.,  CAL. — Street 
impiovements.  Cost  not  stated.  En- 
gineer, City  Engineer,  Gridley.  Own- 
ers, City  of  Gridley.  Bids  received  for 
improving  15  blocks  in  this  city  show 
Clark  &  Henery  Co.,  Ochsner  Bldg., 
Sacramento  and  the  ^lunicipal  Im- 
provement Co.,  Richmond,  as  the  low 
bidders.  An  award  of  contract  will 
be   made   shortly. 

SACRAMENTO,  CAL.— Street  work. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Sacramento.  Owners,  City  of 
Sacramento.  Bids  will  be  opened  on 
.lune  22nd  for  the  following  street 
work:  Curbing,  grading,  paving  of 
Schley  avenue,  from  the  easterly  line 
of  31st  street  to  a  point  35  feet  east 
of  the  easterly  line  of  Yardley  ave- 
nue. U  street  from  the  easterly  line  of 
Sth  street  to  the  westerly  line  of  19th 
street.  V  street,  from  the  westerly 
line  of  19th  street  to  the  westerly  line 
of  21st  street,  to  be  improved. 

OAK  DALE,  .STANISLAUS  CO.,  CAL. 
— Pipe  line.  Cost  not  stated.  Engi- 
neer,   Chief   Engineer,    Oakdale   Irriga- 


tion District,  Oakdale.  Owners,  Oak- 
dale  Irrigation  District.  At  tlie  last 
meeting  of  the  Oakdale  Irrigation  Dis- 
trict the  engineer  was  instructed  to 
construct  a  pipe  line  connecting  the 
Crane  lateral  with  the  town  main 
ditch  to  supply  the  farmers  on  the 
lower  end  of  the  latter  ditch  with  more 
water. 

WILLOWS,  GLENN  CO.,  CAL.— Irri- 
gation swstem.  Cost  not  stated.  En- 
gineer, John  P.  Ryan,  Willows.  Own- 
ers, Proposed  Briscoe-Stony  Creek  Ir- 
rigation District.  Engineer  John  P. 
Ryan's  proposal  to  form  an  Irrigation 
district  west  of  Willows,  using  Bris- 
coe and  Stony  Creek  water  to  wet  the 
fruit  belt  has  been  taken  up  by  a  num- 
ber of  bankers  and  business  men  in 
AV'illows,  and  has  met  with  unanimous 
approval.  Plans  to  develop  the  scheme 
are  developing  and  action  is  expected 
within   a   few   weeks. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Street  improvements,  $29,580.60. 
Engineer,  City  Engineer,  Stockton. 
Owners,  City  of  Stockton.  Plans  and 
specifications  for  the  improvement  of 
East  Market  street  from  the  northerly 
line  of  Fair  Oaks  avenue  to  the  west- 
erly line  of  Filbert  street,  by  grading, 
curbing  and  guttering,  construction  of 
concrete  sidewalks  and  asphalt-con- 
crete pavements  are  complete.  A  call 
for  bids  on  this  work  will  probably  be 
issued  at  the  next  meeting  of  the  Coun- 
cil. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Park  pumping  station.  Cost 
not  stated.  Engineei-,  City  Engineer, 
Stockton.  Owners,  City  of  Stockton. 
Plans  and  specications  for  the  con- 
struction of  the  new  pumping  station 
for  the  new  park  in  the  northwestern 
part  of  this  city  have  been  adopted  by 
the  City  Council  and  a  call  for  bids 
will   be   issued   at  an  early  date. 

OROVILLE,  BUTTS  CO.,  CAL.  — 
Street  paving.  Cost  not  stated.  En- 
gineer, City  ICngineer,  Oroville.  Own- 
ers, City  of  Oroville.  The  City  Trus- 
tees have  ordered  the  City  Engineer  to 
prepare  the  necessary  plans  and  speci- 
fications for  the  paving  of  Montgom- 
ery street  from  Lincoln  street  to  4th 
avenue.  On  completion  and  approval 
of  the  plans   bids   will   be  called  for. 

HILLSBOROUGH,  SAN  MATEO  CO., 
CAL. — Sewer  construction.  Cost  not 
stated.  Engineer,  City  Engineer,  Hills- 
borough. Owners,  City  of  Hillsbor- 
ough. At  the  last  meeting  of  the  Trus- 
tees the  installation  of  an  eight-inch 
sewer  over  San  Mateo  Creek  at  Bay- 
wood  avenue  was  ordered. 

SANTA  CRUZ,  SANTA  CRUZ  CO., 
CAI^. — Street  improvements.  Cost  not 
stated.  Engineer,  City  Engineer,  Santa 
Cruz.  Owners,  City  of  Santa  Cruz. 
The  City  Engineer  has  been  instructed 
to  prepare  plans  and  specifications  for 
walks  on  all  unfinished  parts  of  Cali- 
fornia street,  from  Van  Ness  avenue  to 
Rigg  street.  The  matter  of  resur- 
facing Mission  street,  from  Emmett  to 
Walnut  avenue,  is  now  being  consid- 
ered by  the  Council.  The  City  Engi- 
neer was  instructed  at  -the  last  meet- 
ing to  prepare  plans  and  specifications 
for  macadamizing  Lincoln  street,  from 
Chestnut  to  Walnut  avenue. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
—  Furnishing  cement.  Cost  not  stated. 
Engineer,  County  Surveyor,  San  Jose. 
Owners,  Santa  Clara  County.  Bids  re- 
ceived for  furnishing  the  county  with 
50,000  barrels  of  cement  have  been  re- 


jected by  the  County  Supervisors.  Bids 
tallied  in  every  one  of  the  22  individ- 
ual items.  The  bids  were  made  by  the 
following  firms:  Standard  Portland 
Cement  Co.,  Pacific  Portland  Cement 
Co.,  consolidated;  Henry  Cowell  Lime 
and  Cement  Co.,  and  the  Santa  Cruz 
Portland  Cement  Co.  Whether  or  not 
new  bids  will  be  called  for  is  not 
known. 

RICHMOND,  CONTRA  COSTA  CO.. 
CAL. — Sewer  system  extension.  Cost 
not  stated.  Engineer.  City  Engineer, 
Richmond.  Owners,  City  of  Richmond. 
The  City  Engineer  and  the  Street  Com- 
mittee are  considering  plans  for  the 
complete  sewering  of  the  annexed  dis- 
trict. It  is  planned  to  put  in  sewers 
in  the  East  Shore  Park  Tract,  Town  of 
Stege  Tract,  Central  Pullman  Tract. 
Coieman  Pullman  Tract,  Central  Rich- 
mond Tract,  Walls  Addition.  Pullman 
Townsite.  Coleman  Park  and  Bay  View 
Park. 

SEB.STOPOL,  SONOMA  CO.,  CAL.— 
Sewer  construction.  Cost  not  stated. 
Enginear.  Town  Engineer,  Sebastopol. 
Owner;,  Town  of  Sebastopol.  Plans 
and  specifications  for  the  construction 
of  the  High  Street  sewer  have  been 
adopted  by  the  Town  Board,  and  were 
leferrei  to  the  Sewer  Committee.  Bids 
on  the  work  will  soon  be  called  for. 
The  Sewer  Committee  has  been  in- 
structed to  purchase  an  amount  of 
first  ciass  6-inch,  salt  glazed  sewer 
pipe  tc  be  used  in  the  construction  of 
the  south  side  sewer.  The  committee 
will    also  purchase  a  carload    of    gravel. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Street  paving.  Cost  not  stat- 
ed. Engineer.  City  Engineer.  Rich- 
mond. Owners,  City  of  Richmond. 
Plans  and  specifications  for  the  pav- 
ing of  Anita  and  31st  streets  from  Cut- 
ting Boulevard  to  Potrero  avenue  with 
standard  macadam  have  been  ordered 
prepared  by  the  City  Council.  On  com- 
pletion and  adoption  of  the  plans  bids 
will   be   called   for. 

VACAVILLE,  SOLANO  CO.,  CAL.— 
Retaining  wall,  reinforced  concrete, 
$9S0.  Engineer,  Town  Engineer.  Own- 
er.s.  Town  of  Vacaville.  L.  B.  Withers, 
Berkeley,  submitted  the  lowest  bid  for 
the  reinforced  concrete  retaining  wall 
to  be  erected  in  front  of  the  school 
property.  His  bid  was  $980.  He  will 
be  awarded  the  contract. 

RIO  VISTA,  SOLANO  CO.,  CAI,. — 
Street  paving.  Cost  not  stated.  En- 
gineer, Town  Engineer,  Rio  Vista. 
Owners.  Town  of  Rio  Vista.  The 
Board  of  Town  Trustees  has  passed 
a  resolution  of  intention  to  improve 
Fiont  street  from  the  northeasterly 
line  of  Logan  street  to  the  northeast- 
erly line  of  Montezuma  street.  The  im- 
provement will  consist  of  concrete 
curbs  and  gutters,  grading  and  paving. 
Plans  and  specifications  for  the  work 
are  now  on  file  in  the  ofl^ce  of  the 
Town    Clerk. 

FULLERTON,  ORANGE  CO.,  CAL.— 
Road  construction.  Cost  not  stated. 
Engineer,  City  Engineer,  Fullerton. 
Owners,  City  of  Fullerton.  Plans  for 
the  construction  of  the  Brea  road  were 
approved  at  the  last  meeting  of  the 
City  Trustees  and  specifications  on  the 
work  were  ordered  published  and  bids 
called    for. 

SANTA  CRUZ,  SANTA  CRITZ  CO.. 
CAL. — Crushed  rock.  Cost  not  stated. 
Engineer,  County  Surveyor,  Santa  Cruz. 
Owners,  Santa  Cruz  County.  Bids  will 
be  opened  on  June  25th  for  furnishing 
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and  delivering  50,000  tons  of  crushed 
lock  to  the  County  of  Santa  Cruz.  Full 
puiticulars  can  bo  secured  by  address- 
ing the  County  Clerk  at  Santa  Cruz. 

Contracts  Awarded 

SAN  I'">RAXCISCO— Sewer  con.struc- 
tion,  $65,000.  Engineer.*!,  Engineering 
Department,  Temporary  City  Hall,  S.  F. 
Owner.s,  City  and  County  of  San  Fran- 
ci.sco.  Contractors,  Healy-Tibbitt.« 

Con.struction  C,  S.  F.  Contract  price, 
$65,000.  Note:  The  contract  covers 
the  construction  of  a  large  sewer  in 
5th   street   from   Howard   to   Brannan. 

SOXORA,  TUOLU.MNE  CO.,  CAL. — 
Road  Construction,  $6,989.  Engineer, 
County  Surveyor,  Sonora.  Owners,  Tu- 
olumne County.  R.  Reid,  Sonora,  sub- 
mitted the  lowest  figure  for  the  con- 
struction of  the  new  road  in  the  Fourth 
Road  District  and  will  probably  be 
awarded  the  contract.  His  bid  was 
$6,989. 

SAX  LUIS  OBISPO,  SAX  LUIS  OBIS- 
PO CO.,  CALi. — Oil  reservoir,  reinforced 
concrete.  Cost  not  stated.  Engineer's 
name  not  given.  Owners,  Producters' 
Transportation  Co.  Contractors,  Alli- 
son &  Cole,  San  Francisco.  Contract 
price  not  stated. 

SACRAMEXTO,  CAL.  —  Street  im- 
provement. Cost  not  stated.  Engineer, 
City  Engineer,  Sacramento.  Contrac- 
tors, McGillivray  Construction  Co., 
1007  Tth  street,  Sacramento.  Contract 
price    not    stated. 
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STORES  AND  OFFICES. 


SAX  FRANCISCO— Stores  and  offices, 
2  story  and  base.  Class  C  construc- 
tion, $30,000.  Architect.  David  C.  Cole- 
man, Merchants'  Xational  Bank  Bldg., 
S.  F.  Owners,  San  Francisco  Invest- 
ment Co.,  Clunie  Bldg.,  S.  F.  The 
building  will  be  erected  on  property 
recentl.v  purchased  on  California  street 
east  of  Leidesdorff,  and  will  have  a 
frontage  of  25  feet  by  a  depth  of  124 
feet.  There  will  be  a  store  on  the  first 
floor  and  offices  above.  Interior  will 
be  finished  in  pine  and  hardwood.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Stores,  1  story,  brick.  $7,000.  Archi- 
tect, John  Hudson  Thomas,  First  Xa- 
tional Bank  Bldg.,  Berkeley.  Owner, 
E.  A.  Heron.  The  building  will  be 
erected  on  the  south  side  of  University 
avenue  ea.st  of  Shattuck.  covering  an 
area  of  50  by  98  feet.  There  will  be 
three  modern  stores.  Interior  will  be 
fini.shed  in  pine  and  hardwood.  Patent 
.•^tore  front.s  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  out  for  figures  and 
separate  figures  are  being  taken  for 
the  general  construction  and  the 
plumbing 

PALO  ALTO,  SAXTA  CLARA  CO., 
CAL. — .Store  addition,  1  .«tory  and  base, 
brick.  Cost  not  stfited.  Architect. 
Henry  Shermund.  Mills  Bldg..  S.  F. 
Owners.  Thoits  Estate.  The  Thoits  Es- 
tate building  at  the  southwest  corner 
of  University  avenue  and  High  street 
has  been  leased  to  the  Frnzer  Depart- 
ment store  and  will  undergo  altera- 
tions. Included  in  the  work  will  bo 
new  store  frnnl.«.  marble  and  tile  wnin- 
.scot.  .•■•hoet  inetal  work,  masonry,  in- 
terior tlrish.  mill  work  .•md  electric 
work  and  plumbing.  Plans  are  com- 
plete and   figures  are  now  being  taken. 


NOTICE   TO   CO>TR.\CTORS. 


THE  BOARD  OF  PUBLIC  WORKS 
ha.s  approved  specifications  for  the 
oonHtruotlon  of  the  2nd  story  of  the 
Oeary  Mtreet  car  barn  and  will  invite 
sealed  proposals  for  this  work;  .said 
proposals  to  be  received  on  \Vedne«i- 
dny,  June  '2:i,  1015. 

Specifications  may  now  be  obtained 
upon  application  at  the  office  of  the 
City    Engineer. 

♦ 

IMtOI'OSAI.S     FOR     C.\NAI.     SIPPLIES. 


CAXAL  AVORK — Department  of  the 
Interior,  U.  S.  Reclamation  Service. 
\Vashington.  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the  U. 
S.  Reclamation  Service.  Great  Falls. 
Mont.,  until  a  o'olork  p.  m.  July  1,  lOIS. 
for  the  construction  of  canals  and 
structures  on  the  .Sun  River  project. 
Mont.,  involving  about  455,000  cubic 
yards  of  excavation,  about  4,290  cubic 
yards  of  reinforced  concrete,  the  man- 
ufacture and  laying  of  about  4,560  lin- 
eal feet  of  concrete  pipe,  and  the  plac- 
ing in  wooden  structures  of  about  265,- 
<>00  feet,  B.  .M..  of  lumber.  The  work 
is  situated  about  25  miles  northwest 
of  Great  Falls,  Mont..  and  about  3 
miles  south  of  the  towns  of  Bole.  Sloan 
and  Cordova.  Mont.,  stations  on  the 
Choteau  Branch  of  the  Great  Northern 
Railway.  P'or  particulars  address  the 
U.  S.  Reclamation  Service,  Washing- 
ton, D.  C,  Great  Falls,  Mont.,  or  Fort 
Shaw,  .Alont.  A.  P.  DAVIS,  Chief  En- 
gineer. 


PROPOS.AIiS    FOR    BUILDING. 


BUILDING — Sealed  proposals  marked 
"Proposals  for  Residence.  Clackamas. 
Ore.,"  and  inclosed  in  an  envelope  ad- 
dressed to  the  commissioner  of  fish- 
eries. Department  of  Commerce.  Wash- 
ington. D.  C.  will  be  received  until  2 
o'clock  p.  ni.  June  28,  IftlS,  and  then 
opened,  for  the  con.-siruction  of  a  su- 
perintendent's residence  at  the  Clack- 
amas, Ore.,  fisheries  station.  For 
blank  proposals  address  the  superin- 
tendent, fisheries  station,  Clackamas, 
Ore. 


PROPO.S.\I,    NOTICR. 


PR()P()SAT,S  for  furnishing  and  in- 
.^talling  a  gas  range  In  County  Jail  Xo. 
1  will  be  opened  by  the  Board  of  i^u- 
pervisois  in  open  session  on  June  21. 
IfM.n.  at  .t  p.  ni. 

Proposal  blanks  furnished  on  appli- 
cation. J.    S.    DI'XXIGAN. 

Clerk. 


NOTKK   TO    COXTR.'VJTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClurc.  State  Engineer.  Forum 
Huild  ititr.  .Saoramentu,  California,  up  to 
and  inrliidin»f  12  o'clock,  noon.  A\  cd- 
ncHda.i.  .Iiil.i  7.  inir>,  r.aid  bidw  then  and 
there  (<>  l><-  piihllely  op<-n<'d  iind  rend 
for  fiiriiiMliinK'  all  plant,  iniiterlal.s.  iiiitl 
labor,  :iii<l  aloing  the  i^ork  reduired  for 
the  eoinplete  eonKtrnetion  and  erection 
of  11  buildhiu;  to  be  k::c»\vn  n.s  the  l*o»er 
HoiiMc.  Cliico  State  Noriniil  School. 
<'hico.  Cnlifornin.  in  accordance  with 
the  nlans  and  snerifications  therefor. 
coDJes  of  which  mav  he  obtained  on  an- 
nlloation  to  the  i^tate  Department  of 
Engineering.    .'Sacramento.    California. 

Such  bids  will  bo  received  for  the 
Entire  AN'ork.  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the   State    Denartment    of   Engineering. 

Cash  a  bidder's  bond,  or  a  certified 
cheek  in  the  sum  of  ten  ner  centum 
MO"/,)  of  the  amount  of  the  bid  must 
accompanv  each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
he  required  on  plans  and  specifications, 
the  deposit  to  be  returned  imniediatelx' 
on  the  return  of  the  plans  and  spei-i- 
fications  to  the  State  Department  of 
l"'nrln<  erintr  :if  Saer.nmento.  California, 
in    (.--ofid   condiilon. 

The  State  Department  of  Engineerln." 
reserves  the  right  to  reject  an.v  and  all 
bids  and  to  waive  any  informality  in 
any  bid  received. 


All   bids  must  be  addressed   to  W.   F. 
McClure.     State  Engineer,    Sacramento,  , 
California,   and   plainly   marked   on   the; 
envelope:     "Proposal   for  Power  House, 
Chico  State  Normal  School,  Chico,  Cali- 
fornia." 
(SIGNED)  W.    F.    McCLURE. 

State  Engineer.    (•) 

l'H(HM»s.4t.   FOR   STEEL   INSPECTION. 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
I).  C,  June  4,  191.0.— SEALED  PRO- 
P()SAL.S  will  be  received  at  this  office 
until  ;{  o'clock  P.  M.,  June  24,  1915,  and 
then  opened,  for  the  inxpection  of 
Mtructural  Ktcei  anil  Iron  work  for 
buildings  erected  under  the  control  of 
the  I'nited  States  Treasury  Depart- 
ment, from  the  date  of  the  award  of 
this  contract  to  the  end  of  the  fiscal 
year.  June  30.  191G.  in  accordance  with 
specifications,  copies  of  which  mav  be 
obtained  by  applying  to  this  office. 
JAS.  A.  WETMORE,  Acting  Supervising 
Architect.  (*) 


PROPOS.ALS     FOR     REPRIGER.4TORS. 


REFRIGERATING  EQUIPMENT  — 
United  States  Marine  Hospital,  Port 
Townsend,  Wash.,  Custodian's  Office. — 
Sealed  proposals  will  be  received  at 
this  office  until  :t  p.  ni.  June  22,  1915, 
and  then  publicly  opened,  for  a  me- 
chanically-cooled refrigerator,  refrig- 
erating machine  and  ice-making  com- 
partment at  this  building,  in  accord- 
ance with  specification,  copies  of  which 
may  be  obtained  upon  application, 
custodian. 


PROPOSALS    FOR   SUBMARINES. 

SUBMARINES— Proposals  for  con- 
structing by  contract  sixteen  subma- 
rine boats,  Nos.  62-77,  will  be  received 
at  the  Navy  Department  until  12 
o'clock  noon  .\uguNt  2,  191.1,  when  they 
will  be  pi.blicly  opened.  Circulars  for 
the  information  of  bidders  and  general 
specifications  for  the  construction  of 
said  vessels  are  ready  for  distribution 
among  prospective  bidders.  Forms  of 
proposal  and  contract  may  be  had  on 
application  to  the  department.  FRANK- 
LIN D.  ROOSEVELT.  Acting  Secretary 
of   the   Navy. 


I'ROPOSALS     FOR     REFRIGER.ATORS. 


REFRIGERATORS,  ETC.— Treasury 
Department,  Office  of  the  Supervising 
Architect,  Washington,  D.  C. — Sealed 
proposals  will  be  received  here  until 
June  22,  1915,  for  installing  in  the  Port 
Townsend,  AYash.,  post  office,  mechan- 
ically-cooled refrigerators.  refrigera- 
tion machine  and  ice-making  compart- 
ment. For  further  information  address 
the  supervising  architect. 


STEEL   HIGHWAY    BRIDGE. 


PROPOSALS  FOR  STEEL  HIGHWAY 
BRIDGE  ACROSS  THE  COLORADO 
RIVER. — Department  of  the  Interior, 
Office  of  Indian  Affairs.  Washington, 
D.  C. — Sealed  proposals  plainly  marked 
on  the  outside  of  sealed  envelope, 
"Proposals  for  steel  highway  bridge 
across  the  Colorado  River  near  Top- 
cock  (  Arizona,"  and  addressed  to  the 
(Commissioner  of  Ini\Ian  Affairs,  Wash- 
ington, I).  C,  will  be  received  at  the 
Indian  Office  until  2sOO  P.  M.,  June  18. 
IJH.I,  for  furnishing  materials  and 
labor  for  the  construction  of  a  steel 
highway  bridge  across  the  Colorado 
River  at  or  near  Topcock.  .Arizona,  in 
strict  accordance  with  plans,  specifica- 
tions, and  instructions  to  bidders, 
which  may  be  examined  at  the  office 
of  the  paper  or  periodical  in  which  this 
advertisement  appears,  at  United  States 
Indian  warehouses  at  Chicago,  Illinois, 
.^t.  Louis.  .Missouri,  and  at  the  office  of 
the  Superintendent  of  the  Fort  .Mojave 
School,  post  office  address.  Mojave 
City,  .\rizona.  For  further  information 
.apply  to  the  Superintendent  of  Fort 
Mojave  School.  CATO  SELUS.  Com- 
missioner. 


NOTICE  TO   CONTR.\CTOR.S. 


OFFICE    COXSTRUCTING    QITARTEK 
MASTER.    Fort      Mason.   Cal.— SEALEL 


Wednesday,      June       ;6,      1915. 
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I'tJOPOSALS  will  bo  received  here  un- 
til 11:00  A.  M.,  June  1»,  1»15,  and  then 
opened  for  constructing  a  concrete 
ward  at  Letterman  General  Hospital, 
•  ilso  and  addition  to  laboratory.  Fur- 
ther  information    on   application.      (*) 


IXVITATIOIV    FOR    PROPOSAIjS. 


TREASURY  DEPARTMENT,  Super- 
vising- Architect's  Office,  Washington, 
I).  C,  June  1,  1915. — Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  m. 
.Inly  7.  1015,  for  the  completion  of  the 
Second  .story  of  the  United  States  Sub- 
treasury  at  San  Francisco,  California. 
11  l>rawings  and  .specifications  may  be 
obtained  from  J.  Milton  Dyer,  825  Cu- 
yahoga Building-,  Cleveland,  Ohio;  from 
.1.  W.  Roberts,  Supervising  Superinten- 
dent of  Construction,  403  Post  Office 
and  Court  House  Building,  San  Fran- 
cisco or  at  this  office,  at  the  discretion 
of  the  Acting  Supervising  Architect, 
.TAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect  (*) 


PROPOSALS     FOR     OIL,     BURNING 
PLANT. 


OIL  BURNING  PLANT  —  Treasury 
Department,  Supervising  Architect's 
Office,  Washington,  D.  C. — ^Sealed  pro- 
posals will  be  opened  in  this  office  at 
;{  p.  ni.  June  24,  1015,  for  an  oil  burning 
plant  for  heating-  boilers  in  the  U.  S. 
marine  hospital  at  Port  Townsend, 
Wash.,  in  accordance  w^ith  specification 
and  drawing,  copies  of  which  may  be 
obtained  at  this  office  or  at  the  office 
of  the  custodian  at  Port  Townsend, 
Wash.,  in  the  discretion  of  the  Super- 
vising Architect.  JOSEPH  A.  WET- 
^lORE,    Acting    Supervising    Architect. 


PROPOSALS   FOR   CONCRETE 
EXCAVATING. 


AND 


CONCRETE  AND  EXCAVATION  — 
Department  of  the  Interior,  U.  S.  Rec- 
lamation Service,  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  United  States  Recla- 
mation Service,  Provo,  Utah,  until  2 
o'clock  p.  ni.  June  16,  1915,  for  con- 
struction, involving  about  25,000  cubic 
yards  of  canal  excavation  and  about 
2,600  cubic  yards  of  reinforced  con- 
crete. The  work  is  located  near  Pay- 
son  City,  Utah,  on  the  San  Pedro,  Los 
Angeles  and  Salt  Lake  Railroad  and 
the  Titanic  Branch  of  the  Denver  and 
Rio  Grande  Railroad.  For  particulars 
address  the  United  States  Reclamation 
Service,  Provo,  Utah,  or  Washington, 
D.  C.     A.  P.  DAVIS.  Chief  Engineer. 


NOTICE  TO   CONTRACTORS. 


OFFICE  OF  THE  SUPERVISING 
SUPERINTENDENT  OF  CONSTRUC- 
TION, Room  403.  U.  S.  Post  Office  Bldg., 
San  Francisco,  California,  May  20,  1915. 
— ^SEALED  PROPOSALS  will  be  re- 
ceived at  this  office  until  12  oclock  M, 
on  the  2find  Day  of  June,  1915,  and  then 
publicly  opened  for  Ne-*v  Boiler,  an  Ex- 
tension of  Boiler  House,  at  the  U.  S. 
Marine  Hospital  Station,  San  Francisco, 
California,  in  accordance  with  the 
drawing  and  specification,  copies  of 
which  may  be  had  upon  application  at 
this  office,  or  the  office  of  the  Custodian 
of  the  Station. 

J.  W.  ROBERTS, 
Superintendent.      (*) 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

.Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  3  o'clock  p.  m.  on 
AV'ednesday,  the  leth  day  of  June,  1915, 
for  doing  the  following-  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,   to  wit: 

Vault  Work  of  the  City  Hall. 

Progressive    payments   will    be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$5,500.00. 


All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposals  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


CONSTRUCTION  WORK  ABROAD 


AUSTRALIA. 


LReuter      dispatch       from      Sydney       to 

Europe    dated    May    15.] 

Comprehensive  Plans  for  RaiUvays,  Ir- 

rigration   Works,   Etc. 

An  agreement  has  been  signed  be- 
tween the  New  South  Wales  Govern- 
ment and  Norton  Griffiths  &  Co.  for  the 
construction  of  public  works  to  the 
value  of  $50,000,000  within  five  years 
beginning  July  next. 

The  contracting  firm  undertakes  to 
finance  the  works,  which  will  be  con- 
structed in  accordance  with  plans  and 
specifications  drawn  up  by  the  Depart- 
ment of  Works,  the  Government  paying 
5  per  cent  on  the  cost  of  construction, 
paying  for  the  land,  and  providing  all 
materials.  The  works  embrace  10 
railways,  including  the  new  Sydney 
scheme,  and  the  completion  of  the 
North  Coast  line,  two  water  conserva- 
tion schemes,  and  harbor  works,  and 
the  enlargement  of  the  main  canal  of 
the  Murrumbidgee  irrigation  area.  The 
c(urrent-award  rates  will  be  paid  to 
employees.  Norton  Griffiths  &  Co.  also 
undertake  to  underwrite  and  assist  the 
Government  to  raise  certain  loans  re- 
quired periodically. 

Provision  is  made  with  reference  to 
disputes  and  arbitration,  the  Minister 
of  Works  retaining  the  right  to  cancel 
the  agreement  so  far  as  it  relates  to 
any  particular  work  found  by  arbitra- 
tors and  an  umpire  to  be  extravagant- 
ly  preformed. 

CHILE. 
[Commercial  Attache  Verne  L.  Havens, 

Santiago,    April    20.] 
Railroad    Construction — Electric    Plant. 

Bids  for  75  switch  sets  and  crossings 
for  the  National  Central  Railways  will 
be  opened  June  23  in  Santiago.  Bids 
must  be  accompanied  by  a  check  for 
4,000  pesos  of  $0.16  each,  to  be  in- 
creased to  10  per  cent  of  the  bid  of 
the   successful  bidder. 

The  Ministry  of  Railways  has  con- 
summated the  purchase  of  the  ground 
necessary  for  the  construction  of  its 
new  shops  in  San  Bernardo.  Several 
American  firms  are  interested  in  this 
project,  which  will  be  carried  out,  pro- 
vided funds  become  available  and  the 
prices  bid  are  not  unreasonable. 

The  Bethlehem  Chile  Iron  Mines  have 
been  granted  authority  to  electrify 
their  railway  between  Cruz  Grande  and 
Tofo.  Specifications  are  being  prepared 
to  ask  for  public  bids  for  the  con- 
struction of  the  railway  from  Pua 
to  Traiguen. 

A  concession  has  been  granted  to 
Jorge  Leroux  Trouve  and  Louis  A. 
Raab  to  establish  an  electric  lighting, 
power,  and  traction  system  in  Temuco, 
in  the  Province  of  Cautin,  a  town  of 
24,405  population.  Work  must  begin 
within  six  months  from  April  7,  1915. 


W.  J.  Bryan  preaches  a  good  sermon, 
but  it  seems  somewhat  out  of  place. 
It  was  an  axiom  of  Cromwell  to  "Trust 
in  God,  but  keep  your  powder  dry." 
So  while  faith  and  prayer  are  good 
things  it  is  as  true  in  the  days  of  Wil- 
helm  II  as  it  was  in  the  days  of 
Napoleon  I,  that  "The  Lord  fights  on 
the  side  of  the  strongest  battalions." 
This  war  would  never  have  occurred  if 
the  prayers  of  the  Pope  could  have 
prevented  it.  And  the  idea  of  this 
country  standing  as  an  example  of 
high  motive  and  peace  and  endeavoring 
to  wish  a  peace  on  Europe  while  the 
present  powers  are  in  control  is  about 
as  effective  as  trying  to  sink  a  battle- 
ship with  a  peashooter. 

Bryan  is  right  in  saying  that  the 
present  war  is  the  result  of  the  old 
system.  And  for  that  reason  we  are 
coi'cei-ned  that  the  old  system  is  not 
perpetuated  and  fastened  on  the  whole 
world.  To  prevent  this  we  must  stand 
for  the  rights  of  neutrals  and  for 
humanity  or  expect  to  stand  alone 
when   v/e   ourselves   are   concerned. 
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To  Travel  On  The 

Oakland,  Antioch  & 
Eastern  Railway 

Electric  Service  to  and  From  Water 

Gates  of 

EXPOSITION  GROUNDS 

and 

SACRAMENTO 

Chico,Oroville,  Marysville,  Woodland 

Dixon  and  other  Sacramento 

Valley  Points. 

Reduced  Round  Trip  Rates  Every  Day  Of 

The  Fair. 

Transcontinental  Scrip  Books  Honored. 

Fast  Freight  Service. 

TICKET    OFFICES 

Key  Route  Ferry  in  S.  F.,  Sutter  23o9. 
40th  &  Shatter  Ave.  in  Oak.,  Pied.  170. 
3rd  &  I  Streets  in  Sacramento  Main  261. 


ER   65  YEARS' 
EXPERIENCE 


Trade  Marks 
Designs 
Copyrights  Ac. 

Anyone  sending  a  sUetfh  nnd  description  wmy 
quickly  ascertain  onr  oinuoii  free  whether  ao 
InTenllon  Is  protinbly  puenlahlo.  C'ommunlcn- 
tlonsstricdyoonlhlenliul.  HANDBOOK  on  Patenti 
gent  free.  Oldest  ntrency  fur  soourinf?  patents. 

Patents  taken  tiinmu'li  Jlunn  &  Co.  recelT* 
tpecial  notice,  wii  ticiut  cli.-irjo,  lu  the 

Scientific  JImeticait. 

A  handsomely  illnstrntrd  wnoUly.  I.nrcest  cir- ^ 
culatiou  of  iinv  H'icpiiiic  I  uniial.  'I'eriiis,  $:i  a* 
year;  four  nioni  ha,  4;!.   l^ulU  by  all  newsdealers. 

MUNN&Gq.^^^^'"^"*^^' New  York 

Branch  Oliice,  025  V  St.,  WashiDutoii.  D.  C. 
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ClassiHed  according  to  Location 


SA\    FRANCISCO. 


APARTMENT  HOUSE— 3  story  and 
base,  frame,  515,000.  San  Fiancisco. 
Architect,  Edward  E.  Young,  251  Kear- 
ny street,  S.  P.  Owner,  James  Cantley, 
1370  Green  street,  S.  F.  The  building 
will  be  erected  on  the  south  side  of 
Sacramento  street  west  of  Jones,  and 
will  have  a  frontage  of  27  V&  feet  by  a 
depth  of  56 14  feet.  Exterior  has  been 
arranged  for  six  apartments.  A  pri- 
vate garage  will  occupy  the  basement. 
Interior  will  be  finished  in  pine,  blue 
gum  and  elm  panels.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  steam  heat  and  a  hot 
water  supply.  All  apartments  will  be 
equipped  with  wall  beds.  Marble  and 
tile  wainscot  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architect,  Ar- 
thur G.  Scholz,  Phelan  Bldg.,  S.  F. 
Owner,  John  Edward  Stiffen.  The 
building  will  be  erected  on  the  east 
side  of  Hyde  street,  south  of  Ellis, 
covering  an  area  of  25  by  137 V6  feet. 
Interior  has  been  arranged  for  three 
apartments  of  two,  three  and  four 
rooms  each  to  the  floor.  Interior  will 
be  finished  in  pine  with  some  hard- 
wood floors  in  the  living  and  dining 
rooms.  There  will  be  steam  heat  and 
automatic  elevator,  hot  and  cold  water 
supply  and  vacuum  cleaning.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra 
cotta.      Plans   are   now    being   prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick  and  steel,  $45,000.  San 
Francisco.  Architects  and  engineers, 
Koenig  &  Christiansen,  Humboldt 
Bank  Bldg.,  S.  F.  Owner,  O.  A.  Crae- 
mer.  The  building  will  be  erected  on 
the  south  side  of  Turk  street,  east  of 
Hyde,  and  has  been  designed  to  con- 
tain a  total  of  32  apartments  of  two 
and  three  rooms.  All  apartments  will 
have  wall  beds  and  private  bath  rooms. 
Interior  finish  will  be  of  pine  with 
hardwood  panels  and  some  hardwood 
floors.  Plans  provide  for  steam  heat, 
a  hot  and  cold  water  supply  and  vac- 
uum cleaning.  Bath  rooms  will  be 
finished  in  tile.  Marble  and  tile  wain- 
scot will  be  used  In  the  entrance  lobby. 
Exterior  of  the  dwelling  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  segregated  Hguies  are  be- 
ing  taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects,  Rousseau  & 
Housseai-  110  Sutter  street,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  the  east  side  of  Seventh 
street  south  of  Howard,  and  has  been 
designed  to  contain  a  total  of  42 
apartments.      Each    suite    will    contain 


one  room  and  a  kitchenette  and  con- 
necting bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  There  will 
be  steam  heat  and  a  hot  and  cold 
water  supply.  Bath  rooms  will  be  fin- 
ished in  imitation  tile.  Marble  and 
tile  wainscot  will  be  used  in  the  vesti- 
bule. Exterior  of  the  building  willeb 
faced  with  picssed  brick  veneer.  Plans 
are  now  being  pi'epared. 

APARTMENT  HOUSP:— 3  story  and 
base.  Class  C  construction,  $25,000. 
San  Francisco.  Architect,  none.  Own- 
ers, McKillop  Bros.,  540  Cole  street,  S. 
F.  The  building  will  be  erected  on  the 
west  side  of  ^Mission  street,  south  of 
Fourteenth,  and  has  been  designed  to 
contain  three  stores  on  the  first  floor, 
besides  fourteen  modern  apartments 
on  the  upper  two  floors.  Interior  fin- 
ish will  be  of  pine  and  redwood.  All 
apartments  will  have  wall  beds  and 
private  baths.  There  will  be  steam 
heat  and  a  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile.  Patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architects, 
Rousseau  &  Rousseau,  110  Sutter 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  in  the 
Fifty  Vara  district,  and  has  been  de- 
signed to  contain  a  total  of  30  apart- 
ments, arranged  in  suites  of  two  and 
three  rooms  with  bath.  All  apartments 
will  be  equipped  with  wall  beds.  In- 
teriors will  be  finished  in  pine  ani 
hardwood  panels.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
Plans  provide  for  furnace  heat,  hot 
and  cold  water  supply,  an  automatic 
elevator  and  vacuum  cleaning.  Bath 
rooms  ./111  be  finished  in  tile.  Marble 
and  tile  -^.ainscot  will  be  used  in  the 
entrance  \estibule.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are   now  being  prepared. 

FLATS — 3  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  A. 
W.  Richardso.-,,  337  Church  street,  S. 
F.  Owner,  Micnael  Cain,  309  28th  ave- 
nue, S.  F.  The  building  will  be  erect- 
ed on  the  west  side  of  21st  avenue 
north  of  Irving,  and  has  been  designed 
to  contain  two  modern  flats  of  five  and 
six  rooms  each.  Interior  flnish  will  be 
of  pine  with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  will  be  Installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,    $9,500.      San    Francisco.      Archi- 


tect, Frank  S.  Holland,  100  Haight 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  In  Aah- 
bury  Heights,  and  has  been  designed 
to  contain  nine  rooms,  bath,  shower 
and  sleeping  porch.  A  separate  ga- 
rage will  be  erected  in  the  rear  of  the 
property.  Interior  finish  of  the  dwell- 
ing will  be  of  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  throughout  the  first  story. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  be  finished  in 
tile.  Automatic  water  heater  is  speci- 
fied. Exterior  of  the  dwelling  will  be 
covered  with  klinker  brick  veneer  and 
metal  lath  and  plaster.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

MUNICIPAL  CAR  BARNS  ADDI- 
TION— 1  story,  reinforced  concrete  and 
steel.  Cost  not  stated.  San  Francisco. 
Architect,  City  Department  of  Archi- 
terture,  Temporary  City  Hall.  Owners, 
City  and  County  of  San  Francisco. 
Plans  and  specifications  for  the  addi- 
tion of  one  story  to  the  present  Mu- 
nicipal Car  Barns  on  Geary  street,  have 
been  approved  and  are  now  out  for  fig- 
ures. Bids  for  this  work  will  be 
opened  on  June  23rd.  Plans  and  speci- 
fications can  be  secured  from  the  City 
Department  of  Architectore.  Bids  will 
be  taken  by  the  Board  of  Public  Works 
for  this  work.  An  ofllcial  proposal  ap- 
pears  in   another  column   of  this   issue. 

BRIDGE— Steel  and  reinforced  con- 
crete, $120,000.  San  Francisco.  Engi- 
neer, City  Department  of  Engineering, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  FVancisco. 
Plans  for  the  new  bridge  to  be  erected 
over  Channel  street  at  Fourth  have 
been  completed  and  approved  by  the 
Board  of  Public  Works.  Bids  will  be 
opened  on  June  23rd.  The  bridge  will 
be  of  the  steel  bascule  type,  supported 
by  reinforced  concrete  piers.  Plans 
and  specifications  can  be  secured  from 
the  Board  of  Public  Works. 

PASSENGER  APRONS— Steel  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. Engineer,  Assistant  State  Engi- 
neer Newman,  Ferry  Bldg.,  S.  F.  Own- 
ers, State  of  California.  Bids  are  now 
being  taken  for  the  construction  of 
four  side  aprons  for  passengers  enter- 
ing and  leaving  the  upper  decks  of  the 
ferry  boats.  Bids  will  be  opened  on 
June  17th.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
State  Board  of  Harbor  Commissioners 
at   the  Ferry   Bldg. 

CITY  HALL  PAINTING  —  $26,000. 
f^an  Francisco.  Architects,  Bakewell 
<••  Brown,  251  Kearny  street,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  opened  at  the  regular 
Wednesda.v  afternoon  meeting  of  the 
Board  of  Public  Works  for  the  paint- 
ing of  the  new  City  Hall  show  D.  Ze- 
linsky  low  on  propositions  1  and  2  as 
follows:  $26,000  and  $19,570.  He  will 
probably  be  awarded  the  contract.  A 
complete    list   of   the      figures     will   be 
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I'ownd  under  the  heading;  of  San  l''ran- 
cisco    in    this    issue. 

DETENTION  HOME— 9  story  and 
base.  Class  A  construction,  $135,000. 
San  Francisco.  Architect,  Louis  C. 
Mullgardt,  Chronicle  Bldg.,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
The  following  contracts  have  been 
awarded  for  the  construction  of  the 
new  juvenile  detentiojn  home:  The 
Pacific  Contracting-  Co.,  45  Kearny 
street,  general  construction,  $97,771; 
Dyer  Bros.,  structural  steel,  $31,350; 
John  Spargo,  excavating  and  founda- 
tion work,  $4,400;  Otic  Elevator  Co., 
elevator  work,  $5,885;  H.  Larson, 
plumbing,  $14,350;  Rex  Electric  Co., 
electrical  work.  $3,635;  Atlas  Heating 
and  Ventilating  Co.,  heating  and  ven- 
tilating,   $3,590. 

WAREHOUSE — 2  story  and  base, 
brick  and  steel,  $30,000.  San  Francisco. 
Engineer,  Henry  T.  Grieb,  1020  Green- 
wich street,  S.  F.  Owner,  Harbor 
Warehouse  Co.  The  building  will  be 
erected  at  the  northwest  corner  of 
Bay  and  Kearny  streets  and  will  cover 
an  area  of  205  by  133  feet.  Construc- 
tion will  be  of  steel  and  brick.  Inte- 
rior will  be  arranged  for  storage.  A 
cement  floor  is  specified  on  the  first 
fioor.  A  portion  of  the  fli'st  floor  front 
will  be  finished  for  offices.  There  will 
be  freight  elevators,  metal  window 
.sash  and  frames.  Kinnear  steel  rolling 
doors.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
complete  and  segregated  figures  are 
now   being   taken. 

FLATS — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  none. 
Owner,  Thomas  Kilkenny,  4438  Geary 
street,  S.  F.  The  building  will  be 
erected  on  the  north  line  of  Geary 
street  east  of  9th  avenue,  and  will 
cover  an  area  of  25  by  60  feet.  There 
will  be  a  store  on  the  first  floor.  Upper 
floor  will  be  arranged  for  two  mod- 
ern flats.  Interior  finish  will  be  of 
pine  with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  an  open 
fire  place  in  each  of  the  living  rooms 
with  tile  or  brick  mantels.  An  auto- 
matic water  heater  is  specified.  Imi- 
tation til'.'  wainsoot  will  be  used  in  the 
bath  rooms.  Exterior  of  the  building 
will  be  covered  wit'i  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  tie  Lands  of  the  own- 
«r  who  v/i'.l  do  the  work  by  Day  Labor. 

SUBTREASURY  COMPLETION   — 

Class  A  construction.  Cost  not  stated. 
Fan  FYancisco.  ArcViilect,  Milton  J. 
Dyer,  825  Cayahoga  l?iag.,  Cleveland, 
Ohio.  Owners,  Unite]  States  Govern- 
ment. P'ans  and  specifications  have 
received  the  offloial  api^roval  for  the 
completion  of  Iho  second  floor  of  the 
new  suDtreasury  building:  in  this  city. 
The  work  will  include  interior  parti- 
tions, hardwood  and  metal  trim,  or- 
namental iron  and  broTize,  marble,  tile 
or  mosaic  work,  rlviinbing,  electric 
work  and  lighting  fixtures  by  special 
iriechan- -^al  equipment.  Bids  will  be 
opened  on  July  7t'i  at  3  p.  m.  Plans 
and  specifications  can  be  secured  from 
the  architect.  An  o^clal  proposal  ap- 
pe.ars   in   another  column   of   this   issue. 

HOSPITAL  GROUP— 2,  4  story  and 
1  2  story.  Class  A  construction,  $400,- 
000.  San  Francisco.  Architect.  Her- 
man Barth,  12  Geary  street,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Competitive  plans  submitted  by  Ar- 
chitect Barth   for   the  proposed  south'' 


east  addition  to  the  present  City  and 
County  Hospital  have  been  selected  by 
the  jury.  The  two  four-story  ward 
buildings  will  be  designed  for  male 
patients,  while  the  one-story  struc- 
ture will  be  given  over  to  female 
patients.  Construction         will         be 

fireproof  throughout.  The  style  of  ar- 
chitecture harmonizes  with  that  of  the 
present  building.  Details  of  construc- 
tion have  not  yet  been  announced. 
Further  mention  will  be  made  of  the 
work  as  plans  progress. 

HOSPITAL  INCINERATORS  —  Cost 
not  stated.  San  Francisco.  Architect, 
Architectural  Department,  Temporary 
City  Hall,  S.  F.  Owners,  City  and  Coun- 
ty of  San  Francisco.  Plans  and  speci- 
fications for  the  incinerator  to  be 
erected  at  the  San  Francisco  Hospital 
are  complete  and  ready  for  figures,  ac- 
cording to  reports  from  the  Bureau  of 
Architecture.  Further  mention  w^ill 
be  made  of  the  work  when  bids  are 
called  for.  J.  E.  O'Mara  has  been 
awarded  the  contract  for  the  power 
plant  for  this  incinerator  on  his  bid  of 
$2,377. 

FIRE  HOUSES— 2,  2  story  and  base. 
Class  C  construction.  Cost  as  follow. 
San  Francisco.  Architects,  Ward  & 
Blohme,  Alaska-Commercial  Bldg.,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  At  the  Friday  morning  ses- 
sion of  the  Board  of  Public  Works, 
bids  were  opened  for  these  two  build- 
ings. Contracts  have  not  been  award- 
ed. A  Kohn  was  low  on  the  general 
construction  of  Engine  House  No.  3  at 
$18,930;  J.  M.  Lettich  low  on  the  plumb- 
ing at  $3,260,  and  Boynton  Engineer- 
ing Co.  low  on  the  electric  work  at 
$790.  Harvey  A.  Klyce  was  low  on  En- 
gine House  No.  5  at  $24,373;  J.  E. 
O'Mara  low  on  the  plumbing  at  $3,700, 
and  Boynton  Engineering  Co.  low  on 
the  electric  work  at  $895.  A  complete 
list  of  these  figures  will  be  found  under 
the  heading  of  San  Francisco  in  this 
issue. 

RESIDENCE  —  2 
frame,  $3,000.  San 
tect,  none.  Owner, 
20th  avenue,  S.  F. 
been  designed  for 
and  will  be  erected  on  the  west  side  of 
18th  avenue  near  Anza.  Interior  will 
be  finished  in  pine  with  some  elm  pan- 
^s.  Hardwood  floors  will  be  used  in 
the  living  and  dining  rooms.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  w^ho 
will  do  the  work  by  Day  Labor.  Mate- 
rials  are   now   being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owners,  ./ohnson  &  John- 
son, 818  i4th  street,  S.  F.  The  dwell- 
ing will  be  erected  on  the  west  side  of 
17th  avenue  north  of  Clement,  and  has 
been  designed  for  a  six-room  house 
with  bath.  Interior  will  be  finished 
in  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal i-ooms.  There  will  be  an  open 
fire  place  with  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement' 
plaster  on  metal  lath.     Plans  are  com- 


story  and  base, 
Francisco.  Archi- 
James  Welch,  2442 
The  dwelling  has 
a    six-room    house 


plelc  and  ill  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being   purchased. 

STORES  AND  OFFICES— 2  Story  and 
base.  Class  C  consstruction  $30,000. 
San  Francisco.  Architect,  David  C. 
Coleman,  Merchants'  National  Bank 
Bldg.,  S.  F.  Owners,  San  Pi-ancisco  In- 
vestment Co.,  Clunie  Bldg.,  S.  F.  The 
building  will  be  erected  on  property 
I'ecently  purchased  on  California  street 
east  of  Leidesdorff,  and  will  have  a 
frontage  of  25  feet  by  a  depth  of  124 
feet.  There  will  be  a  store  on  the  first 
floor  nnd  offices  above.  Interior  will 
be  finished  in  pine  and  hardwood.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being    prepared. 

Contracts  Awarded 

SEWER  CONSTRUCTION  —  $65,000. 
.San  Francisco.  Engineers,  Engineer- 
ing Department,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Contractors,  Healy-Tibbitts 
Construction  Co.,  S.  F.  Contract  price, 
$65,000.  Note:  The  contract  covers 
the  construction  of  a  large  sewer  in 
5th   street  from  Howard   to  Brannan. 

CUBICAL  SYSTEM— Isolation  Hos- 
pital, $7,000.  San  Francisco.  Archi- 
tect. City  Department  of  Architecture, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Contractor,  O.  Monson.  Contract  price, 
$7,900. 


City  Bids  Opened. 

Painting?    for     Xe^v     City    Hall     I^argest 
Contract     Considered     at     3Ieeting    of 
Board  of  Public  Works. 


Bids  were  opened  Wednesday  at  the 
regular  meeting  of  the  Board  of  Public 
Works  for  constructing  the  foundations 
for  a  tank  at  the  Geary  Street  Munici- 
pal Car  Barns,  for  painting  in  the  new 
City  Hall,  for  a  power  plant  for  the 
incinerator  at  the  San  Francisco  Hospi- 
tal and  for  cubical  system  at  the  Isola- 
tion Hospital. 

O.  Monson  was  awarded  the  contract 
for  the  cubical  system  at  $7,900,  and  J. 

E.  O'Mara  was  awarded  the  contract 
for  the  power  plant  for  the  incinerator 
on  his  bid  of  $2,377. 

At  the  same  meeting  of  the  Board 
plans  and  specifications  were  approved 
for  the  second-story  to  be  added  to  the 
Geary  Street  Municipal  Car  Barns  and 
bids   Avill    be   called    for   at    once. 

Following  is  a  complete  list  of  all 
bids  received: 

Painting,   Ne^w   City   Hall. 

Bidder  Prop.  1  Prop  2  Unit  A 
D.    Zelinsky    $26,000      $19,970      $    300 

F.  R.    Kissel 36,353        25,853  450 

W.    Bernstein     ..    38,230        29,230  685 

J.  H.  Keefe  &  Co   31,693        25,459  750 

Y.    J.    Donovan..    42,856        28,856        2,000 

G.  Orsi   &   Co 47,500        40,000        2,000 

R.    Swan    26,670        23,150  320 

Foundation  Work  For  Tank. 

F.    Rolandi     $690 

Eaton   &   Smith 595 

J.    L.    McLaughlin 596 

Barrett   &   Hilp 595 

C.    E.    Lambruth 948 

J.    Spargo    740 

Power  Plant  For  Incinerator, 
Universal     Engineering    Co.  ..$2,500 

J.    H,    Bisenhart 3,408 

J.    E.    O'Mara 2,377 

Z.   O.  Field 2,490 
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O.    Monson    3,780 

Cubical   SyHtem,  Isolation  Hospital. 

E.   Warden    |8,350 

E.   Carlson    S,630 

O.    Monson    7,900 


Bids  were  opened  at  the  Friday 
morning  session  of  the  Board  of  Pub- 
lic Works  for  the  general  construction 
of  Engine  Houses  Nos.  3  and  5,  design- 
ed by  Architects  Ward  &  Blohme,  Alas- 
ka-Commercial Bldg.  Bids  were  also 
received  for  the  plumbing  and  electric 
work  on  each  of  the  buildings  separat- 
ly.  A  Kohn  was  low  on  the  general 
construction  of  Engine  House  No.  3  at 
$18,930;  J.  M.  Lettich  low  on  the  plumb- 
ing at  $3,260,  and  Boynton  Engineering 
Co.  low  on  the  electric  work  at  $790. 

Harvey  A.  Klyce  was  low  on  Engine 
House  No.  5  at  $24,373;  J.  E.  O'Mara 
low  on  the  plumbing  at  $3,700,  and 
Boynton  Engineering  Co.  low  on  the 
electric  work  at  $895. 

At  the  same  meeting  of  the  Board 
bids  were  opened  for  street  improve- 
ments and  showed  the  following  firms 
low:  Eaton  &  Smith  for  the  improve- 
ment of  Van  Ness  avenue  from  Beach 
to  North  Point  at  $10,400;  S.  Ostrandet 
low  for  paving  Buena  Vista  avenue  at 
$132;  Fay  Improvement  Co.  low  for  im- 
provement of  17th  street  between  Bry- 
and  and  Hampshire  at  $6,855. 

No  bids  were  received  for  furnishing 
a  hot  air  tumbler  for  the  laundry  at 
the  San  Francisco  Hospital  and  new 
figures  will   be  received  on  June   18th. 

Following  is  a  complete  list  of  the 
bids  opened  on  the  above  mentioned 
work: 

General      Construction    Bngine      House 
No.  3. 

Masow  oi  Morrison $22,495 

H.  A.   Klyce 19,450 

J.  S.  Hannah 18,997 

W.    A.    Newsom 19,577 

N.   A.   McLean 20,264 

Dunnavant-Oakley    Co 19,694 

A.    Kohn    ,    18,930 

C.  L.  Wold 19,987 

O.    C.    Holt 19,472 

Lange  &  Bergstrom 19,872 

Heckenroth    &    Schell 19,216 

O.    Monson    19,937 

W.    D.    Henderson 20,774 

I>IunibinK>    E^niicine    House    No.    3. 

Kiernan    &    O'Brien $3,569 

J.   E.   O'Mara 3,300 

H.  I^awson    3,400 

Wittman-I..yman    Co 4,189 

A.    Coleman    3,539 

Turner    Co 3,890 

J.   M.  Lettich 3,260 

Peterson- James   Co 4,050 

S.    W.    Band 3,334 

Scott  Co 3,437 

F.   W.   Snook 3,584 

Rlectrlc   Work,   Bngrine   House   No.   3. 

Boynton   Elec.   Co $    790 

Newberry    Elec.    Co 1,215 

Rex   Elec.   Co 1,198 

Globe    Elec.    Co 1,472 

Central    Elec.    Co 1,448 

Gas  &  Elec.  Appl.  Co 1,324 

H.   S.    Tittle 1,246 

Turner  Co 1,390 

Butte    Eng.    &    Elec.   Co 1,295 

I'luniltiiiK,    KnKrine    House    No.   5. 

J.    E.    O'Mara $3,700 

H.    LawKon     3.875 

Wittman    Lyman    4,693 

Alex.   Coleman    3,853 

Turner  Co 4,475 

J.    M.    Lettich 3,884 

S.   W.   Band 3,926 


Scott  Co 4,072 

F.     W.    Snook 4,067 

BIcctric   AVork,   Engine   House   No.   !i. 

Hoynton    Elec.    Co $    895 

F.   E.   Newberry 1,470 

Uex   Elec.   Co 1,496 

Globe    Elec.    Co 1,788 

Central    Elec.    Works 1,733 

Gas  &  Elec.  Appl.  Co 1,508 


H.   S.   Tittle 1,487 

Turner    Co 1,745 

Butte   Eng.    &   Elec.   Co 1.67.') 

Moving;   House   at    170   Beaver   .Street. 

Eaton    &    Smith $1,588 

McKabe  &  Brown 1,400 

S.    W.    Ross 1,345 

Church    &    Clark 2,000 

O.    Monson    1,150 


Engine  House  No.  S,  General    Construction. 


Bidder  Prop. 

Masow    &    Morrison $.'21,995 

Collman  &  Collman 24,500 

Harvey    A.    Klyce 24,373 

W.    A.    Newsom 25,888 

IHinnavant-Oakley    Co 27,395 

A.   Kohn    26,115 

C.    L.    Wold 27,576 

E.    E.    Gloor 27,950 

C).    C.     Holt 26,472' 

Lange    &    Bergstrom 26,088 

Heckenroth    &    Schell 26,270 

O.    Monson     25,915 

W.    D.   Henderson 27. 27.'? 


Prop.    2 
$30,120 


Prop.    3 
$31,645 


24,788 
25,194 
24,700 
26,226 
26,250 
24,672 
24,619 
25,031 
24,230 
26,220 


25,588 
24,869 
25,865 
27,151 
27,650 
26,072 
25,838 
25,970 
25,900 
27,153 


Building;  Contracts  Awarded 


No. 

1660 
1661 
1662 
1663 
1664 
1665 
1666 
1667 
1668 
1669 
1670 
1671 
1672 
1673 
1674 
1675 
167G 
1677 
1678 
1679 
1680 
1681 
1682 
1683 
1684 
1685 
1680 
1687 
168S 
1689 
169(1 
1691 
1692 
1692 
1694 
1695 
1696 
1697 
169S 
1699 
1700 
1701 
1702 
1703 
1704 
1705 
1706 
1707 
170S 
1701) 
1710 
1711 
1712 
1713 
1714 
1715 
1716 
1717 
171S 
1719 
17  20 
1721 
1722 
1723 
1724 
1725 
1726 
1727 
1728 
1729 
1730 


San  Francisco 


Ovrner                      Contractor  Amt. 

Raisch     Cox  3000 

Rai.scn     Cox  3000 

Raisch     Cox  3000 

Jones     Jones  2000 

Dahl     Dahl  2000 

Nelson    Nelson  2500 

Nelson    Nelson  2500 

Nelson    Nelson  2500 

Puccinelli     Liebert  4000 

Schmidt     Schmidt  700 

Allen     Allen  5000 

Koenig    Koenig  3000 

AToore     Herman  800 

Frisbie     Lang  750 

Shain     Heskins  600 

Quinn     Magulre  600 

Urban    Rlty    ..Urban    Rlty  10000 

Orpheum     Novelty  400 

Stiefvater    Lundholm  450 

Thus     Thus  400 

Peterson     Hansen  400 

Marden     Marden  400 

Samuels    Samuels  400 

Zellerbach     Hoin  600 

Heyman    Heyman  2250 

Keenan     Keenan  4900 

Trinity  M  E  Cn.... Brown  450 

Frank     Frank  500 

Mason     Olsen  400 

Cope     Rednall  450 

Bommer Elliot  600 

Kleversahl     Buckley  500 

Anderson    .  .  .  .Rudametkin  500 

Keenan     Keenan  4900 

Meyer     Pinkerton  645 

Same    Gaspard  5649 

Huot  Rlty   Dunn  4235 

Same     Kunst  1790 

Same    Brueck  19060 

Hilliard     Cole  3000 

Christ    Sclent    Leiter  3457 

Wanamaker    Williams  4100 

Graves    Cal    Mill  1860 

Same    Vermont  :?539 

Gantner     Binet  4500 

Leventritt    f^ernhott  1447 

Peterson    Johnson  4634 

Volpe     Farnocchio  1500 

Same     Same  1500 

Hansen     Segurson  2000 

Loretz     Stanley  500 

Ifanlon      Hanlon  400 

Pidge     Pidge  400 

Mann      Stiefel  600 

Salvarezza    Canepa  400 

Foppiano     Foppiano  400 

Hermann  .  ..Atlas     Heating  400 

Ross      Hantzsche  400 

Herrschaft     .  .  ..Herrschaft  500 

Walker    B'"arciuharson  600 

Grace     Grace  1500 

Twombly     Lehnan  400 

Cain      Cain  3000 

Vebner     Smith  600 

Weil-     Carson  900 

Peterson     Glaser  700 

Bothin     Bothin  400 

Priscol      Priscol  480 

Morshead    ....Auto    Refng  2650 

City  of  S  F Graper  925 

Vlgncau    Qrahn  1636 


1731 
1732 
1733 
1734 
1735 
1736 
1737 
1738 
1739 
1740 
1741 
1742 
1743 
1744 
1745 
1746 
1747 


Giannini  Fillipis 

Kilkenny     Kilkenny 

Mengenbauer     ....Schaadt 

Sheehan    Crothers 

Rolph     Rolph 

Hewitt     Hewitt 

Morton    Morton 

Utoft    Utoft 

Scoonover     Ward 

Costello    Costello 

Marich     Landis 

Barry    Barry 

Denhardt     Heden 

Craenier    Craemer 

Ryan     Ichters 

Buck     Williams 

Hale     Barrett 


3160 

2800 

1000 

900 

800 

950 

800 

1000 

2000 

450 

900 

950 

700 

30000 

1300 

20500 

2700 


DWELLING 

(1660)  W  FOURTH  AVE,  220  S  Par- 
nassus. Two-story  and  basement 
dwelling. 

Owner.  . 


Architect. 


A.  J.  Raisch,  Crocker  Bldg., 
San    Francisco. 
None. 

Contractor .  .Cox   Bros.,     1375     9th    Ave., 
San    Francisco. 

COST,   $3000 


DWELLING 

(1661)  W  FOURTH  AVE,  245  S  Par- 
nassus. Two-story  and  basement 
fi'ame  dwelling. 

Owner A.  J.  Raisch,  Crocker  Bldg.. 

San  Francisco. 
Architect..  .  .None. 

Contractor.  .Cox    Bros.,    1375    9th    Ave., 
San   Francisco. 

COST,   $3000 


DWELLING 

(1662)  W  FOURTH  AVE,  270  S  Par- 
nassus. Two-story  and  basement 
dwelling. 

Owner A.  J.  Raisch,  Crocker  Bldg., 

San    Francisco. 
Arciiitect. .  .  .None. 

(Contractor .  .Cox    Bros.,     1375     9th    Ave., 
San    Francisco. 

COST,   $3000 


DWELLING 

(1663)      W    TWENTY-THIRD    AVE.    75 

N   Anza.      Two-story     and     basement 

frame  dwelling. 
Owner Thos.   M.  Jones,   37  Guerre- 
ro street,  S.  F. 
Aichitect. .  .  .Owner. 
Day's  work.  COST,  $2000 


FLATS 

(1664)  E  TWENTY-EIGHTH  AVE,  175 
N  Geary.  Two-story  and  basement 
frame  (2)  flats  (24-10x55-6). 


Wf-dnesday,      June      16,      1915. 

Owner E.   Dahl   and   G.    E.   Cruden, 

1808  Hayes,  S.  F. 
Architect..  .  .None. 
Day's   work.  COST,    $2000 

DWELLING 

(1665)  W  TWENTY-EIGHTH  AVE  341 
S  Lincoln  Way.  Two-story  and  base- 
ment frame  dwelling. 

Owner.. F.  Nelson,  30  Presidio  Terrace, 
San   Francisco. 

Architect. .  .  .  None. 

Day's  work.  COST,   $2500 
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DWELLING 

(1666)  W  TWENTY-EIGHTH  AVE  275 
S  Lincoln  Way.  Two-story  and  base- 
ment frame   dwelling. 

Owner.... F.  Nelson,  SO  Presidio  Ter- 
sidio    Terrace,    S.    F. 

Architect....    None.         , 

Day's   work.  COST,    $2500 


DWELLING 

(1667)  W  TWENTY-EIGHTH  AVE  408 
S  Lincoln  Way.  Two-story  and  base- 
ment  frame  dwelling. 

Owner.... F.  Nelson,  30  Presidio  Ter- 
sidio    Terrace,    S.    F. 

Architect..  .  .None. 

Day's   work.  COST,    $2500 


FRAME    FLATS 

(1668)  S      MAGNOLIA      AVE      27-6      E 
Webster    E    27-6xS    120.      All    work    ex- 
cept   fixtures,    finish      hardware      and 
shades    for    two-story    basement    flats 
with    garage. 

Owner Adolph    Puccinelli. 

Architect. ..  .A.    Fraschina,    6      Imperial 
Ave.,  S.   F. 

Contractor.  .Liebert    &    Martinelli,    159 
Julian   Ave.,   S.   F. 

Filed  June  5,  '15.  Dated  June  5,  '15. 
frame  flats  with  garage. 

Brown    coated    1000 

Completed    and    accepted    1000 

Usual   35   days    1000 

TOTAL  COST,   $4000 

Bond,  $2000.     Sureties,  John  Banachow- 

skl  and  Pilade  Carmignani.  Forfeit,   $5. 

Limit,    90    days    from    granting    permit. 

Plans  and  specifications  filed. 

FRAME    DWELLING 

(1669)  E  ANDERSON  125  W  Powhat- 
tan.  One-story  and  basement  frame 
dwelling. 

Owner John    C.    Schmidt,    91    Ells- 
worth, San  Francisco. 

Architect  . .  .None. 

Contractor.  .John   C.    Schmidt,    91    Ells- 
worth, San   Francisco. 

COST,    $700 


FRAME    DWELLING 

(1670)  E  EIGHTH  AVE  35  N  Moraga. 
Two-story  and  basement  frame 
dwelling. 

Owner Gertrude     B.     Allen,    Care 

Allen      &    Co.,    128      Sutter, 
San  Francisco. 
-Architect  ..  .Albert        Farr,        Foxcroft 

Bldg.,    San    Francisco. 
Contractor.  .H.    B.    &    L.    D.    Allen,    128 
Sutter,    San    Francisco. 

COST,    $5000 


CONSTRUCT    ENTRANCE 
(1672)      NO.    1053    MARKET, 
entrance. 


Construct 


Owner.  ... 
Architect  . 
Contractor 


.H.  J.  Moore. 
,  .None. 

.Herman      &      Ludwig,    636 
Jessie,   San   Francisco. 

COST,   $800 


FRAME  DWELLING 

(1673)      N  SANTIAGO  82-6  W  17th  Ave. 
One-story  and  basement  frame  dwlg. 

Owner Mrs.   Frisbie. 

Architect  .  .  .None. 

Contractor.  .A.    Lang,     1850     19th     Ave., 
San  Francisco. 

COST,   $750 


ALTERATIONS 

(1674)      NO.       246       TWELFTH       AVE. 
Minor  changes   on  dwelling. 

Owner A.  Shain,  Premises. 

Architect  .  .  .None. 
Contractor.. —  Hesklns. 

COST,    $600 


REPAIRS 

(1675)      NO.     42     GROVE.       Repair     fire 
damage  on  dwelling. 

Owner Jas.    R.      Quinn,    2561 

Bruno,    San    Francisco. 
Architect  .  .  .None. 
Contractor .  .Jos.      Maguire,      2559 
Bruno,  San  Francisco. 

COST,   $600 


San 


San 


FRAME    RESIDENCE 

(1676)      N      MERCEDES    WAY      225      E 
Junipero     Sierra     Boulevard.       Two- 
story  and  basement  frame  residence. 
Owner ......  Urban  Realty  Improvement 

Co.,  858  Cerritos  Ave.,  S.  F. 
Architect  ..  .Jos.    A.    Leonard,    85    Cer- 
ritos Ave.,  San  Francisco. 
Day's  work.  COST,  $10,000 


ELECTRIC  SIGN 

(1677)      NO.   147   O'FARRELL     Electric 
sign. 

Owner Orpheum  Circuit,  Prennises 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,  San  Francisco. 

COST,    $400 


Erect 


GLASS  Partitions 

(1678)      NO.    225   SACRAMENTO, 
glass  partition   and  skylight. 

Owner Stiefvater  &  Munch,  Prem. 

Architect  .  .  .None. 

Contractor.  .J.  M.  Lundholm,  1717  Wood 
Alameda.  COST,    $450 


ALTERATIONS 

(1679)      NO.    1534   IRVING.      Alter   front 
for  garage. 

Owner A.  Thus,  Premises. 

Architect  .  .  .None. 


Day's    work. 


COST,    $400 


ALTERATIONS 

(1680)      NO.  7  MARKET.     Alter  bakery. 

Owner Jacob   Peterson,   Premises. 

Architect  .  .  .None. 

Contractor.  .C.    W.    Hansen,    110    Jessie, 
San  Francisco. 

COST,    $400 


FRAME    GARAGE 

(1682)      NO.    2056   MARKET.      One-story 

frame  garage. 
Owner Wm.    Samuels,    243    Clin- 
ton Park,  San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $400 


ALTERATIONS 

(1683)      NO.    1560    SACRAMENTO.      Ce- 
ment plaster  front  and  extend  stairs. 

Owner Zellerbach   &  Levison,   1540 

California,    S.    F. 
Architect  . .  .None. 

Contractor.  .Theo.    S.    Hoin,    1449    Hyde, 
San   Francisco. 

COST,   $600 


FRAME    DWELLING 

(1684)      N  BALBOA      82-6   E   45th     Ave. 
Two-story  and  basement  frame  dwlg. 

Owner Oscar   Heyman   &   Bro.,   742 

Market,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $2250 


FRAME   FLATS 

(1685)  E  SEVENTEENTH  AVE  175  N 
California.  Two-story  and  basement 
frame   flats. 

Owner H.  C.  Keenan,  300  Webster, 

San-  Francisco. 
Architect  .  .  .None. 

Contractor.  .H.  C.  Keenan,  300  Webster, 
San  Francisco. 

COST,    $4900 


CONCRETE  WALL,  ETC. 
(1686)      SE    MARKET,    SIXTEENTH    & 
Noe.      Concrete      wall    and      ratproof 
stores. 
Owner Trinity    Methodist    Episco- 
pal Church,  Premises. 
Architect  .  .  .None. 

Contractor.  .J.    C.    Brown,      172    Caselli, 
San    Francisco. 

COST,   $450 


GARAGE,    ETC. 

(1687)    W    TWENTY-NINTH   AVE    167-6 

S  Anza.  Construct  garage  and  change 

steps. 

Owner J.  H.  Frank,  639  29th  Ave., 

San  Francisco. 
Aichitect  .  .  .Notie. 
ray's    work.  COST,    $500 


FRAME  DWELLING 

(.688)  N  TWENTY-FOURTH  200  W 
Castro.  One-story  and  basement 
frame  dwelling. 

Owner Mrs.     E.     J.     Greer    Mason, 

4136   24th,  S.  F. 
Architect  .  .  .None. 

Cci. tractor.  .A.  E.  Olsen,  1379  ]5th  Ave., 
San   Francisco. 

COST,    $400 


ADD  BATH 

(1689)      NO.   2512  UNION.     Add  bath. 

Owner Mrs.   Cope,   Premises. 

Architect. .  .None. 

Contractor.  .W.    W.    Rednall,    2500    Fil- 
bert, San  Francisco. 

COST,   $450 


FRAME    DWELLING 

(1671)      SW  IRVING  AND  FIFTEENTH 

Ave.     Two-story  and  basement  frame 

dwelling. 

Owner Wm.  Koenig,  750  Parnassus 

Ave.,    San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $3000 


DWELLING 

(1681)  —  TWENTY-SEVENTH  AVE 
200  S  Lawton.  One-story  and  base- 
ment frame  dwelling. 

Owner E.     E.    Marden,      410      2  2nd 

Ave.,    San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


REPAIRS 

(1690)      SE       HAYES    AND      STANYAN. 
Repair  fire  damage. 

Owner Anna  C.  Brommer,  Prem. 

Architect  . .  .None. 

Contractor.  .E.    W.      Elliot,    180     Jessie, 
San  Francisco. 

COST,   $600 
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(IG'JI)     NO.    ajJ    UEVEULY.      Add    one 
room  and  porch. 

Owner F.  Klevesahl,  39   28th,  S.  P. 

Architect  . .  .None. 

Contractor.  .D.  Buckley,  14th  and  Guer- 
rero, San  Francisco. 

COST,    $500 


ALTERATIONS 

(l(i92)      NO.     2100       TWENTY-SECOND. 
-Mter    for    store    and    dwelling. 

Owner Anton    Anderson,    Prem. 

Architect  . .  .Non.e 

Contractor.  .John        Rudametkin,        871 
Rhode  Island,  S.  F. 

COST,   $500 


FRAME   FLATS 

(If,!!.''.)  K  SEVIONTEENTH  AVE  200  N 
(California.  Two-story  and  basement 
frame   flats. 

owner H.  C.  Keenan,  300  Webster, 

San  Francisco. 
Architect  .  .  .None. 

Contractor,  .n.  C.  Keenan,  ZOO  Webster, 
San  Francisco. 

CO.ST,    $4  900 

FRAME  PLATS 

(1694)  E  SIXTEENTH  AVE  123-6  S 
California  S  30xE  120.  Plumbing, 
.sewering  and  draining  for  two-story 
frame  flats  with  garage. 

Owner Milton    Meyer,    244    Kearny, 

San  Francisco. 
Architect  ..  .Benj.      S.    Hirschfeld,       251 

Kearny,    San    Francisco. 
Contractor .  .James    H.   Pinkerton,    2266 

Fulton,    San    Francisco. 
Filed  June   7,  '15.     Dated  June  7,  '15. 

Roughed    in    $242.25 

Completed    and    accepted 242.25 

Usual    35    days 161.00 

TOTAL  COST,  $645.50 
Bond,  none.  Limit,  90  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 


(1695)        ALL  WORK  EXCEPT  PLUMB- 

ing  on  above. 
Contractor .  .Gaspard,   McKay   Co. 
Filed  ,Iune   7,   "15.     Dated  June   7,  '15. 

Progressive   payments  on   15th   of 

each  month   

Usual    35    days 25% 

TOTAL  COST,  $5649 
Bond,  $2824.50.  Surety,  Maryland 
Casualty  Co.  Limit,  Sept.  4,  1915.  For- 
feit, none.   Plans  and  specifications  filed 


FRAME  APARTMENTS 

(1696)  SW  PAGE  AND  SCOTT  37- 6x 
mo.  Steam  heating,  hot  water, 
plumbing,  oil  burning  apparatus  for 
three-story  frame  and  brick  veneer 
apartments. 

Owner The  Huot  Realty  Co. 

.Architect  ..  .John   J.    Foley,    46   Kearny, 
San   Francisco. 

Contractor.  .Neil  H.  Dunn,  227  Ash  Ave., 
.San  Francisco. 

Filed   June   9.   '15.      Dated   June   2,   '15. 

Roughed    in    $1587.50 

Completed  and  accepted 1587.50 

Usual  35  days 1060.00 

TOTAL  COST,  $4235.00 

Rond,  $2118.     Sureties,  Thos.  O'Day  and 

\V.   1<;.  Snook.     Limit,  35  days.     Forfeit, 

none.      I*l!in.><   and   specifications    Hied. 


(1697)    PAINTLN'G,    PAPERING,    STAIN- 
ing   and   varnishing  on   above. 

(Contractor.  .Henry   Kunst. 

Filed   June   9,   '15.      Dated   June   2,   '15. 
1   coat  on  outside  and   2  coats  on 

in.side    $671 

Completed  and  accepted 671 


Usual    o5   days 448 

TOTAL  COST,  $1790 
Bond,  $895.  Sureties,  Matthew  J.  Mit- 
chell and  Edw.  Kennedy.  Limit,  30 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(1698)    EXCEPT  PAINTING  &  PLUMB- 
ing,   etc.,   on   above. 

Contractor.  .:Michael  Brueck,  600 

Charter  Oak,  S.  P. 

Filed  June  9,  '15.     Dated  May  27,  '15. 

1st  floor  joists  in  place '.  .  .$1000 

Frame  completed  and  roof  on.  .  .    3765 
I5rown    coated,    brick   veneer   and 

rustic    in    place 4765 

Completed   and   accepted 4765 

Usual    35   days 4765 

TOTAL   COST,    $19,060 

I'ond,    $9330.      Sureties,    Jos.    Cereghino 

and    Philip  J.    Bailey.      Limit,    100   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


CONCRETE  GARAGE 

(1699)  W  THIRD  AVE  100  S  Clement 
75x120.  All  work  for  one-story  con- 
crete  garage. 

Owner Geo.    B.    and   Sarah    J.    Hil- 

liard,   323   3rd   Ave.,   S.   P. 
-Architect  ..  .Wright    &    Rushforth,    354 

Pine,  San  Francisco. 
Contractor.  .Percy    J.    Cole,    110    Jessie, 

San   Francisco. 
Filed  June   9,  '15.     Dated  June   3,  '15. 

Concrete  walls  are  poured $1125 

Completed   and   accepted 1125 

Usual   35   days 750 

TOTAL  COST,  $3000 
Bond,  $1500.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  45  days  after 
June  7.  Forfeit,  $5.  Plans  and  speci- 
fications  filed. 


ROUGH  CARPENTER  WORK 
(1700)      N    HAIGHT      187-6    E      Central 
Ave  E   75xN   137-6.     Rough   carpenter 
work   for  building. 

Owner Third     Church      of     Christ 

Scientist  of  San   Francisco. 
-Architect  ..  .Edgar     A.      Mathews,      251 

Post,  San  Francisco. 
Contractor.  .E.    T.    Leiter    &    Sons,    Inc., 

251   Post,  San  Francisco. 
Filed   June   9,  '15.     Dated  June   4,   '15. 

On    10th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3457 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


EXHIBIT   BUILDING 

(1701)  EXPOSITION  SITE.  All  work 
for  exhibit  building  cThe  Rodman 
Wanamaker  Historical  Expedition  to 
the  North  -American  Indian  in  Palace 
of  Education  and  Social  Economy 
building. 

Owner Rodman  Wanamaker,  N.  Y. 

-Architect  ..  .Thos.   F.   Burditt. 
Contractor.  .L.    A.    Williams    &    Son,    87 

7th  Ave.,  San  Francisco. 
Filed  June  9,  '15.     Dated  June   5,  '15. 

Completion  of  frame $1500 

Completed   and   accepted 1500 

Usual  35  days 1100 

TOTAL  COST,  $4100 
Bond,  none.  Limit,  June  26,  1915.  For- 
feit, none.  Plans  and  specifications 
nied. 


R1':SIDE.N'CE 

(1702)  E  SCOTT  bet.  Green  and  Union 
50x135;  No.  2820  Scott.  Mill  work 
of  white  cedar  for  residence. 

Owner Maude         James         Graves, 

Premises. 


-Architect  .  .  .  L.   Kreiss  &  Sons,  Sutter  & 

Stockton,  San  Francisco. 
Contractor.  .The      California    Mill      Co., 

64  5  Bryant,  S.  P. 
Filed  June   9,  '15.     Dated  June   8,  '15. 

On    10th   of  each   month 75% 

I'sual  35  days 25% 

TOTAL  COST,  $1860 
Bond,  none.  Limit,  40  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 


(1703)      CERTAIN  MARBLE  WORK  ON 

above. 
Contractor.  .Vermont     Marble  Co.,     244 

Brannan,    San    Francisco. 
Filed  June   9,  '15.     Dated  June  8,  '15. 

Payments    same    as    above 

TOTAL  COST,  $3539 
Bond,  none.  Limit,  60  days.  Forfeit, 
$10.      Plans  and  specifications   filed. 


FRAME   PLATS    ' 

(1704)  N  DORLAND  85  E  Dolores  25x 
65.  All  w^ork  for  two-story  and  base- 
ment frame  flats. 

Ow'ner Amendes    T.    and    Dora    A. 

Gantner,    3818    17th,   S.   P. 

Designer  ...John  J.  Binet  Co. 

Contractor.  .John   J.    Binet    Co.,    68    Ra- 
mona,  San  Francisco. 

Filed  June   9,   '15.     Dated  June  7,  '15. 

Frame    up    $1125 

Brown  coated   1125 

Completed    1125 

Usual    35   days 1125 

TOTAL  COST,   $4500 

Bond,  none.     Limit,   90  days  from  June 

14,    1915.      Forfeit,      none.      Plans      and 

specifications  filed. 


ALTERATIONS 

(1705)  NO.  1335  FILLMORE.  Restore 
and  put  in  perfect  condition  premises 
occupied    by    M.    K.    Choy    &    Co. 

Owner Marion    Leventritt,   N.    Y. 

-Architect  .  .  .G.  Albert  Lansburgh,  M.  A. 
Gunst  Bldg.,  S.  P. 

Contractor.  .P.  J.   Pernhoff. 

Filed  June   9,  '15.     Dated  June  8,  '15. 

Completed  and  accepted 75% 

Usual  35  days 25% 

TOTAL  COST,   $1447 

Bond,    $750.        Surety,      Commonwealth 

Bonding      &    Casualty      Insurance      Co. 

Limit,  30  days  from  recording.     Forfeit, 

none.     Plans  and  specifications,  none. 


FRAME   FLATS 

(1706)  W  FIFTH  AVE  75  N  Cabrillo 
25  feet  front  and  25  feet  rear  and  95 
feet  deep.  -All  work  for  two-story 
and  basement  frame   flats. 

Owner Jens   A.    Peterson. 

Architect  ..  .M.      I.     Schwartz  ,   Nevada 
Bank  Bldg.,  S.  P. 

Contractor.  .J.  Harold  Johnson,  740  9th 
-Ave.,    San    Francisco. 

Filed   June   9,   '15.      Dated  June   4,   '15. 
Rough  frame  up  and  roof  boards 

on     $1158 

Brown  coated,  building  enclosed   1158 

Completed   and   accepted 1158 

Usual    35   days 1160 

TOTAL   COST,    $4634 

Bond,   none.     Limit,   75  days  from  June 

15,    1915.      Forfeit,      none.      Plans      and 

specifications  filed. 


(1707)      N    COTTER      150    E    San      Jose. 
One-story  and  basement   frame  dwlg. 
FRAME    DWELLING 

Owner A.      Volpe    and       J.     Farn- 

occhia,   1634  San  Jose,  S.   F. 
Architect  .  .  .None. 

Contrnctor .  .  Farnocchia-Petrl    Co.,    1654 
San  Jose. 

COST.  $1500 


Wodiiosd&y,      .Tune      16,      1915. 
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FKAAlii    DWELLING 

(1708)      N   COTTER    125      E      San    Jose. 
One-story  and  basement  frame  dwlg-. 

Owner A.      Volpe     and     J.      Farn- 

occhia,   1654   San  Jose,  S.   F. 
Architect  .  .  .None. 

Contractor.  .Farnocchia-Petri    Co.,    1654 
San   Jose. 

COST,   $1500 


FRAME    SHOP 

(1709)      X    TOWXSEND    275    E    Fourth. 
Two-story   frame   machine  shop. 

Owner Hansen  &  Bain,  244  Town- 
send,    San    Francisco. 

Architect  ..  .John    A.    Ettler,     604     Mis- 
sion,   San    Francisco. 

Contractor.  .Segurson    Bros.,    308    Guer- 
rero,  San  Francisco. 

COST,   $200'0 


ALTERATION 

(1710)      NO.     132     FAIRMOUNT.       Alter 
dwelling. 

Owner Henry  Loretz. 

Architect  . .  .None. 

Contractor.  .Geo.    W.    Stanley,    455    San- 
chez,   San    Francisco. 

COST,     ?500 


FRAME   DWELLING 

(1711)  N  LAKEVIEW  37-6  W  Gra- 
nada. One-story  and  basement  frame 
dwelling. 

Owner Michael  Hanlon,  1123  Ply- 
mouth  Ave.,   S.   F. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


ALTERATIONS 

(1712)      2412     Geary.       Alter    for    wash 
room.  • 

Owner W'm.      C.      Pidge,    750      7th 

Ave.,   San   Francisco. 
Architect  . .  .None 
Day's    work.  COST,    $400 


ADDITION 

(1713)      12-14    JOHNSTON    AVE.       New- 
foundation    and    add    bath. 

Owner R.  Mann,   3407   Geary,  S.  P. 

Architect  .  .  .None. 

Contractor.  .John    V.    Stiefel,    739    llth 
Ave.,    San   Francisco. 

COST,    $600 


ADDITION 

(1714)      NO.    888    NORTH    POINT.      Add 

three   rooms. 
Owner..      ..Maria    Salvarezza,    Prem. 
Architect  .  .  .None. 

Contractor.  .Mario    Canepa,    ''21    Chest- 
nut,   San   Francisco. 

COST,    $400 


ERECT    W^ALL 

(1715)      N  UNION   110   W   Leavenworth. 
Erect  wall. 

Owner S.   Foppiano. 

Architect  .  .  .None. 

Day's  work.  COST,  $400 


HEATING   SYSTEM 

(1716)      NO.  945  JONES.     Steam  heating 
system,  piping  and  radiators  for  flat.* 

Owner Mrs.    Hermann,    Premises. 

Architect  . .  .None. 

Contractor.  .Atlas  Heating  &  Ventilat- 
ing Co.,  4th  &  Freelon, 
S.    F.  COST,    $400 


ALTERATIONS 

(1717)      NO.    446    THIRTY-THIRD    AVE. 
Raise  and  alter  dwelling. 

Owner D.   L.   Ross,   Premises. 

Architect  . .  .None. 


Contractor.  .Hantzsche    &    McKay,    52S 
31st  Ave.,  San  Francisco. 

COST,    $400 

ADDITION 

(1718)  E    TWENTY-FOURTH    AVE    75 
N  Judah.      Raise  and  add  2  rooms. 

Owner C.    Herrschaft,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $300 

BRICK   CHIMNEY 

(1719)  S\V    GOUGH      AND      JACKSON. 
Erect  brick  chimney. 

Owner Mrs.  C.  Walker,  1901   Jack- 
son, San  Francisco. 

Architect  . .  .None. 

Contractor.  .D.      B.    Farquharson,      1760 
EIH.s,    San   Francisco. 

COST,    $600 


FRAME    DWELLING 

(1720)      W     UTAH     150     N     24th.       One- 
story    and    basement    frame    dwlg. 

Owner J.     T.     Grace,     1013     Rhode 

Island,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 


ALTERATIONS 

(1721)      NO.    75    FOURTH.      Alterations. 

Owner Mary      M.      Twombly,      419 

28th,    Oakland. 
Architect  . .  .None. 
Contractor.  .J.      Lehnan,      959      Alpine, 

Oakland.  COST,    $400 


FRAME  FLATS 

(1722)      W     TWENTY-FIRST     AVE     125 

N    Irving.      Two-story    and    basement 

frame   (2)   flats. 

Owner Michael      Cain,      309      28th 

Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $3000 


ALTERATIONS 

(1723)  NO.       348       CLEMENT.         Alter 
bakery. 

Owner Mr.    Vebner,    Premises. 

Architect  . .  .None. 

Contractor.  .C.    H.   Smith,    292    3rd   Ave., 
S.    F.  COST,    $600 

ALTERATIONS 

(1724)  JACKSON    AND    DIVISADERO. 
Minor    alterations    on    dwelling. 

Owner Mrs.    A.    Weil,    Care    Archi- 
tect. 

Architect  .  .  .G.  A.  Landsburgh,  709  Mis- 
sion,   San    Francisco. 

Contracto'     .Ot.to    Carson. 

COST,    $900 


BAKE    OVEN 

(1725)      NO.    7    MARKET.      Install   bake 
oven. 

Owner Jacob    Peterson,    Premises. 

Architect  .  .  .None. 

Contractor.  .J.    P.    Glaser,    2070    Union, 
San    Francisco. 

COST,   $7001 


EXCAVATE,    ETC. 

(1726)  NOS.  1439-45  GREENWICH. 
Excavate,  underpin  and  general  re- 
pairs. 

Owner Bothin     Heal    Estate     Co., 

604    Mission,   S.    F. 
Architect  ..  .J.    A.    Ettler,    Atlas    Bldg., 

San  Francisco. 
Day's    work.  COST,    $400 


Owner Thos.     A.     Piiscol,     Prem. 

Architect  .  .  .None. 

Day'.s    work.  COST,    $4  80 

UEfUIGERATING    PLANT 
(172S)      NO.     1001     CALIFORNIA.        All 
woi-k    for    in'st!)  nation    of    refrigerat- 
ing  plant   for   apr.rtment   house. 

Owner S.       W.      Morshead,        Mills 

Bldg.,  San  Francisco. 
Architect  ...Houghton    Sawyer,    Sharon 

Bldg.,  San  Francisco. 
Contractor  .  .The  Automatic  Refrigerat- 
ing     Co.,    Holbrook      Bldg., 
San   Francisco. 
Filed  June  10,  '15.     Dated  Apr.  29,  '15. 

On    delivery     25% 

On    completion    50% 

U.sual    35    days Balance 

TOTAL  COST.  $2650.25 
Bond,  $1326.  Surety,  National  Surety 
Co.  of  New  York.  Limit,  forfeit,  none. 
I'lans   and   specifications   filed. 


PAIN'/ING,    ETC. 

(1729)      SW    TWENTY-FOURTH      AND 

Bartlett  W  117-6xS  65.     Painting  and 

finishing    for    Mission    Branch    of   San 

Francisco    Public    Library. 

Owner City      &    County     of   S.    F., 

State      of      California      by 
Board  of  Trustees  of  Pub- 
lic    Library   and     Reading 
Rooms. 
Architect  .  .  .  G.  Albert  Lansburgh,  M.  A. 

Gunst    Bldg.,    S.    F. 
Contractor .  .Harry    Graper,    50    Farren, 

San   Francisco. 
Filed  June  10,  '15.     Dated  June  4,  '15. 

On    completion    75% 

Usual    35    days. 25% 

TOTAL  COST,  $925 
Bond,  $463.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  30 
days  after  completion  of  finish.  For- 
feit, $10.     Plans  and  specifications  filed. 


FRAME   COTTAGE 

(1730)  W  PEABODY  34-6  S  Visitacion 
Ave.  All  work  for  five-room  frame 
cottage   and   basement. 

Owner Pierre    Vigneau. 

Architect  ..  .W'm.    H.    Grahn. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant,   San   Francisco. 

Filed  June  10,  '15.     Dated  June  4,  '15. 

Frame    up     $406.25 

Brown  coated    406.25 

Completed     406.25 

U.sual    35    days 406.25 

TOTAL  COST,    $1625.00 

Hoiid,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications   filed. 


ALTERATIONS 

(1727)      NO.    375    SUTTER.      Alter. 


FRAME    STORE    AND    FLAT 

(1731)  S  PACIFIC  AVE  25  E  Leaven- 
worth E  25xS  68-6.  All  work  except 
clothes  drier,  and  stairs  to  roof  from 
2d  floor,  street  sidesewer  and  mantel 
in  parlor  for  two-story  frame  store 
and   flat. 

Owner Daniele        Giannini,        1973 

Union,  San  Francisco. 

Aiehitect  .  .  .Chas.  Fantoni,  916  Kearny, 
San   Francisco. 

Contractor.  .V.  Fillipis,  866  Union,  S.  F. 

Filed  June  10,  '15.     Dated  June  8,  '15. 

Roofed     .• $730 

Brown    coated    790 

Completed    and    accepted 790 

Usual     35    days 790 

TOTAL  COST,   $3160 

Bond,    $1580.      Sureties,      Pacific      Coast 

Casualty   Co.     Limit,   90   days.     Forfeit, 

$3.     Plans   and   specifications    filed. 
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KKAME   FLATS  AND  STOKE 
(1732)      N    GEAUY    57-6    K    Ninth    Ave. 
Two-story  frame  (2)   flats  and  store. 

Owner Thomas       Kilkenny,       4438 

Geary,   San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2800 


UnivDI.XC;     A.Nl)     ENGlNiBERlNG     NEWS 
i:i:i>Aius 

(17n')      NO.   73  ClIUIvA  L.ANF.       Repair 
dwelling. 

Owner John       H.     Barry,       Herald 

Hotel,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.   |950 


W"   Ine.-^day, 


LB.lSl!}. 


FRAME  DWELLING 

(1733)  E    HOWTH    130   N   Geneva.  One 
story   and    basement    frame   dwelling. 

Owner Miss    Mengenbauer    and    R. 

.M.    Schaadt,      135-A    Albion 
Ave.,   San    Francisco. 

-Architect  .  .  .None. 

Contractor.  .R.    M.    Schaadt,     135-A    Al- 
bion Ave.,  San  Francisco. 

COST,   $1000 

ALTERATIONS 

(1734)  NE     GREAT    HIGHWAY     AND 
Fulton.      Alter   cafe   and   dance   hall. 

Owner M.    Sheehan,    Premises. 

Architect  .  .  .None. 

Contractor.  .F.  Crothers,  1426  10th  Ave., 
San   Francisco. 

COST,   $900 


FRA.ME   DWELLING 

(1735)      E    NORDHOFF    135    S    Mangels. 
One-story  and  basement  frame  dwlg. 

Owner Arthur   Rolph,   21   Nordhoff, 

San    Francisco. 
.Architect  .  .  .None. 
Day'.s    work.  COST,     $800 


ALTERATIONS 

(173G)      NO.      233S     TWENTY-FOURTH. 
Alter   nats. 

Owner Mrs.   E.   Hewitt,   Premises. 

-Architect  .  .  .None. 

Day's  work.  COST,   $950 


FOUNDATION,    ETC. 

(1737)      NO.      1727      CABRILLO.         Con- 
struct loundation  and  garage. 

Owner R.    H.    Morton,    Premises. 

-Architect  .  .  .None. 

fiav's    work.  COST,    $800 


REPAIRS 

(173S)      NO.    721     BERLIN.      Repair    fire 
damages. 

Owner Niels  Utoft,   Premises. 

-Architect  .  .  .None. 

Day's    work.  COST,    $1000 


REPAIRS 

(1739)      NO.   2058  MISSION.     Repair  fire 
damage. 

Owner Frank      M.      Scoonover,      5 

Montgomery,   S.    F. 
-Architect  .  .  .None. 

Contractor.  .Ward       &      Goodwin,       110 
Jessie,   San   Francisco. 

COST,  $2000 


ALTERATIONS 

(1740)      NW   FLORIDA   AND  TWENTY- 
third.     -Alter  front  of  store. 

Owner John     Costello.     2902     23rd, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Costello      &       Ferrick,      93 
College   Ave.,   S.   F. 

COST.    $450 


ALTERATIONS 

(1743)      NO.     2006       TWENTY-SECOND. 
Alter   dwelling. 

Owner Fred     Denhardt,     Premises. 

-Architect  . .  .None. 

Contractor.  .G.       Heden.       IIG       Sussex. 
San    Francisco. 

COST.    $700 


ALTERATIONS 

(1741)  NO.  ISO  O'FARRELL.  Alter 
front   and   shelving. 

Owner Marich  &  Landis.  726  Mar- 
ket,  San   Francisco. 

Architect  ..  AV.  Gnrien,  1014  Masonic. 
San    Francisco. 

Day's   work.  COST.    $900 


BRICK   APARTMENTS 
(1744)      S  TURK   47-6   E  Hyde.     Three- 
story       and      basement      brick       (32) 
apartments, 
(jwner O.    A.    Craemer.    110    Jessie. 

San   Francisco. 
Engineers  ..  .Koenig      &      Christiansen, 

914    Humboldt    Bank    Bldg., 

San    Francisco. 
Dav'.s   work.  COST.    $30,000 


ALTERATIONS 

(1745)  E  JOYCE  56  S  Clay  E  83-6  N 
56  W  —  S  50.  All  work  for  altera- 
tions and   additions   to   frame   bldg. 

Ownei- Ellen    Ryan. 

-Architect  .  .  .None. 

Contractor.  .Ichters  &  Grell. 

Filed  June  11.  '15.     Dated  June  10,  '15. 
10  days  after  commencement ....  $325 

Terrazzo    steps    set 325 

Completed   and   accepted 325 

U.?ual    3.')    days 325 

TOTAL  COST.    $1300 

Bond,    none.      Limit.    35    days.      Forfeit, 

none.      Plans   and    specifications    filed. 


RESIDENCE 

(1746)      SE  JACKSON  AND  CHERRY  S 
32-2V4XE    117-9    AV    A    843.      All    work 
for    two-story    and    basement    brick, 
frame   and   plaster   residence. 
Owner Walter   E.    Buck.    Care   As- 
sociated   Oil      Co..     Sharon 
Bldg..    San    Francisco. 
-Architect  ..  .Macdonald      &     Macdonald, 

5S  Sutter,  San  Francisco. 
Contractor.  .Williams    Bros.    &    Hender- 
son,  Holbrook   Bldg.,  S.  F. 
Filed  June   11,  "15.      Dated  June  10.  '15. 

On    15th    of   each    month 75% 

U.siial    35    days 25% 

TOTAL  COST.  $20,500 
Bond,  none.  Limit.  Nov.  15,  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 


FRAME   STORES 

(1747)      AV    FILLMORE    53    S   Ellis.      All 
woik  for  one-story  frame  stores. 

Owner Hale     Bros.,     Inc.,     5th    and 

Market,    San    Francisco. 

-Architect  ...Barrett   &   Hilp. 

Contractor.  .Barrett  &  Hilp,  424  Sharon 
Bldg..  San  Francisco. 

Filed  June  11,  '15.     Dated  June  S.  '15. 

Frame  up  ready  for  plaster +675 

Plastering   completed    675 

Accepted     675 

Usual    35   days 675 

TOTAL    COST,    $2700 

Bond,     $1350.       Surety.     Hartford     .Acci- 
dent  &   Indemnity   Co.      Limit,   35   days. 

Forfeit,    $9.       Plans    and    .specifications 

filed. 


.lune  11,  1915— NO.  335  STOCKTON. 
The  Central  Realty  Co  to  Geo  D 
Gillespie.      10    years.      $10,800. 

June  7,  1915— NO.  3301  FILLMORE  and 
2110  Lombard;  NW  Cor.,  with  option 
to  renew.  A.  Davidson  to  Peter  P. 
Callaghan.     10  months.     $4000. 


1  >  CORPOR.4TI  ONS 


G.  S.  F.  C.  Co.  Capital  stock.  $50,000; 
.subscribed.  $30;  shares  $10  each.  Direc- 
tors—A. M.  Marks,  L.  H.  Bien.  L.  L. 
Jacobs,  1  share  each.  Place  of  busi- 
nes.s.    .San    Francisco. 

Independent  Ice  Delivery  Co.  Capital 
.<tock.  $100,000;  subscribed  $30;  shares 
$10  each.  Directors — G.  Fisher,  C.  Mas- 
sie,  A.  A.  Cohen,  1  share  each.  Place  of 
business,    San    Francisco. 

Independent  Ice  and  Cold  Storage 
Co.  Capital  stock,  $1,000,000;  sub- 
.scribed  $300;  shares  $100  each.  Direc- 
tors— C.  Massie.  H.  Loch.  G.  V.  Kle- 
meyer,  1  share  each.  Place  of  business, 
San  Francisco. 

Olympian  Dredging  Co.  Capital 
stock,  $1,000,000;  subscribed  $700; 
shares      $10      each.      Directors — W^      E. 

Palmer,    A.    W.    Stetson,    A.    E.    AVilkin- 

.son.    F.    F.    Cooper,    I.    L.    Borden.    J.    S. 

Spilman,    T.    E.    Haven,    1     share    each. 

Place   of   business,    San   Francisco. 

Meeve    .Manufacturing      Co.        Capital 

.Stock,    $10,000;    subscribed,    $30;   shares, 

$10    each.      Directors — H.    Meeve.    W.    C. 

Mathewson.    A.    Meeve.      1    share    each. 

Place    of    business.    San    Francisco. 
Ingersoll      Rand    Co.    of      California. 

Capital  Stock.  $10,000;  subscribed.  $10.- 

000;  shares.  $100  each.  Directors — G.  E. 

AA'eaver.    96    shares;    AV.    Shelton,    D.    L. 

Levy.   R.    W.   Kearney.  E.   Joss.   1   share 

each.     Place  of  business.  S.  F. 

E.  E.  Quayle  Co.  Capital  Stock. 
$10,000;  subscribed.  $3;  shares.  $1  each. 
Directors — E.  E.  Quayle,  S.  E.  Atherton 
J.  Corgist,  1  share  each.  Place  of 
business,  San  Francisco. 

F.  -A.  Hihn  Co  (Certified).  Capital 
Stock,  $240,000;  subscribed,  $60,100; 
shares.  $40  each.  Directors — F.  A. 
Hihn.  T.  Hihn,  AV.  T.  Cope.  K.  C.  Cope. 
F.  O.  Hihn  et  al.  Place  of  business. 
San   Francisco. 

Therinal  Date  Groves  Incorporated. 
Capital  Stock,  $20,000;  subscribed,  $500; 
.shares  $100  each.  Directors — K.  D.  Bul- 
lard,  A.  S.  Keeler,  F.  B.  Kellaw,  R.  x-. 
Postlethwaite  and  F.  Bishop,  1  share 
each.     Place  of  business,  San  Francisco. 

Tulare  AA'ater  Co.  Capital  Stock. 
$100,000:  subscribed,  $30;  shares  $1.00 
each.  Directors — AV.  S.  Mitchell,  M.  C. 
Wilson,  F.  I.  Ford,  10  shares  each. 
Place    of    business,    San    Francisco. 

Delisco  Concession  Co.  Capital  Stock 
$40,000;  subscribed.  $40;  shares  $10 
each.  Director.^- J.  R.  Kelly.  W.  G. 
Weiss.  E.  E.  Herrscher,  R  Miller.  1 
.share  each.      Place  of  business.  S.   F. 

Itala  Publishing  Company.  General 
publishing  business.  Capital  Stock. 
$."i000;  500  shares  at  $10  each;  amount 
.subscribed.  $30.  Place  of  business.  San 
Francisco.  Directors — J.  N.  Sarber.  H. 
C.  Smith  and  D.  Ray.   1  share  each. 


I'OMPLtTION  NOTICES 

San  Francisco 


June  1.  1915— NW  O'FARRELL  AND 
Mason  N  31-lx  W50.  D  L  Randolph 
to  Frank  A  Wllkle June  1,   1915 


Wednesday,      June       IG,      1915. 
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June  1.  1915— N  OAK  157-6  W  Van 
Ness  Ave  W  89-9  N  120  E  68-9  —  40 
E  21  S  80.  The  Young  Men's  In- 
stitute Hall  Ass'n  to  Fennell  Sl 
Wand May  21,  1915 

June  2,  1915 — W  TWENTY-PIFTH 
Ave  200  S  California  25x120.  A  M 
Sylvia  to  whom  it  may  concern.. 
May    — ,    1915 

June  2,  1915— N  MISSION  25  W  Mint 
Ave.  McKillop  Bros  to  H  E  Drake 
May    26,    1915 

June  2,  1915 — N  TWENTY-EIGHTH 
57  E  Noe  E  26  N  114  W  20  S  25  W 
6  S  89.  Martin  Hanson  to  virhom  it 
may   concern June    1,    1915 

Tune  2,  1915— E  FIFTEENTH  AVE 
266-8  S  Geary  S  25-3i^  E  110  m  or 
1  N  25-314  m  or  1  W  106  m  or  1. 
James  Welsh  to  James  Welsh  &  Co 
June    1,    1915 

June  3,  1915 — LOT  4  BLK  14,  Crocker 
Amazon  Tract.  Jesse  P  and  Julia 
Marie  Jeter  to  O  E  Evans. June  1,  '15 

June  3,  1915— SW  POLSOM  AND 
Rodgers  152-6  on  Folsom  and  125 
on  Rodgers.  Galland  Mercantile 
Laundry  to  Macdonald  &  Kahn.. 
May    28,    1915 

June  3,  1915— SE  CORBETT  AVE 
28-2  SW  S  Mono  (Moss  Alley)  SW 
28-2  E  132  m  or  1  to  a  pt  on  E 
line  Lot  11  dist  S  46-2%  N  22-7% 
W   128  m  or  1  being  ptn  Lot  11  Blk 

4  Market  Street  Ass'n.  James  J 
Flaherty  to  H  Kesler .  .  .May   29,   1915 

June  3,  1915— SE  GREENWICH  AND 
Hyde  S  68-9xE  100.  Greenwich 
Realty  Co  to  Central  Elec  Co,  June 
2,    1915;   H  Maundrell June    2,   1915 

June  3,  1915— W  TENTH  AVE  75  S 
Balboa  S  25xW  95.  Oscar  Lind  to 
whom  it  may  concern.  ..  .June  3,  1915 

June  3,  1915 — LOT  23  BL.K  23  Crock- 
er Amazon  Tract.  Johan  Knudsen 
to  whom  it  may  concern. June  2,  1915 

.June  4,  1915— W  LILAC  145  N  25th  N 
50xW    25.        San    Francisco      Home 

Bldg  Co  to  Edwin  Anderson 

June    2,     1915 

June    4,    1915 LOT    1005,    Gift    Map 

No.  3.  John  H  McCarthy  to  Al 
I^ang'sley June    3,    1915 

June  4,  1915— SW  LYON  &  TONQUIN 
W  400  N  450  S  250.  Panama-Paci- 
fic International  Exposition  Com- 
mission State  of  New  York  to  Sie- 
brecht  &  Son June  4,  1915 

June  4,  1915- SE  TWENTY-FOURTH 
Ave  and  Taraval  32-6x100,  Park- 
side.  Frank  M  Preece  to  whom  it 
may    concern June    4,    1915 

June  4,  1915— SE  CALIFORNIA  AND 
Stockton  S  68-9xW  117-6.  Delmar 
Smith  Clinton  to  W^m  G  Gilmour.  . 
May    27.    1915 

June  4,  1915— SE  UNION  AND  LYON 
E  36-9 'AxS  30.  Mary  A  Donahue  to 
F  De  Martini  &  L  Segale.May  31,  '15 

June  5,  1915 — LOT  10,  BLK  13,  Crock- 
er Amazon  Track.  H.  C.  Mangels 
to  whom  it  may  concern. June  3,  1915 

June    5,    1915— B    MASONIC    AVE,    62 

5  Hayes.  F.  R.  Howard  to  Ira  W. 
Coburn,    Inc Tune    5,    1915 

June  5,  1915— SW  SANSOME  and  Cal- 
ifornia. Fireman'.s  Fund  In.surance 
Co.  to  Paul  Agmar,  May  19;  Glad- 
ding,  McBean   &   Co June   1,    1915 

June  5,  191.5 — SW  HOWARD  and  16th 
W  175-6  S  parallel  with  Howard 
90  E  75-6  N  2-6  —  100  N  87-6. 
^lission  Consolidated  Realty  Co  to 
J.  E.  O'Mara    Tune  4,   191.'> 

June  5,  191.5—  W  A  BLOCK  305, 
bounded  by  Fillmore,  Turk,  Eddy 
and    AVebster.       Realty      and      Re- 


building Company  to  D.  J.  and  T. 
Sullivan May    26,    1915 

June  5,  1915— SE  MARKET  and  Steu- 

art,  S  25xE  45-10.  Delina  Martens, 
Alvina  Klump,  Edward  J.  H.,  Henry 
G.,  Walter  and  Rudolph  C.  Druhe 
to  whom  it  may  concern. May  21,  1915 

June  7,  1915— E  SEVENTEENTH  AVE 
225  N  California  N  50xE  120.  Percy 
D  Tyler  to  whom  it  may  concern 
June   7,    1915 

June  7,  1915— NW  CHESTNUT  AND 
Larkin  N  56-6xW  137-6.  Alice  K 
Burnham  to  C  L  Wold  Co.  May  28,  '15 

June  7,  1915— N  ANZA  106-9  W  7th 
Ave  W  26-8x100.  James  Gleeson  to 
whom  it  may  concern .  . .  .June  7,  1915 

June  7,  1915— W  TWENTY-THIRD 
Ave  25  N  Anza  25x80.  D  J  Clancy 
to  D  J  Clancy June  7,   1915 

June  8,  1915— NW  CALIFORNIA  AND 
Hyde  W  87-6xN  87-6.  Lena  A  Kal- 
ben  and  as  Attorney  in  fact  for  Geo 
G  Katz,  Gustave  A  Katz,  Louis  R 
Katz  and  Frieda  P  Sherwood  to 
Marshall  &  Stearns  Co... June  1,  1915 

June  8,  1915 — SW  GOETTINGEN  50 
NW  Silliman  NW  oOxSW  95;  ptn 
Lots  5,  6,  7  and  8  Blk  26  Superior 
Hd  Ass'n  Ptn  Univ  Md.  Clarence 
Duff  to  Jacob  F  Neilsen .  .  June  7,  1915 

June  8,  1915— E  TWENTY-FOURTH 
Ave  225  S  Geary  S  25xE  120.  A  C 
Wallace  to  K  H  McKenzie .  June  4,  '15 

June  8,  1915— W  THIRTEENTH  AVE 
300  N  Kirkham  N  25xW  120.  Chas 
Mayle  to  whom  it  may  concern.. 
June  — ,    1915 

June  8,  1915 — S  VIRGINIA  &  BANK. 
Innocenzo  &  Salvatora  Alario  to 
Francesco  &  Giuseppe  Bonocorso.. 
June   5,    1915 

June  8,  1915— E  NINEEENTH  AVE  50 
S  California  S  25xE  70.  Emil  Aug. 
Schkade  to  whom  it  may  concei-n.. 
June   8,    1915 

June  3,  1915- SE  VAN  NESS  AVE  & 
Post  -  109  S  120  W  109  N  120. 
The  Concordia  to  Dyer  Bros  Golden 
West   Iron    Works June   8,    1915 

June  9,  1915— N  SEVENTEENTH 
(Corbett)  205-111/4  E  Market  E  25 
N  107-51/2  SW  60-91/2  S  parallel 
with  Castro  74-8  E  25  S  80.  Pope 
Estate  Co  to  Geo  A  Bos.. June  2,  1915 

Tune  9,  1915— LOT  257  Gift  Map  No. 
1.  Patrick  F  McHugh  to  whom  it 
may   concern June    8,    1915 

June  9,  1915— W  FOURTEENTH  AVE 
25  N  Clement  N  .^5xW  100.  Conser- 
vative Bldg  &  Ins  Co  to  whom  it 
may    concern June    9,    15'5 

June  10,  1915 — W  MASONIC  AND 
Congress  50x125.     F  Heine  to  whom 

it  may  concern    

it  may  concern June  9,   1915 

June  10,  1915— S  BUSH  137-6  W 
Leavenworth  W'  27-6xS  137-6.  L  D 
StofC  to  James  S  Fennell. June  8,  1915 

June  10,  1915— W  TW^ENTY-FOURTH 
Ave  25  N  Anza.  Nevada  W  Meyers 
or  Meyer  to  whom  it  may  concern 
June   7,   1915 

June  10,  1915— N  MINNA  100  E  Julia 
E  25xN  160.  Dr  Charles  F  Bauer 
to   James   S   Fennell June   8,    1915 

June  10,  1915— LOT  98  BLK  5  Aca- 
demy Tract.  Lawrence  Costello  & 
Michael  McDonough  to  whom  it 
may    concern June    10,    1915 

Tune  1(1,  1915— E  POLK  87-6  N  Wash- 
ington   N    39-101/2x137-6.      Martin    S 

Show  to  whom  it  may  concern 

April     9.     1915 

Tiint'  11.  l!ll.".— S1-:  OUEKNWICIT  & 
Hyde      .S    08-9xE    KiO.         Greenwich 

rtealty  Co  to  Horace  J  I'erazzi 

June    11,   1915 


Tune  11,  1915— NE  SIXTEENTH  AVE 
and  Balboa  25  on  16th  Ave  by  77-6. 
Ida  E  Chambers  to  Andrew  Hc'.bing 
Tune   9,    1915 

June  11.  1915— SE  EIGHTEENTH  & 
Douglass.  John  H  McLauglilin  to 
Wm  Horstmeyer  or  W'm  Horst- 
meyer   &   Co June   1,    1915 


LIENS    FILKD 


SA\     KKA.X'CISCO     COl  N'i'Y. 


Tune  2,  1915— W  POWELL  91-3  N 
Post  N  46-lxW  80.  Bennett  Bros 
vs   Jos   Sockolov $769.48 

June  2,  1915— W  POW'ELL  91-3  N 
Post  46-1x80.  Hindin  &  Zion  vs  J 
Sockolov     $162 

June  1,  1915— W'  POWELL  91-3  N 
Post  46-1x80.-  San  Fiancisco  Lime 
Co.   Inc   vs  Joseph   Sockolov ...  $465.55 

June  1,  1915— S  LAKE  28-6  E  18th 
Ave  E  25xS  84.  E  A  Howard  &  Co 
vs  Lloyd  Burley  Ham  and  Frank 
and  Geo  V  McCausland $33 

June  1.  1915— W  EIGHTEENTH  AVE 
175  N  Lake  W  70  —  55.07  E  to  a  pt 
on  W  18th  Ave  225  N  Lake  S  to  beg. 
California  Elec  Supply  Co.  $28;  P 
Lamanet  and  Geo  Demattei.  $15;  E 
E  Gillon,  $7.76:  Joseph  Rohr,  $23.80 
vs  Mae  E  Green  and  The  Harri- 
son   cpn    

June   1,   1915— W   MASON   27-6   S  Ellis 

5  55xW^  82-6.  J  H  Kruse  vs  Peter  F 
Dunne,  Albert  Hartman  and  N  W 
Lewis  and  John  Doe  Kaiser  (as 
Lewis    &    Kaiser) $156.45 

June  1,  1915 — W  POWELL  91-3  N 
Post  N  4  6-lxW  80.  American  Elec 
Eng  Co,  $1326.60;  Davis  Hardwood 
Co,    $1275    vs   J   Sockolov 

May  28,  1915— W  POW^ELL  91-3  N 
Post  N  46-lxW  80.  Bay  Develop- 
ment  Co   vs  Joseph   Sockolov. $1275.53 

May  29,  1915— S  LAKE  26-6  E  18th 
Ave  E  25xS  84.  W  H  Raymond  vs 
L  B  Ham  and  McCausland   Bros. ..$12 

June  3,  1915— W  POWELL  91-3  N 
Post  N  46-lxW  80.  Phoenix  Side- 
walk  Light   Co   vs  J   Sockolov.  .$87.25 

Tune  3,  1915 — S  LO.MBARD  138  W 
Baker  W  27-6xS  137-6.  Hart-Wood 
Lumber  Co  vs  A  Halstrom,  Louis 
Lacazette.  Alexander  and  Nellie 
Bond,  R  and  Daniel  A  McColgan.. 
$569.28 

June  3,  1915— W  EIGHTEENTH  AVE 
175  N  Lake  W  70  —  55.07  E  to  a  pt 
on  W  18th  Ave  225  N  Lake  S  to  beg. 
Fred  Radmer,  $110;  Brown  & 
Cairns,  $174.50;  The  Tozer  Co. 
$10.40  vs  Mae  E  Green  and  The 
Harrison   Co    

Tune  3,  1915 — LOT  41  BLK  4  Lake- 
view.  Attilio  Bin  vs  Frank  and 
Genevieve  McCarthy  and  Joseph  C 
Stromswold     $50 

June  3,  1915— W  CASTRO  75  N  22nd 
N,123-4xW    150.      Mission    Concrete 

6  Mosaic  Co  vs  John  B  Woolfrey 
and    Louis    B    Harder $1975 

June  3,  1915— LOT  41  BLK  4  Lake- 
View  Tract.  Geo  T  Wood  vs 
Kraiik  B  and  Jane  Doc  McCarthy.. 
$60.30 

.lune  4,  1915— W  POWELL  91-3  N 
Post  N  46-lxW  80.  The  Mohrlite 
Co.  $1404.40;  Arthur  Brown.  $1021.10 
vs   J    Sockolov 

.rune  5,  1915- SW  TWENTV-SKCOND 
.Ave  and  Kii'kham  32-0  on  Kirk- 
ham by  IflO  on  2i'nd  avonu(\  Sun- 
set Construction  Co.  v.-^,  .Mary  E. 
Strong    $400 

.lune   5,    1015— .^W   N1N1:T1';K\TH   and 
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Structural  Steel 
Contractors 

Works  at 

HARRISOINJ  ST., 

bet.  8thi  &  9tti 

San  Francisco 

Telephone   IVfarket  337 


Texas  W  lOOxS  iTi.  l;.  W.  Dciiiu- 
lais  vs.  Patrick  and  Kate  Ilannon. 
$2,024.11 

.lune  7,   1915— N  SUTTER  81   W  N 

l.'!7-iix\\'  56-G.  Fred  Wapner  vs 
Clara  \l  Cla.vton,  Josephine  L 
Slriivf.  (Jl'O  W  I>ivin8:ston,  Kdwin 
1'  Gaffney  &  Willetta  H  Hondrick- 
.•^<m      $514 

.lune  7,  1915— S  LOMBARD  13S  W 
Baker  W  27-6xS  137-6.  Marshall  & 
SU'ains  Co  vs  A  Halstrom,  A  Barnes 
and     J     Lacazctte $144 

June  S.  1915— N  HOLLO  WAY  AVE  25 
E  Granada  E  25xN  100.  J  H  Kruse 
vs  T  A    Wolfe $141.81 

June  9.  1915— XE  LOMBARD  AND 
Fillmore  N  60xE  110.  Herbert  I 
Lai.dcr  vs  C  R  Davis,  S  F  Bldg  Co, 
and  Phillip  J  Kane  (as  Kane  &  Co) 
$98.70 

June  9,  1915— E  DIVISADERO  152-814 
N  Clay  N  25xE  110.  Mission  Con- 
crete A-  Mosaic  Co  vs  Juliette  Block 
and    Steur    &    Bury $137.50 

.lune  9.  1915— S  LAKE  28.6  E  18th  Ave 
E  25  S  84  W  25  N  to  beg.  Califor- 
nia Tile  Contracting  Co  vs  Lloyd 
Burley  Ham  and  Frank  and  Geo  V 
McCausland     $10 

June  10,  1913— SW  FILLMORE  AND 
-Moulton  S  60xW  137-6.  Acme  Lum- 
ber Co  vs  Geo  L  Streshley,  Gus  J 
Pates,  Jno  S  Howell,  Augustus 
Regoli,  Francis  De  Belli,  Jno  P 
Sweeney.  Thos  P  and  Mary  P 
Crowley      $823.63 

June  10.  1915- W  POWELL  91-3  N 
from  S  Post  N  4fi-lxW  SO.  Peter- 
.son-.lamos  Co  vs  Joseph  Sockolov. 
4 $1102.20 

June  10.  1913— E  FORTV-SEVENTH 
Ave  175  N  Judah  N  25xE  120.  The 
Gas  &  Elec  Appl.  Co  vs  Rose  H  Van 
Horn   and   F  W   McKenney $15 

■lune  11.  1915— S  TONQUIN  356.127 
W  Divisadoro  W  375  S  725  m  or  1. 
Hauptman  J^uniber  Co  v.s  C,  W 
Poitoi-.  i*:inania- Pacili(!  Interna- 
tional    lOxposition    Co    and    Rudolph 

Herman    Co    $173.1  1 

^ 

.  RELEASE  OF  LIENS 

.S.\!V     FU.\NCISCO    <'OU.\TY. 

.hine  I.  1913  — N  HPSH  SI-3  E  Fill- 
more. Theodor.i  Bielenberg  to 
Henry  F.  Stillnian.  $8,320.  assigned 
May  15.  1915.  to  Nettie  Torsen  val. 
cons.,  acceptance  of  assignment 
given  by  the  Poorest  Hill  Realty 
Co 

Jrne  12,  1915— p:  FOLSO.M  223-4  N 
Ililh  N  :!SxE  122-fi.  W  G  Tolliday 
to    I    ('    .Moore    Estate   Co 

June  12,  1915— S  McALLISTER  55  VV 
Gough  W  55xS  137-6.  Petersen- 
Imuks  Co,  .'^  H  Wilson.  Niels  Jacob- 
sen,  E  Anderson,  Reinhart  Lumber 
&  Planing  Mill  Co,  Malott  &  Peter- 
son. H  J  Hughcf.  S  I  Volz,  L  J  Neal. 
Coerield    .Mfg    Co.    .Scliwarz    &    Gott- 


lieb,  luimett   I'.ro.'^.  Macdonakl  Lum- 
ber Co.  A  Giannini  and   Byron  Elec 

Constr   Co   to   Reuben   Cohen 

♦ 

OAKI  A>E«  AND  ALAMEDA  COUNTY 


KK.-;iI)ENCE  —  2  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co., 
Cal.  .Architect,  none.  Owner,  E.  L. 
Jenks.  2977  Piedmont  avenue,  Berke- 
ley. The  dwelling  will  be  erected  on 
the  east  side  of  Claremont  avenue,  op- 
posite Eton  avenue,  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  with  some  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  for  fur- 
nace !ieat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms  will  be  finished  in  Germanstone 
and  equipped  with  showers.  An  auto- 
matic water  heater  is  specified.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day   Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $40,000.  Oakland,  Cal.  Ar- 
chitect, none.  Owner,  E.  A.  Schmidt, 
482  40th  street,  Oakland.  The  building 
v/ill  be  erected  on  the  south  side  of 
10th  street  west  of  Fallon,  and  has 
been  designed  to  contain  a  total  of 
96  rooms,  which  will  be  arranged  in 
.•suites  of  two  and  three  rooms.  All 
apartments  will  have  wall  beds  and 
private  baths.  Interior  finish  will  be 
of  pine  and  elm.  Some  oak  floors  will 
be  used.  There  will  be  steam  heat 
and  a  hot  water  system.  Oil  burning 
furnace  will  be  installed.  Hath  rooms 
will  be  finished  in  tile.  Marble  and  tile 
wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covei-ed  with  cement  plaster  on 
nu'lal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  is  now 
taking    subflgures    on    the    work. 

-MUNICIPAL  WOOD  YARD  OP'FICE 
AND  ROO.MS— 3  story  and  base.  $12,- 
177.  Oakland,  Cal.  Architect,  J.  J. 
Donovan,  Secuiity  Bank  Bldg.,  Oak- 
l.-md.  Owners,  City  of  Oakland.  Bids 
opened  by  the  City  Council  for  the 
(■()n.«triiction  of  the  administration 
building  at  the  -Municipal  Wood  Yard 
show  \\'.  -A.  Newsom  of  .San  Francisco 
low  at  $12,477.  All  bids  were  referred 
to  the  Commissioner  of  Public  Works 
and    the   City    Attorney. 

SORORITY  HOUSE— 3  story  and 
base,  frame,  $25,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  G.  A.  Apple- 
garth,  Call  Bldg.,  S.  F.  Owners,  Delta 
Delta  Sorority.  The  building  has  been 
designed  along  lines  similar  to  a  large 
residence.  Intei-ior  will  be  finished  in 
pine  and  hardwood  with  hardwood 
iIdois  in  the  principal  rooms.  There 
uill     be    a    cential    heating    system,    a 


hot  water  circulating  system  and  vac- 
uum cleaning.  The»e  will  be  several 
bath  rooms,  which  will  be  finished  in 
tile  and  equipped  with  showers.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Oakland,  Cal.  Archi- 
tects, Oliver  &  Thomas,  Pantages  The- 
atre Bldg.,  Oakland.  Owner,  O.  M.  Bul- 
lock. The  dwelling  has  been  designed 
for  a  five-room  house  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  with  some  white  enamel. 
Hardwood  fioors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  an  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tile  wain- 
scot. -An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  •.'bakland,  Cal.  Archi- 
tect, Merrill  Newsom,  1748  Broadway, 
Oakland.  Owner,  C.  E.  Charleston. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  throughout.  There  will  be  some 
hardwood  floors.  An  open  fire  place 
and  tile  mantel  will  be  included.  Bath 
room  will  have  imitation  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the   work   will   be   done   by    Day   Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tect, Merrill  Newsom,  1749  Broadway, 
Oakland.  Owner,  Gene  Higgins.  The 
dwelling  has  been  designed  for  a  six- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  with  some  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room  and  dining  room.  There  will  be 
an  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

SCiroOIy-^1  story  and  base,  frame 
and  plaster,  $32,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  Walter  D. 
Reed,  Oakland.  Owneis,  City  of  Ber- 
keley. Bids  opened  foi-  the  construc- 
tion of  this  building  showed  Fred  II 
Field  low  on  the  general  construction 
at  $33,798,  and  Siebert  &  Co.  and  J.  C. 
Hurley  Co.  tie  at  $6,479  on  the  heating 
and  ventilating.  Contracts  will  be 
awarded    this   week. 

STORES— I  story  and  base,  brick, 
$7,000.  Berkeley.  -Alameda  Co..  Cal. 
-Architect,  John  Hudson  Thomas,  First 
National  Bank  Bldg..  Berkeley.  Owner. 
K.  -A.  Heron.  TI.e  building  will  be 
erected  on  the  south  side  of  L'niversity 
avenue  east  of  Shattuck,  covering  an 
aiea  of  50  by  98  feet.  There  will  be 
three  modern  stores.  Interior  will  be 
Hnishe.1  in  pine  and  hardwood.  Patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  out  for  figures  and 
separate  figures  are  being  taken  for 
the  general  constiiict  ion  and  the 
plumbing. 


SVodri'^sdny,      June      ]  G,      1915. 
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Bids  Opened  For 
Berkeley  School. 


Contract  F'or  Coii-structiun  of  West  Ber- 
keley    School       >\'ill     lie       Atvarded 
Xext   Friday. 


Bids  were  opened  Tuesday  afternoon 
by  the  Berkeley  Board  of  Education 
for  the  construction  of  the  one-story 
and  basement  frame  and  plaster  school 
building',  designed  by  Architect  Walter 
D.  Reed,  of  Oakland.  All  bids  were 
taken  under  advisement  but  an  award 
of  contract  will  be  made  Friday  morn- 
ing. Following-  is  a  complete  list  of  the' 
bids  received; 

General    Construction. 

Collman   &    Collman $42,477 

D.  O.  Church 39,497 

L.    Cereghino    &    Son 45,967 

Dunnavant-Oakley   Co 39,394 

Fred    H.    Field 35,798 

K.   Glaze    41,256 

W.  D.  Henderson 42,272 

Mathew   Morton    37,477 

Robinson    &    Place 39,500 

Schnebly,  Hostrawser  &  Pedgrift  39,498 

J.    Wendering    39,750 

Heating  and   Ventilating 

Siebert   &   Co $6,479 

J.    C.    Hurley   Co 6,479 

Pacific    Fire    Extinguisher 6,585 

J.    E.    O'Mara 7,377 

Bay    Engineering    Co 7,130 

Wittman-Lyman    Co 7,160 

Scott  Company    6,520 

Walter    Mork     6,381 

Carl    T.    Doell 6.182 


Bids  Opened  For 
Oakland  Woodyard. 

lilig-ht    Bids    Received    By    The    Oakland 

City    Council    For    Con.struction    of 

Three-Story    Brick    Building. 


The  following  bids  were  opened  by 
the  Oakland  City  Council  on  June  9th 
for  the  construction  of  a  three-story 
'xick  and  steel  building  to  be  erectt.'d 
ior  'he  Municipal  Woodyard.  Plans 
were  prepared  by  Architect  J.  J.  Dono- 
van, Security  Ba  u<   Pldg.,  Oakland. 

W'm.    A.    Newsom $12,477.00 

R.    Glaze     12,575.00 

McLaren  &  Peterson 12,690.00 

Van    Sant-Houghton    Co 12,890.00 

J.    S.    Hannah 13,261.00 

Frank  J.  Wilson 13,926.85 

W.    D.   Henderson 14,472.00 

Christensen  Bros 14,716.00 

All  bids  were  referred  to  the  Com- 
mission of  Public  Works  and  the  City 
Attorney. 


NOTICE    OF    NON-RESPONSIBIHTY. 


June  7,  1915— X  LINCOLN  184.50  E 
Milvia  E  55xN  135,  Bkly.  Anna  M 
Schunck    as     to     improvements    on 

leased  property   

♦ 

Biiildiii;;  Contracts  Awarded 

Oakland 

No.  Owner                      Contractor  Anit. 

1037  Sjlvestri    Gold  540 

1  ur.S  I<"orrest     Peterson  S7ri.S 

1039  .lurgenson     Orr  370 

1040  Wells   Fargo Bay  City  450 

1041  Morrow     Morrow  500 


1042 
1043 

1044 
104o 
1059 
1062 
1063 
1065 
1067 
1068 
1069 
1070 
1071 
1072 
1073 
1074 
1078 
1082 
10S3 
1084 
1085 
1087 
1088 
1089 
1090 
1091 
1092 
1093 
1094 
1096 
1097 
1098 
1099 
1102 
1105 
1106 
1107 
1109 
1110 
1111 


Zwaal    Zwaal 

McKinnon     JVTcKinnon 

Wilson     Courtright 

Fazio     Valente 

Reilly    Nichols 

Ortman    Gunn 

Fry     Fry 

Nethkin     Nethkin 

Ironsides    ..Okd  Bldg  Invst 

Eckert Button 

Bischoff     Bischoff 

Brown     Brown 

Paul     Tyhurst 

MacGregor    .  .  .  .  MacGregor 

Same    Same 

Coward     Coward 

Benton     Johanson 

Maderos     Fernandez 

Rothlisberger     Jones 

Cal  Cafe    Larsen 

Leber     Leber 

Cal    Cured    Fruit.  ..Palmer 

Union    Svgs     Makin 

Same     Magini 

Same     Davis 

Same     Mission 

Same     Judson 

Same     Wood 

Same     Conrad 

McGuinness     Owner 

Hopper     Hopper 

Schmidt     Schmidt 

Irvine      Avenali 

Smith     Smith 

Stafford     Brewin 

McDonald     .Hollingsworth 

Salvatte     Williams 

Ramsey     Haley 

Larsen     Larsen 

Young     Barton 


2250 
1800 
40000 
3175 
1800 
1000 

400. 

400 
1500 
1800 
3200 


(1037)  S  SEVENTH  ST,  between 
Henry  and  Chester  streets,  Oakland. 
Carpenter  work  for  three-story  frame 
business   building. 

Owner Michelo   Ciriinele    and    Giu- 
seppe  Silvestri,    Oakland. 
Architect..  .  .None. 
Contractor.  .F.  E.  Gold,  5271  Boyd  Ave., 

Oakland. 
Filed    June    5,    '15.      Dated    May    17,    '15. 

1st    story    frame    up    $125 

2nd    story    frame    up     125 

3rd   story   frame   up    125 

Completed    Bal 

TOTAL  COST,  $540 
Bond,  Sureties,  Forfeit,  none.  Limit, 
90  days.  No  plans  or  specifications  filed. 

(1038)  LOT  69  and  part  lot  70,  Crock- 
er Highlands,  Oakland.  All  work  for 
two-story  and  basement  frame  dwell- 
ing. 

Owner Thomas    W.    Forrest,    Oak- 
land. 
Architect. ..  .Schirmer,    Bugbee    &       Co., 

Dalziel    Bldg.,    Oakland. 
Contractor.  .Alfred   Peterson,   1201    19th, 

Oakland. 
Filed    June    3,    '15.      Dated    June    5,    '15. 

Frame    up    and    roof    on $2189.50 

Brown    coated     2189.50 

Completed  and  accepted    2189.50 

Usual    35    days    2190.00 

TOTAL  COST,  $8758.50 
Bond,  Sureties,  Forfeit,  none.  Limit, 
100  days.  Plans  and  specifications 
filed. 

(1039)  SE  TWENTY-THIRD  AVE,  50 
NB  E-12th  street,  NE  25xSE  100, 
Oakland.  All  work  of  alterations  to 
store  except  marble  base  and  tile 
floor. 

Owner Leo     Jurgenson,     guardian 

of    Adenine    S.    Jurgenson, 
1210  23rd  Ave.,  Oakland. 
Architect. . .  .None. 
C6ntractor.  .  Wm.   A.   Orr. 
Filed    June    3,    '15.      Dated    June    4,    '15. 

Completed     75% 

Usual    35    days    25% 

TOTAL  COST,  $370.50 
Bond,  $185.25.  Sureties,  Minnie  Meyers 
and  E.  1).  Mait.  Forfeit,  none.  Limit, 
1.".  day.x.     Plans  filed.     No  specifications. 


ALTERATIONS 

(1040)      SVV     SIXTEENTH     AND    CLAY. 

Oakland.     Alterations. 
Owner Wells  Fargo  Co.,  15th  near 

Broadway,    Oakland. 
Architect  ...Jas.     H.     Humphey,     Wells 

Fargo   Bldg.,  S.   F. 
Contractor.  .Bay  City   Cabinet  Co.,   1080 

5th,    Oakland. 

COST,    $450 


ALTERATIONS 

(1041)      NO.    384    B^ORTY-NINTH,    Oak- 
land.    Alterations. 

Owner Mrs.  Geo.   P.  Morrow,  Prem 

Architect  . .  .None. 

Contractor.  .Geo.   V\'.  Morrow,  Premises. 

COST,  $500 


DWELLING 

(1042)      N    CALIFORNIA    6U0    E    Maple 

Ave.,    Oakland.        One-story      5-room 

dwelling. 

Owner L.  Zwaal,  3900  Ardley  Ave., 

Oakland. 
Architect  .  .  .None. 
Day's     work.  COST,     $2000 


ADDITION 

(1043)      NO.        1037       FIFTY-SEVENTH, 
Oakland.     Addition. 

Owner M.    McKinnon,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $400 


OFFICE    BUILDING 

(1014)  E  COLLEGE  AVE  50  N  Ocean 
View  Drive,  Oakland.  One-story  4- 
room   office   building. 

Owner Dr.      Newell    Wilson,      Cor. 

College   and   Shaffer    Avcs., 
Oakland. 
Architect  .  .  .None. 

Contractor.  .T.      D.       Courtright,       5720 
Keith  Ave.,  Oakland. 

COST,  $1100 


ALTERATIONS 

(1046)      NE      FIFTH      AND      FILBERT, 
Oakland.      Alterations. 

Ownei- F.   Fazio,    Oakland. 

Architect  .  .  .None. 

Contractor.  .M.   E.  Valente,  58S2   Vallejo 
Oakland. 

COST,    $1250 


DWELLING 

(1059)  W  NINETY-THIRD  AVE  237  >/a 
S  p::-14th,  Oakland.  One-story  4-room 
dwelling. 

Owner Mrs.  Mary  Rose  Reilly. 

Architect  .  .  .None. 

Contractor.  .H.    J.      Nichols,    1325      93rd 
Ave.,  Oakland. 

COST,    $1450 


FLATS 

(1062)      NW    TWENTIETH    &    CURTIS, 
Oakland.     Two-story   11 -room   flats. 

Owner S.    Ortman,    840   20th,   Okd. 

Architect  .  .  .None. 

Contractor.  .J.    F.    Gunn,     839     Isabella, 
Oakland. 

COST,    :38G0 


ALTERATIONS 

(1063)      W     ORANGE     135     N     Oakland 
Ave.,  Oakland.     Alterations. 

Owner A.    Fry,    201    Orange,    Okd. 

Architect  .  .  .None. 

Day's    work.  COST,    JIOOO 

REPAIRS 

(106.-.)      NO.    3751     BROWN    AVE..    Oak- 
land.     Repairs. 
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Owner H.      Nethkin,    3753      Brown  DWELLING 

Ave.,    Oakland.  (1078)      N     ARLINGTON     AVE     221     W 

Architect  ..  .None.  Grove,     Oakland.       One-story    5-room 

Day's    work.                                  COST,    |450  dwelling. 

.  Owner J.   R.    Benton,    2070    Univer- 

KLATS  siity  Ave.,  Berkeley. 

(1007)      N     moii     125     K    Forty-second,  Architect  ..  .None. 

Oakland.     Two-story   10-room  flats.  Contractor .  .Gustaf        Johanson,        1811 

Owner H.   A.   Ironsides,   1807   Tele-  Rose,    Berkeley. 

graph   Ave.,   Oakland.  COST,   $1950 

-Vrchitect  .  •  .None.  

Contractor.  .Oakland      Bklg.   &      Invest-  DWKLLINO 

ment  Co.,  44.')  Oakland  Ave.,  (liiS2)      \V    FIFTY-SECOND  AVE   150  N 

Oakland.  E-)lth,    Oakland.      One-story    4-rooni 

COST,    $3285  dwelling. 

Owner Carrie    Maderos. 

DWELLING  Architect  .  .  .None. 

(1068)      W    40    LOT    3«    Map    Bay    View  Contractor .  .John     Fefnandez,     946     E- 

Terrace,  Oakland.     All  work  for  two-  11th,  Oakland, 

story   8-room   dwelling.  COST,  $800 

Owner E.    T.    Eckert,    5527    McMil-  

Ian  Ave.,  Oakland.  GARAGE 
Architect  ..  .None.  (1083)      NO.   731   OAKLAND  AVE.,   Oak- 
Contractor..!.  W.  Button,  347  63rd,  Okd  land.     Garage. 

Filed  June   8,  '15.      Dated  June  8.  '15.  Owner H.  Rothlisberger,   Prem. 

Flame    up    V^  Architect  .  .  .None. 

Plastered     V4  Contractor .  .Sam     Jones,     2462     Valdez, 

Completed    V*  Oakland.                 COST,    $400 

Usual   35   days Vt,  

TOTAL  COST,  $3740  ALTERATIONS 

Bond,    none.      Limit,    90    days.      Forfeit,  (1084)    NO.    1510    BROADWAY.    Oakland 

none.      Plans   and   specifications   filed.  Alterations. 

Owner California  Cafe. 

DWELLING  Architect  ..  .None. 

(1059)      N    SIXrV-THIRD    221,    W    Col-  Contractor ..  Aug  Larsen,  720  36th,  Okd. 

lege    Ave.,    Oakland.      One-story    six-  COST,   $500 

roorr  dwelling.  

Owner John       A.       Bischoff,       6045  ALTERATIONS 

Harwood    Ave.,    Oakland.  (1085)     NO.       930       TENTH,       Oakland. 

Architect  ...None.  Alterations. 

Day's  work.  COST,  $2000       Owner A.  L.  Leber,  Premises. 

Architect  ..  .None. 

DWELLING  Contractor.  .Chas.     Leber.     3030     Cham- 

(1070)  ALEXANDER       COURT       AND  pion,   Oakland. 

35th    Ave.,    Oakland.      One-story    five-  COST,    $800 

room  dwelling.  

Owner N.  A.  Brown,  1624  64th  Ave.  ALTERATIONS 

Oakland.  (1087)      NE    GIL.MAN      AND      SECOND, 

Architect  ..  .None.  Oakland.   Alter    two-story    warehouse 

Contractor.  .  W.   C.    Brown.  (new    piers    and    posts    and    reinforce 

COST,    $2000  second   floor). 

Owner California  Cured  Fruit  Ex- 

DWELLING  change,   417   Market,  S.  F. 

(1071)  E    JAMES    AVE    120    S    Clifton.  Architect  ...  Washington    J.    Miller.    417 
Oakland.    One-story    4-room    dwlg.  Market,  San  Francisco. 

Owner R.  R.  Paul,  3616  West.  Okd.  Contractor.  .  P.    A.    Palmer,    Monadnock 

Architect  ..  .None.  Bldg.,    S.   F. 

Contractor.  .J.    P.    Tyhurst,    1131     Bella  CK)ST,    $ 

Vista    Ave.,    Oakland.  NOTE:— Job   started. 

COST,    $1400  

ALTERATIONS 

(1088)      NE    THIRTEENTH    &    BROAD- 

1 1\\  K!,LIN(;  way,  Oakland.     Plastering  for  altera- 

(1072)  X    K  TIllKTV-SEVENTH   230   E  tion    to    1st      floor   of    Union      Savings 
Linwood,   OaKl.-ind.   Two-story   6-rooni  Mank. 

dwelling.  (^wner Union    Savings    Bank. 

<"wner C.    .\1.   MacGregor,    470    13th,  Architect  ...  Walter      J.    Mathews,      927 

Oakland.  Broadway,    Oakland. 

.Architect  ..  .None.  Contractor ..  Wni.     Makin.     154     Ricardo, 

Day's  work.                                    COST.   $2500  Oakland. 

COST.    $ 

DWELLING  

(1073)  E       EVERETT    250    S      Ilampel,  (10X9)      INTEltlOK     FINISH     AND    CE- 
dakland.      Two  story    G-room   dwlg.  ment    work    on    above. 

Owner C.    M.   Mac(;regor,   470    13th,  Contractor .  .Joe    Magijini. 

Oakland.  COST,    $ 

-Xrchitect  .  .  .None.  

Days  work.                                    COST,  $2500  (]090)      CARPENTER          WORK          ON 

above. 

DWELLING  Contractor.  .Wm.      Davis    &    Son.       1011 

(1074)  N       NORTH       COURT       369       N  Franklin,    Oakland. 

Pleasant  Valley,  Oakland.     One-story  COST,    $ 

.>ilx-room   dwelling.  

Owner Io.'«oph          Coward,          6081  (1091)      MARBLE    WORK    ON    ABOVE. 

Cl!irenu)nt     .Ave..    Oakland.  Contractor ..  Mission   Marble   Works,  363 

.\rchifrrt  ...None.  Guerrero,     San     Francisco. 

Day's  work.                               .     COST,  $2500  COST,    $ = 


Wednesday,      June      16.      1915. 

(1092)      STEEL  WORK   ON   ABOVE. 
Contractor.  .Judson    Mfg.    Co.,    819    Fol- 
som,   San   Francisco. 

COST,  $ 


(1093)      LUMBER     AND     MILL     WORK 

on   above. 
Contractor ..  E.    K.    Wood    Lumber    Co. 
COST,    $ 


(1094)    ELECTRICAL  WCR  ON  ABOVE. 
Contractor.  .Conrad      Elec.    &      Constr. 
Co.,    564    18th,    Oakland. 

COST,    $ 

NOTE: — This  job  is  nearly  completed 
and  will  cost  over  $20,000. 


DWELLING 

(1096)  S  E-SEVENTEENTH  258  E 
55th  Ave.,  Oakland.  One-story  six- 
room    dwelling. 

Owner lames      McGuinness,      5615 

E-16th,   Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $2250 


DWELLING 

(1097)      S     PLEASANT     VALLEY     A\  E 

125    W   Rose,    Oakland.      One-story   5- 

room  dwelling. 

Owner Marshall       E.    Hopper,      90 

Glen    Ave..    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.  $1800 


APARTMENTS 

(1098)  S  TENTH  100  W  Fallon,  Oak- 
land. Three-story  96-room  apart- 
ment house. 

Owner E.    A.    Schmidt,      482      40th. 

Oakland. 

Architect  .  .  .None. 

Day's   work.  COST.   $40,000 


MARBLE    M0NUMF:NT 

(1099)      ST.       MARY'S       CATHOLIC 

Cemetery.    Oakland.        All    work      for 

marble  monument. 

Owner Mrs.    Margaret   Irvine. 

Architect  ..  .Charles        Peter        Weeks, 

Mutual   Bank   Bldg..   S.   F. 
Contractor.  .L.    M.    Avenali,    949    Green. 

San   Francisco. 
Filed  .lune  10,  '15.     Dated  June   1.  '13. 

Completed    and    accepted 75% 

Usual    35    days 25% 

TOTAL  COST.  $3175 
Bond,  none.  Limit.  4  months.  Forfeit, 
none.      Plaii.s    and    specifications,    none. 


DWELLING 

(1102)  S  WALNUT  AVE  140  E  Court- 
land.  Oakland.  One-story  five-room 
dwelling. 

Owner O.  G.  Smith,  4402  Brook- 
dale   Ave.,   Oakland. 

.Vrchitict  .  .  .  None. 

Days  work.  COST,  $1800 


ALTERATIONS 

(1105)      NO.       934     WILLOW.       Oakland. 
Alterations. 

Owner H.    E.    Staft'ord.    Premises. 

-Architect  .  .  .None. 

Contractor.  .P.    Brewin,    1473    7th,   Okd. 
COST.   $1000 


.\LTERATIONS 

(1106)      SW    LORENZO      AND      SUTER, 
Oakland.      Alterations. 

Owner ^Mrs.    A.    G.    McDonald,    522 

Walsworth   Ave.,   Oakland. 
.Architect  .  .  .  None. 

Contractor ..  B.        HoUlngsworth,        112S 
Allston    Way,    Berkeley. 

COST,    $400 


Wednesday,      June       l(i, 


191i 


ALTERATIONS 

(1107)      NO.    879   FIFTY-EIGHTH,   Oak- 
land.    Alterations. 

Owner J.   Sabatte,   Premises. 

Architect  .  .  .None. 
Contractor .  .H.   B.   Williams. 

COST,     $400 


IRIILDING    AND    ENGINIKKRING     NP'WS 

Owner Mrs.  M.  Sweeney,  1334  Arch, 

Berkeley. 
Architect  . .  .None. 

Contractor.  :G.    A.   Scott,   685    23rd,   Okd. 
COST,  $1000 


DWELLING 

(1109)  N  E-TWENTY-FIFTH  100  B 
21st  Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner W.  H.  Ramsey,  2361  E-29th 

Oakland. 
Architect  .  .  .  A.  L.  Haley. 
Contractor.  .Haley,    Wheatley    &    Paul, 
1525   San  Pablo  Ave.,  Okd. 
COST,   $1500 


DWELLING 

(1110)      S    PRINCETON    120    W   Fairfax 

Ave.,    Oakland.      One-story    five-room 

dwelling. 
Owner R.    K.    Larsen,     3345    Elm- 
wood   Ave.,    Oakland. 
Architect  . .  .None. 
Day's   work.  COST,   $1800 


ALTERATIONS 

(1111)      W      MONTE      CRESTA    500      S 
Linda  Ave.,  Oakland.     Alter  dwelling 
into   flats. 
Owner A.    L.    Young,    1538    Broad- 
way, Oakland. 
Architect  . .  .None. 

Contractor.  .R.      M.    Barton,    721      16th, 
Oakland. 

COST,    $3200 

♦ 

Building  Contracts  Awarded 
Berkeley. 

No.        Owner                      Contractor  Amt. 

1045     Havens     Armstrong  500 

1047  Bd    of    Education.  .  .Owner  2000 

1048  Sweeney     Scott  1000 

1049  Kinney Kinney  1500 

1050  Berkeley     Church  5496 

1051  Berkeley    Heckenroth  19997 

1052  Berkeley    Stoddard  3215 

1053  Berkeley    Le   Page  2075 

1054  Berkeley     Doell  8696 

1055  Berkeley    'Mealy  19850 

1056  Berkeley     Deluchi  2942 

1057  Berkeley    Dixon  2997 

1058  Berkeley    Zelinsky  2180 

1060  Nelson     Johnson  2000 

1061  Jenks     Jenks  3500 

1064      Kidder     McCullough  400 

1066     McGrew     Scott  3850 

1079  Moran     Moran  700 

1080  Bernhard     Kollmer  400 

1081  Davis    De    Kay  450 

1095     Cal     Corr    Culvert .  .Owner  4500 

1100  Henry     Henry  2500 

1101  St.  John    St.  John  500 

1103  Ross    Thompson  950 

1104  Seller     Tupper  1600 

1108     Williams    Franklin  1500 

1112      Holt    Dawson  1000 

REPAIRS 

(1045)      NO.     2613    DURANT,    Berkeley. 
Repairs. 

Owner Mrs.  Havens,  Premises. 

Architect  .  .  .None. 

Contractor .  .F.       E.      Armstrong,  2249 
Hearst    Ave.,    Berkeley. 

COST,   $500 


ADDITION 

(1047)      NE    ALCATRAZ      AND      KING, 
Berkeley.     Add  to  school. 

Owner Board  of  Education. 

Architect  .  .  .None. 

Day's  work.  COST,   $2000 


REPAIRS 

(1048)  NO.  2522  RIDGE  ROAD,  Ber- 
keley. Fire  repairs  to  fraternity 
house. 


DWELLING 

(1049)      N  CARLTON  i20  E  Mabel,  Ber- 
keley.    One-story  6-room  dwelling. 

Owner C.  H.  Kinney,  5788  "Vicente, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $1500 


CLASS  "C"  SCHOOL 

(1050)  S  OREGON  180  E  McGee,  Ber- 
keley. Excavation  for  two-story  30- 
room   Class  "C"  school. 

-Owner City   of   Berkeley. 

Architect  ..  .W.    H.    Ratcliff,    Jr.,    First 

National  Bank  Bldg.,  Bkly. 

Contractor.  .D.   O.   Church   Co.,    68   Post, 

San  Francisco. 
Not  Filed. 

COST,   $5496 


(1051)  CARPENTRY   ON   ABOVE. 
Contractor .  .Heckenroth    &    Schell,    110 

Jessie,   San   Francisco. 
Not  Filed. 

COST,    $19,997 

(1052)  PLUMBING  ON  ABOVE. 
Contractor.  .George  Stoddard,  2101  Uni- 
versity   Ave.,    Berkeley. 

Not  Filed. 

COST,    $3215 


ON 


(1053)      ELECTRIC         WORK 

above. 
Contractor .  .Le       Page-McKinney       Co., 

Hearst  Bldg.,   S.   F. 
Not  Filed. 

COST,    $2075 


(1054)      HEATING  AND  VENTILATING 

on  above. 
Contractor.  .Carl  T.  Doell,  467  21st,  Okd 
Not  Filed. 

COST,  $8696 


(1055)      BRICK  AND  STONE  WORK  ON 

above. 

Contractor.  .Mealy       &       Collins,       185 

Stevenson,    San    Francisco. 
Not  Filed. 

COST,    $19,850 


(1056)      SHEET      METAL      WORK      ON 

above. 
Contractor.  .De    Luchi-Shufelt    Co..    832 

San    Pablo    Ave.,    Oakland. 
Not  Filed. 

COST,   $2942 


(1057)      PLASTERING   ON    ABOVE. 
Contractor .  .George    Dixon,    591    Apgar, 

Oakland. 
Not  Filed. 

COST.   $2997 


(1058)      PAINTING    ON    ABOVE. 
Contractor.  .D.      Zelinsky,      564      Eddy, 

San   Francisco. 
Not  Filed. 

COST,    $2180 


DWELLING 

(1060)  W  SPAULDING  350  N  Dwight 
Way,  Berkeley.  One-story  five-room 
dwelling. 

Owner F.   Nelson,   1733   9th,   Bkly. 

Architect  .  .  .None. 

Contractor .  .W.    Johnson,    3228    Adeline, 
Berkeley. 

COST,   $2000 
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DWELLING 

(1061)      E  CLAREMONT  AVE  opp.  Eton 

Ave.,    Berkeley.       Two-story     7-room 

dwelling. 

Owner E.  L.  Jenks,  2977  Piedmont 

Ave.,    Bei'keley. 
Architect  .  .  .None. 
Day's    work.  COST,    $3500 


ADDITION 

(1064)      W   REGENT   150   N   Ward.   Ber- 
keley.     Addition. 

Owner Louise  Kidder,  2712  Regent 

Berkeley. 
Architect  .  .  .None. 

Contiactor.  .Kidder  &  McCullough,  2075 
Addison.    Berkeley. 

COST,    $4  00 


DWELLING 

(1066)      N      DERBY    125      E      Hillegass, 
Berkeley.      Two-story    8-room    dwlg. 

Owner G.  H.  McGrew,  Hilgard  and 

Derby.   Berkeley. 
Architect  .  .  .None. 

Contractor.  .John  T.  Scott.  2800  Fulton, 
Bei'keley. 

COST.    $3850 


ALTERATIONS 

(1079)      W    .JOSEPHINE    250    S    Berry- 
man,    Berkeley.      Alterations. 
Owner J.    L.      Moran,      1318     Jose- 
phine, Berkeley. 
Architect  .  .  .None. 
Day's   work.  COST,    $700 


GARAGE 

(1080)      NE     COLLEGE     AND    STUART, 
Berkeley.      Garage. 

Owner Mrs.      M.      Bernhard,      2010 

Virginia,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .Jacob  Kollmer,  2813 

Stuart,   Berkeley. 

COST.    $400 


GARAGE 

(1081)      E    ARLINGTON    300    N    Indian 
Rock,    Berkeley.      Garage. 

Owner J.   O.   Davis.    851   Arlington. 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .De    Kay    &    Co..    200    Shat- 
tuck   Ave.,    Berkeley. 

COST.    $450 


ADDITION 

(1095)      NW       FIFTH    AND      PARKER, 

Berkeley.     Add   to   factory. 
Owner California  Corrugated  Cul- 
vert Co..   Premises. 
Architect  .  .  .None. 
Day's    work.  COST.    $4500 


ALTERATIONS 

(1100)      S    RIDGE    ROAD    80    E    Euclid 

Ave..    Berkeley.      Alter   dwelling   into 

flats. 

Owner Henry  Investment  Co..  1809 

Euclid    Ave..    Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST,   $2500 


ADDITION 

(1101)      N    WEBSTER    172.62    E    Dakin, 

Berkeley.     Addition. 
Owner A.    W.    St.    John.    2316    Alls- 
ton  Way,  Berkeley. 
Architect  .  .  .None. 
Day's   work.  COST,    $500 


DWELLING 

(1103)      N   FELTON   200   E   Grove,    Ber- 
keley.     One-story    4-room    dwelling. 


::o 


lUMI.niXC     AND    ENGINlKEHINU;     NEWS 


Wfdncsd.-iy,       . I  line 


i8i; 


Owner W.    W.    lloss,    ISiiy    Felton, 

Berkeley. 
Architect  .  .  .None. 
Contractor.  .E.    A.    Thompson,    666    60th, 


COMPLETION  NOTICES. 


ALiAMBDA  COUNTY 


Oakland. 


COST,    $950 


DWELLING 

(1104)      N    PARKER    150    E    San    Pablo, 
Berkeley.     One-story   4-room  dwlg. 

Owner S.  A.  Seller,   3023  Benvenne 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .Thad  M.  Tupper,  2310  Rus- 
sell,   Berkeley. 

COST,  $160:) 


ALTERATIONS 

(llOS)      N   VIRGINIA   40   E   Grove,   Ber- 
keley.     Alterations. 

Owner Mrs.   Williams. 

Architect  .  .  .None. 

Contractor.  .John  Franklin,  2324  Roose- 
velt,   Berkeley. 

COST.    $1500 


ALTERATIONS 

(1112)  N  LE  CONTE  AVE  125  E  Le 
Roy  Ave  E  50xN125,  Berkeley.  All 
work  for  alteiations  and  additions  to 
two-story  dwelling. 

Owner Mrs.  Mary  A.  S.  Holt,  Bkly. 

Architect  . .  .None. 

Contractor.  ..I.    Dawson,   Mill  Valley. 

Filed  June  11,  "15.     Dated  June  11.  '15. 

Rough    frame    up 14 

Pla.stered     '/4 

Completed   and   accepted Vi 

Usual   35   days i/4 

TOTAL  COST.   $1000 

Bond.  none.     Limit,  as  soon  as  possible. 

Forfeit,  none.      Plans  and  specifications 

(ilod. 


Biiildiiit;  Contracts  .Vwarded 

AI,.\MRD.\    COrNTY. 


\o.  Owner.                      Contractor  Anit. 

107.')  Cowart    Cowart  1800 

1076  Strang     Strang  2000 

1077  Hillen     Hillen  2000 

1086  Tubbock     MacRae  400 

DWELLING 

(1075)  NO.    925    PARK,    Alameda.  One- 
story  5-room  dwelling. 

Owner Z.   T.   Cowart,   3275   Central 

Ave.,    Alameda. 
Architect  .  .  .None. 
Day's    work.  COST.    $1800 

DWELLING 

(1076)  NO.     1348     BAYO    VISTA     AVE., 
.Alameda.      One-story    5-room   dwlg. 

Owner F.    N.     Strang,   805      Pacific 

Ave.,   Alameda. 
Architect  .  .  .None. 
Day's    work.  COST.     $2000 


DWELLING 

(1077)      NO.    755    CENTRAL   AVE.,    Ala- 
meda.    One-story   5-room   dwelling. 

•Owner R.     C.     Hillen,     430     Ilaight 

Ave.,  Alameda. 
.Architect  .  .  .None. 
Day's  work.  COST,   $2000 


Ala- 


REPAIRS 

(1086)      NO.    2207    LINCOLN    AVE. 
meda.    Repairs. 

Owner Oswald   Tubbock,   Prem. 

Architect  .  .  .None. 

Contractor.  .Cha.s.      MacRne,    2315      En- 
cinal   .Ave,   Alameda. 

COST,    $400 


May  28.  1915— LOT  16  BLK  30 
Amended  Map  Fairmount  Park, 
3kly.  Mrs  Agnes  Ericson  to  Oscar 
Swanson May   28.    1915 

June  1.  1915— SW  E-TWELFTH  150 
SE  First  Ave  SE  75xSW  180,  Okd. 
F  R  Fagiol  to  Sommarstrom  Bros 
June   1,   1915 

June  2,  1915 — LOT  55  Map  Gorrill 
Glen.  Oakland.  Harris  &  Hudson 
to  whom  it  may  concern. June  2,  1915 

June  3.  1915— LOT  13  Redwood  Glen 
Tract,  Okd.  A  M  Werum  by  A  F 
Werum   to   W  C  Brown.. June   4,    1915 

June  3,  1915— N^  E-FOURTEENTH 
bet  3Sth  and  39th  Aves;  30  feet 
frontage,    Okd.      Frank   Arena   to   S 

J   Davina  and  David  A  McKay 

June   1,    1915 

June  3.  1915— NW  BRUCE  33-5  SW 
E-32nd  SW  33-4xNW  100,  Okd. 
Ole  Kolen  to  whom  it  may  concern 
June   1,    1915 

June  3,  1915— PTN  LOT  102  Map 
Pleasant  Valley  Court,  Okd.  Alfred 
J  Hopper  to  whom  it  may  concern 
June   3,   1915 

June    3,    1915— N    10    LOT    4    and    S    31 
Lot     3     Blk     "I"     Waterside    Terrace, 
Ala.       Alameda    Investment    Co    to 
William       and        Clarence        Porter 
(Porter  Bros.)    June  3,   1915 

June  4,  1915— E  ADELINE  100  N  57th 
being  Lot  60  Map  Santa  Fe  Tract 
No.  20.  Okd.  Ed  Carlson  to  W 
Johnson May    29.    1915 

June  7,  1915— S  AVENAL  AVE  180  W 
Seminary  Ave,  being  No.  5823 
Avenal  Ave,  Okd.  Elsie  I  Woods  to 
whom  it  may  concern.  ..  .June  7,  1915 

June  8.  1915 — SW  33  »^  LOT  5  Map 
Hemphill  Court,  Okd.  C  M  Carlos 
and  P  O  Boyd  to  whom  it  may  con- 
cern  June  1,  1915 

June  8,  1915— SEVENTH  NO.  1310, 
being  N  7th  165  E  Kirkham,  Okd. 
Mary  E  Partridge  to  L  S  Barnett.  .  . 
June   8.   1915 

June  8.  1915— E  SEA  VIEW  AVE  at 
head  Farragut  Ave  100x120,  Pied- 
mont. Mary  S  Barker  to  P  N 
Schmidt   May  30.   1915 

June  9.  1915— LOT  14  BLK  4  Map  San 
Pablo  Park,  Okd.  Homer  Whiting 
to  whom  it  may  concern.  .June  8.  '15 

June  9.  1915 — LOT  14  Map  Mathews 
Homestead    Place.    Bkly.      Hjalmar 

Olson  to  whom  it  may  concern 

June    7,    1915 

June  9,  1915— B  GRANT  35  S  Hearst 
Ave  35x100,  Bkly.  Geo  H  Aylworth 
to   Butler   &   Alyworth.  .  . June   5.   1915 

June  9.  1915 — W  MODOC,  bet.  Marin 
and  Solano  Aves.  45x104.  Northbrae. 
Oakland  Tp.  J  S  Killam  to  M  P 
Brasch June    8,    1915 

June  9,  1915— LOT  17  BLK  19  North- 
brae. being  E  Inyo,  bet.  Marin  and 
Solano  Aves,  50x115,  Albany.  J  S 
Killam   to  M   P  Brasch.. June   8.    1915 

June  9.  1915— LOT  12  Map  Sheffield 
Heights,  Okd.  Howard  B  Horner  to 
Arvid    E    Olson June    1.    1915 

June  10.  1915— LOT  13  BLK  13  North- 
brae Tract,  being  No.  1048  Merced 
St..  Okd.  A  Y  Skee  to  whom  It 
may     concern Completed     — 

.lune  11.  1915— NE  OLIVE  AVE  271.88 
NW  Oakland  Ave  NW  40xNE  100. 
Piedmont.  H  A  Stone  to  whom  It 
may    concern June    2.    1915 

Juno  11.  1915— LOT  19  BLK  "F"  Map 
Eastern  ptn  Newbury  Tract,   Bkly. 


Annie    and    Frank    Nash    to    A    F 

Wald    May    28,    1915 

June  11,  1915— E  CARLOTTA  AVE 
150  S  Posen  Ave  40x110.  Bkly. 
Soren  Jensen  to  whom  it  may  con- 
cern  June    5,    1915 


LIENS   FILED 


ALAMKDA    COUNTY. 


May  28,  1915— BROADWAY  NOS. 
40S0-82,  being  ptn  Lot  4  Blk  "H" 
Map  Weston  Tract,  Okd.  Joseph 
D  Bell  (Bell's  Wall  Beds)  vs  Mary 
Grace    Dwyer     $94 

May  28,  1915— E  HIGH  448.38  S 
Congress  Ave  S  50xE  120,  Okd. 
Melrose  Lumber  &  Supply  Co  vs 
Warren  A  De  Sosa  and  Crescent 
Investment   Co    $237.70 

May  28,  1915— W  25  LOT  19  and  all 
Lot  20  Blk  "Q"  Map  No.  2  of  Sbdvn 
of  ptn  Central  Oakland  Tract,  E  of 
Telegraph  Ave.  Okd.  Union  Floor 
Co.  $100;  Francis  Jaques,  $40  vs 
Eugene  A  Schmidt  and  Herbert 
Johnston     

June  4,  1915— E  TELEGRAPH  AVE 
590.41  N  56th  N  50xE  150.  Oakland. 
George  Martel  and  Milo  J  Ander- 
son (Martel  &  Anderson)  vs  Mar- 
garet P  &  William  S  Van  Hoosear 
and   E   C  Anderson $106.50 

June  4.  1915— SW  filGHTH  AND 
Webster  S  75xW  75,  Okd.  Nils  An- 
derson vs  Gee  Sam  Kee  and  Bertha 
A   Sneathen    $2825 

June  5,  1915— LOTS  21  and  22  Blk  3. 
Map  Regents  Park  No.  7,  Albany. 
Stege  Lumber  and  Hardware  Co. 
vs.  E.  P.  Tenney  and  Delphine  C. 
Tenney $182.59 

June  8,  1915 — LOT  52  Map  Woodlawn 
Park,  Okd.  Maurice  J  Hyde  vs 
Margaret  Truesdell    $85 


S.\N  JOSE  A^D  THE  SANTA  CLARA 
VALLEY 


RESIDENCE  —  2  story  and  base, 
frame.  $6,500.  San  Mateo.  San  Mateo 
Co..  Cal.  Architect.  Charles  C.  Frye, 
20  Montgomery  street,  S.  F.  Owner's 
name  withheld.  The  dwelling  has  been 
designed  to  contain  nine  rooms,  three 
baths  and  two  sleeping  porches.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood, with  white  enamel  in  the  bed 
rooms.  Plans  provide  for  furnace 
heat  and  open  fire  places.  An  auto- 
matic water  heater  will  be  installed. 
Hath  rooms  will  be  finished  in  tile  and 
equipped  with  showers.  Mantels  will 
he  of  tile  or  brick.  Exterior  of  the 
dwelling  will  be  covered  with  shin- 
gles.    Plans  are  now  being  prepared. 

SEWER  CONSTRUCTION— Cost  not 
.stated.  Hillsborough,  San  Mateo  Co., 
Cal.  Engineer,  Cit  Engineer.  Hills- 
borough. Owner.>j.  City  of  Hillsbor- 
ough. At  the  last  meeting  of  the  Trus- 
tees the  installation  of  an  eight-Inch 
sewer  over  San  Mateo  Creek  at  Bay- 
wood   avenue   was   ordered. 

STREET  IMPROVEMENTS — Cost  not 
stated.  Santa  Cruz,  Santa  Cruz  Co., 
Cal.  Engineer,  City  Engineer,  Santa 
Cruz.  Owners,  City  of  Santa  Ciuz.  The 
City  Engineer  has  been  insti-ucted  to 
prepare  plans  and  specifications  for 
walks  on  all  unfinished  parts  of  Cali- 
fornia street  from  Van  Ness  avenue  to 
Kigg  street.  The  mattoi-  of  resurface- 
ing  Mission  street  from  Emmett  to 
Walnut  avenue  is  now  being  considered 
by  the  Council.  The  City  Engineer 
was   instructed  at   the   last  meetiner  to 
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prepare  plans  and  specifications  for 
macadamizing-  Lincoln  street  from 
Chestnut   to   Walnut   avenue. 

FURNISHING  CEMENT— Cost  not 
stated.  San  Jose,  Santa  Clara  Co.,  Cal. 
Engineer,  County  Surveyor,  San  Jose. 
Owners,  Santa  Clara  County.  Bids  re- 
ceived for  furnishing  the  county  with 
50,000  barrels  of  cement  have  been  re- 
jected by  the  County  Supervisors.  Bids 
tallied  in  every  one  of  the  twenty-two 
individual  items.  The  bids  were  made 
by  the  following  firm.s:  Standard 
Portland  Cement  Co.,  Pacific  Portland 
Cement  Co.,  consolidated;  Henry  Cowell 
Lime  and  Cement  Co.,  and  the  Santa 
Cruz  Portland  Cement  Co.  Whether  or 
not  new  bids  will  be  called  is  not 
known. 

CULVERT  —  Reinforced  concrete. 
Cost  not  stated.  Redwood  City,  San 
Mateo  Co.,  Cal.  Engineer,  County  Sur- 
Mateo  County.  The  Supervisors  have 
veyor.  Redwood  City.  Owners,  San 
instructed  the  County  Surveyor  to  pre- 
pare plans  and  specifications  for  a  cul- 
vert or  bridge  at  the  foot  of  Millbrae 
hill.  Plans  will  be  presented  at  the 
next  meeting  of  the  Boart  when  bids 
will   probably  be  called. 

BRIDGES— Reinforced  concrete,  $.32,- 
290  and  $28,500.  Salinas,  Monterey  Co., 
Cal.  Engineer,  County  Surveyor,  Sa- 
linas. Owners,  Monterey  County.  L. 
G.  Hare,  Salinas,  presented  the  low  bid 
for  the  construction  of  the  Neponset 
bridge  at  $34,387  (engineer's  estimate 
$30,000),  and  W.  L.  Gillam  &  Son,  San 
Jose,  the  low  bid  for  the  Nacimiento 
Bridge  at  $27,730  (engineer's  estimate 
$28,500).  Bids  have  been  taken  under 
advisement 

CRUSHED  ROCK— Cost  not  stated. 
Santa  Cruz,  Santa  Cruz  Co.,  Cal.  En- 
gineer, County  Surveyor,  Santa  Cruz. 
Owners.  Santa  Cruz  County.  Bids  will 
be  opened  on  June  25th  for  furnishing 
and  delivering  50,000  tons  of  crushed 
rock  to  the  County  of  Santa  Cruz.  Full 
particulars  can  be  secured  by  address- 
ing the  County  Clerk  at  Santa  Cruz. 

STORE  ADDITION — 1  story  and  base, 
brick.  Cost  not  stated.  Palo  Alto, 
Santa  Clara  Co.,  Cal.  Architect,  Henry 
Shermund,  Mills  Bldg.,  S.  F.  Owners, 
Thoits  Estate.  The  Thoits  Estate 
building  at  the  southeast  corner  of 
University  and  High  street  has  been 
leased  to  the  Fraz'er  Department  Store, 
and  will  undergo  alterations.  Includ- 
ed in  the  work  will  be  new  store  fronts, 
marble  and  tile  wainscot,  sheet  metal 
work,  masonry,  interior  finish,  mill 
work  and  electric  work  and  plumbing. 
Flans  are  complete  and  figures  are 
now    being    taken. 


Bond,  none.  Limit,  60  days.  Forfeit, 
$2  per  day.  Plans  and  specifications 
filed. 


BUILDING  CONTRACTS 


SAXTA  CLARA  COUNTY. 


FRAME    DWELLING 

LOT   NO.    10   Therion  Sub.,   Santa  Clara. 
All    work    for    frame    dwelling. 

Owner L.  S.  Rogers,  1124  Jackson, 

Santa   Clara. 
Architect  ...T.  C.  Hastings,  31  S-Morri- 

son  Ave.,  San  Jose. 
Contractor.  .T.  C.  Hastings,  31  S-Morri- 

son  Ave.,  San  Jose. 
Filed  June   2,   '15.      Dated   June   1,   '15. 

Frame    up     $410 

1st  coat  plaster  on 410 

When  completed   410 

Usual    35    days 410 

TOTAL   COST,    $1640 


BUILDING  CONTRACTS 


SAN    MATEO   COUNTY. 


SCHOOL    BUILDING 

LOTS  1  AND  2  BLK  58,  First  Addition 
to  Farallone.  All  work  except 
plumbing,  electric  wiring  and  sheet 
metal   work  for  school  building. 

Owner Board    of    Trustees    of    the 

Montara      School      District. 
Montara. 
Architect  ..  .J.       B.    Ogborn,       822    Mac- 
Donald  Ave..  Richmond,  Cal 
Contractor.  .Paul    K.    Jones. 
Filed   June   8,   '15.      Dated  June   3,   '15. 

Building  enclosed    $1318.75 

When    plastered     1918.75 

When   completed    1918.75 

Usual    35    days 1918.75 

TOTAL  COST,  $7675.00 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations, none. 


WHARVES  AND  BULKHEADS 

LANDS  OF  THE  SOUTH  SAN  FRAN- 

cisco    Land    &    Improvement    Co.    at 

South    San    Francisco.      All   work    for 

wharves  and  bulkhead. 

Owner South    San   Francisco   Land 

&    Improvement    Co.,    South 
San  Francisco. 
Architect  .  .  .None. 
Contractor.  .San    Francisco    Bridge    Co., 

Nevada  Bank   Bldg.,    S.   F. 
Filed  June  8,  '15.     Dated  May  20,  '15. 

15th   of  each   month 75% 

Usual    35    days Final   payment 

TOTAL  COST — 

W.   P.   Fuller  &   Co.   wharf,   $1779. 

Western  Meat  Co.  wharf,  $1594. 

Bulkhead    per      foot    50    ft.      standard 
piles,    $6.35. 

Sheet  piling  only  4x12x30,   $2.45. 

Bulkhead,    per    foot,    60    ft.    standard 
piles,  $6.60. 

Piles  in  bulkhead  longer  than  60  ft., 
13c  for  each  additional  foot. 
Bond.  $10,000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Sept.  1,  1915. 
Forfeit,  $25  per  day.  Plans  and  speci- 
fications  filed. 


FRAME   RESIDENCE 
LOT  73  BLK  "D,"  Mission  Street  Tract. 
All    work    for    five-room   story   and   a 
naif  frame  residence. 

Owner John    and    Mary    Rehaume, 

Daly  City. 
Architect  . .  .None. 
Contractor.  .E.    lA.     Reynolds     and     F. 

Gehringe.   Daly   City. 
Filed  June   8,  '15.     Dated   June   5,  '15. 

Frame    up    $400 

When    plastered    400 

When    completed    400 

Usual    35   days 400 

TOTAL  COST,  $1600 
Bond,  $800.  Sureties,  H.  Plath  and 
Caroline  Gehring.  Limit,  70  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


DREDGING 

SITE  OF  OLD  CANAL  S  OF  AND  ADJ. 
lands  of  W.  P.  Fuller  &  Co.,  Steiger 
Terra  Cotta  Co.,  Western  Meat  Co., 
American  Marble  &  Mosaic  Co.,  and 
S.  S.  F.  Land  &  Imp.  Co.,  (San  Fran- 
cisco Bay).  All  work  for  dredging 
canal  (460,000  cubic  yards.) 


Owner South    San   Francisco   Land 

&    Improvement    Co.,    South 
San  Francisco. 
Engineer  .  .  .  B.  W.  Seymour,  S.  F. 
Contractor.  .San    Francisco    Bridge    Co.. 

Nevada   Bank    Bldg.,    S.    F. 
Filed  June   8,  '15.      Dated   May   20,  '15. 

On    15th   of   each    month 75% 

Usual    35    days Balance 

TOTAL  COST  about,  $40,000 
Bond.  $20,000.  .  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  Oct.  20,  1915.  For- 
feit, $25  per  day.  Plans  and  specifica- 
tioiis   filed. 

NOTE:— Price.    $.0738   per  cubic   yard. 


DWELLING  AND   GARAGE 

LOT  15  BLK  —  on  Burlingame  Ave  W 
from  County  Road,  Burlingame.  All 
work  for  two-story  6- room  and  sleep- 
ing porch  shingled  dwelling  and 
garage. 

Owner George     P.     and     May     H. 

Paine,   Burlingame. 

Architect  . .  .None. 

Contractor.  .J.  H.  Rockingham,  2306  San 
Jose   Ave.,   Alameda. 

Filed   June   7,   '15.      Dated  June   7,  '15. 

Foundation   up $581.25 

Frame  up    581.25 

1st  coat  plaster  on 581.25 

Building    completed    581.25 

Usual    35    days 775.00 

TOTAL    COST,    $3100.00 

Bond,   none.     Limit,    120   working   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY. 


RECORDED  ACCEPTED 

May  28,  1915— IN  FRONT  OF  ENCINA 
Hall,  Stanford  Campus.  Stanford 
University  to  Larsen-Sampson  Co.. 
May    20.    1915 

June  2.  1915 — ON  STANFORD  CAM- 
pus  in  front  of  Encina  Hall,  Palo 
Alto.  Stanford  University  to  Scott 
Co May     27,     1915 

.lune  2,  1915 — LOT  21  BLK  1,  Garden 
City  Tract.  San  Jose.  A  M  W'ool- 
ford    to    whom    it    may    concern... 

June     1,     1915 

♦ 

LIENS  FILED. 

SAN  MATEO   COUNTY. 


RECORDED  AMOUNT 
June  3,  1915 — LOTS  6  AND  7  BLK  7, 
Cential  Park,  Redwood  City.  Gray- 
Thorning  Lumber  Co  vs  P  Bechler, 
C  A  Hooper  &  Co  and  The  Moxey 
Realty  Co   $843.55 


COMPLETION  NOTICES 


SAN    M.\TEO   COUNTY. 


RECORDED  ACCEPTED 

■lune  7,  1915— LOT  25  Map  1  Sub  No. 
2,    Wellesley      Park.      Caroline      M 

Woodhams  to  G  G   Bertsche 

May    29,    1915 

June  7,  1915 — LOT  16  BLK  1,  Central 
Addition   to   San   Mateo.      John   Mc- 

Convey   to   Croop   &   Keegan 

June   5,   1915 

June  10,  1915 — LOTS  6  AND  7  BLK  7 
Central  Park,  Redwood  City.  The 
Moxey  Realty  Co  to  P  Bechler... 
June   7,   1915 


Si. 
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KELEASE  OF  LIENS 


MAKIX,  tONTKA     COSTA  AND 
SONOMA   COUNTIES 


SA.\    MATEO   COrXTV. 


RECORDED  AMOUNT 

June   10,   1915— UDTS  6  AND  7  BLK  7, 

Central  Park,  Redwood  City.  Gray- 

Thoining  Lumber  Co  to  P  Bechler, 

C   A   Hooper   &   Co   and   The   Moxey 

Realty   Co    5S43.55 

.lune  10.  1915 — LOTS  6  AXD  7  BLK  7, 
Central  Park,  Redwood  City  Gray- 
thorninR  Lumber  Co  to  P  Bechler 
»489.4o 


BUNGALOW — 1  V2  story  and  base, 
frame.  $4,000.  Ross  Valley,  Marin  Co., 
Cal.  Architect,  Charles  C.  Frye,  20 
Montgomery  street,  S.  F.  Owner's 
name  withheld.  The  dwelling  has  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  flnish  will 
be  of  pine,  hardwood  and  white  en- 
amel. Hardwood  floor.?  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  bath  room.  An  au- 
tomatic  water  heater   i.s  .specified.      Ex- 


HvK.    I'.   S.   Pal.   OtHoe 
The  Panels  that   are 
as  good  as  they  are 
famous. 


Why  "Wybro"  Panels? 

Wybro  Panels  have  a  diHtinctlve 
<iualit>-  all  their  own.  They  have  been 
chosen    as    leaders    by   careful    tests. 

The  Quality  of  Wybro  Panels  is  al- 
ways uniform.  You  take  no  chances  of 
getting  inferior  panels  when  you  ask 
for  WYBRO  PANELS. 

Wybro  Panels  are  smcotli  and  even 
— they  are  of  a  laKtlne  kind.  Wybro 
Panel.s  improve  with  age — other  kinds 
<I(»   not. 


Wliite  Bpothcps 


5th  and  Brannan  Streets 


San  Francisco 


Now  Being  Compiled 


Associated 
Catalogs 


of 


Building  Materials 
Building  Machinery 

Building  Equipment 


A  comprehensive  catalog  of 
Building  Materials  available 
on  the  Pacific  Coast  for 
free  di^ribution  among  the 
Architeds,  Engineers  and 
purchasing  agents  of  Cal- 
fornia.  Oregon,  Washing- 
ton, British  Columbia,  Idaho 
Nevada  and  Arizona. 


This  book  will  be  11x14  inches  in  size,  and  will  contain  such  technical 
information  and  data  relating  to  Building  Materials  and  Supplies,  that  an  Ar- 
chitect or  Purchasing  Agent  wants  to  know.  How  to  specify  various  ma- 
terials, etc.    Send  for  descriptive  circular,  price  per  page,  etc. 

L.  A.  LARSEN,  Publisher,  560  Mission  St.,  S.  F. 


E.  H.  Williann  Chalmer  Munday 


Monday  6l  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

61b'  Phslan  Building,        San  Francito 


tiiior  of  tilt'  clwellinK  will  be  covered 
with  cement  plaster  on  metal  lath. 
I'lans  are  now  being  prepared. 

STREET  PAYING,  GRADING  AND 
GUTTERS— Cost  not  stated.  Colusa, 
Colu.«a  Co..  Cal.  Engineer,  City  Ehigi- 
neer,  Colu.«a.  Owners,  City  of  Colusa. 
Plans  have  been  approved  and  figures 
are  now  being  taken  and  will  be  open- 
ed on  June  28th  for  the  following  street 
improvements:  Paving  of  10th  street, 
from  the  south  line  of  Jay  street  to  the 
noitheily  line  of  the  alley  between  Jay 
and  Oak  .streets,  and  intersections,  by 
curbing,   grading  and   paving. 

SEWER  SYSTEM  EXTENSION— Cost 
not  stated.  Richmond.  Contra  Costa 
Co.,  Cal.  Engineer,  City  Engineer, 
Richmond.  Owners,  City  of  Richmond. 
The  City  Engineer  and  the  Street  Com- 
mittee are  considering  plans  for  the 
complete  sewering  of  the  annexed  dis- 
trict. It  i.s  planned  to  put  in  sewers 
in  the  Ea.st  Shore  Park  Tract,  Town  of 
Stege  Tract,  Central  Pullman  Tract, 
Coleman  Pullman  Tract,  Central  Rich- 
mond Tract.  Walls  Addition,  Pullman 
Town.site,  Coleman  Park  and  Bay  View 
Park. 

SEWER  CONSTRUCTION— Cost  not 
.-stated.  Sebastopol,  Sonoma  Co.,  Cal. 
Kngineer,  Town  Engineer.  Sebastopol. 
<)wner.«,  Town  of  .Sebastopol.  Plans 
and  specifications  for  the  construction 
of  the  High  Street  sewer  have  been 
adopted  by  the  Town  Board,  and  were 
referred  to  the  Sewer  Committee.  Bids 
on  the  work  will  soon  be  called  for. 
The  Sewer  Committee  has  been  In- 
.--tructed  to  purchase  an  amount  of 
first  class  6-inch,  salt  glazed  sewer 
pipe  to  be  used  in  the  construction  of 
the  .«outh  side  sewer.  The  committee 
will  also  purchase  a  carload  of  gravel. 

STREET  PAVING— Cost  not  stated. 
Uichmond,  Contra  Costa  Co.,  Cal.  En- 
gineer, City  Engineer,  Richmond.  Own- 
ers. City  of  Richmond.  Plans  and 
.■specifications  foi-  the  paving  of  Anita 
and  31st  streets  from  Cutting  Boule- 
vard to  Potrero  avenue  with  standard 
macadam  have  been  ordered  prepared 
by  the  City  Council.  On  completion 
and  adoption  of  the  plans  bids  will  be 
called    for. 

RETAINING  WALL — Reinforced  con- 
crete. |9S0.  Vacaville,  Solano  Co.,  Cal. 
Kngineer,  Town  Engineer.  Owners, 
Town  of  Vacaville.  L.  B.  Withers,  Ber- 
keley, submitted  the  lowest  bid  for  the 
reinforced  concrete  i-elaining  wall  to 
be  erected  in  front  of  the  school  prop- 
erty. His  bid  was  $9S0.  He  will  be 
awarded    the    contract. 

STREET  PAVINC — Cost  not  stated. 
Kio  Vista.  Solano  Co.,  Cal.  Engineer, 
Town  Engineer,  Rio  Vista.  Owners, 
Town  of  Rio  Vista.  The  Board  of  Town 


AVeflnesday,      June       10.      1915. 


BUILDING    AND    ENGINEERING    NEWS 


33 


Trustees  has  passed  a  resolution  of  in- 
tention to  improve  Front-  street  from 
the  northeasterly  line  of  Logan  street 
to  the  northeasterly  line  of  Monte- 
zuma street.  The  improvement  will 
consist  of  concrete  curbs  and  gutters, 
g-rading-  and  paving-.  Flans  and  speci- 
lications  for  the  work  are  now  on  file 
in  the  office  of  the  Town  Clerk. 

Ry.SlDIONCE  —  2  story  and  base, 
frame,  $.^,000.  Vallejo,  Solano  Co.,  Cal. 
Architect,  Merrill  Newsom,  1748  Broad- 
way, Oakland.  Owner,  G.  De  Bonis. 
The  dwelling  has  been  designed  for  an 
I'ight-room  house  with  two  baths  and 
.■sleeping  porch.  Interior  finish  will  be 
of  pine  and  white  enamel.  Hardwood 
Moors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath 
looms.  An  automativj  water  heater 
will  be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the    work    will    be   done    by    Day   Labor. 

ISCHOOIv  'HEATING  SYSTEM— Cost 
not  stated.  Sebastopol,  Sonoma  Co., 
Cal.  Architects,  Err.est  L  Norberg'  and 
Thomas  Edwards,  Bank  Bldg.,  Burlin- 
game.  Owners,  Sebastopol  Grammar 
School  District.  Plans  are  complete 
and  figures  will  be  opened  on  June 
ISth  for  fuinishing  and  installing  a 
centi'al  heating  system  in  the  new 
grammar  school  building  at  Sebastopol. 
Plans  can  be  secured  from  the  archi- 
lects. 

Contracts  Awarded 

BRIDGE — Steel  and  reinforced  con- 
crete, $8,691.  Petaluma,  Sonoma  Co., 
Cal.  Engineer,  County  Surveyor,  Santa 
Rosa.  Owners,  Sonoma  County.  Con- 
tractor, D.  E.  Albers,  Santa  Rosa.  Con- 
tract price,  $8,691.  This  contract  calls 
for  the  construction  of  the  bridge  over 
Dry   Creek   at  Lamberts. 


BUILDING  CONTRACTS 


CONTRA    CO.STA    COUNTY. 


Owner Shell      Co.      of      California, 

Inc.,    343   Sansome,   S.   F. 
Aichitect  ...Engineering       Department 
Shell   Oil   Co.,   343   Sansome, 
San   Francisco. 
Contractor .  .William  A.   Newsom,   Shar- 
on Bldg.,  San  Fi-ancisco. 
Filed  June  10,  '15.     Dated  June  1,  '15. 
Arrival    of    material    at    site....      50% 

Completed     and     accepted 25% 

Ustial    35    days 25% 

TOTAL  COST,  $5335 
Bond,  $2668.  Sureties,  C.  S.  Laumeister 
and  Ludwig  B.  G.  Koenig.  Limit,  July 
28,  1915.  Forfeit,  none.  Plans  and 
specifications  filed. 


ADDITION  AND  ALTERATION 
LOT  OF  LAND  SITUATED  IN  LIME 
Quarry  School  District.  Brick  work, 
carpenter,  hardware,  black  boards 
and  work  as  laid  out  in  plans  and 
specifications  for  one-story  frame 
one  room  addition  to  and  remodeling 
of  present  school  building  of  Lime 
Quarry    School    District. 

Owner Lime   Quarry   School. 

(Architect  .  .  .James     I.     Narbett,     Berry 

Bldg.,    Richmond. 
Contractor.  .Thomas  Holladay,   Concord 
Filed  June   8,   '15.      Dated   June   5,   '15. 

Completed   and    accepted $.813 

Usual    35   days 272 

In  addition  to  above,  owner  agrees 
to  pay  or  cause  to  be  paid  to  con- 
tractor at  completion  of  work,  an 
additional  sum  of  $14.70  in  pay- 
ment   for      difference       in       shingle 

work,    etc 

TOTAL  COST,  $1085 
Bond,  $550.  Suretie.s,  M.  N.  Breckin- 
ridge and  E.  H.  Ward.  Limit,  not  later 
than  Aug.  1,  1915.  Forfeit,  none.  Plans 
and   specifications   filed. 


MACHINE    SHOP 

IX  OR  NEAR  TOWN  OF  MARTINEZ 
and  formerly  known  as  Cutter  and 
Frazer  Tracts  of  land.  All  work  foi' 
one  machine  shop. 


ALL   WORK   FOR   ONE   STORE   HOUSE 

on   above. 
Contractor.  .William  A.   Newsom,  Shar- 
on Bldg.,  San  Francisco. 
Filed  June   10,  '15.     Dated  June  1,  '15. 

Payments    same    as    above 

TOTAL  COST,  $4143 
Bond,  $2072.  Sureties,  C.  S.  Laumeister 
and  Ludwig  B.  G.  Koenig.  Limit,  July 
28,  1915.  Forfeit,  jione.  Plans  and 
specifications   filed. 


TANKS 

AT  COMPANY'S  PLANT  AT  AVON, 
Contra  Costa.  All  work  for  three 
water  seal  top  steel  distillate  tanks 
to  contain  55,000  barrels  of  42  gallons 
each  of  refined  products  of  petroleum 

Owner Associated    Oil    Co.,    Sharon 

Bldg.,    San    Francisco. 

Engineer  ...A.  F.  L.  Bell,  Sharon  Bldg., 
San  Francisco. 

Contractor .  .Llewilyn    Iron    Wks,    Main 
and  Redondo,  Los  Angeles. 

Filed  June   8,  '15.      Dated  April   24,   '15. 
10    days    after      arrival    at      tank 

sites    $18,000 

Completion   of   3    tanks 9,000 

Usual    35    days 9. GOG 

TOTAL   COST,    $36,00( 

Bond,      $18,000.        Sueties,      Hannah      D. 

Llewellyn    and    Benj.    Harwood.      Limit, 

forfeit,   none.      Plans   and   specifications 

filed. 

COMPLETION  NOTICES 


CONTRA  COSTA  COUNTY. 


RECORDED  ACCEPTED 

May  29,  1915 — LOTS  12  AND  13  BLK 
51  in  City  of  Richmond  Trt.  Harry 
E  Pine  to  J  A  Fagerstrom .  May  28,  '15 

June  4,  1915— LOTS  3  AND  4  BLK  321 
of  Add'n  or  Welch  Survey  in  Town 
of  Martinez.  D  L  Hilson  to  J  F 
Hoadley June    3,    1915 

June  7,  1915— FRACTIONAL  LOTS  7 
and  8  Blk  108  Frazer  Add'n  to 
Town  of  Martinez.  A  E  Selmer  to 
Ludden   &   Lambley June   2,    1915 


BUILDING   CONTRACTS 


MARIN    COUNTY. 


and  H.  C.  Christofferscn.  Limit,  CI 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

DANCING    PAVILION 

SAN  RAFAEL.  All  work  including 
carpenter  work,  painting,  etc.,  for 
one-story  dancing  pavilion. 

Owner S.   K.   Herzog,  San   Rafael. 

Architect  ..  .Milton      Lichtenstein,      111 
Ellis,  San  Francisco. 

Contractor.  .S.    Saywell,    San    Anselmo. 

Filed   June   5,   "15.     Dated   June   5,   '15. 

Building  framed    $610 

Building   sheathed    610 

When    completed     615 

Usual    35   days 613 

TOTAL  Cost,  $21511 

Bond,  $1225.  Surety,  S.  Sawyell.  Limit, 
as  soon  as  possible.  Forfeit,  none 
Plans    and    specifications    filed. 


DWELLING 

THIRD      ST.,    San    Rafael.        Carpenter, 
plumbing,    etc.,    for    one-story    dwlg. 

Owner Sam   Smith,   San   Rafael. 

Architect  ..  .T.    O'Connor,    San    Rafael. 

Contractor.  .  Arthur    Heydenaber,     Ross. 

Filed   Juno   8,   '15.      Dated   June   7,   '15. 

Frame    np    $860 

Brown     mortar-     on 860 

When    completed     860 

Usual     35    days 860 

TOTAL  COST,    $3440 

Bond,    $860.      Sureties,   Mathew   Lindsay 


LIENS   FILED 


MARIN    COUNTY. 


RECORDED                                           AMOUNT 
June  7,  1915- SAN  ANSELMO.     Chris- 
tenson  Lumber  Co  vs  King  C  Lay- 
lander  and  wife  and  J  A  Laylander 
$81.75 


COMPLETION   NOTICES 

MARIN  COUNTY. 

RECORDED  ACCEPTED 

June  10,  1915— BALTIMORE  PARK, 
Marin  Co.  Geo  H  Eckert  to  E  E 
Etheiton May    29,    1915 

June  5.  1915 — SAN  RAFAEL  HGHTS, 
San  Rafael.  Albeit  B  Anderson  to 
E   L  Wilson June    4,    1915 

June  5,  1915- EVANS  TRACT,  Ross. 
R  O  Connor  to  J  Looney.  .May  27,  '15 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFCRNIA 


lUUDGE — Reinforced  concrete.  Cost 
not  stated.  Sonora,  Tuolumne  Co.,  Cal. 
Engineer-.  County  Surveyor,  Sonora. 
Owners,  Tuolumne  County.  Plans  and 
specifications  for  a  concrete  bridge  to 
replace  the  present  bridge  below 
Jamestown  on  the  line  of  the  State 
Highway  have  been  ordered  prepared 
by  the  County  Supervisors.  Bids  will 
be  taken  on  the  completion  of  the 
plans. 

r.RlDGE — Ueinfoiced  conciele,  $2,- 
91S.  Sonora,  Tuolumne  Co.,  Cal.  En- 
gineer-, County  Surveyor.  Sonora.  Own- 
ers, Tuolumne  County.  The  lowest  bid 
received  for-  the  construction  of  a  rein- 
forced concrete  bridge  over  Big  Creek 
in  Road  District  No.  4  4  was  that  of  E. 
il.  Snyder-  and  W.  A.  Stratton,  Sonora, 
at  $2,948.  Four  other  figures  were  re- 
ceived. All  bids  wer-e  taken  under  ad- 
visement. 

STREET 


PAVING, 
I-;TC.  —  Cost  not  stated, 
no    ('().,    Cal. 


SIDEWAI^KS, 
Fr-esno,  Fres-' 
Engineer,  City  Engineer, 
l<'n'sno.  Owners,  City  of  l-'resno.  Steps 
for  the  p;iving  of  all  letter  named 
stn^ets  from  K  street  east  were  taken 
by  the  City  Council  at  their-  last  meet- 
ing when  i-esolutions  of  intention  foi- 
the  paving  of  P  str-eet  from  Stanislaus 
to  .San  Benito  were  passed.  Plans  and 
specifications  having  been  adopted, 
resolutions  for  doing  the  following- 
work  weic  oid(M'i(i:  Widening  of 
Thomas  aviMHic  from  I'.lackstone  ave- 
nue to  (liiiui  aveiuii',  sidewalk  con- 
struction on   both   .-iides  of  .S  street   from 
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Tulare  street  to  Mono  street,  opening 
of  R  street  into  Clark  street  on  the 
northtast  and  Ventura  avenue  on  the 
southwest.  After  all  the  lequirements 
have  been  complied  with  bids  on  this 
work   will   be  called   for. 

GOVKRN.MKXT  KO.AI)  WORK— $50,- 
•IIIO.  Fresno,  Kitsno  Co.,  Cal.  Engi- 
neer. United  States  Engineers.  Wash- 
ington, 1).  C.  Owners.  L'nited  States 
Government  and  Tulare  and  P'resno 
Counties.  The  l'nited  .'^tates  Govern- 
ment Engineering  Department  has 
completed  the  location  survey  of  the 
new  road  to  be  built  next  year  from 
Grant  Park  in  Fresno  and  Tulare 
Counties  to  Giant  Forest  in  the  Sequoia 
National  Park  over  the  ridge  that  runs 
down  the  Sierras,  through  Big  Mea- 
dows, aiound  Old  Shelly  Mountain  to 
.lennie  Ellis  Lake,  down  the  Kings 
River  trail  to  Cahoon  .Meadows  and 
into  Wolverton  and  Giant  Forest.  Nine 
miles  of  this  big  new  development 
road  that  opens  a  vast  mountain  re- 
gion will  be  built  by  the  Supervisors 
of  Tulare  County.  The  remaining  dis- 
tance, close  to  35  miles,  lies  within  the 
boundaries  of  the  national  parks  and 
will    be    buiit    by    the   Government. 

IRRIGATION  SYSTEM— Cost  not 
stated.  -Mareda,  Madera  Co.,  Cal.  En- 
gineers, Miller  &  Lux,  Merchants'  EJx- 
change  Bldg..  S.  F.  Owners,  Miller  & 
Lux.  According  to  reports  received, 
.Miller  &  Lux  of  San  Francisco  are  con- 
sidering plans  to  organize  a  great  ir- 
rigation district  along  the  course  of 
the  San  Joaquin  River.  Meetings  are 
being  held  in  San  Fancisco  and  an 
early   decision   is   expected. 

IRRIGATION  FILL— Earth  and  con- 
crete, $70,000.  Modesto,  Stanislaus  Co., 
Cal.  Engineer,  F.  C.  Herrmann,  ^lo- 
desto.  Owners,  Modesto  and  Waterford 
Irrigation  Districts.  At  a  joint  meet- 
ing of  the  Waterford  Irrigation  Dis- 
trict Board  of  Directors  and  the  Mo- 
desto Board,  it  was  decided  to  refer 
the  question  of  the  use  of  water  from 
the  Modesto  ditch  to  Engineer  F.  C. 
Herrmann  of  the  .Modesto  District  and 
lOngineer  A.  Griffin  of  the  Waterford 
District.  The  two  engineers  will  report 
on  the  piobable  cost  of  enlarging  the 
main  canal  of  the  Modesto  Irrigation 
District  and  with  these  figures  avail- 
able, the  director.s  will  finally  consid- 
er the  situation.  It  will  probably  take 
the  engineers  a  month  to  make  the  in- 
vestigation. Plans  drawn  by  Engineer 
Hen-man  were  accepted  and  all  other 
plans  abandoned  for  building  the  Gas- 
burg  nil.  Herrmann  submitted  three 
plans,  c-ach  of  wliich  is  to  be  bid  on. 
('ne  is  foi-  an  earthen  till  with  a  con- 
crete culvert  under  it  at  the  channel. 
The  next  provides  for  an  earthen  fill 
cut  to  the  deepest  part  of  the  crossing 
where  a  concrete  arch  will  be  built 
with  columns  to  support  the  flume. 
The  third  plan  provides  for  a  concrete 
arch  with  supporting  pillars.  It  is 
thought  that  bids  will  on  the  work 
will  be  called  for  at  next  Saturday's 
meeting. 

SEWERS— Cost  not  stated.  Bakers- 
Held,  Kern  Co.,  Cal.  Engineer,  City 
Engineer  Rea.  Bakersfleld.  Owners, 
City  of  Bakersfleld.  City  Engineer  Rea 
is  working  on  preliminary  rough  plans 
for  sewer  districts  for  the  parts  of 
F^ast  Rakerstield  pot  included  in  sewer 
districts    already    established. 

FURNISHING  CEMENT— Cost  not 
stated.  Bakersfleld,  Kern  Co.,  Cal.  En- 
gineer,    County     Surveyor,     Baker.sfleld. 


Owners,  Kern  County.  Three  bids  for 
supplying  the  county  with  90,000  bar- 
rels of  cement  to  be  used  in  the  con- 
struction of  highwa.vs  in  Kern  County 
opened  by  the  Supervisors  are  as  fol- 
lows: The  County  of  Los  Angeles  bid 
$1.75  f.  o.  b.  their  plant,  and  the  Pa- 
cific Portland  Cement  Company  and 
the  Santa  Cruz  Poitland  Cement  Com- 
pany each  bid  at  varying  prices  f.  o.  b. 
Kern  County  points.  The  bids  were  re- 
ferred to  the  Highway  Commi.ssion  for 
analysis. 

ROAD  CONSTRUCTION— $G,9S9.  So- 
nora,  Tuolumne  Co.,  Cal.  Engineer. 
Count  Surveyor,  Sonora.  Owners,  Tu- 
olumne County.  R.  Reid,  Sonora,  sub- 
mitted the  lowest  figure  for  the  con- 
struction of  the  new  load  in  the  Fourth 
Road  District  and  will  probably  be 
awarded  the  contract.  His  bid  was  $6,- 
989. 

STREET  PAVING — Cost  not  stated. 
Oroville,  Butte  Co.,  Cal.  Engineer,  City 
Engineer,  Oroville.  Owners,  City  of 
Oroville.  The  City  Trustees  have  or- 
dered the  City  Engineer  to  prepare  the 
necessary  plans  and  specifications  for 
the  paving  of  Montgomery  street  from 
Lincoln  street  to  Fourth  avenue.  On 
completion  and  approval  of  the  plans 
bids   will   be  called. 

RESIDENCE  —  1  story  and  base, 
frame.  Cost  not  stated.  Turlock, 
Stanislaus  Co.,  Cal.  Architect,  Henry 
Shermund,  Mills  Bldg.,  S.  F.  Owner, 
Howard  Whipple.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  two  baths  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer  with  white  enamel 
in  the  bed  rooms.  Hai-dwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal    lath.      Bids    are    being    taken. 

SCHOOI^ — 1  story  and  base,  hollow 
tile,  $10,000.  Orange  Cove,  Fresno  Co., 
Cal.  Architects,  Bowen  &  Davis,  Grif- 
flth-McKenzie  Bldg.,  Fresno.  Owners, 
Oiange  Cove  School  District.  The 
building  will  contain  four  class  rooms. 
Interior  finish  will  be  of  pine.  There 
will  be  a  central  heating  system  and 
modern  school  plumbing.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  now 
rut  for  figures.  Bids  will  be  opened 
on  June  19th.  Plans  and  specifications 
can    be   secured    from    the   architects. 


tOMPLETIOX  NOTICES 


KRESXO     COUNTY, 


RECORDED  ACCEPTED 

June  8,  1915— LOTS  17  TO  22  BLK  85, 
Fresno.  L.  L  Cory  to  whom  it  may 
concern June    7,    1915 


BlILDING  COJiTBACTS. 


F'RESNO   COUNTY. 


RESIDENCE 

N    »^   OF  BLK    2,    Dunbar  Tract,   Fresno. 
Residence. 

Owner A.       D.    .Mc.Mpin,    171      V.in 

Ness,  Fresno. 
.Architect  ..  .W.    Purdin,    2970    Washing- 
ton,   Fresno. 
Contractor ..  Reese  *•   Atkins. 

COST,    $2000 


SACR.VMENTO,    STOCKTON    XYD 
NORTHERN   CALIFORNIA 


DWELLING 

LOTS   13  AND   11   BLK   163.  Fresno.     All 
work    for    dwelling. 

(Uvner Minnie    D.    Clinch. 

Architect  .  .    Norn-. 

Contractor ..  XN'illiams    &    De    Viese. 

COST.   $4000 


BRIDGES — Steel  and  reinforced  con- 
crete. Cost  not  stated.  Red  Bluff,  Te- 
hama Co.,  Cal.  Engineer,  County  Sur- 
veyor Lunning,  Red  Bluff.  Owners, 
Tehama  County.  The  Board  of  Super- 
visors has  directed  County  Surveyor 
Lunning  to  prepare  plans  and  specifi- 
cations for  the  construction  of  all 
bridges  which  the  county  must  build 
on  the  highway  route  between  Corning 
and  Proberta.  In  addition  to  the  sev- 
eial  smaller  bridges,  it  will  be  neces- 
sary for  the  county  to  build  a  new 
bridge  across  Elder  Creek,  and  to 
either  build  a  new  bridge  across 
Thomes  Creek  or  move  the  bridge  now 
located  just  east  of  the  railroad  at 
Richfield  to  a  point  several  hundred 
feet  up  stream  and  west  of  the  rail- 
road bridge.  Surveyor  Lunning  was 
also  instructed  to  prepare  plans  and 
specifications  for  a  bridge  across  Oat 
Creek  at  Proberta  on  the  Proberta- 
Red  Bluff  highway  link,  and  for  an 
underground  railroad  crossing  at  a 
point  south  of  Red  Bluff. 

BRIDGE — Steel  and  reinforced  con- 
crete. Cost  not  stated.  Eureka,  Hum- 
boldt Co.,  Cal.  Engineer,  County  Sur- 
veyor, Eureka.  Owners,  Humboldt 
County.  According  to  word  received 
from  this  city  specifications  for  the 
proposed  bridge  over  Salmon  Creek 
near  Beatrice  are  nearing  completion 
and  bids  will  soon  be  called. 

BRir>GES — 4  reinforced  concrete  and 
steel.  Cost  not  stated.  Red  Bluff,  Te- 
hama Co.,  Cal.  Engineer,  County  Sur- 
veyor Lunning,  Red  Bluff.  Owners, 
Tehama  County.  The  Board  of  Super- 
visors has  accepted  plans  and  speci- 
fications for  four  different  types  of 
bridges,  one  of  which  will  be  used  to 
span  the  sand  sloughs  east  of  Red 
Bluff.  Bids  are  now  being  taken  on 
each  of  the  four  types  of  bridges.  The 
total  length  of  the  three  bridges  will 
be  about  3,300  feet,  and  they  will  span 
the  sand  slough  just  east  of  Red  Bluff, 
requiring  a  bridge  about  2,200  feet 
long:  the  Samson  slough,  one-half  mile 
farther  east,  requiring  a  bridge  about 
150  feet  long,  and  the  Paynes  Creek 
slough  about  600  feet  wide.  Bids  will 
be  opened  on  the  bridges  on  June  29th. 
The  four  types  of  bridges  provide  for 
either  concrete  or  steel  and  long  or 
short    span. 

BRIDGES — 2,  steel  and  reinforced 
concrete.  $7,000  and  $1,000.  Redding. 
Shasta  Co..  Cal.  Engineer.  County  Sur- 
veyor, Redding.  Owners.  Shasta  Coun- 
ty. The  Supervisors  have  appi-oved 
plans  and  specifications  for  two  new 
bridges  of  steel  construction,  one 
across  Clover  Creek  near  .MiUvllle  and 
one  across  Clear  Creek  near  Igo.  which 
will  be  2S0  feet  long.  The  first  struc- 
ture will  cost  approximately  $4,000 
and  the  second  $7.0(iO.  Bids  for  the 
construction  of  both  structures  are 
now  being  taken.  Plans  and  specifica- 
tions for  the  work  may  be  secured 
from  the  County  Surveyor  at  Redding. 
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BRIDGES — Steel  and  reinforced  con- 
crete. Cost  as  follows.  Stockton,  San 
.foaquin  Co.,  Cal.  Engineer,  County 
.><uiveyor,  Stockton.  Owner.s,  San  Joa- 
(luin  Co.  Eight  bids  were  opened  by 
the  County  Supervisors  for  the  con- 
struction of  bridges  over  the  Middle 
and  Old  Rivers,  and  all  bids  were 
taken  under  advisement.  It  is  thought 
that  Tibbitts-Pacific  Co.  of  San  Fran- 
cisco will  be  awarded  the  contract, 
their  bid  being:  Old  River — substruc- 
ture, $17,950;  socket  piling,  $14,820;  su- 
perstructure, $50,490;  wooden  pier 
block,  $.j3,T89;  protection  piers,  $3,400. 
-Middle  Rivei- — substructure,  $19,515; 
socket  piling,  $15,400;  superstructure, 
:f4S,9.^>0,  wooden  pier  block,  $52,322; 
protection  piers,  $3,400.  Other  bidders 
on  the  work  were;  Security  Construe-' 
tion  Co.,  Messmer  &  Rice,  Penn  Bridge 
Co.,  Ross  Constiuction  Co.,  Thomson 
Bridge  Co.,  The  Middlin  Bridge  Co., 
and  California  Construction  Co.  The 
contract  will  pobably  be  awarded  at 
the  next  meeting  of  the   Supervisors. 

BRIDGES — 7,  steel  and  reinforced 
concrete,  $29,650.  Yreka,  Siskiyou  Co., 
Cal.  Engineer,  County  Surveyor, 
Yreka.  Owners,  Siskiyou  County.  Con- 
tors,  Penn  Bridge  Co.  Contract  price, 
$29,650.  Two  structures  over  Hudon 
Creek,  near  Hornbrook,  must  be  begun 
by  .July  20th.  Work  on  two  other 
bridges  over  Cottonwood  Creek  and 
Klamath  River  must  start  by  Septem- 
ber 7th,  and  three  others  by  November 
1st.  The  work  must  be  completed  by 
January  1,  1916.  The  first  two  will  be 
concrete  structures  and  the  others  will 
be   of  steel   construction. 

COURT  HOUSE — 2  story  and  base, 
reinforced  concrete,  $80,000.  Susan- 
ville,  Lassen  Co.,  Cal.  Architect,  Geo, 
C.  Sellon,'  1005  K  street,  Sacramento. 
Owners,  Lassen  County.  Preliminary 
plans  have  been  prepared  for  a  rein- 
forced concrete  court  house  to  be  erect- 
ed in  Susanville.  Construction  will  be 
fireproof  throughout.  Besides  the  usual 
offices  provided  for  the  various  county 
officials  the  building  will  contain  two 
court  rooms,  office  for  the  County  Sur- 
veyor and  an  assembly  hall.  All  of 
the  county  officials  will  be  provided 
with  fireproof  vaults.  Interior  finish 
will  be  of  metal  and  hardwood.  Mar- 
ble and  tile  are  specified  for  the  corri- 
dors. There  will  be  steam  heat,  vac- 
uum cleaning-  and  modern  plumbing-. 
Hollow  tile  interior  partitions  are 
specified.  The  exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
granite.  Working  drawings  will  be 
completed  shortly.  Further  mention 
will  be  made  of  the  work. 

RAILROAD  CONSTRUCTION  —  Cost 
not  stated.  Beckwith,  Plumas  Co.,  Cal. 
lOngineer's  name  not  given.  Owners, 
Davey  Bros.,  Sardine.  Davey  Bros.,  of 
Sardine  Valley,  will  build  a  railroad 
and  a  saw  mill  on  the  Sierraville  road 
about  two  miles  from  Beckwith.  The 
railroad  will  be  built  into  a  valuable 
belt  of  timber  known  as  the  McAlpine 
Timber.  Negotiations  are  now  under- 
way for  a  right  of  way  for  the  road 
across  the  land  owned  by  A.  E.  Bulson. 

STREET  IMPROVEMENTS — Cost  not 
stated.  Gridley,  Butte  Co.,  Cal.  En- 
gineer, City  Engineer,  Gridley.  Own- 
eis,  City  of  Gridley.  Bids  received  for 
improving  15  blocks  in  this  city  .show 
Clark  &  Ilenery  Co.,  Ochsner  Bldg., 
.'^acramento  and  the  .Municipal  Im- 
provement   Co.,    Uichiuond,    as    the    two 


lowest  biddeis.  An  award  of  contract 
will   be   made  shortly. 

STREET  WORK— Cost  not  stated. 
Sacramento,  Cal.  Engineer,  City  Engi- 
neer, Sacramento.  Owners,  City  of 
Sacramento.  Bids  will  be  opened  on 
June  22nd  for  the  following  street 
work:  Curbing,  grading  and  paving  of 
Schley  avenue  from  the  easterly  line 
of  31st  .•street  to  a  point  35  feet  east  of 
the  easterly  line  of  Yardley  avenue. 
U  street  from  the  easterly  line  of  88th 
street  to  the  westerly  line  of  19th 
street.  V  street  from  the  westerly 
line  of  19th  street  to  the  westerly  line 
of  21st  street,  to  be  improved. 

PIPE  I.,INE— Cost  not  stated.  Oak- 
dale,  Stanislaus  Co.,  Cal.  Engineer, 
Chief  Engineer  Oakdale  Irrigation  Dis- 
trict, Oakdale.  Owners,  Oakdale  Irri- 
gation District.  At  the  last  meeting 
of  the  Oakdale  Irrigation  District  the 
engineei-  was  instructed  to  construct  a 
pipe  line  connecting  the  Crane  lateral 
with  the  town  main  ditch  to  supply 
the  farmers  on  the  lower  end  of  the 
latter  ditch    with   more   water. 

IRRIGATIOrC  SYSTEM  —  Cost  not 
stated.  Willows,  Glenn  Co.,  Cal.  En- 
gineer, John  P.  Ryan,  Willows.  Own- 
ers, Proposed  Briscoe-Stoney  Creek  Ir- 
rigation l>istrict.  Engineer  John  P. 
Ryan's  proposal  to  form  an  irrigation 
district  west  of  Willows,  using  Biiscoe 
and  .Stony  Creek  water  to  wet  the 
fruit  belt,  has  been  taken  up  by  a  num- 
ber of  bankers  and  business  men  in 
Willows,  and  has  inet  with  unanimous 
approval.  Plans  to  develop  the  scheme 
are  developing  and  action  is  expected 
within    a.   few   weeks. 

■^t'rEET  IMPROVEMENTS— $29, 580.- 
60.  Stockton,  San  Joaquin  Co.,  Cal. 
Engineer,  City  Engineer,  Stockton. 
Owners.  City  of  Stockton.  Plan.'?  and 
specifications  for  the  improvement  of 
East  Market  street  from  the  northerly 
line  of  Pair  Oaks  avenue  to  the  west- 
erly line  of  Filbert  street  by  grading, 
curbing  and  guttering,  construction  of 
conciete  sidewalks  and  asphalt-con- 
crete pavements  are  completed.  A  call 
for  bids  on  this  work  will  probably  be 
issued  at  the  next  meeting  of  the 
Council. 

PARK  PUMPING  STATION  —  Cost 
not  stated.  Stockton,  San  Jo^iquin  Co., 
Cal.  Engineer,  City  Engineer,  Stock- 
ton. Owners,  City  of  Stockton.  Plans 
and  specifications  for  the  construction 
of  the  new  pumping  station  for  the 
new  park  in  the  northwestern  part  of 
the  city  have  been  adopted  by  the  City 
Council  and  a  call  for  bids  will  be 
is.sued  at  an  early  date. 

SCHOOL  HEATING  AND  VB:NT1- 
LATING — Cost  not  stated.  Woodland, 
Yolo  Co.,  Cal.  Architect,  W.  H.  Weeks, 
75  Post  street,  S.  F.  Owners,  Wood- 
land School  District.  Plans  are  com- 
plete and  bids  will  be  opened  on  June 
18th  for  the  heating  and  ventilating  to 
be  installed  in  the  new  Woodland 
grammar  school.  Plans  and  specifica- 
tions can  bo  secured  from  the  office  of 
the    architect. 

SCHOOL  ADDITION — 1  story,  frame 
and  plaster.  Cost  not  stated.  Areata, 
Humboldt  Co.,  Cal.  Architect's  name 
not  given.  Owners,  Areata  Union  High 
School  Disti'ict.  The  Trustees  are  ad- 
veiitsing  for  bids  for  the  construction 
of  a  4(1  by  70  foot  annex  to  the  present 
school  building.  The  annex  will  be 
used  as  an  assembly  hall.  Plans  pro- 
vide   for   a    maple    floor  and     Inteilor   Un- 


ish  of  pine.  Plans  and  specifications 
for  the  work  may  be  secured  from  the 
trustees  of   the   district. 

Contracts   Awarded 

BRIDGE- Reinforced  concrete.  $1.- 
.''S8.  .\uhurn.  Placer  Co.,  Cal.  lOngi- 
neer.  Count  Surveyor.  Auburn.  Own- 
ers, Placer  County.  Contractors,  Jen- 
kins &  Wells,  Sacramento.  Contract 
price,     $4,SS8. 

CHURCH — 2  story  and  base,  frame, 
$9,300.  Sebastopol,  Sonoma  Co.,  Cal. 
-Jkichitect,  \V.  J.  Wthe,  Central  Bank 
Bldg.,  Oakland.  Owner,  Methodist 
Episcopal  Church  of  .Sebastopol.  Con- 
tractor, Chas.  J.  U.  Koenig,  ISO  Jessie 
street,   S.    F.      Contract   price,    $10,300. 

STREKT  I.MPROVEMENT— -Cost  not 
stated.  Sacramento,  Cal.  Engineer, 
City  Engineer,  Sacramento.  Owners, 
City  of  Sacramento.  Contractors,  Mc- 
Gillivray  Construction  Co.,  1007  7th 
street,  .Sacramento.  Contract  price  not 
stated. 

BRIDGES  —  2,  steel  and  concrete, 
$71,490  and  $71,495  Stockton,  San  Joa- 
quin Co,  Cal  Engineer,  County  Sur- 
veyor, Stockton  Owners,  San  Joaquin 
County.  Contractors,  Tibbitts  Pacific 
Co.,  S.  F.  Contract  price.  Old  River 
bridge,  $71,490,  and  .Middle  Uiver 
bridge    $71,495. 

SCHOOL — 1  story  and  base,  fiame, 
$7,564.28.  Sacramento,  Cal.  Archi- 
tect's name  not  given.  Owners,  Arden 
School  Distiict.  Contractors.  Scoble  & 
Matso.i,  Sacramento.  Contract  price, 
$7,564.28. 


BUILDING    CONTRACTS 


SACRAMENTO    COUNTY. 


ALTERATIONS  AND  ADDITIONS 
NO.  1321  H  ST.,  on  W  20  feet  Lot  5  and 
E  Vz  Lot  6  Blk  G,  H,  13th  and  14th 
Sts.,  Sacramento.  Build  addition  on 
rear  and  remodel  and  make  12 
apartments  of  5-rooms  each  of  frame 
tenement  house. 

Owner C.    W.    and    H.    C.    Johnson, 

1323  H  St.,  Sacramento. 
Architect  . .  . F.      H.    Schardin,       Forum 

Bldg.,    Sacramento. 
Contractor.  .John     M.     E.     Morrill,     1009 
Yale,  Sacramento. 

COST.   $12,500 


FK.A..ME    TENEMP:NT 

NO.  1115  TWENTY-SECOND  ST.,  on  S 
14  of  W  1/2  Lot  1,  K.  L,  22nd  and  23rd 
Sts.,  Sacramento.  Two-story  frame 
tenement  house  (4  apartments  of  3 
rooms  each). 

Owner C.    C.    Robertson,    1025    8th 

St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .Robert   Powell    &   Co.,    2811 
T  St.,  Sacramento. 

COST,    $5000 


REPAIRS 

NO.  1231  K  ST.,  on  E  V2  Lot  7  Blk  J,  K, 
12th  and  13th,  Sacramento.  Repair 
fire  damage  to  residence. 

Owner T.    G.    Schroth,    M    St..    bet 

15th   and   16th,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .G.    Edward    Hook,    718    ISth 
St.,  Sacramento. 

COST,    $990 

KIOPAIR   UlCSIDENCE  * 

NO.  2211  THIRTY-TPTIRD  ST.,  Sacra- 
nicntn.      Uepair    live-room    residence. 


Owner F.    Cahen,    3506    E-14ih    St., 

Oakland. 
Architect  .  .  .None. 
Contiactor.  .S.    A.    Boltz,    2216    33rd    St., 

Sacramento. 

COST,    1 150 


A1.TEUATIONS 

LOTS  1  AN'D  2,  K,  L.  4th  and  5th  Sts., 
Sacramento.  lie-arrange  and  place 
.shelving  in  ba.senient  of  store. 

Owner Weinstock-Lubin    Co. 

Architect  .  .  .None. 

Contractor.  .Cha.s.     Van    Hall,    50S     17th 
fc,    Sacramento. 

COST,    $300 


Architect  . 
Contractor 


SCHOOL  HOUSE 

TEN  ACRE  TRACT  in  Citrus  Heights, 
Addition  No.  3  on  Greenback  Road, 
Saciampnto.  One-.story  and  base- 
imiit    .school    building. 

Hwiur The   .San    .Juan    Union    High 

School     Distiict. 
.Sellon     &     Bailey.     1005     K 
St.,    Sacramento. 
Walter    W.    Campbell    and 
L.   J.   Turner    (as   Campbell 
&  Turner),   3315  J  §t.,  Sac- 
ramento. 
Filtd   .June   S,   '15.     T)ated  June   8,  "15. 

COST,    J32.374 

SCHOOL  HOUSE 

ARDEN  SCHIOOL  .DISTRICT,  Sacra- 
mento.     Erection  of  school  house. 

Owner Board    of    Trustees,    Arden 

School    District. 
Architect  .  .  .None. 
Contractor .  .Scoble   &   Matson. 
Filed   June   8,   '15.      Dated   May   7,   '15. 

COST,    $7564.28 


REPAIRS 

NO.  1701  K  ST.,  on  Lot  S  Blk  J,  K,  17th 
and  18th  St.s.,  Sacramento.  Repair 
barn. 

Owner George    .Locke,     16th     bet. 

K  and  L  Sts.,  Sacramento. 

Les.see Dr.    Edward    Tow,     1401    K 

St.,    Sacramento. 
Architect  .  .  .None. 

Contraotor.  .F.     Mullin,     1236V^     G     St., 
Sacramento. 

COST,   $400 


BUILDnG   CONTUACTS 


S.W    JOAQriX    COUNTY. 

BRICK    BUILDING 

-MARKET,  bet.  Coninurcial  and  .Madi- 
son, Stockton.  .Ml  work  for  three- 
stoi-y    brick    building. 

Owner John    Gardner,    Stockton. 

Architect  ...Joseph         Losekann,        San 

.loaquin    Bldg.,    Stockton. 
Contractor ..  10.    N.    l-'cssier,    210    E-Main 

St.,  Stockton. 
Filed   June   7,   '15.      Dated   June   5,   '15. 
Payments    of    all    bills    to    be    made 
at    office    of   Coley   &    Craig.    No.    17 

N-Hunter    Street     

At  least  $1000  of  contract  money  to 
be    retained      until    35    days      after 

completion     

TOTAL  COST,  $17,400 
Bond,  $0500.  Sureties,  J.  A.  Coley  and 
J.  L.  Craig.  Limit,  Sept.  1,  1915.  For- 
feit, $10  per  day.  Plans  and  specifi- 
cation.s    filed. 


FRA.ME    RESIDENCE 

LOT    10   BLK    .-.   Survey   No.    2900,   Stock- 
ton.      All    wotU     f'di-    one-story    frame 
rt'sidt'Ticc, 


niTILDlNG     AND    ENGINEERING    NEWS  AVcdntsday,      June      ie,      1915. 

Owner H.    R.    Youngblood,    236    E-  be    used    in    the    entrance.      Exterior    of 

Oak    St.,    Stockton.  the    building    will    be    faced    with      c 
Architect  ...Franklyn    E.    Warner,    Rm.  ment    pla.ster.      Plans   are   complete   ;i  i    i 
37,       San     Joaquin       Bldg.,  tigure.s    are    being    taken. 
Stockton.  BRIDGES    —    2,    reinforced    concrete. 
Contractor.  .D.    M.    &    John    H.    Sinnett,  Cost   not  stated.      San   Luis   Obispo,   San 
504     W-Park,    Stockton.  Luis  Obispo  Co.,  Cal.     Engineer,  County 
Filed   June   5,  '15.     Dated  June   5,  '15.  Surveyor  A.  F.   Parsons,  San  Luis  Obis- 
Ready    for   plaster $1200  po.      Owners,    San    Luis   Obispo    County. 

Building  completed    1200  At   the   last  meeting  of  the  County  Su- 

Usual    3,"i   days 1175  pervisors    bids    were    ordered    received 

TOTAL  COST,  $3575  until  July  Sth  at  10  a.  m.  for  the  con- 
Bond,  none.  Limit,  00  days.  Forfeit,  .-^truction  of  two  bridges  to  be  erected 
$1  per  day.  i'lans  and  specifications  in  San  Luis  Obispo  County.  One  will 
filed.  be    of    reinfoi-ced    concrete    construction 

and  will  be  erected  over  Sulphur  Creek 

on  the  State  Highway,  about  four  miles 

COMPLETION    NOTICES  '''■0"i   San   Luis   Obispo,   and   on   the   San 

Luis    Obispo    and    Monterey    road.      The 

SACRAMENTO   COUNTY.  other  will  be  constructed  over  San  Luis 

Obispo    Creek    at    Miles    Station    on    the 

UKCORDED                                   ACCEPTED  State   Highway  on  the  San  Luis  Obispo 

June  5,   1915— W   i^   LOT  3,  X,  Y,  17th  and  Arroyo  Grande  road. 

and     18th     Sts.,    Sacramento.       A    J  BRIDGES  —   2,   reinforced     concrete. 

Makle  to  F  A  Holdener .  .  May  28,  1915  Cost   not  stated.      San   Luis  Obispo,   San 

June    5,    1915 — S    >4    LOT    4,    I,   J,    29th  Luis  Obispo  Co.,  Cal.     Engineer,  County 

and    30th    Sts.,    Sacramento.       F    H  Surveyor  A.  F.  Parsons,  San  Luis  Obis- 

Ainsworth    to    whom    it    may    con-  po.      Owners,    San    Luis   Obispo    County. 

cern April    25,    1915  The    County    Surveyor      has      been      In- 

# structed    to    prepare    plans   and    specifi- 

RFI F  \SF   OF  T IFNS  cattions    for    the      construction      of      a 

bridge  across  Chorro  Creek  on  the  San 

SACRAMENTO   COUNTY.  Luis  Obispo  and  San  Simon  road.   Plans 

were   also   ordeied   for   the   construction 

RECORDED                                         AMOUNT  ^^   ^   bridge   on    the    Buckley   road    near 

June   S,    1915— LOT   7867   Goethe's  Ad-  ^^^  ^-  Cerrini  place. 

dition    No.      78,    Sacramento.      E      J  LIBRARY— 1    story    and    base,    brick 

Brickell,   $71;  E  J  Brickell,   $7   to  J  and  hollow  tile,   $25,000.     Calexico,   Im- 

W   Sturdevant    perial    Co.,    Cal.      Architects,    Allison    & 

June  3,  1915— UPPER  ^  LOT  13  of  Allison,  Hibernian  Bldg.,  L.  A.  Own- 
Sheldon  Grant,  Sacramento.  San  e^s.  Town  of  Calexico.  The  building 
Joaquin  Lumber  Co  to  Arthur  D  ^^''"  be  erected  in  three  units,  first  the 
Murphy                                                  $1693.51  central    portion    and    then    two    wings. 

^ The  design   is  in  the  classic  style.     In- 

COMPLETIOlV   NOTICES  terior    will    be    finished    in      pine      with 

maple    floors    in    the    principal    rooms. 

SAN   JO.\Q.UIN   COUNTY.  There   will   be  metal   book   stacks.      Ex- 

terior    of    the    building    will    be    faced 

UIOCORDICD                                   ACCEPTED  with  cement  plaster.     The  central   unit, 

June    3,    1915— SW    SCHOO1/&    PINE,  which    will    be    erected    first,    will    cost 

Lodi       Lodi   Investment  Co   to   HP  {„   j^e   neighborhood   of   $10,000.      Plans 

Fischer June  3,   1915  .     .                         , 

June    4.    1915— SW    SCHOOL   &    PINE,  »'«    "ow    being    prepared. 

Lodi.     Lodi    Investment   Co   to   H   P  SCHOOl^l    story    and      base,    brick, 

Fisher    Tile    &    .Marble    Co,    June    3;  $:!0.000.      Los    Angeles,    Cal.      Architect, 

F    J    Wallace,    June    3;    Henderson  '"h"  T.  Blee.  Union  League  Bldg..  L.  A. 

Bros    Co.    June    3;    Henderson    Bros  Owner.-..    City    of    Los       Angele.s.       The 

qq                                              June    3     1915  building  will  be  erected  at  Barton  Hill 

^ and    has    been    designed    to    contain    six 

•»!  standard  sized  class  rooms  and  an  aud- 

L(>S       ANGELES       AND      SOUTHERN  itorium.      interior    will    be    finished      In 

CALIFORNIA  pine    with    maple    floors    in      the      class 

looms.   A   central   heating  system,   mod- 

ROAI)  CONSTRUCTION  —  Cost  not  ern  school  plumbing  and  vacuum  clean- 
stated.  Fulleiton.  Orange  Co..  Cal.  En-  ing  will  be  installed.  Exterior  of  the 
gineer,  City  Engineer.  Fulleiton.  Own-  building  will  be  faced  with  pressed 
ers.  City  of  Fulleiton.  Plans  for  the  brick.  Plans  are  now  being  prepared. 
construction  of  the  liiea  Road  were  ap-  SCHOOI-. — 2  story  and  base,  brick, 
proved  at  the  last  meeting  of  the  City  $<.">, 000.  Los  Angeles.  Cal.  Architects, 
Trustees  and  specifications  on  the  work  Walker  &  Vawter.  Hibernian  Bldg..  T... 
were  ordered  published  and  bids  called  A.  llwneis.  City  of  Los  Angeles.  The 
for.  buikling  will  be  trv.-ctod  at  the  corner 
AI'ART.MENT  HOUSE — 4  story  and  of  South  lark  and  .Manchester  avenues, 
base.  Class  C  construction,  $30,000.  and  has  been  designed  to  contain  eight 
Long  Beach,  Los  Angeles  Co.,  Cal.  Ar-  class  rooms,  auditorium  and  depart- 
chitect.  .Arthur  (J.  Lindley.  HoIIings-  ments  of  domestic  science  and  manual 
worth  Bldg..  I,.  ,\.  Owner's  name  not  training.  Interior  finish  will  he  of  pine 
given.  The  building  will  be  erected  with  maple  floors  in  the  class  rooms, 
on  Ocean  avenue,  covering  an  area  of  There  will  be  a  central  heating  sys- 
3S  by  100  feet.  There  will  be  a  total  torn,  modern  school  plumbing  and  vac- 
of  2.".  suites  of  two  and  three  rooms.  uum  cleaning.  Program  clocks  will 
All  apartments  will  have  wall  beds  al.-io  he  installed.  Exterior  of  the 
and  private  baths.  Interior  flnish  will  building  will  be  faced  with  pressed 
be  of  pine  with  some  elm  panels  and  brick.  Plans  are  complete  and  out  for 
hardwood  floors.  Plans  provide  for  figures.  Bids  will  be  opened  on  June 
steam  heat,  a  hot  water  system  and  24th.  Plans  and  specifications  can  be 
an  automatic  elevator.  Bath  rooms  will  secured  from  the  Secretary  of  the 
l)e  llnlshed  in  tile  with  composition  Board  of  Education  In  the  Security 
Moors.      Marble    and    tile    wainscot    will  Building. 
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Offical  Roster  off  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580  nO  JESSIE  ST. 

OFFICERS    AND    DIRECTORS,    1915-16 

President,   A.  H.   Bergstrom.  Treasurer,   Chas.    Wright. 

Vice-Pres.,   Grant  Fee.  Secretary,  Wm.  E.  Hague. 

DIRECTORS,   1915-l»ie 
Harvey   A.   Klyce       C.  M.  Moore 
A.  F.  Lindgren  Thurston,  E.  T. 

William  Linden  Chas.  Wright 

Ralph  McLeran 
Bookkeeper  Clerk 

C.   S.   D«rr«l.  B.   A.   McCallum 

M£MBBBS. 
Moore     &     Burlin- 

game 
McLaughlin,      Jas 


A.   H.   Bergstrom 
Grant  Fee 
Thos.   B.  Goodwin 
Chas.  J.  U.  Koenig 
Floor  Manager 
Geo.    A.    MaSkS 

General      Contrac- 
tor* 

CStockhol«iers> 

Ackerman    &    Son, 
O.  B. 

Amweg,   Fred  J. 

Anderson     &     Co., 
W.    W.      ^^  ^ 

Beach     &     Heffer- 
nan. 

Beck,  John  E. 

Beetham,    A.    H. 

Bergren      &      Son, 
Louis  G. 

Blller.   John 

Bluxome   &   Co. 

Bosworth,    P.      H- 

Boyd.  Kerr  &  Mc- 
Lean 

Brandt   &    Stevens 

Braunton  Bros. 

Brutcher  &  Serna 

Calne,   Thos.    W. 

Caldwell   &  Son 

Carlson,    Elmer 

Casty,   John 

Cobby.    J.    W. 

Cole,    P.    J-       _  ,, 

Collman     &     CoU- 
man   Co. 

Commavy   -   Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.   A. 

Day's  Sons.  T.  H 

Farquharson,   D.B. 

Fee,   Grant 

Ferrollte   Co. 

Pinlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher.   James  P. 

Foster- Vogt   Co. 

Garden    Co..  Frank 
M. 

Ginley,   Ed. 

Glaze,    Robert 

Gleeson,   James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing,  B.   R. 

Hamerton    &    Son, 
Wm.    C. 

Hamilton,   Peter 

Hansen,  C.  W. 

Healing,  George 

H  e  a  1  y  -  Tlbb'.tts 
Constr.   Co. 

Heaphy,  J.  J. 

Heckenroth  & 

Schell  ^   ,^ 

Hennings,  Adolf 

Hemminga,   W.   L. 

Sennlng,   W.   H. 

Hill,  J.   A. 

Holt,   O.   C. 

Johanson.    J.    Eric 

Johnson,    Joel 

Jones.  Fred  C 

Klenck,    F.    J. 

Klyce,    Harvey    A. 

Koenig.  C.  J.  U. 

Kohn,    Alfred 

Koenig,    L.    B.    G. 

Kress,   S.   B. 

Kuykendall,    J.    O 

Lange       &       Berg 
Strom 

Lansing.  Frank  P. 

Larsen      &   Larsen 

Linden,   William 

Lindgren   Co. 

Lindsay,   Chas.   M. 

Lynch,    P.    J. 

MacMlllen.     R.S.K. 
MacDonald    fe 
Kahn 

Mager    Brothers 
\fartin,    William 
Masow     &    Morri- 
son 
McClenahati  * 

Co.,  T.  "vr. 
klcL«an,    Kell 

MltroTlch,    J.    L 

Mo«r«    KA*     Co. 
C   P. 


McLeran  &  Peter- 
son 
McMullln    -     Von 

Voorhles   Co. 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neldick.   Frank 
Newsora,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley,    Burt  T. 
Petterson   &  Pers- 

son 
♦Pratt,  J.  J. 
Quinn,   P.   P. 
Ransome   Concrete 

Co. 
Rednall.  W.  W. 
Reese  &  Rourtree 
Relte.    J.    B. 
Rolandi.    F. 
Rush  ton,   C.   A- 
Sauer,    Adam 
Saywell,    Svlvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
"Stockholm     &     Al- 

3yn 
Strehlow,     Freese 

&    Peterson. 
Taylor  &  Goerlcke 
TerrlU,    W.    A.    ft 

C.    C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

Trost,    Robert 
Van    Sant-Hough- 

ton    Company 
Vezlna,  L.   N. 
Walker,     G    H.     & 

Seth 
Ward  &  Goodwin 
Wendering,   J. 
Witzelberger,   J. 
Williams    Bros.    & 

Henderson 
Wold,  C.  L. 
Wright,   G.   A.* 
Wright,  Chas 
•Honorary  Mem. 
Architectural   Iron 

Works. 
Erode  Iron  Works 
Eureka      Wire      & 

Iron  Works 
Hlllard    &    Co.,    C 

J- 

Kell    Iron    Works 

Leutholdt    &Co.,  M 

Monarch  Iron 

Works 

Michel   &   Pfeffer 

Palatina   Irn   Wka 

St.  Francis  Orn. 
Iron    Works 

Sartorius   Co. 

Palatina  Iron 
Works 

St.  Francis  Orn. 
Iron    Works 

Ralston  Iron 

Work? 

Vulcan    Iron    Wks. 

Western  Iron  Wks 

West  Coast  Wire 
&  Iron  Works 

Arcb.  Sheet  Metal 
AVorks. 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co, 

U.  S.  Metal  Prod- 
ucts   Co. 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co, 

Carnerle  Brick  & 
Pottery   Co. 

CUrk   *  eou.   N. 


Diamond    Brick  Co 

Oladdlng  -  Mc- 
B-an    Co. 

McNear       Brick' 

Steiger  Terra  Cot- 
to  Co. 

United      Materials 
Co. 
Art  Ceilings. 

Berger  Mfg.   Co. 
Art   Glass. 

Grosslicht  &  Dln- 
niene 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

ArtUtic        Plaater 
Decorations. 

Benkman,    Ed.    G. 

Bdnner    Theodore 

Larson,  O.  F. 

Lipp  &  Co..  L  P. 
Co. 

Asbestos  Materials 

Johns  -  Manville 
Co.,  H.  W. 

Magnesia  Asbes- 
tos Supply  Co. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

.Asphalt    &   Bitum- 
inous   Paving. 
Coyle,   Jos.  A. 

Nugent,    Robinson 

Attorneys. 

Altken   &   Aitken 
Perking,   Geo.   R. 

Auto  Delivery. 

Federal     Transfer 

&   Dray  Co. 
Peerless     Motor 

Dray   Co. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers,    Fred    W. 
Knowles,  T.  C. 
Bollera. 

Peerless  Agencies 
Company. 

Boiler  &  Pipe  Cov- 
ering. 

Johns     -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia  Asbestos 

Supply  Co. 
Western    Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 
Aetna  Life  Ins.  Co 
Brown,  Carl  G. 
Costello    &    Cutler 
Glass.    Samuel 
Guj^ett    &    Co.,    R. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Hughes,   Chas.   T. 

Kohlberg,  A.   M. 

Lloyd    &    Spengier 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Schnee,    Gustave 

Schwelnhard,  O. 
W. 

Webster  Co.,  Per- 
cy V. 

Brick    Contractors 
And«raon   ft    Ral- 
n«y 


Beagle.  S.  A. 
Buckley,  Jos. 
Collin,   Jean 
Drake,   H.    L. 
Finnlla,   M.  A. 
Gilbertsen,    L>. 
Hogberg    &    Lud- 

wlg 
John,  F.  A. 
Koldenstrodt,   F. 
Mealey  .&   Collins 
Reed  &  While 
Tingberg,    .lonn 
Whitney   &   Davles 

Brick  Dealers. 

Bay   Develop.   Co. 
Cal.  Brick  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wk.-^ 
United      Materials 

Co. 
Western    Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 

Instruments. 

Keuffel  &EsserCo. 
Building    JournnlM 

Building  and  In- 
dustrial   News. 

Dally  Pacific 
Builder 


Building  Materials 

Alsen's       Portland 
Cement  Co. 

Baker    &    Hamil- 
ton 

Bay   Develop.   Co. 

Berger  Mfg.   Co. 

Cal.   Brick  Co. 

Cal.     Bldg.     Mate- 
rial  Co. 

Cal.    Pottery     Co., 
Inc. 

City    Supply    Co. 

Carnegie    Brick    & 
and   Company. 

Cow'll    Lime     and 
Cement   Co.,   H. 

Diamond    Brick  Co 

Dwan   Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.K 

Gladding      -      Mc- 
Bean   Co. 

Gross    Co.,    Felix 

Guerln  &  Co.,  J.  S. 

Hollcway       E  x  p. 
Metal    Lath    Co. 

Holmes       Distrib- 
uting Co. 

Johns     -     Manville 
Co..    H.    W. 

Jorgensen   &  Co.C 

Klnnear    Mfg.    Co. 

Lennon  Co.,   J.   E. 

Levy,    Robt.    S. 

Mapes,  Sanford  N. 

Meyer,   Adolph 

Pac.    Bldg.    Mate- 
rials   Co. 

Pac.    Portland    Ce- 
ment Co. 

Parafflne  Paint  Co 

Parrott   &   Co. 

iRoman    Co.,    C 

Ryan,    George 

S     F.       Lime    Co. 

."^Thannon,   M.   T. 

.Simon-Fout    Brick 
Co. 

Standard   Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta &  Pot'rv  Wks 

Stoner,    O.    W. 

Waterhouiie  & 

Vr1o(>  Co 

Western    Asbestos 
Maernesia   Co. 

Western    Builders' 
Runply   Co. 

Western    Develop- 
ment   Syndicate. 
Wtestern    Lime    & 

Cement  Co. 
Whlttier  -  Coburn 

Co. 
Woods      ft      Hud- 


Card  irile  €•. 

Architects'    Card 
File   Co. 

Cement    Dealers. 

Alsen's      Portland 

Cement    Co. 
City   Supply   Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &  Co.,  J.  E. 
Guerin  &  Co.,  J.  S. 
Lennon   Co.,    J.    B. 
Lilley  ^  Thurston 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western    Lime     & 

Cement  Co. 


Chimneys,    Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Hughes,    H.    J. 

Clay   Products. 

Cal  Brick  Ce. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Contrac- 
tors. 

American       C  o  n- 

crete    Co. 
Amorsen    Co.  A&T 
Barrett   &   Hilp 
Bluxome   &   Co. 
Camp    &    Carrillon 
Chase,    S.    A. 
Coyle,   Jos.   A. 
C/"e3cent    Concrete 

Co 
Daniel  &  Schott 
Dillon,    H. 
Edminster  Bros. 
Foster   Co.,   W. 
GneccOi   M.    H. 
Hansen    &    John- 
son. 
Haun,    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
McClenahan  & 

Co..  T.  W. 
Miller,  Louis 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelll,    John 
Nilson  &  Arras 
New     Era     Marble 

&   Concrete   Co. 
Nugent,     Robinson 
Ras.mussen.    A. 
Rlbonl,   Henry 
Schlosser,    Max 
Schmidt   &   Son,   J. 
iundberg,  A. 
Spargo,    John 
Thomas    &    Sands 
Westerlund,    J.    V. 
Zimmerman,  L.   M. 
Concrete       Macliy. 
Bacon   &   Co.,   E.  R 

Road   Machy.   Co 
Lansing  Co. 
I/vermore        Co., 

Norman    B. 

Contractors' 

Equipment. 

Bacon   &  Co.    E.  R 

Blaisdell  Mchy. 
Co. 

Compressed  Air  & 
Gen.   Mchy.   Co. 

Lansing   Co. 

Mapes,  Sanford  N. 

Orenstein  -  Ar- 
thur  Koppel   Co. 

Cornice     AVorks. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

Works. 
Atlas    Heating     & 

Ventilating    Co. 
Capitol       Sheet 

Metal   Works 
Conlln   ft  Roberta. 
Crown     Cornice 

"Works^ 
Ctoaaa, 
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Slue   Sheet    Metal 

Works 
Guilfoy   Cor.   Wks. 
Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  »heet 

Metal    Works 
Moncreiff  Sheet 

Metal   Works 
Morrison    &    Co. 
U.   S.   Metal  Prod- 
ucts Co. 
Western     Furnace 

&  Cornice  Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 

Crude   Oil   Burners 

Bill  &  Jacobsen 
Fess  System  Co. 
Johnson  Co.,  S.  T. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
teiria.1     Co. 

Cassarretto,    John 

City   Supply   Co. 

McMullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock   Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     Proofing. 

Brickley,    P.    J. 
Coyle,    Jos.   A- 
Pox,   John   L. 
Keene  Co.,R.  E.  G. 
Religle    &    Jamel- 

son 
Tai-lor.   L.    A. 
Whlttier  -  Coburn 

Company. 

Door    Opener    and 
Closer. 

Rischmuller.     Geo. 
Electric    Fixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Oompany. 

Electric  Wiring  A 
Eauipincut. 

American    Elec. 
Eng.   Co. 

Central   Elec.   Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks    &    Polte 

Kirsten,   W.    H. 

Lauder,  H.  I. 

Manhattan  Elec- 
tric  Co. 

National  Electric 
Co. 

Newberry  .  Bend- 
heim    Flee.    Co. 

Peters,   Gus.   J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B. 

Rochdale     Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

Vltt    Elec.    Co. 

Weldenthal  -  Gos- 
liner    Elec.    Cr, 

We1cl    Electric  Co. 

Elevator   Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

■•ttBUiUr. 

THUiym,  WL 
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Mora«r.    B.    J. 
Peterson,  P.  O. 
Prlddle,    Arthur 
Walker.     J.     M. 
Church 

Floors,      Composi- 
tion. 

Artollth    Mtg.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.    E. 
Plbrestone    & 

Rooflng    Co. 
Flaherty    R.    &.    p. 

Co.,    R.    H. 
Malott    £:  Peterson 

Floera,     Hardwood 

Hardwood   Int.   Co 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing- Co. 

Galraalsed       Iroa. 

Baker     &.    Hamil- 
ton 
Berber    Mfg.     Co. 
G«*  Fixture^ 

Day    Co.,     Thomas 

Gaa    Heatlifta;    Sya- 
tema. 

|R«  a  t  o  r  System 
Gas    Heating  Co 

GaAollao   Taaka    A 
Pumps. 

Brown,  F.  R. 
Blalsdell   Mchy.Co. 

Glaea     A     Glaalns. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Friedman  Bros. 

Fuller    Co.,    W.    P. 

Qrosellcht  &  Dln- 
nlene 

Habenlcht  A 

Howlett 

MlMlon  Plate  A 
TTlndow  Glass 
Co. 

Pioneer  Plate  & 
"Window  Glass 
Co. 

tfohwan  tt  Oett- 
lleb 

Ovmtimg. 

Branlck.    J.    P. 
C*rlln   Brea 
CaaM.retto,    John 
Derlncenzl    *    Co., 

Xj. 

EHllon        Teaming 

Co. 
Federal      Transfer 

Co. 
Olorgl   Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
«Jule   Co.,    BJ.    M. 
Laanon   C:,    3.    B. 
Leffler.    Fred 
Uoai(nc<hey  A 

HConohan 
Montairue   Co.,   P. 

8 'Day  Co.,  Dan'l 
•Donnell.  Philip 
Powers.  Chas.  J. 
•Ibley    Grading    A 

Teaming    Co. 
Btar  Con.  Co. 
Wright    rr      J.    H. 
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Wood  Lumber  Co., 
B.    K. 

Hd'ware,    Dealers^ 

Baxter     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons. 

F.   G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

HeaUng   A    Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    c. 
Lawson,    Herman 
Looney   Co.,  J. 
Mangrum   &   Otter 
Snook       &       Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson,    Robt.    M. 

House     MoTera     A 
Raisers. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.&T. 

Hoisting      Engl, 
nee**. 

Le   Clair,  S.   D 

Inlaid     Floors. 

Hardwood        Inte- 
rior  Co. 
Inlaid   Floor  Co. 
Pac.    Floor    Sand- 
ing  Co. 

Interlocking      Tile 
Blocks. 

California       Denl- 
son   Block   Co. 
Iroa   Foundrx. 

Stelger     A      Kerr, 
Stove    &    Foun- 
dry   Co. 
Iron    A    Steel. 

Baker    A    Hamil- 
ton 

Dawson   A   Noye* 

■Tudson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed     Concrate 
Steel    Companyi 

Wooda  A  Huddart 


UHaalte      Cnrblna;. 

Graham        Granite 

Go. 
Lead    Granite    Co.. 

W. 
Paclflr  Granite  Co. 
Tronoff,   .Tohn 

OrareT. 

Bay    Devel.    Co. 
Cal.    Building   Ma- 

terlaJ    Co. 
Cassaretto,       John 
City  Supply  Co. 
Itand^rd     Crushed 

Rock  Co. 
Star       Contracting 

Company. 
■tone  Co..  E.  B.   A 

A.    T* 
Hardwaad       Deal- 
era. 
Iniald    noor    Co. 
Hardwood       Inte- 

Har   Om- 
Union  Floor  Oo. 


Iron   Worka. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       A 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Klllerd   Co.,  C.   J. 
Kell     Iron     Work* 
Michel    A    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific    Structural 

Iron   Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorlus   Co. 
^hraeder's       Iron 

Works 
Stelger      A      Kerr 
Stove     &     Foun- 
dry Co. 
Vulcen    Iron    Wks. 
West    Coast    Wire 

A  Iron  Works 
Wesitern      Iron 
Works 

Jolat     Rangeira     A 
Poat     Caps. 

Falls    Mfg.    Co. 

Pac.  Bldg.  Mate- 
rials  Co. 

Roman  Co..   C. 

Waterhouse  A 

Price    Co. 

Western  Bldira 
Supply    Co. 

I.athera,  Wood  A 
Metal. 

Balzke.    Robt. 

Edwards,    C.    H. 

Hayden,    Fred 

Kaiser.   Jcs. 

McABa*.   B.  T. 

Raymond,  Wm.  H. 
•nsll,   Ralph  U 


UichtlBar  FIxtiiMa 

Day  Co.,  Thomas 
Mohlllt©  Co. 

Lime      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Lennon  Co.,  J.  E. 

iPaciflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Kxcelslor  Ratf. 

wood    Co. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgins     Lumber 

Co.,  J.  B. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakler,   — 
Olson      -      Mahony 

Lumber   Co. 
I'eterso'n,   EJ.  T 
Pope  &  Talbot' 
Reinhart    Mill      A 

Lumber  Co. 
Hyan,    Oeorg* 
Santa    Clara    Val- 
ley Mill  A  Lum- 
ber Co. 
Santa    Fe    Lumbar 

Oo. 
S.   F.  Lumber  Co. 
Schouten  A  Co.,  J. 

W. 
Sunset  Lumber  Ca 
TlermanA  Beronle 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.A  Ca. 
v\'ood  Lumber  Co., 

Wright,     Jr..    Wra. 

Magaealte    Plaor- 
tag. 

Artollth    Mtg.    Co. 

Bender    R.AP.    Co. 

Dwan   A   Co..   J.  ■. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Ooodmanson.    A.  K 

MaBott  A  Peter- 
son 

Watsonlte    Co. 

Mantels,     Tiles     A 
Grates 

General      Building 

Work    Co. 
Ginsberg   Bros, 
Mangrum   A   Otter 
Peerleso    Agencies 

Co. 


Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gneoco.    M.    H. 
GrassI   A   Co.,   P. 
Mission       Coucrete 

*■   Mosaic   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

Jt-Concretp    Co 
Teltz,    Francis   E. 
Tomagnlnl    A    Co., 

G. 
Vermont       Mlarble 

Co 

Metal    I,ath. 

Atlantic        F  1  r  a  - 

proofing  Co. 
Berger  Mfg.   Co. 
Holloway       acataj 

lAtta    Company. 


Waterhouse  A 

Prica 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 

U.  S.  Metal  Prod- 
ucts   Co. 

Notary  PubUc. 

Duncan,    A.    M. 

Olla    and    Greaaes. 

Standard  Oil  Co 
Union    on    Co. 

Ornamental     Plaa- 
terlng. 

Benkman,    Ed.     G 

Blnner,    Theodore 
Larson,   O.   F. 
Ulpp  A  Co..  J.  F 

Painters   and  De* 
orators. 

Baker   Co.,    W.   T. 

Bell,  Wm.  J. 

Bernstein.    Wm. 

Blum.    Louis 

Brown,  J.  L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlln.  J.  J. 

Copnlck,   T.    W. 

Da  hi.   T.   H. 

Donov.in,   V.    J. 

Hansen.     Elblng  A 

Johnson,   C. 

Kissel,    Isldor 

Miller,    L. 
Miller,    J.    A 
McCubbln,    James 
Manning,    John 
Neal,   L.  J. 
Progressive 

Painting  Co. 
Quandt  A   Son 
R.udarman.   I. 
Simon  Nellson   Co. 
Smith,  J.  S. 
Sovig.   C.   B. 
Trost,   C.   R. 
Walk,   Mayer 
Wagner,  Fred 
Wagner   Bros. 
Zellnsky,   R. 

Paints,  Oils   Vara- 
Ishaa,  ■*«. 

Clark   A   Dickson 
Cohn   A  Co.,    Mar- 
lon   D. 
Fuller  Co.,   W.    P. 
O'Brien.   J.   S. 
Paint  Products 

Corporation 
Paraftlne  Paint  Co 
Pratt   A   Lambert 
"Unhlttier  -  Coburn 
Co. 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plasterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    James 
Campbell.   Chaa 
Campbell   A   Will- 
iams 
Connel   Co.,    J.    E. 
Daly,   J.   H. 
Duthle,    Chas. 
Gllmour.    W.  G. 
Jones,  Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MacGruer    A    Co. 
Mellon,    Thos. 
Modlca,  S. 
Moiwat    Donald 
Phllbln,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
Wagner.  James  A. 
Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard.  Geo.  F 
Dunn,   Nell   H. 
Gosfl,    Wm.    P. 
Grundy,  Ed. 
Houston,    J.    J 
Kara,  F.  E. 
Klernan  A  O'Brien 
Lacey,  B.  V. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlch,    Antone 
Lettlch,    J.    M. 
Looney    Co.,    J 
May,    Gus 
MoLeod,    J.    J. 
Penkerton.    J.    H 
Skelly,   Thomos 
Snook      A      Co. 

Fred    W. 
Turner  Co.,   The 
Wetsel,    Theo. 
Wilson   A  Oo.,W. 

Plambers   Sopplies 

Kinney  Co.,  R.   W 
Mark-Lally    Co. 
Mueller    Mfg.    Co., 

H« 
Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Co. 
Paragon      Brass 

Mfg.  Co. 


Raoflna    Materials. 

Johns     -    Manvllle 

Co.,  H.  W. 
Parartine  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 
_  Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay  Develop.    Co 
Cal.    Building  Ma- 

Materlal  Co. 
McMulUn  Bros 
Stone  Co.,  E.  B    A 

A.   L. 
Western    Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Chuiies. 

Bill   A   Jacobsen 
Sand  Blasting. 

McDermott.   W. 

Sheet    Metal    Wks. 

Amaler    Sheet 

Metal  Works 
Appman       Cornice 

v\  orks 
Atlaa    Heating    & 
Ventilating  Wks 
Capitol       Sheet 

Metal   Works 
Comyns  A  Nygren 
Cronan,  Wm. 
C  ro  w  n      Cornice 

vv  orks 
Forderer      Cornice 

Works 
Q-     &    M.    Sheet 

Metal    Works. 
^Vi^'oy        eornlce 
Hlbernla     Sheet 

Metal    Works 
Hughes.   H.   J. 
Ideal  Cornice  Wks 
Keren  A  Co.,  j.  a. 
Modern  Sheet  Met- 
al Works. 
MorrlBon   A  Co 
Moncreiff  Sheet 
Metal    Works 
6.   F.  Metal  Stam- 

n   y  ,t   CO'"'"-    Co. 

U.  a:  Metal  Prod- 
ucts  Co. 

Watotern  Furnace 
A  Cornloe  Co. 

SI*eviralk      LIghta. 

Jackson   Co.,    P  H 

Dwan  &  Co..  j.' E. 

Phoenix  Sidewalk 
Light    Co 

V^'eintraub&AIoore 


Pa-teat      Cblmneya. 

Clawson  Co..  L.  E. 
Dresser  -  McDon- 
Hughes.   H.    J. 

Pile      Driving. 

Lamburth,    C.     E. 

Paving    Brick. 

Cal   Brick   Co. 


Planing   Mills. 


Acme    Plgn.    Mill 
Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Builders'       Supply 

Depot 
Cal.  Door  Co. 
Oa.l.    Planing    Mill. 
Emnnuel,    L     AE 

(Inc.) 
Empire        Planing 

Mill 
Hart    A     Burmels- 

ter 
Hermanri,    A. 
Herring's  Mill 
Holden    .   Deuprey 

Co.  ' 

Lorden      Mill      Co. 

J.   P. 
Main     St.     Planing 
Premus        Planing 

Mill 
Reinhart     Lumber 
A  PdJinlng  Mill 

Ryui,  a—Tf 


Radtetara. 

American  Radia- 
tor Co. 

Railway   xMaterlala 

Orenstein  -  Ar- 
thur Koppel   Co. 

RIgg«ng. 

Lamburth,    c.   E. 

Rooflng,  Gravel  A 
Compoaltlon.) 

Bender  Rooflng  & 
Paving   Co. 

Cantley  &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,  R.  H. 

Keens  Co.,R.   E.  Q. 

Lawson  Rooflng 
Co 

Lewis,   W.   S. 

Malott     APeterson 

Raoheld       Rooflng 

Samuel    Co..   H.    D 
Watsonite   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

Rowling     (Slaie     A 
Tile.) 

Graham.   R   Q. 
Klatt,   R.   J. 
White.    Bd      A. 
Flbrestona    A 
Rooflng  Oo. 


Stair  Balldera. 

Bishop   &   peralno 
Boiler,  John 
Jacobsen.   J. 
Porter,  W    F 
Stewart.  J.   K 

Stationery. 

Foster  A  Short 
Wright,   J.    H 
^     steel    Bars. 
Baker     &     Hamil- 
ton 
Dawson   A   Noyes 
Woods       &       Hu<j. 
dart. 

Pacific        Coast 

Steel    Co. 
Soule    Co. 

Steel    Erector. 
Scheuer,    Fred    C 
Pioneer     Con.    Co. 
Williams        Con- 
struction   Co. 
store  Fronta 
Kawneer   Mfp.   Cn 
U.   S.   Metal    Prod- 
ucts  Co. 
Structural         Steel 

Contractors. 
Central    Iron    Wks 
Dyer   Bros. 
Judeon    Mfg.    Co. 
Pacific     Structural 
^  Iron    Works 
Pac.   Rolling  Mills 
Schraeder's       Iron 

Works. 
S.    P.    Iron    Works 
Western   Iron  Sup- 
Ply  Co. 

StOTCS. 

Mangrum    A  Otter 
•telger   A   Kerr 
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■tr«et«r«l         8««>«l 
Contra  ctora. 

Brode   Iron    Wits. 
Dwer    Bros. 
Golden    Gate    Iron 
■^    Works 
San         P  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan   Iron    Wks. 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetherell,    Ohas  E 

Teamlnc    A    Grad- 
ing* 

Branlck.  J.  P. 
Bianchini,   Q. 


Federal      Transfer 
&  Draylng  Co. 

Carlln    Bros. 
Devencenzl    &   Co., 
L. 

Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draylng   Co. 
Harbor         View 

Contract  Co. 
Huie  Co..  E.  M. 
Lennon  Co..  J.  E. 
Leffler,   Fred 
MoGllnchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers.  Chas.  J. 


Sibley  Teaming  & 
Grading    Co. 

Star  Cont:-actlng 
Co. 

Wright  Co.,   J.   H. 

TlUnf:. 

Cal.  Tile  Ccntr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  (^  Otte' 
Peerless  Aijenci*" 
Co. 

Vaeuiiiii     n-  ■ 

Bill    &    Jac  h  — 

Hughson  &:  Mer- 
lon  Co. 

Schaer   Bros. 

Stevens  Co .Frank 
A. 


Hyde    iXenry    O. 
United    Elec    Co. 

Wall    Beds. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water  V/OTks. 

WlilteTraahlniB: 
Brlckley,    P.    J. 
Reigle  &  Jamelson 
Taylor,    L.    A. 

Waterproofing 
Coyle,    Jos.    A. 
WlndOTv    Cleanln};. 
American   Windo  v 

Cleanlns    Co. 
W^IndOTFS.    Paten-. 
Simplex      Wlndo\? 

Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 
OFFICERS    AND   DIRECTORS. 

President,    H.    Maundrell.  Financial   Secretary,    S.    A.    D.    Schenck. 

Vice-President,   B.   J.   Brandon.  Ass  t  Secretary,  w.  J.   Carberry. 

Treasurer,   C.   W.   Wlthlngton.  Doorkeeper.   B.    R.   Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


H.    iMaundrell 

B.  J.  Bran>don 

C.  W.    Wlthlngton 
R.  J.  H.  Forbes 


DIRECTOR5> 
H.   Jacks. 
E.   S.   Rainey. 
Alexander   Jennie 
W.  W.  Hayes. 

MEMBERS. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


Architectural   Iron 
W^orlu 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kell   Iron  Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      Q.      Structural 

Iron    Woik.''. 
Hlllard.   C.   J.   Co. 
Judson  Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
''hoenlx    Iron  Wks 
=talston  Iron  Wks 
Liorenz  Schaffer  & 

Co. 
ichrader  Trr» 

Works. 
St.      Francis     Orn. 

Iron    Works 
Itelger      &       /Cerr 

Stove    St     /i'oun- 

dTy    Co. 
t^'ulo&n   Iron   Wks. 
Western  Iron  Wks 
Wlthlngton.  C.  W. 


Art  Glaaa. 

Ingerson  &  Glaser 
Co. 


Blackacnltb. 

Paul   Klelber 
Bonds. 

Costello,  J.  T. 

Aetna  Lire  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  *  Deposit 
Co.  of  Maryland 

Qaie,  M.   A. 

Guyett&Co.,    R.    G. 

Hlllman   A  Son.J.R 

Jones,   Edward   M. 

Lawton,   A.   F. 

Lloyd    &    Spengler 

MacMeans.    H.    V. 

Pacinc  Coast  Sas- 
ualty    Co. 

Perley,   A.   E. 

Smith,   Leo   J. 

UnMited  States 
Metal  products 
Co. 

United  States 
Fidelity  and 
Ouaranty    Oo. 


Brick  ana  Pottery. 

Bay     Development 

Oo. 
Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    &, 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
McNear  Brick  Co., 

B.   B. 
Peterson   -    Karts- 

choke  Brick  Co. 
Remlllard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger   T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Building    Material. 

California      Build- 
ing   Material 

City   Supply   Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Oo. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Pacinc    BIdg.    Ma- 
terial Co. 

Pacific   Refining  & 
Roofing    Co. 

Parrott    &   Co. 

Parafllne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterlalCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement    Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland,   J.   P. 

Maynard,  Jr.,  J.  L. 

Meyer,   A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Standard  Portland 
Cemp^nt  Co. 

Clay   ProdnctM. 

Cal  Brick  Co. 
StanQulit.  Kdward 


Concrete. 

Chase,   Silas   A. 

Camp  &  Ce  rlllon. 

Duncanson,      Har- 
relson  Co. 

Forbes,    R.    J.    H. 

Foster  &  A  ogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,  C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualetti,  J. 

Petersen,  H.  L. 

Sartorlo,    Ciharles 

Stanquist,     Victor 

Zimmerman,   L.   M. 

Concrete      Reln- 

forcem-^nt. 

Pacific     Building 
Material  Co. 
Contractors   A 
Builders. 

Allen,    Ales.    M. 

Anderson,    W.   W. 

Arthur,   L. 

Boring,    F.    H. 

Born  &  Son,  S.  A. 

Brady,   C.    A. 

Braunton  Bros. 

Buller,    Thns. 

Burdlck,    V/m.    A. 

Caldwell   &   Co. 

Cameron    &    Diss- 
ton. 

Cavaneugh,    Thos. 
A. 

Chlsholm,     R.     A. 

Cobby,    J.    W. 

Coburn,  I.  W.,  Inc. 

Concannon,    W.    N. 

Conrad,   H. 

Creghlno     &     Son, 
Lewis 

Davis  &  Son,  T.  E. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,    R. 

Fischer,    Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,     Frank. 

Gardlser,     Florent. 

Greig,   Robt. 

Hansbrough    Bros 

Healey     -     Tlbblts 
Con   Co. 

Hlnson,  L.   A. 

Holm   &   Son. 

Howkins,   A. 

Ingerson,   C.    A. 

Jacks,  H. 

Jones,    Paul 

Jones,    W.    G. 

Kent,   S.   H. 

Knowles  &  Reich- 
lev. 

Lelter,     E.     T,      & 
Sons. 

Lynch.  V.  C 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathles,  H.  C. 

McBain,  J. 

McKllllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley.   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   G.    C. 

Vezlna.  L.  N. 

Warwick.  H.  C 

White  Bros,  (car- 
nenters). 

Wilhelm,    A.'    H. 

Corulce  Works. 

Amsler,    C.    S. 
Berger   Mfg.    Co. 
Capitol   Sheet  Mtl. 

Works. 
Comyns    &    Child- 
Co  nl  in.    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Guilfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

Contrncting 
Lather. 

Dennis,   J.   B. 
Hayden,    Fred 
Lynch.   Richard 

Curbing,      Granite. 

McLenegan,     S.     B. 

Damp   Proofers. 

Brlckley,    P.    J. 
Reigle   &   Jamison 

■  Door   Openers. 

Rischmuller    Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electrl- 
cal  Works. 


Central        Cloctrlo 

Co. 
City   Electric   Co. 
De  Lew,   M.  A. 
Decker  ElectrlcCo 
Globe  Elec.   Co. 
Levy    Elec.    Co. 
^levators. 
Otis    Elevator    Co. 
Van    Emon   Eleva. 

tor    Co. 

Fibre. 

S.  P.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris.    L.    A. 

U.   S.   Metal   Prod- 
ucts   Co. 
Floor  Sanding 

Hardwood  In- 
terior  Co. 

Inlaid   Floor   Co. 

Pacflflc    Floor 
Sanding   Co. 
GrlU   W^ork. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle   Co.,   A. 

Sartorius  Co. 

Wlthlngton,  C.  W. 

Gen.      Contractors. 

Andrus.    R.   C. 

Brlgham,    H.    B. 

Brockhage,  Foley 
&  Green 

Caldwell   &  Co. 

Cereghlno  &  Son, 
Louis 

Currle  &  Currlo 

Dempnlak    Bros. 

Farquharson,    D.  B 

Pluth,  J. 

Prasler   Sk   Frasler 

Graham,    D.    E. 

Grlfllth.     Wm. 

Hannah,    J.    D. 

T^Iannah    &   Co.  J.S. 

Hayes,    W.   W. 

Jackson,    A. 

Kuykendall,    J.    O. 

Malley,    Edward. 

Matthies,     Henry 

Mulcahy,    James 

Peacock,    John 

Schnebly.  H  o  a  t- 
trawser  &  Ped- 
grift 

Glasi;  and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen,   I. 

Cobbledick-Klbby 
Glass  Co. 

Friedman     Bros. 

Fuller  &  Goepp 

Puller.  W.  P.  & 
Co. 

Habenlcht    & 

Hewlett 

Holland,   J.   P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Team- 
ing. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,   S.   J. 

McClure.   H.    N. 

Wilhelm,    A.  H. 

Wilkie   Co.,    A. 

Williams,   P.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.     B. 
Granite. 

Bradbury.    Thos. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt,  A.  T. 

Raymond  Granite 
Co. 

Hard^rare. 

[Baker  &  Hamilton 
Joost  Bros. 
Kruse,  J.  H. 
Lorenz,       Sdhffaei* 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and     I^lght. 
Pacific       Gas     and 

Electric    Co. 

Heating    A    Tentl. 
latlng. 

Burnham  Plumb- 
ing A  Heating, 
Inc. 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
A   Co. 

House     MoTlns    A 
Raising. 

Blume  Confr  Oo. 
Pearson,    E.    K. 
Sullivan.    D.    J.AT. 
Inlaid  Ficon. 

Hardwood       Into- 

rlor  Co 
Inlaid    Floor    Ce. 
Pacific     Floor 

Sanding  Co. 

Iron  Warks. 

Lorenz,      Bdhttumr 

&  Co. 
Michaels    A    Pfef- 

fer 
Monarch     iron 

Works. 

^\^},'},^  r.  Rolling 
Mill    Co. 

Pacific    Struc.  Iros 

Works. 

Joist     Hangers     « 

Post  Caps. 

Kortlck  -  FaiiB 

^  ,Mfg  Co. 

Lilley   &  Thurstoa 

Co. 
Lorenz  Schaffer  A 

Western    Builder*' 

Supply   Oo. 
Kavrneer    Sy^stew 

Store    Fronts. 
Falls   Mfg.    Co. 
Lilley   &  Thurston 

Co. 
Light    and    Pcvrev 

City   Electric    Co. 
Pac.    Gas    *    Elec- 
tric  Co. 
L/lme,    Cement,  Kt« 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.  J.   P. 

Holmes  Lime  k 
Cement  Co. 

Lennon.    Jas.    E. 

Nephi    Pla.ster    Co. 

Pacific  BIdg.  Ma- 
terial  Co. 

Pac  Lime  *  Plas- 
ter  Co 

S.    P.   Lime   Co. 

Shasta  Lime  Pro- 
ducts  Co. 

Western  Building 
Material    Co. 

Western  Lime  A 
Cement    Co. 

liumber. 

Acme   Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber  Co. 

Hooper  1  umber 
Co. 

Kruse,  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  A 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'houten  Lumber 
Co. 

Tlernan  A  Bero- 
nlo 

Van  Arsdale-Har- 
ris  Lumber  C«. 

Wilson    Bros.A  Co. 

Doe    Co.,    F.    P. 

Lumber  (Hard- 

>Toed.) 

Dieckmann    &    Co. 

Howard,    E.     A.    A 

Niehaus,   Ed.   F.   A 

Co. 
White    Bros. 
S.    P.    Lumber    Co. 

Machinery. 
Harron,       Rlckard 

*  MeCone. 
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Masons   Jt  flallder* 

Alexander,    R. 
Allen,    C.    J. 
Anderson     &     Ral- 

ney. 
Ar'ett,    A. 
Beck.    A. 
Brady,    M.    V. 
Brady,    O.    E.&Son 
Brandon,    E   J 
Brennan,    J.    E. 
Brlgham,    H.    B. 
Butcher,    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &S011 
Campbell     Bros. 
Carr.    .T.    W. 
Drake,    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Pennell,    Jas. 
Gale.   M.    F.    &  Son 
GUson,    J.    E. 
Harrison,    A. 
Hlbtolns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog'berg     &     Lud- 

wlg 
I^arsen,   H.   H. 
Lawson,    A.   W. 
McGowan,    M. 
Miller,    J.    W. 
Murray     &     Mow  • 

bray. 
Muleahy    Bros. 
Nagel,   W.   I/. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott   Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Ringrrosp,     R.&Son 
Scott,   W.   S. 
Walker,    P.    J. 
Watson,    Sase 
Watson.    Sidney 
Wliltney  &  Davles 
Wilson.    James    A. 
Wygrant,    J.    H. 

Mnrble. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

..rrassl.    Peter.    Co. 

ITunt,   Andrew  T. 


Mai  no,  F.  L.  *  Co. 
Musto  &   Sons,  Jos 
Keenan  Co. 
Vermont        MSLrble 
Co. 

Mantels,    Tiles 
Grates. 
Glnsberg&Co.,  S. 
Holloway  E  x- 

panded  Metal 
Co. 
Klrwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless     .\«encles 

Merchant    Bars 
Pacific   Coast  Steel 

Co. 
Metal     Furring     A 

Liathlns. 
Ho  11  0  w  ay     Ex- 
panded   Mtl    Co. 
Lynch,    H.    T. 
Lynch,    Richard 
National      Lathlngf 

snd    Furring 
Northwestern    Ex- 
panded        Metal 
Co. 

Metal  Window 
Works- 
Dwan.  J.  E. 
U.   S.   Metal  Prod- 
ucts  Co. 
M*rtar. 
Atlas  Motar  Co. 

Mosaic. 
Amer.     Marble     & 

Mosaic   Co. 
Maino.   F.   L.  &  Co. 

Office  Fixtures. 
Bateman,    Wm. 
Forbes   &   Son.A.J. 
Fink    &    Schlndler 

Co. 
SImmen.    John 
Open    Hearth  Steel 
Pacific    Coast  Steel 
Co. 

Ornamental 
Plasterers 
ninnor,    Theo. 
Larson,   O.  F. 
Woods,  J.  P. 

Painters. 
Daniels,    Gus   V. 
Donovan,   V    J. 
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Fraser,  J.   P. 

Kusa,   P.   N. 

Lewellyn,    J. 

Maundrell,    H. 

Spark,    J.    H.    . 

Neal,  L  J 

Paint    Bnmer 

Paint  (Damp  Re- 
sisting.) 

Dwan  Co.  J.  E. 

Paints,     Oils.     Ktc. 

Bass     -     H  e  u  t  e  r 

Fuller  &  Co.,  W.P. 

Kuss,    P.   N. 

Maundrell,    H. 

Pacific  Refining*; 
Roofing 

Paraflflne    Paint  Co 

Whittier  -  Coburn 
Co 

Patent     Chimneys. 

Clawson  &  Co.,  L. 
E 

Dun'levy    &    Gettle 

Dresser  -  McDon- 
nell  Co. 

Cal.   Pottery  Co. 
Pavlns  Brick. 

Cal  Brick  Co. 
Planlnic   Mills. 

Anderson  Bros. 

Burnham  -  Stan- 
f.ord  Co. 

Ca..    Door    Co. 

Cal.   Milllne   Co. 

E  1  kl  n  g»  t  o  n  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  t 
Lumber    Co. 

Pacific  Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 


ti 


Plasterers. 

Blnner,    Theo. 

Bradley  &   ReJlly 

Carrlck,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.   Ro«s. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.   J. 

Connell,   J.    E. 

Fay,    JohD 

Felt,   R.   L. 

Fioodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &   Clute 

Gllmour,    Wm.   O. 

Jacobsen,    N. 

Kaiser,    Jos 

Knowles    A. 

L«af,   A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennle,    Alex. 

MeCleod.  J.  C. 

Morehouse,   C.   C. 

O'Kane   &    Co.,C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   T. 

Plaster     o*     Paris. 

Nephl    Plaster   Co. 

Plamblnic     A     Gas 
Fitting. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel,  R„  Jr.,  Co 

Gllley-Schmld    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Co.-  The 
Heal  Estate. 

Williamson    C0..H. 

Wittman   ■   Lyman 

Cross   &   Co. 

Urban  Realty 
Impt.    Co. 

Reinforcing    Bars. 

Pacific  Coast  Steel 
Co. 


Riarvers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crashed  Tcocm,. 

Healy-Tlbbltts 

Constr.   Co. 
Holland,   J.   P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflns^     Composi- 
tion. 

Artollth     Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing  Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  ManvIIIa 
Co..   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  L 
Roofing  Co. 

Parafllne    Paint  Co 

The  T  h  o  s.  H. 
Price    Co. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,  Etc. 

Cassaretto.    Jonn 

Healy-rribbltts 
Constr.   Co. 

Holland,   J.   P. 

Sanitary   Flooring. 

Artollth    Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 

MoGuigan,    John 
Stair  Bnildern. 

Bishop,    Wm.    T. 

Stewart,   J.  K. 

Roof   Repairing   A 

Paint. 

Street    Work. 

Fay.   S.   J. 


Steel        R  •  1 1 1  ■  B 
Doors. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

Stens   Ceatractors. 

De    Lane    at    Sons, 
I.    U 

Blanchard,    W.    W. 

Hunt,   Andrew  T. 

McGllvray       Store 
Co. 

Raymond     Granite 
Co. 
Stone     Quarries. 

Keystone    Sand  Co 

Raymond    Cfranlte 
Co. 

Structural    Steel 

Pacific   Coast  Steel 
Co. 

Teaming. 

Dillon,    D. 

Eureka      Teaming 
Co. 

Holland,   J.   P. 

McClure,   H.   N. 

Monarch    Teamln 
Co. 

McLenegan,  S-  I 
Terra  Cetta. 

Clark  &   Sons,  N. 

G'adding,    McBean 
&   Co. 

Stelger       Terra 
Cotta  Co. 
Tiling. 

Artollth    Mfg.    Co. 
Ventllntor«. 

U.   S.   Metal   Prod- 
ucts  Co. 

Waterhouse    & 

Price    Co. 

Whitewasbers. 

Reigle   &   Jamison 
Brlckley,    P.   J. 
Wire  Works. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
W^ater  Co. 

Sp  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  Cf  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 


Subscription  Rates 

Payable  in  advance 
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1  year    - 

$3.00 

2  years 

-   5.00 

5  years  - 

10.00 

Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


.  years  and  I 


Street  and  No. 

City 

State 


f;v.•:;•I;^-•;•.^:'.Vi•;/,vA'.y;;::;::•^•:yAv;^•^  v  '^  K^ 


10  Cents  Per  Copy 
$3.00   Per   Year 


Published    every    "W^ednesday 
Fifteenth    Year   No.   25 


Publication   Office 
5O0   MissiOB   St. 


San  Francisco   Cal.,  June  2o,   191.") 


Telephones     Don^Ias  2371 
DoDglas  2372 


Simplex  Windows 

are  reversible 

made  in  wood  and  metal 

have    no  w^eights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  w^ith  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agenta  wanted  for 
unoccupied  territory 


^ 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

6as  Appliance  Sales  Co.  of  America 

Suooassvr*  t«  JOHN  WOOD  MFC.  CO. 
21S.21  Paolfle  BIdg.    447-49  E.  3rd  St.    33  1 -339  Cypraas  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Talaphon*  Market  1  935 


Fin*  and  Sanitary 
PLUMBING 


221  OAK  STREET 

Ut.  Couah  and  Octavia  SAN  FRANCISCO,  CAL. 


^ 


Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


Don't  let 
to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  mobfu  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oaliland  7906 


335  Eiglith  St,  Oaldand,  Calif. 
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Benj.    G.    McDougall,    Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


METCALF     HOTEL,     Geary     nr    Taylor. 
Righetti    &    Headman,    Architects. 

Interior  walU  dampproofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY    CITY    HALL.    San    Franclaco 

Wright.    Rushford    k.   Oahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


.  r- 

■ ' 

H- 

4^. 

.">' 

KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.     W.     Dickey,     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN     HOUSE,     San     Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terra  cotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 

WALL  FINISHING   Products   are  used 

IMPERIAL  COMPANY  '''  n^afrr^?"" 
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JAMES  CAHILL  &  CO. 

Inoorporatcd 


DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVIanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 


83B-841  MISSION  ST. 


San  Franolsoo 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addraas  ma  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  6941 


Phones  Douglas  2371,  2372 

Canine  Printing  Company 

JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    17SS 

The  Ja  Fa  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

F"  I  r  c    Sets,     Andirons, 
F'encler   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING    A.    COOKC,    Mi>ni>eer 
Rciidenre    Phone,  OakUnd    4M2 
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YOUR    BREAKFAST 

how   was   It  cooked   this   morning? 

And    your    dinner    last    night? 

And   all   the   meals   at   your   home? 
Don't     be     satisfied    with     the    old     fashioned     expen- 
sive coal   range,   which   necessitates   keeping     the   Are 
going    all     day    whether    you    are    using    It    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    F^iel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

MAKE     YOUR     OWN     GAS 
Just   as   thousands   of   others   are   already   doing.      For 
economy    In    Lighting,    Cooking    and    Heating    as    well 
as    for    Efficiency,    Convenience,    Cleanliness    and    Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSXEVf 
which   generates   the  best  quality   of   gas   from   ordin- 
ary automobile  gasoline  right  In  your  own  home.  Let 
us    tell    you    all    about    It.      A    postal    will    bring    des- 
criptive   booklet,    "The    Aero-Gas    Plant." 

Utility'  Gas   Generator  Co. 

Tel.    Doaglaa    2400    or    Garfield    2957. 
340  Sansome  St.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Junction  Market,  Mason  and   Turk  Streets 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 

MANUFACTURED  BY 

G.     RISC  HMULLER 

Phonaa:  Markat  3950,     Pladmont  2633 


3442  19th  Street 


San  Francisco 
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Catarrh  MM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  rig'ht  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,  ;or    will  be  sent 
by     mail     postpaid     by    the    manufacturers. 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


'It  Is  Almo^  Human" 


Phone  Kearny   740 


The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly  An  Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  ol  Door;  also  projedtion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  BIdg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tap 

Any  home  that  can 
aftbrd  a  bath-room 
can  afford 

THE 

BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powell  St. 

San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  It  in  your  concrete, 

Try  It  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearat  BIdg.,  San  Franoisco 
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EQu.ppe..  with      SIMPLEX   WINDOWS     =25  v,«rKe.  S...  S.  F. 

Send  for  Catalog.        ARents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  June  23,  1915 


Fifteenth  Year,  No    25 


We  call  our  readers'  attention  to  the  article  on  testing 
machines  at  the  Olsen  exhibit  in  Machinery  Hall  of  the 
Panama-Pacific  International  Exposition,  and  urge  upon 
all  the  importance  of  this  branch  of  the  IBligineering  Sci- 
ence and  its  close  relation  to  success  in  the  practice  of 
the  profession. 

The  exhibit  is  exceptionally  fine  and  up  to,  date,  and  as 
all  the  machines  are  machines  of  precision,  so  to  speak, 
th:y  aro  of  necessity  of  a  very  high  class  of  workmanship. 

Material  testing  Is  rapidly  being  introduced  and  adopted 
as  the  only  safeguard  against  faulty  and  fraudulent  con- 
struction, and  many  large  corporations,  the  United  States 
Government  included,  do  not  now  purchase  any  materials 
without  having  them  submitted  to  recognized  standard- 
ized tests. 

In  this  connection  we  like  to  say  a  word  or  two  with 
regard  to  the  practice  of  most  of  our  smaller  municipali- 
ties of  not  having  the  proper  check  kept  on  materials  used 
in  street  and  sewer  construction. 

The  question  of  materials  in  road  construction  is  large- 
ly a  question  of  adaptability  of  local  materials  and  should 
be  gone  into  thoroughly  as  it  often  determines  the  amount 
of  improvement  that  can  successfully  be  accom|)lished 
for  the  given  amount  of  money  that  a  community  thinks 
it  can  afford  to  spend  at  the  time.  As  it  very  seldom 
happens  that  a  small  town  or  its  engineer  is  in  jiossession 
of  the  necessary  equipment  to  properly  test  out  the  local 
materials  as-  road  oils,  asphaltic  cements,  hydraulic  ce- 
ments, etc.,  recourse  should  be  had  to  the  commercial 
laboratories  in  the  big  cities  for  these  determinations. 
With  the  test  and  determinations  in  hand  it  will  be  ob- 
vious that  the  proper  mixtures  can  then  be  specified  that 
will  at  once  obtain  the  best  results  and  keep  the  con- 
struction exjjenditures  within  the  limits  desired  by  the 
ccmmunity.  The  cost  of  these  tests  is  so  insignificant 
that  the  economies  and  consequent  results  obtained  more 
than   compensate  for  it. 


Kings  County  has  voted  to  expend  $672,500  on  good 
roads,  thereby  placing  itself  in  line  with  the  wideawake 
counties  of  the  south  where  at  present  good  roads  con- 
struction is  either  in  full  swing  or  is  being  seriously  dis- 
cussed in  popular  mass  meetings  and  by  County  Hoards 
of  Supervisors.  The  time  seems  to  us  to  be  very  pro- 
pitious for  more  counties  to  take  up  this  question  of  per- 
menent  road  improvement  as  road  bonds  at  a  normal  rate 
of  interest  would  be  sure  to  find  a  ready  market.  Fresno 
County  is  also  discussing  the  road  question  and  we  ex- 
pect this  progressive  county  to  soon  vote  a  substantial 
bond  issue  for  the  improvement  of  its  many  miles  of  im- 
IK)rtant   roads. 


Stanislaus  County  is  also  exerting  itself  once  more  and 
taking  .up  the  question  of  100  or  more  miles  of  good 
roads  which  was  shelved  a  little  over  a  year  ago  owing 
to  the  conditions  of  the  money  market.  Stanislaus 
County  Board  of  Trade  has  the  matter  in  hand  and  peti- 
tions are  being  circulated  for  the  necessary  ten  per  cent 
of  freeholders'  signatures  before  placing  the  matter  in 
the  hands  of  the  Supervisors. 

Imperial  County  is  also  on  the  map  and  will  take  its 
place  in  the  procession  of  live  ones.  The  Supervisors  are 
considering  the  appointment  of  a  Highway  Commission 
at  an  early  date  to  take  up  the  matter  of  outlining  the 
system  of  roads  and  estimate  the  cost  and  the  amount 
of   bonds   necessary   to   carry   out   the  improvement. 

The  above  mentioned  counties  have  all  had  State  High- 
ways constru.cted  within  their  boundaries  and  most  of 
their  cities  have  improved  some  streets  at  one  time  or 
another  during  the  last  few  years,  they  should  therefore 
be  in  a  position  to  intelligently  judge  and  choose  the  class 
of  roads  they  should  build  in  order  to  get  the  most  last- 
iiifi'  results  lor  the  ta.Ypayers'  money. 

The  San  Joaquin  County  Highway  Commission  chose 
wisely  when  in  1909  it  chose  Real  Asphaltic  Concrete 
(not  the  Topeka  Vagary)  for  some  of  its  most  traveled 
roads  out  of  the  City  of  Stockton,  and  the  fact  that  this 
construction  has  required  no  repairs  since  it  was  built 
proves  the   wisdom  of  the  choice. 

It  would  l)t:  well  for  the  county  officials  now  confronted 
with  the  task  of  choosing  the  class  of  construction  to  ha 
used  in  their  respective  counties  to  investigate  the  merits, 
costs  and  lasting  qualities  of  this  and  kindred  kinds  of 
ccnstruction  before  deciding  to  expend  public  funds  en- 
trusted to  their  care  on  some  kind  of  construction 
claimed  to  be  cheap,  which  in  reality  is  only  cheap-look- 
ing and  anything  but  economical  when  it  comes  to  main- 
taining it. 

Of  this  kind  of  stubbornness  or  mistaken  .judgment  we 
have  here  in  California  not  a  few  exami)les  and  the  tax- 
payers are  beginning  to  realize  that  narrow  roadways 
and  cheap  ones  at  that  are  the  most  expensive  ones  to 
keep  in  good  condition.  The  roads  that  will  be  built 
by  the  counties  will  be  built  for  utility,  will  have  to  stand 
a  rapidly  increasing  traffic  and  the  question  of  perma- 
nency is  therefore  of  first  importance  in  choosing  the 
kind  of  construction  to  be  adopted. 

Considei-able  money  is  yearly  wasted  in  poor  road  con- 
struction, requiring  immediate  repairs  and  constituting 
a  yearly  drain  on  the  taxpayers'  money,  which  could  be 
used  for  a  mere  useful  purpose  had  a  real  permanent 
road  I)een   built   in  the  first  instance; 
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Lessons  From  The  Exposition. 

Collected  by 
George  Nelson,  C.  E. 


E>GI.\EEUS    AM)    M  AM  F  A(  TIRKKS    ATTRACTED   BY 
TESTIMi   .MA(  IIINES. 


Tiiiiiis  (Hspii  Tcstine  MHcliiiu'  Co.  Displays  (in-.il  Yari<'tj 
of  Latest  liiiprovHl  .Macliincs  in  Talacc  of  .Macliincrj 


Never  before  have  engineers  and  manufacturers  and 
the  public  at  large  been  given  the  opportunity  of  inspect- 
ing the  wide  variety  of  testing  machinery  that  is  now  on 
display  at  the  Olsen  Co.'s  exhibit  in  the  Palace  of  Ma- 
chinery. The  exhibit  comprises  twenty-six  of  the  newest 
and  most  improved  types  of  testing  machines  as  well  as 
a  complete  assortment  of  the  instruments  and  apparatus 
used  in  up  to  date  methods  of  testing  all  kinds  of  struc- 
tural material. 

This  exhibit  of  diversified  testing  machinery  constitutes 
the  largest  all-around  testing  laboratory  in  America. 
The  machines  are  not  only  the  newest  but  most  of  them 
have  never  been  exhibited  before.  Most  of  the  machines 
embody  the  autographic  recording  attachments,  which 
generate  curves  and  records  showing  the  complete  char- 
acteristics of  the  material  being  tested. 

The  following  brief  description  will  serve  as  an  outline 
to  those  interested  in  the  testing  of  material,  as  to  the 
machines  which  may  be  seen  in  actual  oijeration  at  the 
Olsen   Exhibit. 

The  so  called  I'niversal  Testing  Machine,  wihich  is  prob- 
ably in  more  general  use  than  any  other  type  of  testing 
machine,  is  shown  in  three  sizes.  A  150,000  pounds  ca- 
pacity machine  cf  the  three  screw  type,  fitted  with  the 
latest  autographic  and  automatic  recording  device,  a  50,- 
000  ijounds  capacity  machine  of  the  plain  four  screw  tyy>e, 
and  a  10,000  pounds  capacity  four  screw  type  specially 
fitted  for  testing  wire  with  complete  automatic  and  auto- 
graphic recording  device.  These  machines  are  designed 
for  making  the  following  tests  within  their  rated  capac- 
ities: Tension,  compression,  and  transverse  tests  and 
with  a  few  additional  tools  can  be  used  for  shearing, 
punching,  bending,  and  hardness  tests,  and  if  desired  an 
attachment  can  be  obtained  tor  making  small  torsion 
tests. 

Torsion  tests,  however,  are  hest  accomplished  upon  a 
si)ecial  machine,  one  of  which  is  on  display.  This  ma- 
chine has  a  capacity  of  2:]0,000-inch  i>ounds,  and  will  take 
any  test  specimen  up  to  eight  feet  in  length  and  is  capa- 
ble of  testing  to  destruction  a  steel  shafting  up  to  2  1-2 
inches  in  diameter.  This  machine  is  equipped  with  the 
autographic  device  which  records  t.lie  amount  of  twist 
and  torsional  load  for  each  instant  of  the  test.  Torsion 
tests  are  very  desirable  for  testing  finished  full  sized  ma- 
chine members,  such  as  automobile  crank  shafts,  which 
must  be  designed  with  a  minimum  of  weight  and  a  maxi- 
mum of  strength,  thus  enal;ling  the  engineer  to  improve 
the  existing  design  and  develo))  quality  and  uniformity  in 
the  strength  and  arrangement  of  the  materials  used. 

The  testing  of  ct^ment,  concrete  and  road  materials 
re-quire  special  machines  of  great  accuracy,  ns  such  ma- 
terial is  tested  in  every  conceivable  niiinncr.  Tlic  im;i- 
chines  displayed  for  this  class  of  work  :\vv  the  very  hitcsl 
improved  ty|)e&,  and  all  eniliody  the  well  known  01s<'n 
features   of   practicability,   great    accuracy,   and    durability. 


The  following  machines  are  on  exhibit: 

A  New  Automatic  Shot  Testing  Machine,  which  accu- 
rately and  quickly  determines  the  tensile  strength  of 
briquettes  and  can  also  be  used  for  small  compression 
and  transverse  tests  of  cement. 

The  variation  in  results  obtained  in  testing  cement, 
generally  due  to  the  "personal  equation"  or  error  in  pre- 
l)aring  briquettes,  together  with  the  fact  that  cement  is 
but  rarely  used  in  tension,  has  promoted  during  the  last 
few  years,  the  use  of  the  compression  test  for  cement  and 
concrete.  For  this  class  of  work  is  shown  a  200,000 
pounds  capacity  Hydraulic  Compression  Testing  Machine, 
which  is  hand  operated  and  very  compact  and  easily 
transported  for  use  in  building  operations.  This  ma- 
chine hancMes  the  stiandard  specimens  up  to  six-inch 
cubes  or  cylinders  8  inches  in  diameter  and  16  inches 
long.  Also  on  display  are  the  various  moulds,  sieves,  and 
accessories  such  as  Vicat  needles  and  other  small  appa- 
ratus entering  into  the  installation  of  a  complete  cement 
testing   laboratory. 

The  road  material  testing  machines,  all  of  which  are 
made  in  the  very  best  manner  to  meet  the  specifications 
of  the  United  States  Road  Materials  Testing  Laboratory, 
have  the  special  advantageous  features  of  being  com- 
pactly mounted  on  individual  pedestals  and  bases,  which 
makes  them  very  convenient   for   laboratory  arrangement. 

Rock  to  be  tested  is  properly  broken  and  mixed  with  a 
specified  amount  of  water  and  ground  to  a  stiff  paste  in 
the  Olsen  liall  Mill.  It  is  then  moulded  into  briquettes 
under  a  specified  pressure  on  the  Standard  Briquette 
Former.  After  the  briquettes  are  properly  dried  they  are 
tested  on  the  Cementation  Impact  Tester  to  determine  the 
comparative  cementation  quality  of  the  material.  Si)ecl- 
mens  are  also  drilled  out  of  the  solid  rock  with  a  Diamond 
Core  Drill,  alter  which  they  are  sawed  and  ground  to 
l)roper  lengths  on  the  Combined  Diamond  Saw  and  Grind- 
ing Lap.  They  are  then  tested  on  the  Standard  Impact 
Tester,  which  i)ermits  a  two-kilogram  hammer  to  fall  at 
increasing  heights,  up  to  a  maximum  of  90  centimeters. 
The  height  of  drop  at  which  the  specimen  breaks  is  a 
measure  of  the  strength  of  the  material.  Stone  is  also 
tested  in  the  Standard  Abrasion  Cylinder  (De  Val  Type) 
and  the  percentage  of  material  (by  weight)  worn  oft  in 
a  si)ecifled  number  of  revolutions  is  a  measure  of  the 
quality  of  the  rock  to  withstand  abrasive  wear.  A  simi- 
lar test,  as  to  hardness  and  resistance  to  abrasive  wear 
is  accomplished  on  the  Standard  Hardness  Testing  Ma- 
dhine  in  which  a  small  specimen  of  the  solid  rock  is 
subjected  to  abrasive  wear  by  jdacing  it  under  pressure 
against  a  rotating  disc  ui>on  which  sand  of  standard 
ecars9ness  is  used  as  the  abrasive  agent.  The  hardness 
([uality  of  the  rock  is  measured  by  the  loss  of  weight  in 
the  specimen   in  a  specified   number  of   revolutions. 

Automobile  tire  fabric  is  one  of  the  textiles  most  rig- 
idly tested  today,  reciuiring  the  most  accurate  type  of 
testing  machine.  One  of  these  machines  with  a  capacity 
of  GOO  pounds  is  on  disi)lay.  on  which  special  attention 
has  been  l)aid  to  the  gripping  device  jis  well  as  the 
MH'lhod  of  aiiplyiui;  and  weighing  the  load.  Special  grips 
can  1)0  obtained  for  this  typo  of  machine  for  testing  wire, 
cord  .yarn,  paper;  etc.  .Mong  the  same  line  is  the  New 
Xavy    Standard     HuIvIxm-    Testimg    Machine    which    deter- 
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mines    the    tensle    sirength,    elastic'ity,    and    other    charac- 
teristics which  are  used  to  measm-e  the  quality  of  rubber. 

Wire  may  be  tested  in  various  ways  depending  upon 
how  it  is  to  be  used.  Three  of  the  prrnicipal  machines  for 
this  purpose  are  on  disiJlay.  Namely  a  very  complete 
tensile  testing  machine,  with  automatic  and  autograi)hic 
recording  device,  which  can  be  operated  with  great  ac- 
curacy, the  extensometer  reading  automatically  to  the 
ten-thousandth  part  of  an  inch.  Also  a  torsion  testing 
machine  for  wire  with  a  capacity  of  500-inch  pounds, 
upon  which  the  torsional  strain  can  be  applied  while  the 
specimen  is  under  tensile  lead.  The  Moore  Wire  Testing 
Machine  is  for  testing  the  tonghness  of  rope  wire  and 
for  measuring  the  quality  to  withstand  alternate  bending 
strain  while  under  tensile  load. 

Oil,  Grease,  and  Bearing  Metal  testing  are  exceedingly 
imi)ortant,  as  there  is  probobly  greater  variation  in  their 
quality  than  any  other  article  used  in  the  indnstries.  For 
this  purpose  a  Cornell  Oil  and  Hearing  Metal  Testing  Ma- 
chine is  open  to  inspection.  This  machine  is  used  to  de- 
termine by  comparative  test,  the  lubricating  and  wearing 
qualities  of  oils  and  the  anti-friction  qualities  of  the 
numerous  babbitts  and  bearing  metals,  over  a  wide  va- 
riation of  working  conditions  as  to  speed,  pressure,  etc. 
Im  addition  to  the  friction  tests  of  oils,  there  are  the 
instruments  for  the  determination  of  viscosity,  flash  and 
chill  points,  and  specific  gravity  of  which  the  standard 
approved  types  are  on  display. 

A  macliine  especially  adapted  for  testing  oast  iron  and 
general  use  in  foundry  practice  is  displayed  in  the 
Autographic  Transverse  Testing  Machine.  This  machine 
automatically  weighs  the  load  applied  through  the  me- 
dium oif  a  i)enduium  and  a  lever  system  and  records  the 
relation  between  the  load  and  the  deflection  upon  a  dia- 
gram sheet,  the  specimen  being  a  bar  1x2x24  inches.  In 
this  type  of  machine  the  complete  characteristics  of  the 
iron  are  obtained  more  quickly  and  accurately  than  is 
possible  on  an  ordinary  transverse  tester,  and  in  addi- 
tion there  is  secured  a  permanent  and  indisputable  rec- 
ord which  can  be  filed  away  for  future  reference. 

Among  the  special  testing  machines,  the  Hardness  Test- 
ing Machine  is  of  great  importance.  Two  types  of  this 
machine  are  on  display.  One  is  a  machine  upon  which  the 
pressure  is  applied  to  the  penetration  bail  by  means  of  a 
lever  system  which  is  vei-y  simple,  hand  operated,  and 
quickly  adjusted  to  take  any  specimen  up  to  the  size  of 
a  large  car  wheel.  The  other  is  the  Hydraulic  or  Brinnell 
Type,  which  is  more  suited  for  laboratory  purposes.  In 
both  machines  the  hardness  of  the  material  is  gauged  by 
the  i)enetration  of  a  10  mm.  steel  ball,  into  the  specimen 
when  sul)jected  to  a  standard  pressure.  The  readings 
are  transferred  to  "Brinnell  Hardness  Numbers"  by 
measuring  the  width  of  the  markings  with  a  special  nii- 
Ci-oscoi)e   and    referring   to   a   table  of   hardness   numbers. 

Another  very  interesting  machine  is  the  Upton-Lewis 
Toughness  Testing  Machine  which  is  a  repeated  stress 
testing  machine  of  the  most  advanced  type.  The  speci- 
men which  is  1-4  inch  thick  1  inch  wide  and  6  inches  in 
length,  is  vibrated  under  a  known  fibre  stress  and  the 
number  of  repetitions  necess.ary  to  produce  rupture  are 
automatically  recorded  on  a  revolving  drum.  The  ma- 
chine is  arranged  so  that  the  fibre  stress  can  be  record- 
ed if  applied  statically,  or  in  the  form  of  an  impact.  Re- 
sults obtained  u|)on  this  machine,  by  testing  under  two 
or  more  fibre  stresses  will,  when  plotted  upon  logaritmic 
cross-section  i)aper,  indicate  the  dynamic  qualities  or 
life  of  the  material  under  any  other  fibre  stress. 

The  Wliite-Souther  Endnrance  Testiuig  Machine,  an- 
other special  type,  was  developed  to  determine  the  "fa- 
tigue quality"  of  metal.  It  is  well  known  that  steel  as 
well  as  other  metals,  sometimes  fails  when  under  com- 
paratively  light   loads,   due     to     fatigue,   and     commonly 


called  crystalization.  This  machine  Subjects  the  speci- 
men to  alternating  stresses  until  rupture  while  loaded 
to  a  known  fibre  stress  and  is  essentially  adaivted  to  test- 
ing axle  or  crank-shaft  steel  or  other  metal  in  automo- 
bile construction. 

The  fragility  or  shock  resisting  qualities  of  metals  kre 
very  quickly  and  accurately  determined  by  the  Olsen 
Imi)act  Testing  Machine.  The  specimen,  nicked  in  a  pre- 
scribed manner,  is  clamped  in  a  rigid  vice  with  one  end 
protruding  and  a  hammer  allowed  to  strike  the  free  end 
a  one-hundred  foot-pound  blow,  thus  breaking  the  same 
off.  An  arc  is  graduated  so  that  the  actual  energy  ab- 
sorbed in  breaking  the  specimen  is  noted  directly  by  a 
pointer  on  the  scale. 

The  "Norris"  Slip  Abrasion  Testing  Machine  is  unique, 
and  is  the  very  best  nuachlne  ever  developed  to  make 
comparative  measarrement  of  the  quality  of  metals  to 
withstand  slip  abrasion,  such  as  takes  place  in  rails,  car 
wheels,  brakes,  clutches,  etc.  A  specimen,  1  inch  in  di- 
ameter, of  the  material  is  accurately  weighed  and  placed 
under  pressure  in  the  machine  upon  two  high  grade  man- 
ganese steel  rollers,  which  rotate  at  different  surface 
speeds,  thus  i)roducing  abrasion  by  the  slip  action  be- 
tween the  specimen  and  the  rollers.  The  loss  of  weight 
during  a  specified  length  of  run  gives  a  comparative 
measure   of  the   abrasion   resisting  qualities  of  the   metal. 

The  advancement  in  the  art  of  making  high  speed  cut- 
ting steel  and  the  ever  increasing  use  of  special  cutting 
toolis  of  such  steel,  have  necessitated  the  development  of 
si)ecial  efficiencj^  testing  machines  for  determining  their 
cutting  quality.  It  has  been  determined  that  various  tool 
steels  should  be  operated  at  definite  speeds  for  maximum 
efficiency,  depending  upon  their  treatment  and  the  mate- 
rial they  are  to  cut.  It'  is  essential,  therefore,  that  this 
spe?d  be  determined  by  test  and  the  machines  either 
operated  at  a  speed  calculated  to  obtain  the  greatest  ef- 
ficiency from  a  given  tool,  or  a  tool  steel  obtained  which 
will  give  the  greatest  cutting  efficiency  at  a  given  speed. 

Three  machines  for  this  class  of  testing  are  displayed. 
First,  the  Herbert  File  Testing  and  Indicating  Machine, 
which  tests  a  file  and  graphically  demonstrates  its  cut- 
ting quality  in  such  a  manner  that  it  leaves  no  doubt  as 
to  the  value  of  the  file  tested.  The  great  value  of  this 
test  is  not  merely  in  detennining  the  cutting  value  of  the 
file,  but  by  decreasing  by  as  much  as  several  hundred 
per  cent  the  time  required  for  a  certain  operation  by 
using  a  file  of  quality. 

The  Herbert  Tool  Steel  Testing  Machine  is  a  very  in- 
genous  piece  of  machinery  in  which  the  tool  steel  to  be 
tested  may  be  placed  under  any  i)ressure,  and  the  test 
material  rotated  at  any  desired  speed  up  to  200"  feet  per 
•minute.  The  tool  steel  is  permitted  to  cut  the  stand- 
ard test  material  under  varying  conditions  and  always  to 
a  definite  predetermined  degree  of  bUintness.  The  amount 
of  material  so  cut,  if  i)ik)tted  against  the  corresponding 
cutting  speeds  will  form  what  is  termed  the  "si)eed  curve" 
for  thai  tool  steel.  Hardness  by  drill  test  can  also  be 
determined  upon  this  machine. 

Th3  Olsen  Universal  Efficiency  Testing  Machine  is  the 
most  complete  tool  testing  machine  ever  devised.  Pri- 
marily this  machine  was  designed  for  testing  drills,  taps, 
dies,  etc.,  but  attachments  can  now  be  obtained  for  test- 
ing almost  any  form  of  cutting  tool  used  in  machining 
metal,  such  as  files  and  hack  saws  by  the  spot  method, 
milling  cutters  by  determining  the  cutting  qualities  of  a 
single  tooth,  and  lathe,  planer,  and  sharper  tools.  In 
testing  these  tools  in  this  way,  they  are  not  in  any  way 
injured,  and  it  may  be  considered  as  a  proof  test  of  the 
quality  of  such  tools.  Tests  can  be  run  with  spindle 
speeds  varying  frcm  60  R.  P.  M.  to  1,000  R.  P  .M.,  with 
positive  or  gravity  feed,  and  under  these  various  condi- 
tions, autographic  records  may  be  ohtained,  showing  the 
relation  in  various  magnitudes  between  torque  and  pene- 
tration, torque  and  revolutions,  or  penetration  and  revo- 
lutions. Also  the  thrust  pressure  is  automatically  indi- 
cated and  may  be  noted  continually  during  the  test. 

Another  machine  of  very  popular  interest,  is  the  Static 
find  Vibratory  Automobile  and  Wagon  Spring  Testing 
Machine.  In  this  machine  both  the  uniformity  and  "life" 
tests  of  a  spring  can  be  made.  The  uniformity  test  con- 
sists in  mounting  the  spring  in  the  machine  and  alter- 
nately loading  and  unloading  the  spring  up  to  any  de- 
sired capacity,  the  amount  of  deflection  being  automat- 
ically indicated,  and  noting  any  falling  off  in  the  strength 
of  the  spring  as  the  test  progresses.  The  "life"  test  con- 
sists in  vibrating  the  spring  under  service  conditions  to 
destruction. 
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California  Productions. 

By  George  Nelson,  C,  E. 


(Continued    Kroin    Juni,;     Ih.) 

In  last  week's  issue  the  Production 
in  California  of  Cement,  Brick,  Lime, 
Stone  and  Brick  Stone  were  described 
in  full. 

This  issue  contains  a  description  of 
Gypsem.  Clay  Products.  Copper,  Quick- 
silver, Lead,  .Magnesite  and  Manganese. 

Next  week's  issue  will  contain  data 
covering'.  Chrome,  Bituminous  Rock, 
Asphalt,  Gold,  Silver,  Platinum  and 
Petroleum. 

The  acale  is  of  necessity  not  the 
same  on  all  the  diagrams. 

The  value  in  dollars  or  the  amount 
of  production  has  been  made  shaded  or 
light  according  to  the  demand  of  the 
exigencies  of  the  work  arising  during 
the  construction  of  the  diagrams,  and 
it  will  make  no  difference  in  the  read- 
ing of  them. 

The  diagrams,  with  a  few  excep- 
tions, consist  of  two  sets  of  columns, 
one  white  and  one  shaded,  the  small- 
est is  always  supposed  to  be  standinsr 
in  front  of  the  tallest  without  regard 
to  color,  and  both  are  to  be  read  from 
the  bottom  line  up.  The  figures  placed 
on  the  sides  also  indicate  this  way  of 
reading  the  diagrams  and  are  added 
as  a  supplementary  guide. 
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Gypaum. 

This  diagram  shows  some  rather  re- 
markable somersaults,  both  in  tonnage 
and  value.  In  1895,  with  about  10,000 
tons,  it  was  woith  only  about  J25,000, 
whereas  in  llHin  11,000  tons  were  worth 
soma  ,$oO,iOyO,  \\it)j,some  very  small 
productions  in  tlie  intervening  years. 
Then  in  liUlt;  some  14,000  tons  were 
worth  .xonie  $10.'>.oiio,  and  in  pmi?  about 
K.Ouo  tons  wen-  worth  onl\  $-l.^,Oim. 
Quite  a  somersault.  Then  in  IHOS  it 
jumps  about  again  jind  31,0(mi  ions  are 
worth     almost     |17:..000,     and     in     1910 


.<unif  .'ts.iMMj  ton.<  were  worth  |:;i'C,mmO. 
The  value,  however,  has  in  the  last 
few  years  kept  well  above  |5  a  ton. 

Gypsum  occurs  most  commonly  as 
rock  gypsum,  although  it  is  found 
chrystalline   as   selenite. 

Gypsum  is  used  in  the  form  of  plas- 
ter of  Paris.  It  replaces  quick  lime  in 
wall  plaster.  It  is  used  as  fertilizer, 
retarding  ingredient  in  Portland  ce- 
ment, in  glass,  dyeing,  and  in  reclaim- 
ing black  alkali  lands. 
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('lay    I'roducta. 

This  diagram  includes  all  clays  useo 
in  the  manufacture  of  red  and  brown 
earthenware,  flower  pots,  tiling  of  all 
kinds,  building  terra  cotta,  sewer 
pipe,  etc.,  and  figures  for  value  and 
amount  relate  to  the  crude  material  at 
the    pit. 

The  diagram  shows  that  the  fat  and 
the  lean  years  in  this  industry  are 
rather  mixed,  and  that  nobody  knows 
what  next  year  will  bring  in  the  shape 
of   either    output   or    price. 

All  varieties  of  clay  are  found  here, 
such  as  china  clay  or  kaolin  earth, 
ball  clay,  pottery  clay,  earthenware 
clay   and    fire   clay. 

Copper. 

Copper  production  is  one  of  the  old- 
est industries  in  the  State,  but  it  was 
never  very  remunerative  nor  very  ex- 
tensive, until  the  deposits  at  Iron 
Mountain  in  Shasta  County  were  dis- 
covered in  is;t6  and  the  further  dis- 
covery of  the  Bully  Hill  deposits  in 
1901,  and  the  production  has,  with  the 
exception  of  the  years  1903  and  190.^. 
kept  well  abovf  i'.".  million  pounds  x\ 
year.  It  has  fallen  somewhat  below 
normal  in  the  last  thre«'  years  owljig 
to  lltlgailon  and  enforced  idleness  ol 
some  of  the  largest  smelters  whose 
fumes  were  supposed  to  have  damaged 


the    sui  rounriing-    agricultural    products. 

Shasta  County  leads  in  the  produc- 
tion of  copper  with  Calaveras  second 
and    San    Bernardino    third. 

California  takes  a  leading  position 
in  the  world's  copper  production,  be- 
ing the  sixth  producing  State  and  the 
tenth  amoung  the  world's  producing 
countries. 
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The  California  Copper  Industry  has 
been  the  main  cause  of  a  significant 
development  of  water  power,  electrical 
plants,  gold  mining,  lumbering,  manu- 
facturing and  other  industrial  enter- 
prises, and  also  the  building  of  branch 
railroads  and   new   towns. 

Quiokailver. 

Quicksilver  is  measured  by  the 
flask,   each    flash   containing   75   pounds. 

The  production  of  Quicksilver  has 
always  been  an  important  industry  in 
California,  and  up  to  1905  kept  well 
above  25,000  flasks  a  year,  since  then, 
however,  it  has  fallen  off  somewhat, 
langing  from  15.000  to  20,000  flasks  a 
year. 

California  produces  in  round  num- 
bers about  SO  per  cent  of  the  total 
Quicksilver  production  of  the  Ignited 
States. 

The  domestic  market  for  Quicksilver 
demands  from  20.000  to  25,000  flasks  a 
year. 

The  foreign  m.-irket  is  not  profitable 
to  .American  producers  in  competition 
with  large  Kuropean  supplies  avail- 
.■ible  at  lower  prices.  It  would  seem, 
ilierefoie.  that  unles.s  rich  ore.  work- 
able under  favorable  conditions  at 
large  profit  be  available  or  Industrial 
1  hemistiy  find  new  uses  for  the  metal, 
the  present  producers  must  continue 
to  work  under  somewhat  unfavorable 
conditions. 
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5.     Other    purposes. 

The  price  of  lead  has  for  many 
years  been  swinging  between  4  and 
hVi   cents  a  pound. 

With  the  extension  of  roads  and  rail- 
roads Lead  will  no  doubt  be  found  both 
in  large  and  high  grade  quantities, 
and  it  will  pay  to  direct  the  attention 
of  prospectors  to  the  location  of  these 
ores. 
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Quicksilver  is  used  in  the  manu- 
facture of  fulminate,  of  drugs,  of  elec- 
tive lighting  and  scientific  apparatus, 
and  in  the  recovery  of  precious  metals. 

It  would  seem  that  the  field  of  use- 
fulne.s.^i  could  be  very  profitably  ex- 
tended  for  this  metal  and  experimental 
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research  .should  be  encouraged  both  by 
the    parties    directly       interested       and 
also   by   the   State  Universities. 
Lead. 

Lead  smelting  never  was  an  im- 
portant industry  in  this  State,  the 
highest  tonnage  ever  produced  being 
1,.J00   tons   in   1910. 

•Lead  is  used  in  considerable  quan- 
tities  for   the   following  purposes: 

1.  White   lead   and   oxides. 

2.  Pipe. 

3.  Sheets. 

4.  Shot. 
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Magrnesite. 

California  is  the  only  State  having 
Magnesite  deposits  of  commercial  im- 
portance, and  these  deposits  are  pretty 
well  difitributed  throughout  the  State, 
but  it  has  only  been  in  recent  years 
that  the  production  has  assumed  any 
real    large    proportions. 

Magnesite  has  to  be  calcined  and 
ground  before  it  is  put  on  the  market. 
Some  plants  are  arranged  as  to  use 
the  carbon  dioxide,  which  constitutes 
about  50  per  cent  of  the  material,  and 
which  is  driven  off  by  the  calcination 
process. 

Until  recently  Magnesite  from  Cali- 
fornia could  not  compete  with  the 
European  product,  owing  to  high 
freight  rates  and  the  high  cost  of 
mining  the  California  material  as  com- 
pai'ed  with  the  cost  of  mining  in 
Europe. 

The  day  no  doubt  is  at  hand  when 
California  Magnesite  will  be  mined 
and  manufactured  here  in  California, 
and  only  the  finished  products  into 
which  it  goes  will  be  exported. 

^lagnesite  is  used  when  calcined  for: 
lUangranese. 

The  pi'oduction  of  Manganese  has 
never  in  California  amounted  to  an 
industry. 

The  diagram  shows  a  most  erratic 
fluctuation  of  the  output — one  year 
l.ioO  tons,  the  next  year  almost  noth- 
ing. 

Manganese  has  been  round  in  com- 
nrercial  paying  quantities  in  many 
places.i  both,  in  the  Coast  range  and  in 
the    Sierra    Nevadas. 

Recent  developments  in  the  northern 
part  of  the  State  where  the  electric 
furnace  is  being  used  in  the  making 
of   steel,    promises   a   local    market   for 
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high -grade    ore    suitable     for     making 
ferromanganese. 

The  uses  of  Manganese  are  so  many 
and    varied    that   a   considerable    indus- 
try   could    be    established    here    in    Cal- 
ifornia   with    the    use    of    some    brains, 
and    technical, 
is    used    in    many    alloy* 

Afy4/VGA/^£<S£ 

^^/yfoe//vr  //v  To/i/s 


aAZIF(MNZA  FAODl/CT/OJ/J 
/ag7-/9/^ 

Aarfit  /l/f^»f^SiriXi7liiir£hi//Jt 
/9/-f 


besides  ferromanganese,  such  as  Man- 
ganese-bronze, Manganese-brass,  Man- 
ganese German-silver  and  many  others. 
It  is  also  used  extensively  in  the 
chemical  industries,  in  glass-making, 
paints,  dry-cells,  calico  printing,  dis- 
infectants,   etc. 


BURMA'S 


TRADE      IN      PIPES      AND 
FITTINGS. 


[Consul  Maxwell  K.  Moorhead,  Ran- 
goon,   March    12.] 

Gas  is  used  nowhere  in  Burma  either 
for  lighting  or  for  industrial  purposes. 
There  are,  therefore,  no  gas  fittings 
imported.  Tube  fittings  are  not  sep- 
arately listed  in  the  customs  returns, 
and  those  dealers  consulted  were  un- 
able to  give  even  an  estimate  of  quan- 
tities   imported. 

The  value  of  pipes  and  fittings  im- 
ported from  the  United  States  in  1914 
amounted  to  $888,820,  and  exceeded 
that  of  1913  by  $369,380.  This  large 
gain  was  due  to  increased  operations 
in  the  oil  fields  of  Upper  Burma,  where 
mostly  American  pipe  is  used.  The  oil 
companies  purchase  their  pipes  and 
fittings  direct  from  the  manufacturers 
in  the  United  States.  A  list  of  oil 
companies  in  Burma  is  forwarded  [and 
may  be  obtained  from  the  Bureau  of 
Foreign  and  Domestic  Commerce  or  its 
branch  offices;  San  Francisco  office 
New    Customhouse.] 


CITV     ENGINEER     APPOINTED. 


NAPA,  CAL. — At  the  last  meeting  of 
the  City  Council  J.  E.  Gardner  was  ap- 
pointed by  the  Council  to  act  as  City 
Engineer  and  Superintendent  of 
Streets. 
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Illustrated  Section  This  Week  Shows  Ten  Plates  of  the  Accepted 

Drawings  of  Architect  Hermann  Barth  For  New  Southeast 

Wing  of  San  Francisco  Hospital. 


The  ten  plates  shown  in.  the  illus- 
trated section  of  this  week's  issue 
.show  the  most  important  drawings  of 
Architect  Hermann  Barth,  selected  in 
competition  witli  thirteen  other  archi- 
tects tor  the  now  southeast  wing  of 
the   San   Francisco  Hospital. 

In  awarding  Mr.  Barth  this  impor- 
tant work  the  jury,  which  consisted  of 
Architects  .lulia  -Morgan  and  Charles  S. 
Kaisei-  and  Dr.  Brodrick,  decided  that 
plans  submitted  by  him  were  the  most 
logical  besides  more  closely  conforming 
to  the  scheme  of  the  portionTs  of  the 
institution  already  erected.  Briefly 
Mr.  Harth's  design  calls  for  three 
buildings,  two  four-story  structures 
and  a  two-story  building,  all  connected 
by  means  of  coiiidors  and  also  con- 
nected with  the  main  group  by  an 
arcade.  One  of  the  four-story  portions 
will  be  devoted  to  incipient  ward  for 
males  and  the  other  for  advanced 
males.  The  two-story  portion  will  be 
divided  for  incipient  and  advanced 
females.  Service  departments  will  oc- 
cupy the  corridors  connecting  both  the 
male    incipient   and  advance   wards   and 


that  portion  of  the  group  devoted  to 
the  female  cases. 

Construction  will  be  of  the  Class  "A" 
type  with  a  complete  steel  frame  and 
exterior  walls  faced  with  pressed  brick. 
The  exterior  design  will  harmonize 
with  the  other  portions  of  the  group 
now  erected.  About  $400,000  Is  avail- 
able for  the  construction  of  the  new 
southeast  wing. 

other  architects  entering  the  com- 
petition for  this  work  were:  John 
r.aur,  \A'ilIiam  C.  Hayes,  August  G. 
Headman,  Lewis  P.  Hobart,  Kieorge 
William  Kelham,  J.  E.  Krafft  &  Sons, 
n.  K.  Meyteck,  I.rf)uis  Christian  Mull- 
gardt,  Henry  H.  Meyers,  William  A. 
Newman,  Perseo  Righetti,  Ward  & 
Hlohme  and  Charles  Peter  Weeks. 

The  competition  was  held  under  con- 
ditions approved  by  the  San  F^-anclsco 
.•^ub-Committee  on  Competitions  of  the 
American  Institute  of  Architects  and 
w.is  directed  by  the  Board  of  Consult- 
ing Architects,  John  Galen  Howard, 
.lohn  Reed,  Jr.,  and  Frederick  H.  Meyer. 
No  second  mention  was  made  and  it  Is 
the  first  important  competition  called 
in  which  the  drawings  were  rendered 
in   pencil. 


HOM)S 


ANDERSON  (Shasta  Co.) — By  a  vote 
of  503  to  94,  the  Anderson-Cottonwood 
Irrigation  District  declared  in  favor 
of  bonding  the  district  for  $1S0,000  to 
raise  money  foi-  constructing  the  sys- 
tem. 

The  district  incliudes  32,000  acres 
of  irrigable  land  extending  from  near 
Kedding  southward  on  both  sides  of 
the  .Sacramento  through  Anderson  and 
Cottonwood   over   into   Tehama  County. 

The  bonds  aie  to  run  forty  years. 
Payment  of  the  principal  will  not  be- 
gin until  after  twenty  years.  The 
I  ate   of   interest   has   not    been    fixed. 

.STOCKTO.N,  SAN  JOAQUl.N  CO., 
C.AL. — By  a  vote  of  six  to  one  this  city 
authorized  a  bond  issue  of  $200,000  for 
storm  water  sewers  and  $3.')0.000  for 
sanitary  sewers.  The  recent  annexa- 
tion of  suburban  districts  necessitated 
the  improvements.  The  total  bond 
is.suc  amounts  to  $.5.")0,('00.  Plans  for 
the  improvements  have  already  been 
piepared  and  on  the  selling  of  bonds 
bids   for  the   work   will   be  called   for. 

FOKTUNA,  HU-MBOLDT  CO.,  CAL.— 
At  a  recent  meeting  the  proposition  of 
issuing  bonds  of  |2.'),00<i  met  with  favor 
by  those  present.  Aichitect  Burke  of 
Euieka  outlined  several  plans  for  the 
proposed  structure  and  these  were 
considered.     No     definite     action     was 


taken,  although  it  is  said  a  date  for 
the  eljction  will  be  set  in  a  few  weeks. 
Geo.  R.  L,ane  is  Clerk  of  the  School 
T I  us  tees. 

iIOUTVILL.E,  jMPEUIAL  CO.,  CAT.. — 
Tlie  proposition  to  vote  bonds  of  $20,- 
imo  for  park  and  street  improvements 
is  under  consideration  by  the  City 
Trustees. 

ALBURN,  PLACER  CO..  CAL.— The 
Ko.-eville  Grammar  .School  bonds  of 
•?  1(1.000  have  been  sold  by  the  Super- 
visors to  the  William  U.  Staats  Com- 
p.my.  The  proceeds  of  the  sale  will  be 
'J.'^ed  in"  the  enlarnement  of  the  present 
:-'.iainPiar   .school. 

KI.NtJSBrRt;.  FKES.XO  CO.,  CAL.— 
The  $10,000  bond  issue  of  the  Kingsburg 
•i<.int  District  have  been  sold  to  the 
Industrial  Accident  Commission  of  the 
>>tate. 

KICDWOOI)  (MTV.  SAN  .MATEO  CO., 
<'.\1,. — A  special  eleclit)n  will  l)o  held 
on  .lune  29th  to  vote  bonds  of  $7,r>00 
lor  the  purch.Hse  of  an  automobile 
cluniical    apparatus. 

-  -  .\  petition  signed  by  3.t0  property 
owners,  asking  the  formation  of  the 
Terra  Bella  Irrigation  District,  has 
been  presented  to  the  Supervisors.  The 
Terra  Bella  project  involves  the  ?m- 
poiiiuling  of  flood  waters  of  Deer  Creek 
.•iiid  the  irrigation  of  lands  along  the 
foothills  on  the  south  side  of  the 
creek. 
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To  spend  $11', 000  loi-  paving  Main 
.street  and  the  route  of  the  State  High- 
way through  the  city  by  a  vote  of  258 
10   31. 

To  spend  $6,000  for  the  purchase  of 
an  auto'Tiobile  lire  truck,  by  vote  of 
227   to   61. 

The  proposal  to  issue  bonds  in  the 
.sum  of  $18,000  for  graveling  the  streets 
in  the  residence  districts  was  defeat- 
ed,  the   vote   being   164    to   104. 

B^LORIX,  SACRAMENTO  CO.,  CAL.— 
An  election  will  be  held  on  July  8th  to 
vote  bonds  of  $10,000  for  the  erection 
of  a  school  and  the  puixhase  of  addi- 
tional  lands. 

SAX  RAFAEL,  MARIX  CO..  CAL,. — 
The  calling  of  a  bond  election  to  vote 
bonds  of  $2.5,000  for  the  erection  of  a 
modern  grammar  school  building  is 
now  being  considered  by  the  San  Ra- 
fael Board  of  Etlucation.  The  building 
as  planned  will  be  a  one-story  struc- 
ture,  class   A,   of   the    Mission   style. 

TOWNS  OF  CROCKETT,  VALONA 
AND  CROLOXA.  COXTRA  COSTA  CO., 
CAL. — An  election  will  be  held  July 
2nd  to  vote  on  the  formation  of  a 
lightip?  district  in  the  Towns  of 
Crockett,  Valona  and  Crolona.  Fur- 
ther information  may  be  had  from  J. 
H.  Wells,  Clerk  of  the  County  Super- 
\  isors. 

SAX  BERXARDIXO,  SAX  BERXAR- 
DIXO  CO.,  CAL. — The  city  Attorney 
ha.s  been  instructed  to  prepare  an  or- 
dinance calling  a  special  election  to 
vote  bonds  for  the  erection  of  a  new 
city  hall.  The  bond  issue  will  prob- 
ably be  for  $175,000,  about  $40,000  to 
be  expended  for  a  site  and  the  re- 
mainder   for    building    and    equipment. 

REDONDO,  LOS  AXGELES  CO.,  CAL. 
— The  Board  of  School  Tru.stces  has 
purchased  a  site  for  the  new  grammar 
school  building  to  be  erected  in  the 
.•southern  part  of  the  city.  L.  B.  Pem- 
berton  900  Auditorium  Building,  Los 
Angeles,   will   prepare   the   plans. 

EL  CENTRO,  IMPERIAL  CO.,  CAL.— 
The  $125,000  bond  issue  of  the  El  Cen- 
tro  High  School  District  has  been  sold 
by  the  Board  of  Supervisors  at  a  pre- 
mium of  $5,275.  Architect,  Fred  T. 
Harris  is  preparing  the  plans  for  the 
new  buildings  to  be  erected. 

VICTORVILLE,  SAX  BERXARDIXO 
CO.,  CAL. — Bonds  in  the  sum  of  $25,- 
(100  for  the  erection  of  a  new  high 
school    building   have    been    voted. 

MARTIXEZ,  CONTRA  COSTA  CO., 
CAL. — Mayor  McClellan  is  in  favor  of 
a  Dond  election  to  provide  fund.s  for 
the  reservoir  and  distributing  system, 
on  the  grounds  that  the  present  cost 
of  water  are  as  high  as  the  cost  of  a 
municipal    system. 

ORLAXD,  GLENX  CO.,  CAL.— The 
County  Supervisors  have  arranged  to 
purchase  $50,000  of  State  Highway 
bonds  in  addition  to  the  amount  al- 
ready   purchased. 

PASO  ROBLES,  SAX  LUIS  OBISPO 
CO.,  C.\L. — The  Paso  Robles  school 
trustees  have  started  a  petition  for 
the  purpose  of  bonding  the  district, 
the  proceeds  to  be  used  in  the  con- 
.struction  of  a  new  school  building  and 
the   purchase   of   additional    sites. 

AUBURX,  PLACER  CO.,  CAL.— The 
City  Trustees  will  call  an  election  to 
vote  bonds  of  $22,000  for  the  purchase 
of   fire   apparatus. 

BEAUMONT,  RIVERSIDE  CO.,  CAL. 
— The  School  Trustees  have  called  an 
election  to  vote  bonds  of  $20,000  for 
the  construction   of   a   school   building. 


FRESNO,  FRESNO  CO.,  CAL.— Fres- 
no County  will  vote  on  a  $3,000,000 
bond  issue  for  good  roads  in  that 
county  on  October  26th,  that  date  be- 
ing set  for  a  special  State  election. 
The  petitions  with  the  required  num- 
ber of  signatures  has  been  presented 
to  the  Supervisors  by  the  Chamber  of 
Commerce. 

BATES  SCHOOL  DISTRICT,  SACRA- 
-MEXTO  CO.,  CAU— The  Bates  Union 
High  School  District  bonds  have  been 
sold  to  the  Blythe-Witter  Company  of 
San  Francisco.  The  issue  was  for  $38,- 
100,  and  will  cover  the  cost  of  the 
proposed  school  to  be  erected. 

PORTLAXD,  ORE. — Word  has  been 
received  by  Commissioner  Daly  from 
Storey,  Thorndyke,  Palmer  &  Dodge, 
bond  attorneys  of  Beston,  that  the 
$200,000  bond  election  held  in  this  city 
two  years  ago  for  the  construction  of 
a  new  garbage  incinerator  are  legal 
and   may   be   advertised   for   sale. 

CHALIS,  IDAHO.— At  a  recent  elec- 
tion bonds  of  $35,000  were  voted  for 
the  con.struction  of  five  new  bridges 
over    the   Salmon   River. 

FLORENCE,  ORE.— Bonds  of  $10,000 
lor  a  water  works  system  and  $35,000 
of  street  intersection  bonds  have  been 
voted  in  this  city,  and  bids  for  the 
work  will  be  called  for  on  the  purchase 
of   the   bond.s. 

BUTTE,  MONT.— The  County  Com- 
missioners have  formally-  called  an 
election  to  be  held  on  July  27th  to 
vote  on  the  issuance  of  $100,000  bonds 
for  the  erection  of  a  court  house  build- 
ing. Of  this  amount  $85,000  will  be 
used  for  the  installation  of  steel  cages 
and  other  up-to-date  equipment.  Fur- 
ther information  may  be  had  from  the 
County    Clerk. 

HILLSBOROUGH,  SAX  MATEO  CO.. 
CAL. — At  a  recent  meeting  of  the 
Hillsborough  School  District  it  was 
decided  that  July  17th  be  set  as  the 
date  for  the  voting  of  $30,000  school 
bond.s. 

An  election  will  also  be  held  on  July 
19th  for  the  voting  of  bonds  of  $40,- 
COO  for  additional  road  improvements. 
The  improvements  will  be  made  on 
the  roads  in  Xo- Man's  land,  which 
have  never  been  improved,  and  El  Cer- 
rito  road,  leading  a  winding  route 
from  near  the  polo  club  to  the  Crystal 
Springs    road,    and    others. 


BRIDGES  AND  DAMS 


MODESTO.  STAXISLAUS  CO.,  CAL. 
— Flume,  reinforced  concrete.  Cost 
not  stated.  Engineer,  Herrmann,  Mo- 
desto. Owners,  Modesto  Irrigation  Dis- 
trict. Plans  have  been  completed  and 
are  now  out  for  figures  for  the  con- 
struc^.ion  of  a  permanent  flume  to 
carry  the  waters  of  the  main  irriga- 
tion ditch  of  the  Modesto  Irrigation 
District  under  Gasburg  Creek.  Con- 
.struction  will  be  of  concrete.  Bids 
will  be  opened  on  July  3rd.  Plans  and 
specifications  can  be  had  by  address- 
ing the  President  of  the  Modesto  Irri- 
gation District  at  Mridesto. 

SAX  JOSE,  SAXTA  CLARA  CO.,  CAL. 
— Bridges,  2,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, San  Jose.  Owners,  Santa  Clara 
County.  At  the  last  meeting  of  the 
."Supervisors  the  County  Surveyor  was 
instructed  to  prepare  plans  and  speci- 
fications for  reinforced  concrete 
bridges  on  the  Homestead  road  over 
Calavasas   and  San   Tomas   Creeks  and 


bids  will  be  received  until  June  28th 
at  11  a.  m.  Plans  and  specifications 
were  also  adopted  and  bids  ordered  re- 
ceived at  the  same  time  for  a  rein- 
forced concrete  bridge  on  Fremont 
avenue  over  Permanente  Creek  in  the 
County  of  Santa  Clara.  Plans  and 
specifications  for  this  work  may  be 
had  from  the  County  Surveyor  at  San 
Jose. 

SAX  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Bridge,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Surveyor, 
San  Jose.  Owners,  Santa  Clara  County. 
Plans  have  been  completed  and  have 
received  the  approval  of  the  Board  of 
Supervisors  for  a  reinforced  concrete 
bridge  to  be  erected  on  the  Homestead 
road  over  Campbell  Creek.  Bid.s  for 
the  construction  are  now  being  taken. 
Bids  will  be  opened  on  July  6th.  Plans 
and  specifications  can  be  secured  from 
the  office  of  the  County  Clerk. 

KBXXETT,  SHASTA  CO.,  CAL.— 
Bridge,  steel  and  concrete,  $20,000. 
Engineer,  County  Surveyor,  Redding. 
Owners,  Shasta  County.  A  bridge 
across  the  Sacramento  River  at  the 
ferry  crossing  at  the  town  of  Kennett 
is  in  prospect.  The  Supervisors  at 
their  present  session  requested  the 
Count  Surveyor  to  prepare  plans  and 
specifications  to  be  submitted  at  the 
next  regular  meeting  of  the  Board. 
At  present  the  county  maintains  a  free 
ferry  at  Kennett. 

WOODLAXD,  YOLO  CO..  CAL.  — 
.Bridge  constuction.  Cost  not  stated. 
Engineer.  County  Surveyor,  Woodland. 
Owners,  Yolo  County.  The  County  Su- 
pervisors of  Yolo  County  have  adopt- 
ed   the    following    resolution: 

"Whereas,  It  is  deemed  to  the  best 
interest  of  this  county  to  rescind  the 
joint  contract  entered  into  between 
Yolo  County  and  the  Clinton  Fire- 
proofing  Company  for  the  erection  of 
a  bridge  over  Putah  Creek,  and  dated 
the  7th  day  of  December,  1914,  it  is 
ordered  nnd 

Resolved,  That  said  contract  be  re- 
scinded,   revoked    and    canceled." 

The  work  will  probobly  be  readver- 
tised. 

EUREKA,  HUMBOLDT  CO.,  CAL.— 
Bridge  construction,  concrete  and 
steel.  Cost  not  stated.  Engineer, 
County  Surveyor,  Eureka.  Owners, 
Humboldt  County.  The  Supervisors  at 
their  next  meeting  will  call  for  bids 
for  the  construction  of  a  new  bridge 
at  Ballou  ford  on  Salt  River  to  replace 
the  one  built  theie  last  year  at  a  cost 
of  more  than  $10,000,  and  which  on  ac- 
count of  being  so  poorly  planned 
proved    worthless. 

MERIDAN,  COLUSA  CO.,  CAL.  — 
Bridge  repairs,  concrete.  Cost  not 
stated  Engineei-.s,  Galloway  &  :Mark- 
quad,  First  Xational  Bank  Bldg.,  S.  F. 
Owners,  Colusa  and  Sutter  Counties 
and  the  Xorthern  Electric  Railroad 
Co.  Plar.s  have  been  completed  and 
figures  are  now  being  taken  for  the 
repairs  to  the  Meridan  bridge  dam- 
aged by  high  water  sometime  ago. 
This  work  will  consist  of  putting  in 
new  piers  and  bulkhead.  Bids  will  be 
opened  on  June  26th.  Plans  and  speci- 
fications can  be  had  fiom  the  office  of 
the    engineers. 

SAXTA  BARBARA,  SAXTA  BARBA- 
RA CO.,  CAL.— Bridge,  steel  and  rein- 
forced conclete,  $20,000.  Engineer, 
City  Engineer,  Santa  Barbara.  Own- 
ers, City  of  Santa  Barbara.  Bids  will 
be   received  by  the  City  Council  up   to 
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12  o'clock  noon,  June  L'llli.  l!)ir>,  foi- 
the  construction  of  a  reinforced  con- 
crete bridge  in  this  city.  Bids  will  be 
taken  on  four  sets  of  plans  prepared 
by  City  Engineer  Cook.  Mayberry  & 
Parker,  I^lewellyn  Iron  Works  and  E. 
T.  Flaherty.  The  cost  is  estimated  at 
about  120,000.  A  certified  check  or 
bond  for  10%  is  required.  A.  Christine 
Ilolmberg  is  the  City  Clerk.  Plans  are 
on  nie  in  the  offlce  of  the  City  Engi- 
neer. 

CAI.EXICO,  IMPERIAL  CO.,  CAL.— 
Bridge,  steel  and  concrete.  Cost  not 
stated.  Engineer,  City  Engineer 
Harry  E.  Foster,  Calexico.  Owners, 
City  of  Calexico  and  Imperial  County. 
As  a  result  of  the  conference  held  re- 
cently between  City  Engineer  Harry 
10.  Foster,  County  Surveyor  C.  N.  Perry 
and  Supei  visor  .John  Boyce,  a  survey 
will  be  made  for  the  location  of  the 
new  bi'idge  across  New  River  at  the 
west  end  of  Second  street.  According 
to  the  present  plans  the  new  structure 
will  be  moved  SO  feet  north,  the  west- 
ern approach  to  be  level  and  eastern 
end  to  have  a  slight  grade.  The  Mer- 
cereau  Bridge  and  Construction  Co. 
of  Los  Angeles  Is  said  to  be  willing  to 
construct  the  bridge  for  the  city  and 
county,  allowing  8  months  time  for 
payment.  No  action  as  yet  has  been 
taken  on  the  offer  of  the  company. 
The  bridge  will  be  one  span  and  about 
1 7   feet  above  water. 

SEATTLE,  WASH. — Bridges,  steel 
bascule  type,  $.370,000.  Engineer,  City 
Engineer  Dimock,  Seattle.  Owners, 
<"ity  of  Seattle.  Bids  will  be  received 
by  the  Board  of  Public  Works  until  10 
a.  m.,  July  23rd,  for  the  construction 
of  two  of  the  Lake  Washington  Canal 
bridges,  one  at  15th  avenue,  NW.  and 
the  other  at  Fremont.  The  latter  will 
cost  $370,000  exclusive  of  approaches, 
which  may  be  built  by  Day  Labor  at  a 
cost  of  $90,000,  and  the  former  $430,- 
000.  Both  will  be  of  the  bascule  type. 
The  bids  will  be  received  for  any  of 
the  following:  (a)  concrete  substruc- 
ture;- (b)  steel  superstructure;  (c) 
operating  machinery,  or  for  the  work 
as  a  whole.  It  is  estimated  by  City 
Engineer  Dimock  that  the  work  will 
require    about    one    year    to    complete. 

CLATSKANIE,  ORE. — Bridge,  steel 
and  concrete.  Cost  not  stated.  Engi- 
neer, County  Surveyor,  Clatskanie. 
Owness,  Columbia  County.  Plans  have 
been  completed  and  are  now  out  for 
figures  for  the  construction  of  a  steel 
and  concrete  road  bridge  over  the 
Clatskanie  River.  Bids  will  be  opened 
on  .Tune  2(ith.  Plans  and  specifications 
oan  be  secured  from  the  office  of  the 
County    Surveyor    at    Clatskanie. 

SISKIYOU  AND  SHASTA  COUNTIES. 
CAL. — Highway  bridges.  2,  steel  and 
concrete.  Cost  not  stated.  Kngineer, 
State  Highway  Commission.  Forum 
Bldg.,  Sacramento.  Owners,  Slate  of 
California.  The  State  Highway  Com- 
mission will  shortly  advertise  for  bids 
for  the  construction  of  tv/o  reliifoiced 
concrete  bridges  to  be  erected  across 
the  Pitt  River  and  the  the  Sacramento 
River.  The  Pitt  River  bridge  will  be 
400  feet  ionw:  including  the  approacho.'*, 
and  the  main  arch  will  be  250  feet 
long.  This  bridge  will  be  located  In 
."iiasta  County.  The  bridge  over  the 
.Sacramento  River  will  be  at  Dunsmuir 
In  Siskiyou  County,  and  will  be  530 
feet  long.  Bids  will  be  opened  on  July 
6th  or  7th. 


COLUSA,  COLUSA  CO.,  CAL.  — 
Bridges,  8,  steel  and  reinforced  con- 
crete. Cost  not  stated.  Engineer, 
Count  Surveyor,  Colusa.  Owners,  Co- 
lu.sa  County.  At  the  last  meeting  of 
the  County  Supervisors  the  County 
Suiveyor  presented  plans  and  specifi- 
cations of  certain  bridges  to  be  con- 
.stiucted  in  the  county  and  after  re- 
ceiving the  approval  of  the  Board,  the 
<"lerk  was  instructed  to  advertise  for 
bids.  The  bids  to  close  July  8th  at  10 
a.  m.  The  following  is  a  list  of  the 
.-structures  and  their  locations:  Speci- 
fication No.  8.'),  reinforced  concrete 
bridge  across  Glenn  Valley  Creek. 
Specification  No.  30,  reinforced  steel  or 
concrete  bridge  across  Salt  Creek  one- 
half  mile  west  of, Prize.  Specification 
No.  90,  reinforced  concrete  bridge 
across  Angel  Slough.  Specification  No. 
S9,  reinforced  concrete  bi-idge  across 
Sycamore  Slough  at  the  Buster  place. 
."Specification  No.  8^,  reinforced  con- 
crete culvert  across  Sycamore  Slough 
at  the  Sachreiter  place.  Specification 
No.  87,  reinforced  concrete  culvert 
across  Sycamore  Slough  at  the  J.  L. 
Davis  place.  Specification  No.  91,  re- 
inforced concrete  culvert  across  Dry 
Slough  at  the  Dry  Slough  School 
House.  Specification  No.  86,  reinforced 
concrete  bridge  across  Lurline  Creek 
at   the   southwest   corner   of  seceion    19. 

MODESTO,  STANISLAUS  CO.,  CAL.— 
Bridge,  concrete  and  steel.  Cost  not 
.stated.  Engineer,  County  Surveyor, 
.Modesto.  Owners,  Stanislaus  County. 
The  County  Surveyor  has  been  In- 
structed to  prepare  plans  and  specifi- 
cations for  the  construction  of  a 
bridge   at   Roberts   ferry. 

PORTLAND,  ORE.— Dock,  2  story, 
frame,        $20,000.  Architects,        Emil 

Schacht  &  Son,  Commonwealth  Bldg., 
Portland.  Owners,  Albers  Bros.  The 
dock  will  be  erected  on  the  west  side 
of  the  Willamette  River  near  Broad- 
way, and  will  cover  an  area  of  100  by 
130  feet.  Construction  will  be  of  the 
heavy  mill  type.  There  will  be  ele\fa- 
tors  and  an  automatic  sprinkler  sys- 
tem. Exterior  will  be  covered  with 
asbestos  covered  corrugated  iron. 
I'lans  aie  complete  and  the  work  will 
bo  done   by   Day  Labor. 

PORTLAND,  ORE.  —  Jetty  work, 
$200,000.  Engineer.  United  States  En- 
gineer, Couch  Bklg.,  Portland.  Own- 
ers. United  States  Goveinment.  Bids 
will  be  icceived  up  to  July  12th  at  11 
a.  m.  for  the  construction  of  the  north 
and  south  jetties  at  the  mouth  of  the 
Siuslaw  River,  for  the  enlarging  and 
repairing  of  the  receiving  wharves  and 
the  tramway  which  is  used  for  carry- 
ing the  rock.  The  north  jetty  will 
extend  out  about  300  feet  and  the 
south  Jetty  over  200  feet.  The  work 
Is  to  be  let  in  one  general  contract  to 
include  the  driving  of  the  piling,  plac- 
iivv    and    deliveiing    the    rock,    etc. 

OiitnictsS   Awanh^d 

AUBURN,  PLACER  CO..  CAL.— Ce- 
nittnt  for  bridges.  Cost  not  stated. 
Engin:!er.  County  .Surveyor,  Auburn. 
Owners,  Placer  County.  Contractors, 
Pacific  Portland  Cement  Co.,  S.  F. 
Contract    price    not    slated. 

S.-\N  I'RANCISCO  —  Wharf  paving 
.nui  side  apron.s.  $1.S00  and  $13,000.  En- 
gineer. Assistant  .^tate  Engineer  New- 
man, l''erry  Bldg..  S.  F.  Owners.  State 
of  California.  Contractors,  Rolph- 
.\Illls  Co..  wood  block  paving  on  Pier 
No.  24.  Contract  price,  $4,800.  Healy- 
Tibbitta    Construction    Co.,    side    aprons 


(in    Piers    Nos.    6,    7,    and    8.      Contract 
price,    $13,000. 

TUMWATER,  WASH. — Bridge,  rein- 
icirced  concrete,  $13,798.  Engineer. 
County  Surveyor  William  Yeager,  Jr., 
<)lympia.  Owners,  Thurston  County. 
'  "iintractor.  Charles  G.  Huber.  Central 
i;idg..    Seattle.      Contract    price.    $13,79S. 


CHURCHES. 


SAN  FRANCISCO— Church,  2  story 
and  base,  frame.  Cost  not  stated.  Ai-- 
chitect,  T.  Makkonen,  405  Van  Ness 
avenue,  S.  F.  Owners,  First  Finnish 
Evangelical  I..uthean  Church.  The 
building  will  be  erected  on  Harrison 
street  and  has  been  designed  to  con- 
tain social  hall  and  Sunday  school 
looms  besides  the  main  auditorium. 
Interior  will  be  finished  in  pine.  There 
will  be  some  art  glass.  Exterior  of 
the  building  will  be  covered  with  ship- 
lap  and  (!ement  plaster.  Plans  are 
coiiipl.jtf;  and  the  work  will  be  di<T\e 
!)>■   Day   Labor. 

Coiitraots    .Vwardod 

INOLEWOOI),  l.O.^  ANGEIvES,  CO.. 
CAL. — Parish  hall  and  rectory.  1  and  2 
story,  concrete  and  hollow  tile,  $0,250 
and  $10,000.  Architects,  Frohman  & 
.Martin,  Slavin  Bldg..  Pasadena  Own- 
er, C.  H.  Howard.  Contractor,  R.  S. 
Martin,  .\lliambia.  Contract  price. 
p:irisli    hall.    $9.25(1   and    rectory.    $10,000. 


COURT  HOUSES. 


SAN  FR.\NCISCO— City  Hall  sanitary 
furniture.  Cost  not  stated.  Archi- 
tects. Bakewell  &  Brown.  51  Kearny 
street.  S.  F.  Owners,  City  and  County 
of  .San  Fi'ancisco.  Bids  were  opened 
at  the  last  meeting  of  the  Board  of 
Public  Works  for  furnishing  and  in- 
stalling sanitary  furniture  in  the  new 
City  Hall.  Bids  were  taken  for  this 
work  on  six  separate  propositions. 
No  contract  has  been  awarded.  A  com- 
plete list  of  the  bids  submitted  will  be 
found  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

SAN  FRANCISCO— City  Hall  vault 
work.  Cost  not  stated.  Architects. 
Hakewell  &  Brown,  251  Kearny  street. 
S.  F.  Owners.  City  and  County  of  San 
Francisco.  Bids  were  opened  at  the 
last  meeting  of  the  Board  of  Public 
Works  for  the  special  vault  work  for 
the  new  City  Hall.  The  Herring-Hall 
Co.  were  low  on  their  bid  of  $22,593. 
The  contract  has  not  been  awarded.  A 
loniplete  list  of  the  bids  submitted  for 
the  work  will  be  found  under  the  head 
of  San   Francisco  in  this  issue. 


FACTORIES    AND    WAREHOUSES. 


SAN  FRANCISCO — Factory,  4  story 
and  base,  reinforced  concrete.  $200.- 
000.  Architect.  Charles  Petor  Weeks. 
Mutual  Bank  Bldg..  S.  F.  Owners, 
lolin  Bollman  Co.  The  building  \n  ill 
be  erected  at  the  corner  of  4th  and 
Hrannan  streets  and  will  cover  a  large 
a  lea.  Construction  will  be  fireproof 
throughout  with  reinforced  concrete 
walls,  iloors  and  roof  slabs.  Interior 
p.iititions  will  be  of  hollow  tile.  There 
will  be  freight  elevators  and  special 
(onveying  machinery.  Interior  finish 
will  he  of  pine.  Hollow  tile  interior 
partitions  are  specified.  The  plans 
pro\  ide  for  steam  heat.  Metal  window 
frames  and  s.-isli  are  speciliod.  Exte- 
rior of  the  building  will  be  faced  with 
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cement  plaster.  Plans  are  now  being 
prepared.  Further  mention  will  be 
made  of  the  work. 

SAN  FRANCISCO— Laundry,  2  story 
and  base,  frame,  $5,500.  Architect,  Al- 
bert 1j.  Lapachet,  110  Sutter  street,  S. 
F.  Owner,  P.  Esperance.  The  build- 
ing- will  be  erected  on  Railroad  ave- 
nue, and  has  been  designed  for  a 
laundry  on  the  first  boor  and  living 
apartments  above.  Interior  will  be 
rinished  in  pine.  There  will  be  a  con- 
.siderable  amount  of  special  laundry 
machinery.  Exterior  of  the  building 
will  be  covered  with  shiplap  and  ce- 
ment plaster.  Plans  are  complete  and 
figures    are    being    taken. 

Contracts  Awarded 

SAN  FRANCISCO  —  Machine 
hollow  tile,  $5,592.  Architect, 
Thayer,  20  Montgomery  street, 
Owners,  D.  Bre.?lauer  Estate  Co.  Con- 
tractor, L,.  A.  Hinson,  ISO  Jessie  street, 
S.    F.      Contract    price,    $5,592. 

AVON.  CONTRA  COSTA  CO.,  CAU— 
Oil  refinery  equipment,  $38,158.  Engi- 
neer, Arthur  F.  L.  Bell,  Sharon  Bldg., 
S.  F.  Owners,  Associated  Oil  Co.  Con- 
tractors, Western  Pipe  and  Steel  Co., 
-Ill  -Market  street,  S.  F.  Contract 
price,    $38,158. 

fIREHOUSES  AN^  JAILS 


be  faced  with  stock  brick.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor. 

(iOVEKiNMEM    WORK   &   SUPPLIES 


shop, 
O.     R. 

S.    F. 


OAKLAND,  CAL. — Detention  home,  4 
story  and  base,  reinforced  concrete, 
$75,000.  Architect,  Henry  H.  Meyers, 
Kohl  Bldg.,  S.  F.  Owners,  Alameda 
County.  Plans  have  been  approved 
and  figures  are  now  being  taken  for 
the  four-story  and  basement  rein- 
forced concrete  detention  home  to  be 
erected  by  Alameda  County  on  the 
property  at  18th  and  Poplar  streets. 
The  building  will  contain  the  usual 
waids,  court  room  and  administrative 
offices.  Interior  will  be  finished  in 
pine.  There  will  be  a  steam  heating 
system,  oil  burning  equipment  and 
modern  plumbing.  Exterior-  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  flg- 
uies  are  being  taken.  I'lans  and  speci- 
fications can  be  secued  from  the  ar- 
chitect. 


FLATS 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,000.  Architect,  none. 
Owner,  George  W.  Renish,  1781  9th 
avenue.  The  building  will  be  erected 
on  the  west  side  of  Ritch  street  north 
of  Brannan,  and  has  been  designed  to 
contain  two  flats  of  five  room.s  each. 
Interior  will  be  finished  in  pine.  There 
will  be  open  fire  places  in  the  living 
rooms.  Some  oak  floors  are  specified. 
Bath  rooms  will  have  imitation  tile 
wainscot.  Exteior  of  the  building  will 
be  covered  with  shiplap.  Plan.s  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day 
Laboi'. 

GARAGES. 


SAN  FRANCISCO — Garage,  2  story 
and  base,  brick  and  steel,  $11,000.  Ar- 
chitect, none.  Owners,  Ernest  &  Pa- 
nario,  Italian  Bank,  S.  F.  The  build- 
ing will  be  erected  on  the  east  side 
of  1  Ith  street  south  of  Market,  and 
will  cover  an  area  of  fi2>4  by  ]37>/4 
li'et.  Consti'uction  will  be  ifleproof. 
There  will  be  metal  window  sash  and 
frames.  Special  machinery  will  be  in- 
stalled.     Exterior   of   the   building   wJU 


E^xcavation. 

The  Secretary  of  the  Interior  has 
awarded  contract  to  the  Morrison- 
Knudsen  Co.,  of  Boise,  Idaho,  for  later- 
al 20,  division  8,  highline  unit.  Straw- 
berry Valley  project,  Utah,  at  the  total 
price  of  $58,950.35.  The  contract  in- 
volves the  moving  of  about  30,000  yards 
of  material  and  canal  excavation  and 
the  placing  of  3,400  yards  of  reinforced 
concrete.  The  work  Is  located  near 
Payson   City,   Utah. 

.\t'l.<40ii    Kcservoir. 

The  Secretary  of  the  Interior  has 
awarded  contract  to  James  O'Connor, 
of  Dodson,  Mont.,  for  the  construction 
of  Nelson  reservoir,  south  canal.  Milk 
River  project,  Mont.,  contract  involv- 
ing about  95,000  cubic  yars  of  canal 
excavation.  The  work  is  located  10 
miles  from  the  town  of  Saco,  Mont., 
the  total  piice  being  $15,615. 


Canal   I<F<|ulNitionN. 

The  purchasing  ofllcer  of  the  Pana- 
ma Canal  will  soon  call  for  bids  for 
furnishing  the  following  supplies  and 
materials: 

A  quantity  of  greenheart  lumber  to 
be  used  in  connection  with  terminal 
construction. 

12  towing  locomotives  and  necessary 
accessories  and  equipment. 

80  2-section  steel  doors,  19  ft  6  ins 
wide,   26   ft  high    (for  side  doors). 

2  2-section  steel  doors,  22  ft  wide,  14 
ft  6   ins  high    (for  end  doors). 

40  swing  columns  about  26  ft  high 
(for   side   doors). 

68  2-section  steel  doors,  24  ft  wide 
and    23   feet   high. 

The  work  required  under  these  speci- 
fications consists  of  the  fabrication, 
delivery,  and  the  erection  of  steel 
doors  for  pier  No.  7  at  Cristobal  and 
for   pier   No.    IS   at  Balboa. 

.Salt    r,akc    City,    Utah,    Slielving-. 

The  following  bids  were  received  by 
the  custodian,  U.  S.  post  office.  Salt 
Lake  City,  Utah,  for  installing  steel 
shelving  in  the  office  of  surveyor  gen- 
eral: 

Berger    Mfg.    Co.,    Canto,    Ohio,    $930. 

Art  Jletal  Construction  Co.,  James- 
town,  N.   Y.,   $1,047. 

The  Van  Dorn  Iron  Woiks,  Cleve- 
land,   Ohio,    $1,306.71!. 

Tribune-Iteporter  Piinting  Co.,  Salt 
Lake  City,  Utah,  $919.20. 

K«rt   Hnker,  ii.vninaNiiiiii,  Etc. 

If.  A.  K'lyce,  of  .San  i'^iancisco,  C^al., 
has  the  contract  for  the  construction 
of  an  addition  to  the  post  exchange 
and  gymnasium  at  Fort  Baker,  Cal., 
at  $3,995,  plus  $45  for  furring  and 
lathing  walls  and  for  wiring  and  light- 
ing at   $80. 

l.oooniotivoM  for  Panama  Canal. 

The  purchasing  officer  of  the  Pana- 
ma Canal  will  soon  issue  an  adver- 
tisement calling  for  bids  for  the  pur- 
chase of  12  towing  locomotives  and 
necessary  equipment.  The  locomotives 
are  to  be  single  truck,  with  spring 
suspension  devices,  capable  of  .accom- 
plishing the  results  required,  namely, 
the   towing  and   controlling  of  vessels 


of  varying  tonnage  in  the  locks  of  the 
Panama  Canal.  They  are  to  be  capa- 
ble of  towing  vessels  at  either  two 
miles  per  hour  or  one  mile  per  hour 
while  on  the  towing  track  and  five 
miles  per  hour  while  on  the  return 
track.  Each  locomotive  is  to  be 
equipped  fully  as  indicated  upon  the 
drawings,  including  two  main  trac- 
tion motors  with  selenoid  operated 
brake,  2  slowly  coiling  motors,  1  rap- 
idly coiling  motor,  clutch-operated  so- 
lenoid, 2  contact  plows  with  detacha- 
ble leads,  power  switches,  and  con- 
trollers, complete  with  all  wiring  from 
contact  plows  to  all  parts  of  the  equip- 
ment. The  weight  of  each  locomotive 
is  to  be  85,073  pounds.  Further  and 
complete'  specifications  will  be  includ- 
ed in   the  circular  when  issued. 


I'roHidio    of    San    Francisco,    ConMtruc- 
tion. 

Under  bids  opened  May  19  by  the 
quartermaster  at  Fort  Mason,  Cal.,  for 
the  construction  of  storehouse,  ga- 
rage, etc.,  at  the  Presidio,  San  Fran- 
cisco, the  following  awards  have  been 
made:  Macdonald  &  Kahn,  San  Fran- 
cisco, Cal.,  constructing  garage,  $1,370; 
Williams  &  Son,  San  Francisco,  Cal., 
plumbing  in  garage,  $116;  using  Crane 
fixtures;  H.  A.  Klyce,  San  Francisco, 
Cal.,  constructing  storehouse,  $1,750; 
Dunnavant-Oakley  Co.,  San  Francisco, 
Cal.,  electric  wiring  in  garage,  $62; 
fixtures,  $16;  electric  wiring  in  store- 
house,   $50;    fixtures,    $18. 


Pugrot    .Sound,    StorchouHe. 

The  contract  for  the  construction  of 
a  fireproof  storehouse  at  the  naval  sta- 
tion, Puget  Sound,  has  been  awarded 
to   Martin   Dugan,  of  Seattle,   Wash.,  at 

$36,513. 

I'carl    Harbor,    Hawaii,    IjlK'ht    Fixtures. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D.  C,  for  electric  light  fixtures  for  the 
naval  hospital  building,  naval  station. 
Pearl    Harbor,    Hawaii: 

Item  1,  fixtures  only:  2,  furnishing 
and    installing    fixtures. 

The  Roberts  .Manufacturing  (V).,  .San 
Francisco,  Cal.,  item  1.  $1,926;  2,  $2,- 
126. 

H.  W.  Johns-'.Manville  Co.,  New  York 
City,    item    1,    $1,988;    2,    $2,238. 

P.  Stosberg  Co.,  Newark,  N.  J.,  item 
1,   $2,173;   2,   $2,598. 

The  Simes  Co.,  IS  Rose  street.  New 
York  City,   item   1,   $1,775. 

Reading  Chandeliei'  Works,  Reading, 
Pa.,    item    1,    $1,865;    2,    $2,365. 

The  Home  Life  Company  of  America, 
1955  Park  avenue.  New  York  City, 
item    1,    $2,066.73. 

The  Gas  Fixture  and  Brass  Co., 
Cleveland,    Ohio,    item    1,    $2,000. 

The  Horn  &  Brannan  .Manufacturing 
Co.,   Philadelphia,  Pa.,   item   1,   $1,772,388. 

Beardslee  Chandelier  Manufacturing 
Co.,  Chicago,  111.,  item  1,  $2,298.50:  2, 
$2,523.50. 

J.  Livingston  &  Co.,  70  E.  45th  street. 
New   York   City,    item    1,   $2,350. 

George  N.  Lukens,  143  Madison  ave- 
nue.   New    York    City,    Item    1,    $2,243.40. 


FORT  HUACHUCA,  ARIZ.— Electric 
power  and  ice  plant,  1  and  2  story,  re- 
inforced concrete.  Cost  not  stated. 
Architect,  Constructing  Quartermaster, 
Capt.  Walton,  Fort  Huachuca.  Own- 
ers,   United    States    Government.      Bids 
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weie  opened  for  tins  work  under  tlie 
segregated  system  and  no  aiithoritive 
.statement  has  been  received  as  to  who 
is  the  lowest  bidder  as  a  whole.  A 
complete  list  of  the  set?resated  figures 
appeals  under  the  heading  of  San 
l''rancisco  in  this  is.sue.  Parties  in- 
terested in  items  not  given  under  this 
beading  can  secure  an  official  list  of 
the  bids  received  b.v  applying  at  this 
office  where  a  record  is  on  tile. 


HALLS    A>D    SOCIETY    BlILDINGS. 

PORTLAND,  ORIO. — Municipal  audi- 
torium, 1  story  and  base.  Class  A 
construction.  Cost  not  stated.  A>«hl- 
tect,  .1.  H.  Freedlander,  New  York. 
Owners,  City  of  Portland.  At  a  recent 
meeting  of  the  City  Council,  Archi- 
tects Whitehouse  &  Fouilhoux,  Wilcox 
iildg.,  who  are  working  out  plans  for 
.1.  H.  Freedlander  of  New  York,  the  ar- 
chitect selected  to  design  the  new 
auditorium  building  for  this  city,  pre- 
sented detail  drawings  of  the  proposed 
.•^tructuie,  and  they  received  the  ap- 
proval of  the  Council.  The  seating  ar- 
rangemer>t  calls  for  3,500  seats  in  the 
main  auditorium,  with  1,.tOO  additional 
seats  on  the  stage.  The  stage  is  to  be 
made  exceedingly  large  for  accomo- 
dation of  large  theatrical  productions. 
The  seating  arrangement  gives  the 
main  auditorium  a  capacity  of  5,500. 
Bids   will   be   called   shortly. 

Contracts   Awarded 

FKK.^NO.  FRK.SNO  CO..  CAL. — Ex- 
hibit building,  1  story,  frame  and  plas- 
ter, $7,875.  Architect's  name  not  given. 
Owners,  Fresno  County.  Contractors, 
Cowan  &  Son.  Fiesno.  Contract  price, 
$7,875. 

SEATTlvlO,  W.ASH. — Auditorium  and 
arena,  2  story  and  base,  reinforced 
concrete  and  steel,  $100,000.  Archi- 
tects, Howell  &  Stokes,  Henry  Bldg., 
Seattle  Owners,  Metropolitan  Build- 
ing Co.  Contractors,  Grant  Smith  & 
Co..  Henry  P.ldg.,  Seattle.  Contract 
price,    »1(;0,000. 


RESIDENCES. 


S.\.\  FU.\NClSCO  —  lUsiclonce.  2 
story  and  base,  frame,  $3,ono.  Archi- 
tect, none.  Owner,  AN'illiam  Nolan, 
lfi.S2  Kills  street.  S.  F.  The  dwelling 
will  he  erected  on  the  west  line  of  18th 
avenue  noi  th  on  Anza,  and  has  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  and  hardwood  with  some 
white  enamel.  Hardwood  floors  will 
be  u.'-ed  in  the  living  room,  dining 
loom  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantel  4  will  be  of  tile  or  brick.  Imi- 
tation tile  wainscot  will  be  used  in  the 
bath  room.  Automatic  water  heater 
has  been  specified  and  will  be  furnished 
by  the  owner.  Kxterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Dnbor.  .Materials 
are    now    being    purchased. 

'SKRKKMCV,  AL.XMKDA  CO.,  CAU— 
Itsidence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  .7ohn  Hud- 
son Thomas,  First  National  Bank  Bldg.. 
Berkeley  Owner.  Miss  fi.  Anthony. 
The  dwelling  has  hiHMi  designed  foi-  a 
seven- room  lioiise  with  bath  !ind  sleep- 
ing porch,  and  will  be  elected  In  Crng- 
iiiont    Heights.      Interior    finish    will    be 


of  pine  and  redwood,  with  white  en- 
amel in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  room 
dining  room,  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick. 
Bath  room  will  have  tile  wainscot  and 
floors.  An  automatic  water  heater  will 
be  installed.  Kxtei  ior  of  the  dwelling 
will  be  covered  with  cement  plaster 
ort  metal  lath.  Plans  are  complete  and 
fifures  are  nov   being  taken. 

OAKI.,AND,  CAL. — Residence,  2-story 
and  base,  frame,  $3,500.  Architects, 
I'niversal  Drafting  Bureau,  nc,  1844 
5th  avenue,  Oakland.  Owner,  J.  C. 
Fossing,  560  Oakland  avenue,  Oak- 
land. The  dwelling  will  be  erected  on 
Haddon  Road  and  has  been  designed 
for  a  seven-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood  with  some  hard- 
wood veneer  and  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  'Mantels  will  be  of  brick.  Bath 
room  will  have  tile  floor  and  wainscot. 
An  automatic  water  heater  is  speci- 
fied. Kxterior  of  the  dwelling  will  be 
covered  with  shingles.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor  under  the  direction  of  the 
architect. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame,  $3,500.  Architect, 
none.  Owner,  sE.  L.  Higgins,  5250 
Miles  avenue,  Oakland.  The  dwelling 
will  be  erected  on  the  east  side  of 
Thomas  street  north  of  Napa,  and  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  with  some 
elm  panels  and  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot and  floor  will  be  used  in  the  bath 
room.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being  purchased. 

OAKLAND,  CAL.  —  Residence.  1  V2 
story  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  P.  R.  Bullock.  532S 
Shatter  avenue.  Oakland.  The  dwell- 
ing will  be  erected  on  Bay  View  ave- 
nue cast  of  2Sth  street,  and  has  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  with  some  white  en- 
amel. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  Are  places,  ^tan- 
tels  will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tie  wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Da.v  I.rf»bor.  Materials  are 
now    being    purchased. 

o.M\L.\NI).  CAL.  —  Residences.  20. 
I  story  and  base,  frame.  $1,500  each. 
.Architect.  A.  I*  Haley.  Owners.  Haley, 
Whejitley  &  Paul.  1525  .San  Pjiblo  ave- 
nue. Oakland.  These  dwellings  will  be 
erecte<l  on  the  property  known  as 
Lawn  Heights.  l<lfic-h  house  has  been 
designed    to    contain    four    room.<i,    bnth 


and  sleeping  porch.  Interior  of  these 
houses  will  be  finished  in  pine  and 
redwood.  Some  oak  floors  are  specified. 
Each  of  the  living  rooms  will  have  a 
large  open  fire  place  with  tile  or  brick 
mantel.  Each  of  the  houses  will  be 
equipped  with  two  Marshall  &  Stearns 
wall  beds.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$4,500.  Architect,  none.  t)wner,  Mrs. 
(5.  L.  Blair.  278  Jayne  avenue.  Oakland. 
The  dwelling  will  be  erected  in  Clare- 
mont,  and  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  hardwood  veneer  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire- 
places. Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  is 
specified.  Bath  room  will  have  tile 
floor  and  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

REDWOOD  CITY,  SAN  MATEO  CO., 
C.AL. — Residence,  2  story  and  base, 
frame,  $4,000.  Architect,  J.  W.  Plachek, 
-Acheson  Bldg.,  Berkeley.  Owner,  Mr. 
.Stanford  Elliott.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  with  some 
white  enamel  in  the  bed  rooms.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
00m  will  be  finished  in  tile.  Exterior 
of  the  dwelling  will  be  covered  with 
shingles.  Plans  are  complete  and  fig- 
ures are  now   being  taken. 

RED  BLUFF,  TEHAMA  CO.,  CAL.— 
Ranch  residence,  2  story  and  base, 
frame,  $15,000.  .Architect's  name  not 
given.  Owner,  Frank  .Miller,  Red 
Bluff.  -Mr.  Miller,  who  owns  a  large 
ranch  near  Red  Bluff,  has  announced 
that  he  has  had  had  plans  prepared 
for  extensive  improvements  to  be  made 
at  the  ranch  this  summer.  A  new  res- 
idence for  the  manager  will  be  erect- 
ed. Also  a  number  of  out  buildings 
and  extensive  fencing.  Work  will  be 
done    by    Day   Labor. 

TRFCKEE,  NEVADA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame,  $5,- 
1100.  Architect,  Walter  D.  Reed,  Oak- 
land Bank  of  Savings  Bldg.,  Oakland. 
Owner,  E.  .1.  Henderson,  First  National 
Bank  Bldg..  Oakland.  The  dwelling 
will  contain  seven  rooms  and  bath. 
Interior  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  stone.  Tile 
wainscot  will  he  used  in  the  bath 
room.  .An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  the  work 
will   bo  done  by   Day   Labor. 

SAN  FR.ANCISCO  —  Residence.  2 
story  and  base,  frame.  $2,500.  Archi- 
tect, none.  Owner.  F.  Nelson.  30  Pre- 
.-;idio  Terrace  .S.  F.  The  dwelling  will 
lie    erected    on    Irving   street      west      of 
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notli  avenue.  ;in<1  ha.«  been  de.^iigned 
tor  a  live-room  h<iu.«e.  Interior  will 
he  fini.>ihed  in  pine  with  .some  redwood, 
flardwood  lloor.s  will  be  u.^ed  in  the 
living:  and  dining:  room.s.  There  will 
be  an  open  fire  place  and  tile  or  brick 
mantel.  Hath  room  will  be  fini.shed  in 
tile.  .An  automatic  water  heater  will 
be  in.^talled.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster.  Plans  are  complete  and  in 
the  h^nds  of  the  owner  who  will  do 
the  work  by  Day  Labor.  ^Materials  are 
now    being'    purchased. 

PORTlvAND,  ORE.  —  Residence,  2 
.story  and  base,  frame,  $20,000.  Archi- 
tect, none.  Owner,  Oreg-on  Home 
Builders,  North we.st  Bank  Bldg.,  Port- 
land. The  dwelling-  will  be  erected 
foi-  the  P.-;esident  of  the  Oregon  Home 
Builders,  O.  .1.  .Teffrets,  on  property 
situated  on  Biyre  Drive.  The  dwelling 
will  contain  twelve  rooms,  three  baths 
and  sleeping-  porch.  Interior  will  be 
finished  in  pine  with  some  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  steam  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  be  finished  in 
tile.  A  hot  water  heating-  system  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  granite  veneer 
and  cement  plaster  on  metal  lath. 
Flans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

ASTORIA,  ORE.  —  Residence,  2% 
story  and  base,  frame,  $15,000.  Archi- 
tects, Emil  Schacht  &  Son,  Common- 
wealth Bldg.,  Portland.  Owner,  C.  W. 
Houstan.  The  dwelling-  has  been  de- 
signed to  contain  twelve  rooms,  three 
baths.  Interior  will  be  finished  in 
pine  and  white  enamel  with  hardwood 
floors  throughout.  There  will  be  a 
central  heating  system  and  open  lire 
places.  Mantels  will  be  of  tile.  Bath 
rooms  will  be  finished  in  tile  and  will 
be  equipped  with  shower.s.  A  hot  water 
circulating  system  will  be'  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and  in  the  hands  of  tlie  owner 
who  will  do  the  work   by  Day   Liboi-. 

-♦— 

SCHOOLS, 


SAN  FKANCISCO— Convent  .school,  ?, 
story  and  base,  frame  and  plaster,  $15,- 
000.  Architect.s,  Welsh  &  Carey,  Mer- 
chants' National  Hank  Bldg.,  S.  F. 
Owners,  Helpers  of  the  Holy  Soul.  The 
building  will  be  erected  on  the  grounds 
of  the  present  institution  at  the  cor- 
ner of  Haight  and  Laguna  streets. 
Interior  will  be  arranged  for  class 
rooms  and  dormitories,  and  will  be 
finished  in  pine  and  redwood.  Some 
maple  lloois  will  be  used.  There  will 
be  a  central  heating  .system,  hot 
water  supply  and  modern  plumbing 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  com.plete  and  figures 
tMe    being    taken. 

RICH.MOND,  CONTRA  COSTA  CO., 
CAIj. — School,  1  story  and  base,  brick. 
Cost  not  stated.  Architect,  .lames  T. 
Narbcct,  Berry  Bldg.,  Richmond.  Own- 
ers, City  of  Richmond.  The  building 
will  be  known  as  the  Pullman  School. 
There  will  be  four  class  rooms.  In- 
terior will  be  finisWfed  in  pine.  Maple 
fioors  will  be  used  in  the  clas.s  rooms. 
There    will    be    a    central    heating    sys- 


tem with  oil  burning-  plant.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
paied. 

RED  H14IKK,  TKHAMA  CO.,  CAL.— 
School,  2  story  and  base.  Class  C 
construction,  $90,000.  Architect,  W. 
H.  Weeks,  75  Post  street,  S.  F.  Own- 
ers, City  of  lied  Bluff.  The  building 
will  probably  contain  sixteen  class 
rooms,  assembly  hall  and  auditorium, 
.and  departments  for  domestic  science 
and  manual  training.  Interior  will  be 
finished  in  pine  'vvith  maple  floors  in 
the  class  rooms.  There  will  be  steam 
heat,  an  oil  buning  system,  program 
clocks  and  vacuum  cleaning.  Exte- 
rior will  be  faced  with  pressed  brick 
or  cement  plaster.  Working  drawings 
will  not  be  prepated  until  the  result 
of  the  bond  election  to  secure  funds 
is  known.  Further  mention  will  be 
made   of   the    work. 

NEWARK,  ALAMEDA  CO.,  CAL.— 
School,  1  story  and  base,  frame,  $18,- 
000.  Architect,  Fred  D.  Wolfe,  Bank 
of  San  Jose  Bldg.,  San  Jose.  Owners, 
Town  of  Newark.  Working  drawings 
lor  this  six-room  school  have  been 
completed  and  have  received  the  ap- 
proval of  the  Board  of  Education.  Bids 
arc  now  being  taken.  Interior  of  the 
building  will  be  finished  in  pine.  There 
will  be  a  central  heating  system  with 
complete  cil  burning  plant.  Exterior 
will  be  faced  with  cement  plaster  on 
metal  lalh.  Plans  can  be  secured  from 
the  architect  or  from  the  Board  of 
Education. 

JACKSON  SCHOOL,  DISTRICT 
STANISLAUS  CO.,  CAL.  —  School,  1 
story,  frame.  Cost  not  stated.  Archi- 
tect, Ernest  J.  Klump,  Rowell  Bldg., 
Fresno.  Owners,  Jackson  School  Dis- 
trict. The  building  will  contain  four 
class  rooms.  Interioi'  will  be  finished 
in  pine.  There  will  be  a  central  heat- 
ing system  and  oil  burning  equipment. 
Exterior  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken.  Bids  will  be 
opened    on    .luno    :>Oth. 

(oiitriicts    .\ Winded 

liKUKIChiOY,  ALAMKDA  CO.,  CAL— 
School.  2  story  and  base.  Class  C, 
$100,0011.  Architects,  Hobart  &  Cheney, 
Crocker  Bldg.,  S.  F.  Owners,  City  of 
Berkeley.  Contractors,  D.  O.  Church 
Co.,  S.  F.,  grading  and  concrete  work, 
$13,157.  Walter  Sorenson,  3219  Ellis 
street,  Berkeley,  carpentry  work,  $23,- 
2.11.  Siebert  &  Co.,  Phelan  Bldg.,  S. 
F.,  heating  and  ventilating,  $9,427. 
Walter  Moik,  190!)  San  Pablo  avenue, 
Berkeley,  sheet  metal  work,  $1,930. 
Capitol  Electric  Works,  2176  Shattuck 
avenue,  Berkeley,  electric  work,  $2,- 
130.  Eugene  Ehret,  20-1.3  University 
avenue,  Berkeley,  plumbing,  $4,600. 
George  Dixon,  511  .\pgar  street,  Oak- 
land, plastering,  $10,1S7,  and  D.  Ze- 
linsky,  564  lOddy  street,  S.  F.,  paint- 
ing,   $2,326. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAI... — School,  1  story  and  base,  frame, 
$9,811.  Architects,  Stone  &  Wright,  24 
South  California  street,  Stockton. 
Owners,  City  of  Stockton.  Contrac- 
tors, Chirhardt  &  Nystedt,  Stockton. 
Contract    price,     $9,811. 

BENICIA,  SOLANO  CO.,  CAL.  — 
School  alterations,  frame,  $5,500.  Ar- 
chitect, Henry  C.  Smith.  Humboldt 
Bank  Bldg..  S.  F.  Owners,  Town  of 
Henicia.  Contiactors,  Dudden  &  Damb- 
ley,    Benicia.      Contract    price,    $5,500. 


SEWEKS,  STREET  WORK  k   WATER 

SYSTEMS. 


C.M.IFCJKNIA— state  Highway  con- 
stiuction.  Cost  not  stated.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  Owners,  State  of 
California.  Bids  will  be  opened  on 
July  6th  by  the  State  Highway  Com- 
mission for  road  construction  in  the 
following  counties:  Tehama,  12.7 
miles:  Glenn,  9.4  miles;  Contra  Costa, 
3.5  miles;  Tulare,  6.4  miles,  and  Tu- 
laie,  3.9  miles.  Plans  and  specifications 
can  be  secured  from  the  Highway  Com- 
mission or  its  branch  offices  in  San 
Francisco  and  Los  Angeles.  An  of- 
ficial proposal  appears  in  another  col- 
umn   of   this    issue. 

SAN  LEANDRO,  ALAMEDA  CO., 
('AT.,. — Street  widening.  Cost  not  stat- 
ed. I'^ngineer,  Town  Engineer  San 
I..eandro.  Owners,  Town  of  San  Lean- 
dro.  The  City  Engineer  has  been  in- 
structed to  prepare  plans  for  the 
widening  of  East  14th  street  6  feet  on 
the  easterly  side  and  19  feet  on  the 
westerly  side,  from  the  center  line  of 
San  Leandro  Creek  to  the  southerly 
line   of  Stanley   road. 

LIVERMORE,  ALAMEDA  CO.,  CAL. 
— Sewer  extension,  $2,522.60.  Engineer, 
Town  Engineer,  Livermore.  Owners, 
Town  of  Divermore.  Bids  opened  by 
the  Town  Trustees  for  sewer  extension 
show  J.  W.  Terrell  of  Sacramento  low 
at  $2,522.60  He  will  be  awarded  the 
contract. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Redwood  tanks.  Cost  not  stated.  En- 
gineer, County  Surveyor,  San  Jose. 
Jose.  Owners,  Santa  Clara  County. 
Plans  are  complete  and  figures  will  be 
opened  on  June  28th  for  furnishing 
the  county  with  15,  3,000-gallon  stand- 
ard redwood  tanks,  9  feet  in  diameter 
and  7  feet  high,  of  2-inch  material, 
round  hoop  banded,  to  be  delivered 
knocked  down  at  Congress  Junction. 
Plans  and  specifications  can  be  secured 
from   the  County  Clerk  at  San  .Jose. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL 
— Crushed  rock.  Cost  not  stated.  En- 
gineer, County  Surveyor,  San  Jose, 
.lose.  Owneis,  Santa  Clara  County. 
Bids  will  be  opened  on  June  28th  for 
furnishing  the  county  with  5,125  cubic 
yards  of  crushed  rock  for  use  in  Road 
District  No.  5.  Complete  information 
can  be  secured  from  the  County  Clerk 
at   San   .Jose. 

SAN  .JOSE,  SANTA  CLARA  CO.,  CAL. 
—  Wrought  iion  pipe  and  fittings.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, San  Jose.  Owners,  Santa  Clara 
County.  Bids  will  be  opened  on  June 
28th  for  furnishing  the  county  with 
29,000  feet  one-inch  galvanized  stand- 
ard wrought  iron  pipe,  and  one-inch 
standard  fittings.  Complete  informa- 
tion can  be  secured  from  the  County 
Clerk   at  San   Jose. 

•MARTINEZ,  CONTRA  COSTA  CO., 
(,'Al.,. — Road  construction.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Martinez.  Owners,  Contra  Costa  Coun- 
ty. Three  commissioners  have  been 
selecti-d  to  form  the  new  Mt.  Diablo 
Boulevard  District.  The  commission- 
ers .selected  are  Arthur  Burton  of  Mo- 
laga,  Edward  Williams  of  Tassajara 
and  Josiah  Boucher  of  Alamo.  The  plan 
is  to  form  a  district  comprising  63,745 
acres  of  land  and  to  build  a  highway 
30  miles  long  to  cost  approximately 
*4,0oo  p<M-  mile.  The  proposed  scheme 
calls   for   the   building  of  a   permanent 
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highway  through  Tassajaia.  Sycamore, 
Railroad  raiuh.  Stone  Valley,  Alamo. 
Bensin  ranch  and  .Moi-aga  to  Bryan, 
and  then  from  Moraga  Valley  road 
through    the    Iledwood   Canyon. 

SAXTA  ROSA,  SONOMA  CO.,  GAL. — 
Street  improvement.  Cost  not  stated. 
Engineer,  City  Engineer,  Santa  Rosa. 
Owners,  City  of  Santa  Ro.-^a.  The  City 
Engineer  ha.s  been  instructed  to  pre- 
pare plans,  line,  grade  and  estimates 
of  cost  for  the  paving  of  Third  street 
from  the  east  end  of  the  Third  street 
bridge  to  the  west  line  of  B  street, 
and  from  the  east  line  of  Hinton  ave- 
nue to  the  east  line  of  E  street.  The 
paving  of  these  streets  to  be  similar 
to  the  pre.'^ent  paving  in  5th  street. 
On  completion  and  approval  of  the 
plans  bids  on  the  above  work  will  be 
called    for. 

CONCORU,  CONTRA  COSTA  CO., 
CAIj. — Street  pavement.  Cost  not  stat- 
ed. Engineer,  City  Engineer,  Concord. 
Owners,  City  of  Concord.  Ten  blocks 
of  street  work  were  ordered  by  the 
City  Trustees,  and  City  Clerk  Ray 
Hammett  has  issued  the  call  for  bids 
to  be  opened  on  June  L'Sth  at  S  p.  m. 
The  streets  to  be  paved  are  four  blocks 
on  Pacheco,  three  blocks  on  Colfax 
and   three   blocks  on   Galindo  street. 

BAKERSFIELD,  KERN  CO..  CAI..— 
Road  improvement.  Cost  not  stated.  En- 
gineer, County  Surveyor,  Bakersfleld. 
Owner.s,  Kern  County.  Plans  and  speci- 
fications for  the  grading  of  a  stretch 
of  county  highway  extending  1.40 
miles  from  the  beginning  of  the  Mc- 
Kitrick  hills  to  the  city  limits  of  that 
town  were  approved  by  the  Board  of 
Supervisors  and  advertisements  for 
bids  on  the  contract  were  authorized 
liids  will  DC  received  by  the  Board 
until  10  o'clock  on  the  morning  of 
•luly  7th.  This  work  includes  division 
3,  section  3.  Bakersfield-McKitrick 
road.  The  contract  calls  for  grading 
only,  this  being  preliminary  to  the  lay- 
ing of   the   surfacing. 

STOCKTON.  SAN  .lOAQUIN  CO., 
CAL. — Storm  water  and  sanitary  sew- 
ers. Cost  not  stated.  Engineer,  City 
Engineer,  Stockton.  Owners,  City  of 
Stockton.  By  a  vote  of  six  to  one  this 
city  authorized  a  bond  issue  of  $200,- 
I'OO  for  storm  water  sewers,  and  $350,- 
(MiQ  for  sanitary  sewers,  a  total  of 
$.">.')0.000.  Plans  and  specifications  for 
this  work  have  already  been  prepared, 
and  it  is  possible  that  bids  on  the  con- 
struction will  be  issued  at  an  early 
date.  The  works  will  probably  be  con- 
structed   in    units. 

SACRA.MENTO.  CAl... — Street  pave- 
ment. Cost  not  stated.  Engineer, 
City  Engineer,  Sacramento.  Owners, 
City  of  .Sacramento.  The  City  Commis- 
sion has  instructed  the  City  Engineer 
to  piepare  plans  and  specifications  for 
the  improvement  of  Front  street  from 
.\  to  Q  with  basalt  blocks,  and  Front 
I'roni  O  to  S  with  a  six-inch  asphalt 
pa>  ement. 

COIATSA.  COLUSA  CO..  CAI..— Street 
paving.  Cost  not  stated.  Engineer. 
City  Engineer,  Colusa.  owners.  City 
of  Colusa.  Bids  will  be  opened  on 
.June  2Sth  for  paving,  curbs,  gutters 
and  sidewalks  on  a  number  of  city 
streets.  Warrenite  pavement  is  .xpecl- 
fled.  Plans  can  be  secured  from  the 
office   of   the   City   Clerk. 

\Vn.\  (MTV.  .GUTTER  CO..  CAU— 
I^vee  repairs.  Cost  not  st.nted.  En- 
gineers name  nut  glvtn.  owners 
I.^vee   District   No.    1.    Yuba   City.      Bids 


will  be  opened  on  .Tune  28th  for  re- 
pairs to  one  section  of  levee,  a  total 
length  of  1,609  feet  and  involving  ap- 
proximately 30,000  cubic  yard.s  of  ma- 
terials.     The  work   is  located  on   the  T. 

E.  Holmes  ranch  about  7%  miles  out 
of  Yuba  City.  Complete  information 
can  be  secured  from  the  offlce  of  Levee 
District    No.    1    at    Yuba    City. 

('oiitraft««   .Vwarded 

GRIDLEY.  BUTTE  CO..  CAU— Street 
paving.  $52,373.40.  Engineer.  Cily  En- 
gineer. Gridley.  Owners.  City  of  Grid- 
ley.  Contractors.  Clark- Henery  Co.. 
Ochsner  Bldg.,  Sacramento.  Contract 
price,    $nL',373.40. 

HAKERSFIELD.  KERN  CO.,  CAL.— 
Street  paving,  etc.  Cost  not  stated. 
Engineer.  City  Engineer.  Bakersfleld. 
Contractors.  Thompson  Bros.,  Fresno, 
improvement  of  Chester  avenue  and  G 
.•^treet.  Cost  not  stated.  Wetzel  & 
Larsen,  Bakersfield,  improvement  of 
:5th  street  between  N  and  P  streets. 
Cost   not   stated. 

TURLOCK,  STANISLAUS  CO.,  CAL. 
— Street  paving.  Cost  not  stated.  En- 
gineer, City  Engineer.  Turlock.  Own- 
ers City  of  Turlock.  Contractors,  The 
Worswick  Paving  Co.,  Modesto.  Con- 
tract  price   not   stated. 

RIVERBANK,  STANISLAUS  CO., 
CAL.  —  Ornamental  lighting  system, 
$4,1  S.i.  Euj^ineer's  name  not  given, 
owners.  Town  of  Riverbank.  Contrac- 
tors,   Pacific    Fire    Extinguisher    Co.,    S. 

F.  Contract    price,    $4,185. 
PETALUMA,     SONOMA       CO.,     CAL.— 

Street  improvement  and  conduits,  $12,- 
172.  Engineer,  City  Engineer,  Peta- 
luma.  Owners,  City  of  Petaluma.  Con- 
tractors. Eaton  &  Smith.  S.  F.  Con- 
tract   price.    $12,172. 

SAUSALITO,  MARIN  CO.,  CAL.— 
Street  paving,  gutters,  etc.,  $20,985.99. 
Engineer,  City  Engineer,  Sausalito. 
Owners,  City  of  Sausalito.  Contrac- 
tors, Clark-Henery  Co.,  Ochsner  Bldg.. 
Sacramento.    Contract    price.    $20,985.99. 

AVON.  CONTRA  COSTA  CO..  CAL.— 
Oil  storage  tanks.  3.  steel.  $30,000.  En- 
gineer. A  F.  Bell.  Sharon  Bldg.,  S.  F. 
Owners.  Associated  Oil  Co.  Contrac- 
tors. Llewellyn  lion  ^Vorks.  L.  A.  Con- 
tract  price.   $30,000. 

SANTA  ROSA,  SONO.M.\  CO.,  CAL.— 
Street  improvement,  $2,000.  Engineer. 
City  Engineer.  Santa  Rosa.  Owners. 
City  of  Santa  Rosa.  Contractor.  W.  H. 
Locke.  Santa  Rosa.  Contract  price. 
$2,000. 

SANTA  ROSA.  SONOMA  CO..  CAL.— 
Ciushed  rock.  Cost  as  follows.  En- 
f;ineer.  City  Engineer.  .Santa  Rosa. 
Owners.  City  of  Santa  Rosa.  Contrac- 
tor. P.  Maroni.  Santa  Rosa.  Contract 
price.  3.000  cubic  yards  at  $1.60.  $1.45 
and    $1.35    per   cubic   yard. 

NORTH  BEND.  ORE. — Sewer  con- 
.-^truction.  $20.00i>.  Engineer.  City  En- 
^rineer.  North  Bend.  Owners.  City  of 
North  Bend.  Contractor.  Edward  Sand- 
hei  g.  74  East  24th  street.  North  Port- 
land.     I'ontract    price.    $20,000. 

ELLENSBURG,  WASH.  —  Power 
house.  1  story  and  base,  reinforced 
concrete.-  $fii».000.  Engineer'.^  name  not 
given.  Owners.  City  of  Ellensburg. 
Contractors.  \\".  A.  Kramer  &  Co.. 
Chamber  of  Commerce  Bldg..  Portland. 
I'ontract    price.    $fiO.0i>0. 


■Wednesday.      .Tune       23.      191' 

I  >akland.  Owners,  Hawley  Investment 
1 'o.  The  building  will  be  erected  at 
the  northwest  corner  of  loth  and 
i'ranklin  streets,  and  will  cover  a  con- 
.-iderable  ground  area.  There  will  be 
a  number  of  small  stores.  Interiors 
will  be  finished  in  pine  with  some 
hardwood  veneer.  Patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Only 
1  reliminary  plans  have  been  prepared 
.ind  construction  will  not  be  under- 
taken for  some  time.  Further  men- 
tion   will    be   made   of   the   work. 

OAKDALE.  STANISI^AUS  CO.,  CAL. 
— Administration  building,  2  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architect  not  selected.  Own- 
ers, Oakdale  Irrigation  District.  The 
Oakdale  Irrigation  District  will  short- 
l.v  have  a  new  central  office  building, 
which  will  be  erected  m  the  town  of 
t)akdale.  The  building  to  be  erected 
will  be  a  two-story  and  basement  re- 
inforced concrete  structure  costing 
$10,000.  Plans  are  being  submitted  by 
.Architects  Stone  &  "Wright,  Stockton; 
Henry  F.  Starbuck.  Fresno,  and  Bright 
&    Edstrom.   Riverbank. 


SEALED    PROPOSALS 


MtOIM)SAI..S     KOR     .siTEEI,    GATES. 


STEEL  GATES— Department  of  the 
Interior,  U.  S.  Reclamation  Service, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the 
United  States  Reclamation  Service, 
Washington,  D.  C.  until  S  o'clock  p.  m. 
June  30,  1915,  for  furnishing  one  set 
of  steel  Tainter  gates,  consisting  of 
four  gates  6  feet  3  inches  by  21  feet 
534  inches  and  nine  gates  4  feet  6 
inches  by  21  feet  5^4  inches,  all  com- 
plete with  fittings,  for  the  Mesilla  di- 
version dam,  Rio  Grande  project.  New 
.Mexico.  The  total  weight  is  approx- 
imately 25  tons.  For  particulars  ad- 
dress the  United  States  Reclamation 
.Service,  Washington.  D.  C  or  EI  Paso. 
Tex.       MORRIS    BIEN.    acting    director. 


l'U<H»OS.\L,S    FOR     C.\\.1I.    SIPPLIES. 


I'ANA.MA  CIRCULAR  934— Proposals 
Tor  Steel.  Iron,  Wire  Cable.  Wire.  Mule 
."^hoes.  .Machine  Bolts.  Nails.  .Screws, 
Washers.  Cable  Clips.  Chain  Links. 
Boat  Spikes.  Staples,  .^crew  Eyes.  Cup 
Hooks.  Tacks.  Brass  Tubing.  Yellow 
.Metal.  Sheet  Lead.  Plate  Zinc.  Solder, 
Hinges.  Door  Bolts.  Locks.  .>^pades. 
."■^hovels.  Stable  Biooms.  Tool  Handles. 
Tackle  Blocks.  Pulleys,  l^anterns.  Lad- 
ders. Blow  Torches.  Metallic  Tapes. 
Rules.  Refrigeratois,  Fire  Brick.  Ma- 
nila Rope,  yiop  Hearts.  Railway  Flags. 
Twine.  I.#eather.  Scratch  Pads.  Paper. 
1-ard  Oil  and  Lumber. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer,  the 
Panama  Canal.  Washington.  D.  C.  un- 
til 10:30  a.  m.  June  2.%.  1»l.%,  at  which 
time  they  will  be  opened  in  public,  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  934)  may 
be  obt.ained  from  this  office  or  the  of- 
fices of  the  assistant  purchasing  agent. 
Fort  Mason.  San  Francisco.  Cal.:  also 
I  r(Mn  the  U.  S.  engineer  offices  in  the 
following  cities:  Seattle.  Wash.:  Los 
Angeles.  Cal.  F.  C.  BOGGS.  major, 
corps  of  engineers.  U.  S.  army,  general 
puichasing  officer. 


I'ltOPOSAl.S     KOR    CAXAI.     SIPIM.IKS. 


STORES  AM)  OFFICES. 


()AKI,.\ND.  CAL.— Stores.  1  story  and 
base,  brick  and  steel.  $15,000.  Archi- 
tect. C.  W.  Dickey.  Central   Bank  Bldg.. 


I'ANA.MA  CIRCULAR  935 — Proposals 
for  Galvanized  Corrugated  Roofing. 
I'^U'ctrolytic  Oxy- Hydrogen  Generating 
Plant.  Electric  Cable.  Cable  End  Bells. 
Circuit  Breaker,  Glass  I<amp  i^hades. 
Batterv  JCincs.  Dry  Cells.  Soil  Pipe. 
Pipe  Fittings.  Mattress  Ticking.  Mat- 
tress Tuffs  and  .Mattress  Twine  and 
Lumber. — .Sealed  i^oposals  will  be  re- 
i-.'lved  at  th«'  ollice  of  the  general  pur- 
rli;ising  officer.  the  Pananui  Canal. 
Washington.  D.  C..  until  IOi:«0  n.  ni. 
July   I,  19I5,  at  which  time  they  will  he 


Vec'r.esday,      June       23.      1915. 

opened  in  public,  for  i'ui  nisiiing  llie 
above  mentioned  articles.  Blanks  and 
g-eneral  information  relating  to  this 
circular  (No.  935)  may  be  obtained 
from  tills  office  or  the  offices  of  the  as- 
sistant purchasing  agent.  Fort  Mason, 
San  Francisco,  Cal.;  also  from  the  U. 
S.  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of 
engineers,  U.  S.  army,  general  pur- 
chasing  officer. 

PROPOSAlrS    FOR    D\VE1.L,ING. 
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NOTICE   TO   CONTRACTORS. 


BRICK  SCHOOL,  HOUSE  AND  HEAT- 
ING SYSTEM — Department  of  the  In- 
terior, Office  of  Indian  Affairs,  Wash- 
ington, D.  C — Sealed  proposals  plainly 
marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  Brick  School 
House  and  Heating  System,  Crow 
'SoTiool,  Montana,"  and  addressed-  to 
the  commissioner  of  Indian  Affairs, 
Washington,  D.  C,  will  be  received  at 
the  Indian  Office  until  3  o'clock  p.  m. 
of  June  :iO,  tOIS.  for  furnishing  mate- 
rials and  labor  for  the  construction  of 
a  briqk  school  house  and  heating  sys- 
tem for  the  two  dormitories,  in  strict 
accordance  with  the  plans,  specifica- 
tions and  instructions  to  bidders, 
which  may  be  exainined  at  the  office 
of  the  superintendent  of  the  Crow 
Agency,  Crow  Agency,  Mont.  For  fur- 
ther information  apply  to  the  superin- 
tendent of  the  Crow  School.  CATO 
SELLS,  commissioner. 


STATE    OF    CALIFORNIA. 


DEPARTMENT       OF       ENGINEERING. 


CALIFORNIA   HIGHAVAY   COMMISSION 

NOTICE   TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way (.'oniniisKion,  .MS  Forum  Building, 
.'<acraniento,  Cal.,  until  2  o'clock  P.  M. 
on  July  «;,  1SU.">.  at  which  time  they 
will  be  publicly  opened  and  read  for 
constr'uction  in  accordance  with  the 
.specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Tehama  County,  from  Red  Bluff  to 
Northerly  Boundary  (II-Teh-3-C),  about 
12.7   miles   in   length,   to   be   graded. 

Glenn  County,  from  Willows  to  Gra- 
pit  (IiI-Gle-7-B),  about  9.4  miles  in 
length,  10  be  paved  with  Portland  ce- 
ment concrete. 

Contra  Costa  County,  from  El  Ciervo 
(Tormcy)  to  Eckley  ,IV-0.  C-14-B), 
about  3.5  miles  in  length,  to  be  graded. 
Tulare  County,  from  Goshen  to  Visa- 
lia  (VI-Tul-4-D  and  VI-Tul-10-B), 
about  6.4  miles  in  length,  to  be  paved 
with   Portland  cement  concrete. 

Tulare  County,  from  Westerly 
Boundary  to  the  Southern  Pacific  Rail- 
road <  Vi-Tul-10-Ai,  about  3.9  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office,  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  forin  furnished  by  the 
(;!ommission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  pioposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

CHARLES  D.   BLANEY, 
NEWELL  D.   DARLINTON, 
CHARLES  F.   STERN. 
California    Highway    Commission. 
AUSTIN  B.  FLETCHER, 
Highway     Engineer, 
WILSON  R.  ELLIS, 

Secretary.  (♦) 

Dated:    .Tune    14,    1915. 


THE  BOARD  OF  PUBLIC  WORKS 
has  approved  specifications  for  the 
construction  of  the  2nd  story  of  the 
<ieary  street  car  barn  and  will  invite 
sealed  proposals  for  this  work;  said 
proposals  to  be  received  on  AVednes- 
day,  June  28.  1&15. 

Specifications  may  now  be  obtained 
upon  application  at  the  office  of  the 
City   Engineer. 

PROPOSALS  FOR  CANAL  SUPPLIES. 


CANAL  WORK — Department  of  the 
Interior,  U.  S.  Reclamation  Service, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the  U. 
S.  Reclamation  Service,  Great  Falls, 
Mont.,  until  2  o'clock  p.  nt.  July  t,  19i!i, 
for  the  construction  of  canals  and 
structures  on  the  Sun  River  project, 
Mont.,  involving  about  455,000  cubic 
yards  of  excavation,  about  4,290  cubic 
yards  of  reinforced  concrete,  the  man- 
ufacture and  laying  of  about  4,560  lin- 
eal feet  of  concrete  pipe,  and  the  plac- 
ing in  wooden  structures  of  about  265,- 
000  feet,  B.  M.,  of  lumber.  The  work 
is  ^tuated  about  25  miles  northwest 
of  Great  Falls,  Mont.,  and  about  3 
miles  south  of  the  towns  of  Bole,  Sloan 
and  Cordova,  Mont.,  stations  on  the 
Choteau  Branch  of  the  Great  Northern 
Railway.  For  particulars  address  the 
U.  S.  Reclamation  Service,  Washing- 
ton, D.  C,  Great  Falls,  Mont.,  or  Fort 
Shaw,  Mont.  A.  P.  DAVIS,  Chief  En- 
gineer. 


PROPOSALS    FOR    BUILDING. 


BUILDING — Sealed  proposals  marked 
"Proposals  for  Residence,  Clackamas, 
Ore.,"  and  inclosed  in  an  envelope  ad- 
dressed to  the  coinmissioner  of  fish- 
eries. Department  of  Commerce,  Wash- 
ington. D.  C,  will  be  received  until  2 
o'clock  p.  ni.  June  28,  1S>15,  and  then 
opened,  for  the  con.-^iruction  of  a  su- 
per-intendent's  residence  at  the  Clack- 
amas, Ore.,  fisheries  station.  For 
blank  proposals  address  the  superin- 
tendent, fisheries  station,  Clackamas, 
Ore. 


NOTICE  TO   CONTRACTORS. 


l>OSALS  will  be  received  at  this  office 
until  3  o'clock  P.  M.,  June  34,  1915,  and 
then  opened,  for  the  in.spectlon  of 
structural    steel      and    iron    work      for 

buildings  erected  under  the  control  of 
the  United  States  Treasury  Depart- 
ment, from  the  date  of  the  award  of 
this  contract  to  the  end  of  the  fiscal 
year,  .lune  30,  1916,  in  accordance  with 
specifications,  copies  of  which  may  be 
obtained  by  applying  to  this  office. 
JAS.  A.  WETMORE,  Acting  Supervising 
Architect.  (*) 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up  to 
anil  including:  12  o'clock,  noon.  Wed- 
nesday. July  7.  1J>15,  naid  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing'  the  ^vork  required  for 
the  complete  construction  and  erection 
of  a  building  to  be  ktio^vn  as  the  Power 
House.  Cbico  Stat^  Normal  School. 
Chico,  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on  ap- 
plication to  the  State  Department  of 
Engineering,    Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the   State  Department   of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering  at  Sacramento,  Califoinia, 
in   good   condition. 

The  State  Department  of  Engineering- 
reserves  the  right  to  reject  any  and  all 
bids  and  to  waive  any  informality  in 
any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainty  marked  on  the 
envelope:  "Proposal  for  Power  House, 
f-^hico  State  Normal  School,  Chico,  Cali- 
fornia." 
(SIGNED)  W.    F.    McCLURE, 

State  Engineer.    (*) 

PROPOSAL   FOR   STEEL   INSPECTION. 

TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.    C,    June      4,    1913.— SEALED      PRO- 


PROPOSALS   FOR   SUBMARINES. 


SUBMARINES — Proposals  for  con- 
structing bv  contract  sixteen  subma- 
rine boats,  Nos.  62-77,  will  be  received 
at  the  Navy  Department  until  12 
o'clock  noon"AuKU.st  2,  lOl.'i,  when  they 
will  be  publicly  opened.  Circulars  for 
the  information  of  bidders  and  general 
specifications  for  the  construction  of 
said  vessels  are  ready  for  distribution 
among  prospective  bidders.  Forms  of 
proposal  and  contract  may  be  had  on 
application  to  the  department.  PRANK- 
LIN  D.  ROOSEVELT,  Acting  Secretary 
of    the   Navy. 


INVITATION    FOR    PROPOSALS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's.  Office,  Washington, 
I).  C,  June  1,  1915. — Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  m. 
July  7,  1915,  for  the  completion  of  the 
Second  story  of  the  United  States  Sub- 
treasury  at  San  Francisco,  California. 
Drawings  and  specifications  may  be 
obtained  from  J.  Milton  Dyer,  825  Cu- 
yahoga Building,  Cleveland,  Ohio;  from 
.1.  W.  Roberts,  Supervising  Superinten- 
dent of  Construction,  403  Post  Office 
and  Court  House  Building,  San  Fran- 
cisco or  at  this  office,  at  the  discretion 
of  the  Acting  Supervising  Architect, 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect  (*) 


PROPOSALS     FOR     OIL    BURNING 
PLANT. 


OIL  BURNING  PLANT  —  Treasury 
Department,  Supervising  Architect's 
Office,  Washington,  D.  C. — ^Sealed  pro- 
posals will  be  opened  in  this  office  at 
3  p.  ni.  June  24,  1915,  for  an  oil  burning 
plant  for  heating  boilers  in  the  U.  S. 
marine  hospital  at  Port  Townsend, 
Wash.,  in  accordance  with  specification 
and  drawing,  copies  of  which  may  be 
obtained  at  this  office  or  at  the  office 
of  the  custodian  at  Port  Townsend, 
Wash.,  in  the  discretion  of  the  Super- 
vising Architect.  JO.SEPH  A.  WET- 
Mt^RE,     Acting    Supervising    Architect. 


REMOVAL    NOTirJK. 

MYRON  SPRINGER  &  C'  ,  Alameda 
County  Agents  for  the  Hun?t  rey  Co. 
Automatic  Water  Heaters,  have  re- 
moved to  1776  Broadway,  Oakland. 
Telephone  No.  Oakland  597. 


OVER  66  YEARS' 
EXPERIENCC 


Trade  Marks 
Designs 
Copy-rights  Ac. 

Anyone  sending  a  sUetoh  nnd  description  nay 
oulcklf  ascertuiii  our  oinniou  free  whether  ad 
InTention  is  prolinbly  p.iieiilable.  Communlca- 
tlon88trictlycoiilldciitl:il.  HANDBOOK  on  P«tenU 
sent  free.  <.)lde3t  aircncy  for  securlnff  patents. 

Patents  taken  tliroueh  Jlunn  &  Co.  recelr* 
tpecial  notice,  without  chnree,  lu  the 

Scientific  Jlsiterican. 

A  handsomely  lllii^tnitrd  TvooUly.  I.nreest  cir- 
culation of  nny  p.  icniiUc:  ,(  .iinml.  Terms,  $3  a 
year;  four  nuniihs,  *L   gold  by  all  newsdealers. 

MUNN&C:36*«'««''*^>NewYork 

Branch  oniio.  C2j  ir  Bt.,  \/u3hini{toD.  D.  C, 
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ADVANCE  NEWS 

vlassiHed  according  to  Location  ^.^.,^,^,^^^,^,^,^^ ,,,,,,,,, 


SAjr    FRANCISCO. 


RKSIDKNCE  —  2  story  and  base. 
I'laiiie,  |3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  William  Xolan,  1682 
lOlli.s  street,  S.  F.  The  dwelling  will  be 
■  lected  on  the  west  line  of  ISth  avenue 
north  of  Anza,  and  has  been  designed 
to  contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  hardwood  with  some  white 
enamel.  flardwood  floor.s  will  be 
used  in  the  living  roon>,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Imitation 
tile  wainscot  will  be  used  in  the  bath 
room.  Automatic  water  heater  is 
.specified  and  wil  be  furnished  by  the 
owner.  Kxterior.  of  the  dwelling  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

rr.SIDENCiO  —  2  story  and  base, 
frime,  |.^,000.  Truckee,  Nevada  Co., 
Ch).  Architect,  Walter  D.  Reed,  Oak- 
i.'«nd  Hank  of  .Savings  Bldg.,  Oakland. 
Owntr,  K.  J.  Henderson,  First  National 
i'>ank  Bldg..  Oakland.  The  dwelling 
will  contain  seven  rooms  and  bath. 
Interior  will  b"-  finished  in  pine  and 
)edwood.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Tliere  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  stone.  Tile  wainscot 
will  be  used  in  the  bath  room.  An  au- 
tomatic water  heater  will  be  installed. 
Kxterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  shingles.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor. 

CITY  HALL  SANITARY  FURNI- 
TUKK — Cost  not  stated.  San  Francis- 
co. Architects,  Hakewell  &  Rrown,  2.")1 
Kearny  street,  R.  F.  Owners,  City  and 
(.'ounty  of  San  Francisco.  Bids  were 
opened  at  the  last  meeting  of  the  Board 
of  Public  Works  for  furnishing  and  in- 
stalling sanitary  furniture  in  the  new 
City  Mall.  Bids  were  taken  for  this 
work  on  six  separate  propositions.  No 
<()ntract  has  been  awarded.  A  com- 
|)l«'t<'  list  of  the  bids  submitted  will  be 
round  under  the  heading  of  .''an  I'^ran- 
li.sco  in  this  issue. 

<"ITY  HAI.L  VAULT  WORK— Cost 
not  stated.  San  Francisco.  Architects, 
Hakewell  &  Brown,  2.")1  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
l''iancisco.  Bids  opened  at  the  last 
Miffting  of  the  Board  of  Public  Works 
Cor  the  special  vault  work  for  the  new 
<"lty  Hall  show  the  Herring-Ilall  Co. 
low  on  their  bid  of  $22,.'.9:{.  The  con- 
tract has  not  been  awarded.  A  com- 
plete list  of  the  bids  submitted  for  the 
work  will  be  found  under  the  heading 
of  .San    Francisio   in    this   issue. 

CO.N'VF.NT  SCMOOI.r— :!  story  and 
hase,  frame  and  plaster,  $1.'),OflO.  San 
I'lancl.-ico,  Architects.  Welsh  &  Carey, 
Merchants'  National  Bank  Bldg.,  S.  F. 
Owners,  Helpers  of  the  Holy  Soul.     The 


building  will  be  erected  on  the 
grounds  of  the  present  institution  at 
the  corner  of  Haight  and  Laguna 
streets.  Interior  will  be  arranged  for 
class  rooms  and  dormintories,  and  will 
be  finished  in  pine  and  redwood.  Some 
maple  floors  will  be  used.  There  will 
be  a  central  heating  system,  hot  water 
supply  and  modern  plumbing.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath, 
flans  are  complete  and  figures  are  be- 
ing  taken. 

FACTORY — 4  story  and  base,  rein- 
forced concrete,  $200,000.  San  Fran- 
el.seo.  .Architect,  Charles  Peter  Weeks, 
-Mutual  Bank  Bldg.,  S.  F.  Owners,  .(ohn 
Hollman  Co.  The  building  will  be 
erected  at  the  corner  of  4th  and  Br.an- 
nan  ;;treets,  and  will  cover  a  large 
aiea.  Construction  will  be  fireproof 
throughout  with  reir»forced  concrete 
walls,  floors  and  rooff  slabs.  Interior 
partitions  will  be  of  hollow  tile.  There 
will  be  freight  elevators  and  special 
conveying  machinery.  Interior  finish 
will  be  of  pine.  Hollow  tile  interior 
partitions  are  specified.  The  plans 
provide  fo  steam  heat.  Metal  window 
sash  and  frames  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared.  Further  mention  will  be 
made    of   the    work. 

LAUNDRY — 2  story  and  base,  frame, 
$5,500.  San  Francisco.  Architect,  Al- 
bert L.  Lapachet,  110  Sutter  street,  S. 
F.  Owner,  P.  Esperance.  The  build- 
ing will  be  erected  on  Railroad  ave- 
nue, and  has  been  designed  for  a 
laundry  on  the  first  floor  and  living 
apartments  above.  Interior  will  be 
finished  in  pine.  There  will  be  a  con- 
siderable amount  of  special  laundry 
machinery.  Exterior  of  the  building 
will  be  covered  with  shiplap  and  ce- 
ment plaster.  I'lans  are  complete  and 
ligures   are   being   taken. 

•MACHINE  SHOP— Hollow  tile,  $5,592. 
San  Francisco.  Architect,  O.  R.  Thayer, 
20  Montgomery  street,  .'?.  F.  Owners, 
I).  Breslauer  Estate  Co.  Contractor, 
T...  A.  Hinson,  ISO  .lessie  street,  S.  F. 
Contract    price,    $5,592. 

1>^L.\TS— 2  story  and  base,  frame, 
|:!,000.  San  Francisco.  Architect,  none. 
Owner,  C.eorge  \V.  Renisli,  17S1  9th 
.ivenue.  The  building  will  be  erected 
on  the  west  side  of  Ititch  street,  north 
of  Brannan,  and  has  been  designed  to 
contain  two  flats  of  five  rooms  each 
Interior  will  be  finished  in  pine.  There 
will  be  open  fire  places  in  the  living 
rooms.  Some  oak  floors  are  specified. 
Math  rooms  will  have  imitation  tile 
wainscot.  Exterior  of  the  building 
will  he  covered  with  shiplap.  Plans 
.iri'  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Kabor. 

C.VKACK— ;;  story  and  base,  brick 
and  steel,  $11,000.  San  Franclj^co.  Ar- 
chitect, none.  Owners,  Ernest  &  Pana- 
rio,  Italian  Bank,  .S.  F.  The  bvillding 
will  be  erected  on  the  east  side  of 
11th    street    south   of    Market,    and    will 


.over  an  area  of  62  >4  by  137  «;4  feet, 
t  (instruction  will  be  fireproof.  Then; 
will  be  metal  window  sash  and  fiame.'^. 
.■•Special  machinery  will  be  installed, 
'exterior  of  the  building  will  be  faced 
with  stock  brick.  Plans  are  complete 
.■iiid  in  the  hands  of  the  owners  wliu 
will   do  the  work  by   Day  Jjabor. 

ICLECTRIC  POWER  AND  ICE 
I'FyANT — 1  and  2  story,  reinforced  con- 
crete. Cost  not  stated.  Fort  Hua- 
cliuca,  Ariz.  Architect,  Constructing 
C^uartermaster,  Capt.  Walton,  Fort 
lluachuca.  Owners,  United  States 
<;<)vernment.  liids  were  opened  for 
til  is  work  under  the  segregated  sys- 
tem and  no  authoritive  statement  has 
been  received  as  to  who  is  the  lowest 
bidder  as  a  whole.  A  complete  list  of 
the  segegated  figures  appears  under 
the  heading  of  i3an  Francisco  in  this 
issue.  Parties  interested  in  items  not 
given  under  this  heading  can  secure 
an  official  list  of  the  bids  received  by 
applying  at  this  ofl^ce  where  a  record 
is    on    file. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  will 
be  erected  on  Irving  street  west  of 
:!Oth  avenue,  and  has  been  designed 
for  a  five-room  house.  Interior  will  be 
finished  In  pine  with  some  redwood. 
Haidwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  an  open  fire  place  and  tile  or  brick 
mantel.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster.  Plans  are  complete 
and  in  the  hands'  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
.lie   now   being  purchased. 

Coutrju'ts   Awarded 

WHARl-^  I'AVINC  A.\I>.'<11)K  APRONS 
—  $4,S00  and  $i;i,(»00.  San  Francisco. 
lOngineer,  Assistant  State  Engineer, 
.\ewman,  Ferry  Bldg.,  .S.  F.  Owners, 
State  of  California.  Contractors, 
Kolph-Mills  Co.,  wood  block  paving  on 
Pier  No.  24.  Contract  price,  $4,800. 
Meiily-Tibbitts  Construction  Co.,  side 
.•ipions  on  Piers  Nos.  (i,  "  and  .S.  Con- 
liael    price,    $13,000. 


i:\(;i\KKItlI\Ci      MRRTIiVfiS      I\      sw 
KnANCISCO. 

The  twenty-eighth  general  meeting 
of  the  .American  Electrochemical  So- 
<iety  will  be  held  in  .Sjin  Francisco 
September  10  to  IS.  The  American 
Society  of  Civil  Engineer.^,  the  Amerl- 
<an  .Society  of  .Mechanical  l-'ngineers, 
tlie  .American  Institute  of  lOlectrical 
l':ngiMeiM-s  atul  the  American  Institute 
of  .Mining  Engineers  expect  to  hold 
their  meetings  at  the  same  time  and 
;ii  1  iingements  are  under  way  for  joint 
.-^e.s.-jions  with  some  of  these  societies. 
The  holding  of  this  meeting  immedi- 
ately befoie  the  date  for  the  Inter- 
national Engineering  Congress,  Sep- 
tember   20    to    25,    will    also    enable    the 


AVtMhiesday 


Inn 


mil 


iiiembers  to  attertd  the  sessions  of  the 
Congress.  All  inquiries  in  regard  to 
transportation  should  be  addressed  to 
J.  M.  Muir.  239  West  39th  street,  New 
York,  chairman  of  the  transportation 
committee. 


City  Bids  Opened 

Donril    of    I'liltlio    Work.s    lleceivcs    Vlts- 

iir«»«    for    Sanitary    FiiruUiire    ami 

VaiiK    Work  iu  City  Hall. 


Bids  were  opened  at  the  Wednesday 
aftfrnoon  meeting-  of  the  Board  of  Pub- 
lic Woi-ks  for  furnisliing  and  installing 
sanitary  furniture  in  the  new  City  Hall. 
Following  is  a  complete  list  of  the  bids 
as  opened: 

Sanitary  Furniture. 

A.   .1    Forbes   &    Son — (a)    $26,312;    (b) 

$27,191;    (c)    $42,538;    (d)   ;    (e)    $.-)3,- 

.■.03;   (f)    $96,041 

Capitol  Sheet  Metal  Works — (d)  $ir.,- 
228. 

L.  &  E.  Emanuel — (a)  $23,297;  (b) 
$23,24.5;  (c)  $31,958;  (e)  $46,295;  (f) 
$77,995. 

Fink  &  Schindler  Co.  — (a)  $21,950; 
fb)  $24,590;  (c)  $39,400;  (e)  $46,400;  (f) 
$85,700. 

William  Bateman — (a)  $25,479;  (b) 
$27,0»3;  (c)  $40,122;  (e)  $52,562;  (f) 
$92,684. 

Pacific  Mfg.  Co. —  (a)  $29,101;  (b)  $32,- 
974;  (c)  $51,628;  (e)  $61,530;  (f)  $112,- 
493. 

Brandlein  &  Co. — (a)  $19,990;  (b) 
$21,200;    (e)    $41,190. 

Vault  Work,  City  Hall. 

M.    G.    West $24,315 

Herring-Hall   Co 22,593 

Pennington   -  Sherman  23,994 

Ralston    Iron    Works 23,600 

'♦ 

Open  Bids  For 

Harbor  Work. 


state    Board   of    Harbor   Commissioners 

Award    Contracts   For   \Vood   Block 

Paving:   and    Side   Aprons. 


Bids  were  opened  by  the  State  Board 
of  Harbor  Commissioners  at  their 
regular  Thursday  meeting  for  wood 
block  paving  on  Pier  No.  24  and  award- 
ed the  contract  to  Rolph-Mills  Co.  on 
their  bid  of  $4,800.  Bids  were  also 
opened  for  side  aprons  on  Piers  6,  7  and 
8.  The  Healy  Tibbitts  Construction 
Co.  was  awarded  the  contract  on  their 
bid  of  $13,000.  Following  is  a  com- 
plete list  of  the  bids  opened: 
Side  Aprons. 
Healy   Tibbitts   Constr.   Co.  ..$13,000 

Thomson    Bridge   Co 15,340 

Vulcan   Iron   Works 17,383 

Josiah  Hendry  Iron  Works.  .    16,010 
AVood  Block  Paving. 

Rolph-Mills   Co $4,800 

Pacific  Creosoting  Co 5,000 

At  the  same  meeting  speciflcations 
were  approved  and  the  Secretary  of 
the  Board  was  ordered  to  advertise  for 
bids  for  the  removal  of  the  old  car 
ferry  slips  at  the  foot  of  Lombard 
street.  Bids  will  also  be  called  for 
shortly  for  repairs  to  Pier  No.  11  and 
for  the  construction  of  the  viaduct  over 
Market  street  at  the  Ferry.  Speciflca- 
tions for  the  latter  work  have  been  re- 
turned from  Sacramento  with  the  ap- 
proval of  the  State  Advisory  Board. 
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"■■■  T  I   T>»  Ariz.,  on  June  9tn  for  the  construction 

iViany   l-/OCdl   rirmS  "f   a^»   electric   power   and    ice   plant   at 

,  .       ,  II T        1  that  post.     From  a  complete  list  of  fig- 

Figure  Arizona  Work.  ;::T;;/"i'  TiUf.T.lri'TV.:: 

O  oeived,    H.    s>.     Tittle    appears    to    have 

presented  the  lowest  bid  for  the  entire 

San    Francl.Hco    Contractors    Make    Ex-  work.     No  award  has  been  made.     Fol- 

cellcnt    Sliowing-    on    Big    ^Vo^k    at  lowing  is  a  list  of  the  figures  received 

Fort    Huachuca,   Arizona.  on    the    most    important    items.      Firms 

■  interested    in    unit    prices    or    in    figures 

A   large   number   of    figures   were   re-  on  parts  of  the   work  not  given   below 

ceived    by    Captain    Walton,    Construct-  can  secure  the  official  figures  by  calling 

ing    Quartermaster    at    Fort    Huachuca,  at   this   office. 

Item  No.  1. 

"A"  "B" 
Bidder                                                                 Building                            Omit   boiler   room 

Thomas    Haverty,    Los    Angeles $25,250.00  $2,314.00 

Tioy    &   Titcomb,    Nogales,    Ariz 23,063.97  2,660.45 

The   Turner  Co.,   San   Francisco 26,150.00  1,400.00 

Pringle,   Dunn   &   Co.,  San  Francisco 26,795.00  

H.   S.   Tittle,   San   Francisco 22,650.00  3,700.00 

Item    'So.  2,   Concrete    Stack.                "A'   Building     "B"   Omit  Boiler  Room 
The   Turner   Co.,   S.   F |7,570H.    S.   Tittle,   S.   F 6,300 

Item   No.  3,   Crane. 

Roy   &   Titcomb,   Nogales,   Ariz $1,137 

Benj.    B.    Dubinski,    El    Paso 1,050  $1,200 

Charles   C.    Moore   Co.,   S.    F 2,031 

The   Turner  Co.,   S.   F 2,140 

Terrj-    Eng.    &   Machinery    Co.,   L.   A 939 

H.    S.'  Tittle,    S.    F 3,170 

Item   No.  4,  Boilers. 

Thomas     Haverty,     Los    Angeles $17,375 

Charles  C.   Moore  &  Co.,  S.   F 14,607    '        $16,926 

The   Turner   Co.,   S.   F 12,240  15,510  $16,800 

W.  B.  Perry  Electric  Co.,  Brooklyn,  N.  Y 15,428.78 

S.   T.   .Johnson   Co.,   S.   F 14,059 

Terry    Eng.    &   Machinery   Co.,   Los   Angeles 13,808 

Item   No.   5,   KuKiues. 

Bidder  Corliss  Uniflow 

Thomas   Haverty   Co.,   Los  Angeles $7,480 — 8,350 

Charles  C.   Moore   &  Co.,   S.   F $   8,063 

The  Turner  Co.,   S.   F 10,400  10,900—9,000 

W.   B.   Perry   Electric  Co.,  Brooklyn,   N  Y 7,378.93 

Terry  Eng.   &   Mach.   Co.,  L.   A 5,925 

R.   E.   Huthsteiner.   El   Paso 9,320 — $7,388 

Ridgway  Dynamo  &  Eng.  Co.,  Ridgway,  Penn 6,100 

Mcintosh  &  Seymour  Co.,  Auburn,  N.  Y 7,150 

Item   No.   G,  Alternate   Motors. 

Thomas    Haverty    Co.,    Los    Angeles $3,030 

Charles  C.  Moore  &  Co.,  S.   F 3,152 

The    Turner    Co.,    S.    F 3,520 

W.  B.  Perry  Electric  Co.,  Brooklyn,  N.  Y 3,929.71 

S.   T.   .lohnson  Co.,   S.   F 4,100 

Terry   Eng.   &   Mach.   Co.,   L.   A 2,659— $3,009 

R.   E.  Huthsteiner,   El   Paso  3,787 

Ridgway  Dynamo  &  Eng.  Co.,  Ridgway,  Penn 3,228 

Item   No.  7,  Piping. 

Thomas   Haverty  Co.,   Los   Angeles $8,900 

Charles  C.   Moore   &   Co.,   S.   F 7,054 

The   Turner  Co.,   S.   F 7,900 

W.   B.  Perry  Electric  Co.,  Brooklyn,  N.  Y 4,954.0] 

Terry  Eng.  &  Mach.  Co.,  L.  A 9,550 

Item  No.  8,  Switchboards. 

Thomas  Haverty   Co.,   Los  Angeles $5,025 

Roy  &   Titcomb,   Nogales,   Ariz 5,423.70 

Benj.   B.   Dubinski,   El   Paso 4,200 

Charles  C.  Moore  &  Co.,  S.  F 4,820 

The   Turner  Co.,   S.    F 8.500 

W.  B.  Perry  P::iectric  Co.,  Brooklyn,  N.  Y 5,620.41 

F.   E.  Newberry  Elect.  Co.,  St  Louis,  Mo 3,920 

R.   E.   Huthsteiner,   El   Paso 'y,Z8^> 

Russell   Electric   &   Mach.   Co.,   Tucson,  Ariz 6,100 

National  Tel.  &  Supply  Co.,  El  Paso 4,250 

H.    S    Tittle,    S.    F 5,500 

Item   No.   !),  Ice   Machinery. 

Bidder  ^'^^  Machinery  .-\U.  Steam 

Roy   &   Titcomb,   Nogales,   Ariz $13,100.00  $14,300,00 

York-California    Construction    Co.,    S.    F 13,470.00  13,000.00 

The   Turner  Co.,   S.   F ;. 12,970.00  12,515.00 

W.   B   Perry   Electric  Co.,   Brooklyn,  N.  Y 17,759.41  17,172.41 

The  Vilter  Mfg.  Co.,  Milwaukee,  Wis 13,100.00  14,300.00 

Mayer   Ice   Mach,    &   Eng.,   Co.,   Jersey  City,  N.  J..  11,700.00  
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Item    No.    10.    Dleael    Engine. 


Roy  &   Titoomb,  Nogales,    (a)    $32,135; 
(b    $26,900;    (c)    $26.12.'>. 
Henj.  B.  Dubinskl.  El  Paso,   (e)   $23,750; 
(e)   $23,800;   (d)   $25,000. 

The    Turner    Co.,    S.    F.,     (b)     $29,240; 
(c)    $3.-,, 080. 

W.    B.   Perry   Klect.    Co.,   Brooklyn,   N. 
y.,  $33,611.22. 

New  Ijondon  Ship  &  Kng.  Co.,  Groton, 
Conn.,    (f)    $19,757:    (s)    $24,585. 


S.  T.  Johnson  Co,,  S.  F.,   (h)   $28,423. 

R.  E.  Huthsteiner.  El  Paso,  (e)  $23,- 
750;   (c)   $30,450;  (b)  $32,825. 

National  Tel.  &  Supply  Co.,  El  Paso, 
(e)  and   (d)   $23,800. 

H.  S.  Tittle,  S.  F.,  (h)  $27,750;  (c) 
$28,450;    (b)    $28,700;    (b)    $28,800. 

Mcintosh  &  Seymour  Co.,  Auburn,  N. 
Y.,   (e)   $23,800. 


Item  ;\o.  11,  Kleotrl*'  FixtiireM. 

Roy  &  Titoomb,   Nopales $5,285 

Benj.    B.    Dubinski.    Kl    Paso 3,650 

Roberts  Mfg.  Co.,  S.  F 4,075 

VV.  B.  Perry   Electric  Co..  Brooklyn,  N.  Y 6,410.22 

Gross-Chandlier    Co..    St.    Louis,    Mo 3.544 

F.  E.  Newberry  Electric  Co.,  St.  Louis.  Mo 3.650 

A.   E.  Mantell.   S.   F 5,300 

Thoma.s   Day  Co.,   S.    F 3.896 

McFell    Electric   Co.,   S.   F 3,842 

Herman  Andrae  Electric  Co.,  Milwaukee  Wis 3,590 

National    Tel.   &   Supply   Co.,   El   Paso 4,200 

II.   S.   Tittle,   S.   F 4,000 

Item  No.  12,  Metem. 

Tliomas  Haverty  Co.,   Los   Angeles $2,270 

Hoy    &    Titcomb.    Nopales 1,897.20 

Benj.  B.   Dubinski,   El   Pdso 1.800 

W.  B.  Perry  Electric  Co.,  Brooklyn,  N.  Y 2,052.20 

Herman   Andrae  Elec.  Co.,  Milwaukee 1,890 

R.    E.    Huthsteiner.    El    Paso 2,460 

Rus.sell    Klect.    &    Maoh.    Co.,    Tucson 1,853 

National   Tel.   &   Supply  Co..   El   Paso 1.833 

FI.    S.    Tittle,    .'^.    F ._. 1,860 

Item  IS,   Wiring. 

Roy    &   Titcomb,    Nogales $26,826.50 

Benj.   B.   Dubinski,   El   Paso 33.000 

The    Turner    Co..    S.    F 26.850 

W.  B.  Perry  Electric  Co.,  Brooklyn,  N.  Y 22.537.43 

F.   K.  Newberry  Electric  Co..  St.  Louis,   Mo 23,410 

MoFell   Electric   Co..   S.   F 26,280 

Herman   Andrae  Elec.  Co..  Milwaukee 26,000 

Russell    Elect.    i*t    Much.    Co..    Tucson 31,260 

National  Tel.  &  Supply  Co.,  El  Pa.so 21.500 

H.   S.   Tittle,   S.   F 21.200 


Building  ('ontra<'ts  .4»arded 

San  Francisco 


No. 

174S 

1749 

17-)0 

1751 

1752 

1753 

1754 

1755 

1756 

1757 

1758 

1759 

1760 

1761 

1762 

1763 

1764 

1765 

1766 

1767 

176S 

1769 

1770 

177) 

1772 

1773 

1774 

1775 

1776 

1777 

1778 

1779 

1780 

1781 

1782 

1783 

17S4 

1785 

1786 

1787 

1788 

1789 

1790 


O^vner.         Contractor 

Castell   Ca.^tell 

Church      Church 

Phelan      Ander.son 

Bookbinder    Speidel 

Squire.s     Morris 

Murphy    Murphy 

.Stacker     .Stacker 

Welsh     Welsh 

.lohn.ston     .lohnston 

Ernst Panario 

.lohnson     Johnson 

Haibor    Whr.se    ....Owned 

Hauchau     Ostorero 

Parsons     McOowan 

P   P   I    E Strt'hlow 

'.\Iusto      Turner 

Clot      Spirz 

.Somers     Larsen 

Bagdonoff    .  .  .  .  Rudometini 

Ha.sselbrock    Klahn 

Lynch      McColsan 

Johansen     Kembell 

StafTord     Delanoy 

Olcovich     Fernbach 

Hupp      Leiph 

Bollier     ..McLellaii 

Leventritt     Campbell 

Baumann     Baumanti 

Wllkens    Dahlherp 

Rlty    &     Rebldi? Tittle 

MacArthur    .  .  .  .MacArthur 

.Same     Same 

Same    Same 

.Same Same 

Emery    Emery 

Peyser    Pey.ser 

A  rata     A  ra  ta 

Rench    Rench 

Renl.sh     Renish 

Potter     Johnson 

I>ennon     Fletchei- 

McCann    Schroder 

Same     Schroder 


.\mt. 

UiOO 

700 

4  00 

400 

400 

400 

1000 

3000 

400 

11000 

2900 

30000 

2400 

5366 

9020 

1535 

1169 

23600 

1500 

2050 

3500 

1700 

6000 

4000 

2500 

300O 

500 

400 

4600 

2281 

2000 

2000 

2000 

2000 

1000 

1950 

1350 

3600 

2600 

10648 

10968 

1555 

1595 


lT!n  Same    Schroder  2095 

1792  Same    Schroder  1647 

1793  Welsh    Welsh  6000 

1794  Arnke    Magrer  4062 

1795  Nolan     Nolan  2950 

1796  Todhunter     .  .  .  .Todhunter  2700 

1797  Thomp.son    Owner  700 

1798  Newman      Newman  1000 

1799  Gu limes    Gullmes  1500 

1800  Brown     Brown  700 

1801  Payne     Payne  35O0O 

1S02  Harmoirtz    Mudrick  400 

1803  Ca.sey     Holm  1000 

1S04  Nelson    Nelson  2500 

1N05  Olcovich    Olcovich  2000 

1800  Biltmore     I'eterson  9797 

ISO"  Kowalsky      ....Henderson  i47881 

ISO.S  Craemer     Petersen  2200 

isoy  Same      Koldenstrodt  2765 


S    Russia.      One 
.•md      basement 


FRAME    DWELLING 
(174S)      E    LISBON    100 

and      one-half-story 

frame  dwellingr. 

Owner G.    J.    Castell,    521     Lisbon, 

San   FrancLi^co. 
Architect  .  .  .None. 
Day's   work.  COST,    $K,0<I 


ADDITION 

(1719)      S   COLDEN    GATE    AVE    130    W 
Steiner.  Add  annex  for  meeting:  room 

Owner First  U.   P.  Church. 

.Architect  .  .  .None. 

Day's    work.  COST,    $700 


Bldgr.,   San-  Francisco. 
Contractor.. —  Anderson. 

COST.    $400 


ALTERATIONS 

(17.-.n)      NW        TWENTY-FIRST        AND 
Valencia.      .Alter  front. 

Owner Phelan  Estate,  806   Market. 

San    Francisco. 
Architect. .  .C.   O.   Clausen,    1031   Hearst 


ADDITION 

11751)      NO.    151    WAYLAND.      Add    two 
rooms    to    dwelling. 

Owner Ethel   Bookbinder,   Prem. 

Architect. .  .None. 

Contractor.  .P.    F.    Speidel,    110    Jessie, 
San    Francisco. 

COST,   $400 


REPAIRS 

(1752)      NW    EVANS   AND   RAIL   ROAD. 

Repair   and    erect   foundation, 
iwner Fred      Squires,      373    Fred- 
erick, San  Francisco. 
.None. 

R.     H.     Morris.     1454    New- 
combe   Ave.,   S.   P. 

COST.   $400 


-Architect 
Contracto 


ALTERATIONS 

(1753)      NO.  1272  DE  HARO.     Raise  and 
underpin  dwelling. 

Owner Mrs.      J.    F.    Murphy,      2125 

24th,    San    Francisco. 

House    Raiser... A.    Pearson,    2672    Bry- 
ant,   .San    Francisco. 

Contractor.  .C.      F.   Murphy,   2125     24th, 
San  Francisco. 

COST.  $400 


FRAME   DWELLING 

(1754)      E   LISBON   100   N   Avalon,  One- 
story    frame    dwelling. 
Owner John    Stacker.     2146    Edin- 
burgh. San   Francisco. 
-Architect  . .  .None. 
Day's    work.  COST,    $1000 


FRAME  DWELLING 

(1755)      W    EIGHTEENTH    AVE    200    S 

Anza.         Two-story       and       basement 

frame  dwelling. 

Owner James    Welsh,     2442     20th 

Ave.,  San  Francisco. 
-Architect  .  .  .None. 
Day's  work.  COST,  $3000 


FRAME  STABLE 

(1756)      W    TWENTY-SEVENTH      AVE 

100      S    I^awton.        One-story      frame 

stable. 

Owner J.   W.   Johnston,    164    Royce, 

San  Francisco. 
.Architect  . .  .None. 
Hay's  work.  COST,    $400 


BRICK    GARAGE 

(1757)      E  ELEVENTH  137-6  S  Market. 
Two-story   brick   private   garage. 

Owner Ernst       &       Panario,       244 

Kearny.  San  Francisco. 
.Ai-fhitect  .  .  .None. 
Day's  work.  CO.ST.   $11,000 


FRAME    DWELLING 

(1758)      W   SEVENTEENTH    AVE    53    N 

Clement.       Two-story  and     basement 

frame  dwelling. 

Owner Johnson      &     Johnson,     SIS 

14th.  San  Francisco. 
.Ai  ciiitect  . .  .None. 
Day's   work.  COST.    $2900 


r.KICK   WAREHOUSE 

(17.-.9)      NW  BAY  AND  KEARNY.   Two- 
story   brick   warehouse. 
Ovv-ner Harbor       Warehouse       Co., 

North     Point      &       Kearny, 

San   Francisco. 
Supt Henry       T.       Orieb,       1020 

Greenwich,  San  Francisco. 
Day's  work.  COST,    $30,000 
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South   Elevation. 
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West    Elevation. 


Accepted   Desinn  by  Hermann   Harth.   .Architect. 
San  Francisco. 
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Accepted  Design  by  Hermann  Barth,  Architect, 
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COMPETITION   FOR   SOUTHEAST   WING   SAN   FRANCISCO   HOSPITAL. 

First    Floor    Plan. 


Building  and  Engineering  News, 
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Accepted  Design  by  Hermann  Barth,  Architect, 
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COMPETITION   FOR   SOUTHEAST  WING   SAN   FRANCISCO   HOSPITAL. 

Second  Floor  Plan. 

Accepted  Design  by  Hermann  Barth,  Architect, 
Building  and  Engineering  News,  San  Francisco. 

June  23,  1915.  Plate  F 
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COMPETITION   FOR   SOUTHEAST   WING    SAN   FRANCISCO   HOSPITAL. 

Third  Floor  Plan. 

Accepted  Design  by  Hermann  Earth,  Architect, 


Building  and  Engineering  News, 
June  23,  1915. 


San  Francisco. 
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COMPETITION   FOR   SOUTHEAST  WING   SAN  FRANCISCO  HOSPITAL. 

Fourth  Floor  Plan. 


Accepted  Design  by  Hermann  Barth,  Architect, 
San  Francisco. 


I 


Building  and  Engineering  News, 
June  23,  1915. 


Plate  H 


A\'cdnea(iay,      June       2'.^,      IJIJ. 

FRAME   RESIDENCE 

(1760)  NE  EGBERT  AVE  250  SE 
Hawes  SE  50xNE  100.  All  work  for 
one  and  one-half-story  frame  resi- 
dence. 

Owner Raymond      and       Honorine 

Bauchou. 

Architect  . .  .None. 

Contractor.  .Michele        Ostorero,        1887 
Palou    Ave.,    San    Francisco 

Filed  June  12,  '15.     Dated  .Tune  11,  '15. 

Frame  up  and  roof  on $600 

Rough    plaster    on 600 

Completed   and   accepted 600 

Usual   35   days 600 

TOTAL   COST,    $2400 

Bond,   none.      Liimit,    80   days.      Forfeit, 

none.     Plans  and  specifications  filed. 
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CLASS  "C"  BUILDING 
(1761)      E  BBALE   137-6  N  Mission   91.8 
X137.6.      Excavating-,    grading,    piling, 
etc.,    for    three-story    and    basement 
Class   "C"   building. 

Owner.  .' S.   S.   Parsons. 

Architect.  .  .Wright     &     Ru.shforth,   354 

Pine,  San  Francisco. 
Contractor.  .'McGowan      &      Butler,    180 

Jessie,  San  Francisco. 
Filed  June  12,  '15.     Ditted  June  10,  '15. 

Piles    driven    $2000.00 

('ompleted    and    accepted 2025.00 

Usual    35    days 1341.70 

TOTAL  COST,  $5366.00 
Bond,  $2700.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  40  days 
from  June  10.  Forfeit,  $7.50.  Plans 
and  specifications  filed. 


ALTERATIONS 

n762)      BLOCK      BDED      BY      BEACH, 

Polk,  North  Point  and  Van  Ness  Ave. 

All   work    for  alterations   to   Fontana 

warehouse. 
Owner Panama-Pacific         Interna- 
tional Exposition  Company. 
Architect  .  .  .None. 

Contractor.  .Strehlow,   Freese   &   Peter- 
son,  Exposition  Site,   S.  F. 
Filed   June    12,   '15.      Dated  May    28,   '15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $9020 
Bond,  $5000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  30  days.  Forfeit, 
$25.      Plans    and    specifications    filed. 


FRAME   RESIDENCE 

(1763)  NW  VALLEJO  &  DIVISADERO 
Heating  and  ventilating  for  three- 
story    frame   residence. 

Owner Marie  A.   Musto. 

•Architect  ..  .Henry      C.      Smith,      Hum- 
boldt  Bank   Bldg.,   S.    F. 

Contractor.  .The    Turner    Co.,     278    Na- 
toma,  San   Ftancisco. 

Filed  June  14,  '15.     Dated  June  11,  '15. 

Roughing  in  completed $535 

Completed    and    accepted 615 

Usual    35    days 385 

TOTAL    COST,    $1535 

Bond,  $770.  Sureties,  N.  M.  Hope  and  W. 

F.   Hughes.      Limit,    90   days   after   June 

12.      Forfeit,    $."i.      Plans    and    specifica- 
tions filed. 


FRA'ME   COTTAGE 

(1764)  E  EUREKA  125  S  18th  S  25xE 
125.  All  work  except  painting, 
plumbing,  finish  hardware,  shades 
and  chandeliers  for  one-story  and 
basement   frame   cottage   in    rear. 

Owner Sallie     Clot,      129     Eureka, 

San   Francisco. 

Architect  ....I.  A.  Porporato,  619  Wash- 
ington,   San    Francisco. 

Conitractor.  .Gustave        Splrz,         232-A 


Langton,  San  Francisco. 
Filed  June  14,  '15.     Dated  June  10,  '15. 

Rough    frame    up $200 

Brown    coated    250 

Completed    and   accepted 300 

Usual    35    days 419 

TOTAL  COST.  $1169 
Bond,  $1169.  Surety,  Maryland  Casu- 
alty Co.  Limit,  75  days.  Forfeit,  $2. 
Plans   and   specifications   filed. 


f)vvni;i- 


BRICK    STORES 

(1765)  SE  PAGE  AND  GOUGH  E 
165-2%xS  120.  All  work  for  one- 
story  and  basement  brick  stores. 

Owner Dr.     George       B.       Somers, 

2662    Vallejo,    S.    F. 
Plans  and  specifications  by  Clarence  A 
Tantau,  Agent.,  Care  Bake- 
well  &  Brown,  251  Kearny, 
San   Francisco. 
Contractor.  .Larsen-Sampson    Company, 

Crocker   Bldg.,   S.   F. 
Filed  June  14,  '15.     Dated  June  11,  '15. 
Installments      on    15th    of      each 

month    of    75% 

Usual    35    days 25% 

TOTAL  COST,  $23,600 
Bond,  $11,800.  Surety,  Chicago  Bond- 
ing &  Insurance  Co.  Limit,  none.  For- 
feit, $20.     Plans  and  specifications  filed. 


FR.AfME    DWELLING 

(1766)  W  WISCONSIN  225  S  Twenty- 
second.  One-story  and  basement 
frame  dwelling. 

Owner John      Bogdonoff,    1033     De 

Haro,   S.    F. 
Architect  ..  .W.      J.      Cuthbertson,       328 

Montgomery,  S.   F. 
Contractor .  .John         Rudometini,         871 
Rhode   Island,   S.   F. 

COST.    $1500 


FRAME   STORES 

(1767)      W    MISSION    234   N    17th.      One- 
story   and   basement  frame  stores. 

Owner Wm.   Hasselbrock,    5   Mont- 
gomery, San  Francisco. 

Architect  ..  .A.      Klahn,      27      Chenery, 
San   Francisco. 

Contractor.  .A.    Klahn   &   Son,    27   Chen- 
cry,  San  Francisco. 

COST,   $2050 


FRAME   FLATS 

(1768)      SW   GOLDEN  GATE   AVE   AND 
Scott.      Two-story   and    basement    (2) 
frame  flats. 
Owner Mrs.    P.    Lynch,    469    Guer- 
rero, San  Francisco. 
Architect  .  .  .None. 

Contractor.  .E.    J.    McColgan,    1721    Mc- 
Allister,   San    Francisco. 

COST,  $3500 


FRAME    COTTAGE 

(1769)  N  TWENTY-FOURTH  202-6  E 
Douglass.  All  work  for  one-story 
and   basement   frame   cottage. 

Owner John   A,    Johanson. 

Architect  . .  .None. 

Contractor.  .Murks      L.    Kimball,       2629 
Mission,   San  Francisco. 

Filed  June  15,  '15.     Dated  June  14.  '15. 

Frame  up    $437.50 

Brown  coated    437.50 

Finished    437.50 

Usual    35   days 437.50 

TOTAL  COST,    $1750.00 
Bond,    none.      Limit,    60   days.      Forfeit, 

none.     Plans  and  specifications  filed. 


.Dr.      A.    A.      Stafford,      190S 
Santa  Clara  Ave.,  Alameda. 

Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 

Contractor.  .Delanoy    &    Randlett,    2303 
Central   Ave.,   Alameda. 

COST,  $6000 


ALTERATIONS 

(1771)      SE   BAKER  AND  PINE.      Alter, 
raise,  move  and  add  to  flats. 

Owner Julian  H.  Olcovich,  Mer- 
chants National  Bank 
Bldg.,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Walter  M.  Fernbach,  46 
Kearny,    San    Francisco. 

COST,    $4000 


FRAME    RESIDENCE 

(1772)  E  THIRTY-FIFTH  AVE  225  S 
Geary  S  25xE  120  O  L  250.  All  work 
for  two-story  and  basement  frame 
residence. 

Owner Ralph      L.   Hupp,    212      26th 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Leigh    &    Schultz,    419    21st 
Ave.,  San  Francisco. 

Filed  June  15,  '15.     Dated  May  24,  '15. 

Walls    up   and    roof   on $662.50 

Brown  coated    662.50 

Completed    and    accepted 662.50 

Usual    35    days 662.50 

TOTAL    COST,    $2650.00 

Bond,    $1325.       Surety,    Fidelity    &    De- 
posit Co.  of  Maryland.     Limit,   90  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


FRAME  DWELLING 

(1773)      E    TENTH    AVE    100    S    Balboa. 
Two-story  and  basement  frame  dwlg. 

Owner Alice   C.   Bollier,   941   Jones. 

San   Francisco. 
Architect  .  .  .None. 

Contractor .  .McLellan    &    McLellan,    530 
12th  Ave.,  San  Francisco. 

COST,    *:i000 


REPAIRS 

(1774)      NO.    1335    FILLMORE.       Repair 
fire   damages. 

Owner Marion   Leventritt,   N.    Y. 

Architect  .  .  .None. 

Contractor.  .Mark  Campbell   &   Son,   787 
McAllister,   S.  F. 

COST,   $500 


FRAME   DWELLING 

(1770)      NE  EUCLID  AND  PALM  AVBS. 
Two-story  and  basement  frame  dwlg. 


REPAIRS 

(1775)  NO.  3246  EIGHTEENTH.  Gen- 
eral repairs  for  dwelling. 

Owner H.    H.    Baumann,    385    Shot- 
well,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 

FRAME    FLATS 

(1776)  E  TENTH  AVE  250  N  Cabrillo 
E  ]20xS  25.  All  work  for  two-story 
and  basement  frame  flats. 

Owner Arthur   E.   Wilkens,  Sharon 

Bldg.,    San    Francisco. 

Aichitect  .  .  .None. 

Contractor.  .A.    Dahlberg.    3525    Sacra- 
mento, San  Francisco. 

Filed  June  15,  '15.     Dated  June  12,  '15. 
Frame   up  and   roof  boards  on.. $1150 

Brown    coated    1150 

Completed   and   accepted 1150 

Usual     35    days.... 1150 

TOTAL  COST,   $4600 

Bond,  $2300.  Sureties,  Jno.  A.  Renstrom 

and    Eric    Dahlberg.        Limit,    70      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


I'.tlLDIXC     AND     lONGINKERiNG     Nl'^VVS 


W.-dnt-f^tliix.      .hine       ?3,      )!>15. 


Al^TEiiATlONs; 

(17V7)  BLK  BDKD  ,BY  FlLiiMORE, 
Eddy.  Webster  and  Turk.  Electrical 
work  for  alterations  and  additions  to 
theatre. 

Owner Realty  &  Rebuilding  Co. 

Achitect  .  .  .J.       R.    Miller,    Lick      Bldg., 
San  Francisco. 

Contractor.  .H.     S.     Tittle,     245     Minna, 
San   Francisco. 

I'iled  June  15,  '15.     Dated  June  15,  '15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL.  COST,    $2281 

Bond,    $1145.50.      Surety,    U.    S.    Fidelity 

&    Guaranty    Co.       Limit,    as    directed. 

Forfeit,    $40.      Plans    and    specification* 

filed. 


FRAME   DWELLING 

(1778)      W    MILTOX    175    ft      Bosworth. 
Two-story  and  basement  frame  dwlg. 

Owner MacArthur  Bros.,  1560  Fell, 

San  Francisco. 
Architect  .  .  .  None. 
Day's   work.  COST,   $2000 


FR.VME   DWELLING 

11779)      W      MILTON    150     S  Bosworth. 
Two-story  and  ba.sement  frame  dwlg. 

Owner MacArthur  Bros.,  1560  Fell, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,  .$2000 

KUA. ME   DWELLING 

(1780)      W    MILTON      125      S   Bosworth. 
Two-story  and  basement  frame  dv,rlg. 

Owner MacArthur  Bros.,   1560  Fell, 

San  Francisco. 
Aichitect  .  .  .None. 
Day's  work.  COST,   $2000 


FRAME  DWELLING 

(1781)      W    .MILTON      100      S   Bosworth. 
Two-story  and  basement  frame  dwlg. 

Owner MacArthur  Bros.,  1560  Fell, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.   $2000 


FRAME   DWELLING 

H7S2)      SE      MORSE    267    NE      Lowell. 
One-story  and  basement  frame  dwlg. 
»)wner Thos.    J.    Emery,    2528    Mis- 
sion, San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1000 


FHAMK  DWELLING 

(1788)      W  TWENTY-SIXTH  AVE  275  S 

Taraval.      One-story      and      basement 

frame  dwelling. 

♦  )wner U  E.  Peyser,  1242  47th  Ave. 

San    Francisco. 
.*  r«  Mtect  . .    None. 
Itay's  work.  COST,   $1050 


il'AMB  DWELLING 

(1784)      X  BAUER   375   W    .Mis.sion.   One 

and      one-half-story      and      basement 

frame  dwelling. 

*)wner D.       Arata,    4564       Mission, 

San   Francisco. 
.Architect  .  .  .  None. 
Dny'.s  work.  CO.ST,    $1350 


I'RAME    RESIDENCE 

•  1785)      E       ELEVENTH     AVE     175       S 

Malboa.        Two-story      and    basement 

frame  residence. 

Owner M.  C.  Rench,   1427  5th  Ave., 

San    Francisco. 
.•\ichftect  .  .  .None. 
Day'a   work.  COST,    $3600 


KltAME    FLATS 

(1786)      W       RITCH    225     N       Brannan. 

Two-story    and    basement    frame    (2) 

flats. 

Owner Geo.    W.    Renish,    1781    9th 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Da>'s    work.  COST,    $2600 


ALTERATIONS 

(17S7)  SE  GOUGH  AND  PACIFIC  AVE 
All  work  for  alterations  and  addi- 
tions, except  heating  and  electrical 
fixtures  for  school  and  adding  third 
story   (Potters)   School  Building. 

Owner George      S.       Potter,       1827 

Pacific  Ave.,  San  Francisco. 
Architect  ..  .Bliss     &     Favill'e,     Balboa 

Bldg.,   San  Francisco. 
Contractor.  .J.   Harold  Johnson,   740  9th 

Ave.,  San  Francisco. 
Filed  June  16,  '15.     Dated  June  14,  '15. 
1st  and  15th  of  each  month....      75% 

36  days  after,  25% $2662 

TOTAL  COST,  $10,648 
Bond,  $5324.  Surety,  'The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  Sept.  1, 
1915.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


P^RAME   RESIDENCE 

(1788)  W  COMMONWEALTH  AVE  445 
S  Euclid  Ave  W  125xS  40.  Carpenter, 
painting,  plumbing,  electric  and  heat- 
ing work  for  two-story,  attic  and 
basement  frame  residence. 

Owner Aimee     M.     and     Milton     B. 

Lennon,   135  Stockton,  S.  F. 
Architect  ...Arthur  J.  Laib,  Russ  Bldg., 

San  Francisco. 
Contractor.  .J.    P.    Fletcher,    1192    Ellis, 

San  Francisco. 
Filed  June  16.  '15.     Dated  June  16,  '15. 

Frame  up  and  roof  on $2742 

Brown    coated    2742 

Completed   and   accepted 2742 

Usual   35   days 2742 

TOTAL  COST,  $10,968 
Bond,  $5500.  Sur<;ty,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  for- 
feit, none.  Plans  and  specifications 
filed. 


FRAME  COTTAGE 

(1789)  B  ELEVENTH  AVE  60  S  Judah 
S  29xE  75  O  L  759.  All  work  except 
foundations,  cement  floors,  side- 
walks, plumbing,  electric  wiring, 
light  fixtures  and  shades,  painting 
and  wall  paper  for  frame  cottage. 

Owner M.  A.  McCann. 

Architect  ..  .O.      R.    Thayer,    20      Mont- 
gomery,   San    Francisco. 

Contractor.  .Schroder     Bros.,    765      Fol- 
som,  .San  Francisco. 

Filed  June  17,  '15.     Dated  June  17,  '15. 

Frame    up     $291.50 

Brown  coated    291.50 

Standing    finish    on 291.50 

Completed    and    accepted 291.50 

Usual  35  days 389.00 

TOTAL  COST,   $1555.00 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.     Plans  only    filed. 


FRAME    RESIDENCE 

(1790)  E  ELEVENTH  AVE  30  S  Judah 
S  30xE  75.  All  work  except  founda- 
tions, cement  floors  and  sidewalk, 
electric  wiring,  lights,  shades,  fix- 
tures, hardware,  painting,  plumbing 
and  wall  paper  for  two-story  and 
basement  frame  residence. 

Owner M.  A.   McCann. 

Architect  ..  .O.  R.  Thayer.  20  Mont- 
gomery,   San    FVanclsco. 


i^ontractor.  .Schroder      Bros.,    765      Fol- 
.•som,  San   Francisco. 

Filed  June   17,  '15.      Dated  June  17,  '15. 

Frame    up    $299 

Brown  coated   299 

Standing    finish    completed 299 

Completed   and   accepted 299 

Usual    35   days 299 

TOTAL  COST,   $1595 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME   RESIDENCE 

(1791)  SB  JUDAH  .^ND  ELEVENTH 
Ave  S  30xE  75.  All  work  except 
foundations,  cement  floors,  rat  proof- 
ing, sidewalk,  plumbing,  wall  paper, 
light  fixtures  and  shades  for  frame 
residence. 

Owner M.  A.  McCann. 

Architect  .  .  .O.      R.    Thayer,    20      Mont- 
gomery,   San    Francisco. 

Contractor .  .Schroder      Bros.,    765      Fol- 
som,   San  Francisco. 

Filed  June  17,  '15.     Dated  June  17,  '15. 

Frame    up    $392 

Brown   coated    392 

Standing    finish    on 392 

Completed   and   accepted 395 

Usual    35    days 524 

TOTAL  COST,   $2095 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME    RF^SIDBNCE 

(1792)  S  JUDAH  75  E  11th  Ave  E  25 
xS  90.  All  work  except  foundations, 
cement  floors  and  sidewalks,  electric 
wiring,  light  fixtures,  shades,  wall 
paper,  plumbing,  and  hot  air  flues  for 
two-story  and  basement  frame  resi- 
dence. 

Owner M.  A.  McCann. 

Architect  ..  .O.      R.    Thayer,    20      Mont- 
gomery,   San    Francisco. 

Contractor.  .Schroder      Bros.,    765      Fol- 
som,   San   Francisco. 

Filed  June  17,  '15.     Dated  June  17,  '15. 

Frame  up   $308.75 

Brown  coated    308.75 

."standing    finish    on 308.75 

Completed  and  accepted 308.75 

Usual    35    days 412.00 

TOTAL    COST,     $1647.00 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


BUILDING 

(1793)  W  TENTH  AVE  37  S  Anza  S 
2S-3xW  95.  Agreement  reads  that 
this  building  will  be  more  fully  de- 
scribed and  shown  according  to  plans 
and  specifications  left  at  oflflce  of 
(Jrant  C.  Freeman,  419  Clement  street. 

owner James  Welsh,  244  20th  Ave., 

San   Francisco. 

Architect  ..  .James    Welsh. 

(Contractor.  .James    Welsh    &    Co. 

Filed  June   17,  '15.      Dated   May   1,  '15. 

Rafters    on    $1500 

Brown    coated    1500 

Completion   notice   filed 1500 

Usual   35   days 1500 

TOTAL  COST,    $6000 

Bond,    none.      I..imit,    90    days.      Forfeit, 

none.     Plans  and  specifications,  none. 


FRAME    RESIDENCE 

(1794)  S  WEST  PARK  250  W  Mission 
W  25xS  100.  All  work  except  paint- 
ing, finish  hardware,  lighting  fix- 
tures and  shades  for  two-story  and 
basement  frame  residence. 

Owner T.  A.  &   Henry  Arnke,   2699 

Mission,    San   Francisco. 


^\■»-llnesday.      .June 
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Aiohiteot  ...Albert  Schroepfer,  08  Post, 

San   Francisco. 
Contractor.  .Mager     Bros.,     110     Jessie, 

San   Francisco. 
Filed  June  17,  '15.     Dated  June  17,  '15. 

Frame    up    $1000 

Brown    coated    1000 

Completed   and   accepted 1042 

Usual    35   days 1020 

TOTAL  COST,  $4062 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


framf:  dwelling 

(1795)    w   eighteenth  ave   175  s 

Anza.        Two-story       and      basement 

frame   dwelling. 

Owner V\'m.      Nolan,       1682      Eljis, 

San  Francisco. 
.Architect  . .  .None. 
Day's   work.  COST,    $2950 


FRAME    DWELLING 

(1796)  E  TWENTY-NINTH  AVE  250 
S  Clement.  Two-story  and  basement 
frame   dwelling-. 

owner Mrs.    Geo.    Todhunter,    2627 

I^arkin,   San   Francisco. 
.\rohitect  .  .  .D.       Olsen,       335       Powell, 

San   Francisco. 
Contractor.  .Geo.    Todhunter,    446     29th 
Ave.,   San   Francisco. 

COST,   $2700 


ADDITION 

(1797)      NO.   1266   DE  HARO.      Add  con- 
crete foundation  and  floor. 

Owner E.  Thompson,  Premises. 

Architect  . .  .None. 

Contractor.  . —     Pearson,   2241     Bryant, 
San   Francisco. 

COST,    $700 


FRAME   DWELLING 

(1798)      W    SAN    BRUNO    25-5    S    Ward. 
One-story  and  basement  frame  dwlg. 

Owner Edw.     Newman,     Post    and 

Fillmore,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,    $1000 


FRAME    DWELLING 

(1799)  E  MILTON  100  S  Bosworth. 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner V.     Gullmes,   15     Fountain, 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST.   $1500 


(1800)      N  SUSSEX  100  W  Martin.     One 
story  and  basement  frame  dwlg. 

Owner A.  C.  Brown,  878  14th,  S.  F. 

Architect  .  .  .None. 

Contractor.  .A.  C.  Brown,  878  14th,  S.  F. 
COST,    $700 


FRA.ME    APARTMENTS 

(I  SOU      NW    SACRAMENTO    &    JONEJS. 

Three-story  and  basement  frame  (21) 

apartments. 

Owner Dr.  R.  W.  Payne,  146  Grant 

Ave.,    San    Francisco. 
Architect  ..  .W.      G.    Hind,      46    Kearny, 

San   liYancisco. 
Day's   work.  COST,    $3.-,, 000 

NOTE:— Job    started. 


ALTERATIONS 

(1802)      NO.  891   SAN  JOSE  AVE.     Alter 
interior   of  dwelling. 

Owner S.   Harmovitz.   Premises. 

Architect  .  .  .None. 

Contractor.  .L.      Mudrick,    520      Charter 
Oak,    San    Francisco. 

COST,   $400 


ADDITION 

(1S03)      NO.    2712    CALIFORNIA.       Build 
shelter  and  pergola;   felt  and  asphalt 
and    broken    brick    on    roof;    concrete 
floors  and   walks,   painting,   etc. 
Owner Mary    E.    Casey    and    Mar- 
garet   O'Brien,    Premises. 
Architect  ...N.  Blaisdell,   255  California 

San  Francisco. 
Contractor.  .Holm  &  Son,   68  Po.st,   S.  F. 
COST,  $1000 


I'ond,  $1100.  Surcllcs.  A.  .1.  Grior  iirid 
I.  C.  Beekman.  I^imit,  20  days.  Forfi-it, 
$."i.     I'lans  and  speciflcations  filed. 


FR.\ME   DWELLING 

(1804)      S     IRVING     82 1^     W     20th     Ave. 
Two-story  and  basement  frame  dwlg. 
Owner F.  Nelson,   30  Presidio  Ter- 
race,  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $2,500 


ALTERATIONS 

(1805)      SE    PINE    AND    BAKER.      Alter 
and  add  to  frame  flats  and  stores. 

Owner Julian  Olcovich,   Merchants 

National   Bank    Bldg.,   S.    F. 
Architect  ...O.ser  Bro.'^.,   165  Post,  S.  F. 
iJay's  work.  COST,  $2000 


STEAM    HEATING 

(1806)      W    TAYLOR    137-6    N    Sutter    N 

38-9xW    137-G.      Plumbing   and    steam 

heating  for  building. 

Owner Biltmore  Realty  Co. 

Architect  ..  .Edw.    T.    Foulkes,    Crocker 

Bldg.,  San  Francisco. 
Contractor .  .Peterson-James      Co.,      710 

Larkin,    San   Francisco. 
Filed  June  18,  '15.     Dated  June  18,  '15. 

On  or  before  10th  of  each  month     75% 

Usual    25.  days 25% 

TOTAL  COST,  $9797 
Bond,  $5050.  Sureties,  R.  W.  Kinney 
and  Chas  Lauffer.  Limit,  due  diligence. 
Forfeit,  none.  Plans  and  speciflcations 
filed. 


HOTEL 

(1807)      E  MASON  85  —  Eddy  Ef68-9xN 
25.      All    work    to    complete    building 
already      commenced       (9-story      and 
basement  hotel). 
Owner Jos.   N.   Kowalsky,   146   Mc- 
Allister,   San   Francisco. 
-Architect  ..  .Norman      R.      Coulter,      46 

Kearny,   San    Francisco. 
Contractor.  ..W.    D.    Henderson,    Monad- 
nock   Bldg.,   S.   F. 
Filed  June  18,  '15.     Dated  June  18,  '15. 

Contractor     to     be    paid    actual    cost 
plus    10%. 

Payments  of  75%  bet.  1st  and  5th 
of  each  month  until  total  of  $32- 

881  has  been  paid 

36   days   after,   balance $15,000 

TOTAL  COST,  not  to  exceed,  $47,881 
Bond,  $23,941.  Surety,  Massachusetts 
Banding  &  Insurance  Co.  Limit,  140 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


BRICK    APART.MENTS 
(1808)      S    TURK    47-6    E    Hyde    E    60xS 
102-6.       Foundation    work    and    rein- 
forcing   work    for    three-story    biick 
apartments. 

Owner O.    A.    Craemer,    110    Jessie, 

San    Francisco. 
Engineer  ..  .Koenig       &       Christiansen, 
Humboldt  Bank  Bldg.,  S.  F. 
Contractor.  .H.     I>.     Petersen,     62     Post, 

San  Francisco. 
Filed  June  18.  '15.     Dated  June  18.  '15. 

2nd  story  joists  in  place $825 

Completed   and   accepted 825 

Usual    35   day.s 550 

TOTAX.  COST,   $2200 


<1S09)      BRICK    WORK    ON    ABOVE. 
Contractor.  .Fred      Koldenstrodt,       2735 

22nd,  San  Francisco. 
Filed  June  18,  '15.     Dated  June  18,  '15. 

Ready   for  3rd  story  joists $1000 

Completed   and   accepted 1065 

Usual   35    days 700 

TOTAL  COST,  $2765 
Bond,  $1382.50.  Sureties,  Wm  Camp  and 
W.  Barnes.  Limit,  40  days.  Forfeit, 
$.".      Plans    and    specifications    filed. 


I\CORPORATIONS 


Burlingame  Oyster  Co.  Capital 
Stock,  $100,000;  subscribed,  $7;  shares, 
$1  each.  Directors — H.  L.  McKnew,  F. 
L.  Blinn,  F.  E.  Booth,  W.  R.  Perry,  F. 
A.  Carrick,  B.  F.  Prisley  and  F.  Har- 
rold,  1  shai-e  each.  Place  of  business, 
San    Francisco. 

Atlas  Flim  Corporation.  Capital 
Stock,  $10,000;  subscribed,  $30;  shares, 
$10  each.  Directors — G.  E.  Chamber- 
lain, F.  E.  Guenther,  W.  H.  Waite,  1 
share  each.     Place  of  business,   S.   F. 

John  C.  Suhr  Co.  Capital  Stock,  $75,- 
000;  subscribed,  $25,004;  shares,  $1  each 
Directors — J.  C.  Suhr,  25,000  shares;  S. 
-M.  Suhr,  .M.  H.  Suhr,  M.  NIcholls,  H.  S. 
McFarlln,  1  share  each.  Place  of  busi- 
ness,  San   Francisco. 

M.  J.  Berkson  Co.  Capital  stock.  $10,- 
000;  subscribed,  5  shares,  $1  each.  Di- 
rectors— M.  J.  Berkson,  S.  Davidson,  A. 
H.  Berkson,  J.  Davidson,  H.  Goldman,  1 
share  eacli.  Place  of  business,  San 
Francisco. 

Wallmann  Electrical  Products.  Cap- 
ital stock,  $75,000;  subscribed  3  shares, 
$1  each.  Directors — H.  F.  Condon,  J.  G. 
Wellmann.  J.  R.  Selby.  1  share  each. 
Place,  of  business,  San  Francisco. 


LBASES. 

June  15,  1915— NO.  2442  UNION.  Mrs. 
Mary  G  Buckingham  to  Geo  A  Smith. 
2  years.     $1920. 

June  15,  191.5— NO.  3049  TWENTY- 
second  and  803  Shotwell.  Benjamin 
P  Handy  to  E  PoUItz.  Dec.  31,  1916. 
$S10. 

June  11,  1915— NO.  22  SACRAMENTO: 
N  line  409  E  Drumm.  John  Hemp- 
hill, Bessie  Thointon  .and  Mary 
Hemphill  to  Hans  Th  Hansen.  5 
year.s.     $7500. 

.June  14,  1915— NO.  39  GRANT  AVE. 
Julia  M  Fisher  to  Philip  Klein.  8 
months   with    option    to   renew. 

June  18,  1915— NO.  87  FIFTH;  NE  Cor. 
-Mission.  John  M  Foge  to  M  D  Ma- 
heras.     I  year  6  months.     $720. 

June  16,  1915— NO.  809  CORTLAND  AVE 
N  line.  Antonio  Talassano  to  E 
Vittori  and  E  Domenichalli.  5  years 
$3000   with   option  to   renew. 

June  16,  1915— NO.  997  GOLDEN  GATE 
Ave.;  SE  Cor.  Laguna.  Kate  Bezore 
to   Lawrence   Fauth.      5   years.      $9000. 


NOTICE    OP    NOX-RESPONSIBILITY. 

June  12,  1915- N  SANTIAGO  (S)  82-6 
W  17th  Ave  W  50xN  100.  Golden 
provements    on    leased    property... 

June  16,  1915— LOT  3  BLK  7  Crocker 
-Amazon  Tract;  Lot  12  Blk  6417, 
Crocker  Amazon  Tract.  Crocker 
Estate  Co  as  to  Improvements  on 
leased    property    

June    18,    1915 — NO.    492-A    SUTTER. 
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Wednesday,     June       23, 


.V    v.;...ii^<.iidoi  iv_i'      ct    ul    as    It)    im- 
provements   on    leased    property... 


COMPLETION  NOTICES 

Sau  Francisco 

.lime  12,  1915 — LOT  27  and  6.66  feet 
Lot  28  Blk  2,  Fore.st  Hill.  I.saac 
H  Cory  to  McMullin  Von  Voorhies 
Co June  11,  1915 

June  12,  1915— S\V  HOWARD  &  16TH 
W  175-1  S  87-6  E  175  N  87-6.  Mis- 
aion  Consolidated  Realty  Co  to 
Thomas  Day   Co June   11,   1915 

.lune  12,  1915— LOT  16  BLK  114  W  A 
E  Stockton  81-8  S  Clay  S  67- 2x— 
6S-9.  Louis  Gassner  to  McGowan 
&    Butler June   5,    1915 

.lune  12,  1915— E  THIRD  AVE  175  N 
Balboa.  P  Algot  Nelson  to  whom 
it  may  concern June  9,   1915 

June  12,  1915 — N  McALLISTER  144-6 
E  Fillmore  E  55--6  N  137-6  E  19-6 
N  137-6  W  27  S  137-6  W  48  S  137. 
Langendorf  Baking  Co  to  Onward 
Investment    Co June    11,    1915 

June  12,  1915— SE  GREENWICH  & 
Hyde  S  68-9xE  100.  Greenw^ich 
Realty  Co  to  Van  Emon  Elevator 
Co May   19,   1915 

June  12,  1915— NE  GEARY  &  MASON 
E  92-lxN  68-9.  George  C  Salch 
and  L  H  Fielding,  le.ssees  to  George 
B  Seeman  as  American  Studios... 
June    12,   1915 

June  14,  1915 — LOT  20  BLK  22  Crock- 
er Amazon  Tract.  Conservative 
Loan  &  Invst  Co  to  whom  it  may 
concern June    12,    1915 

June  14,  1915— BLK  BDED  BY  THIRD 
Fourth,  Townsend  and  King. 
Southern  Pacific  Co  to  Hicks  & 
Folte June  5,   1915 

June  14,  1915— S  MARKET  &  12TH 
SW  25-11  SE  90  SW  50  SE  75  NE 
75-11  NW  165.  II  Dehail  to  Judson 
Mfg    Co,    Inc June    3.    1915 

June  14,  1915— E  TWENTY-SECOND 
Ave  200  S  Anza  (A)  S  25xE  120. 
Anne  Elizabeth  Williams  to  whom 
it  may  concern June   14,   1915 

June  15.  1915— N  VALLEJO  2^5  E 
Kearny  20x137-6.  Tocalino  Bros  to 
Devencenci   Bros   &   Co... June   9,   1915 

June  15,  1915— SW  NINTH  AVE  AND 
Cabrillo  25x95.  Chas  A  Rushton  to 
whom   it  may  concern.  .June   14,   1915 

June  15,  1915— E  TWENTY-NINTH 
Ave  375  S  Clement  S  25  E  136-1% 
NW  25-1%  W  133-9»^.  M  S  and 
Margaret  Housken  to  Thos  Hamill 
June    14,    1915 

June  15,  1915— W  FOURTEENTH  AV 
235  S  Geary  S  25xW  120.  C  Cochran 
to   M   Fisher June   3,    1915 

June  15,  1915— NW  O'FARRELL  AND 
Divisadero  N  87-6xW  80.  J  D 
Isaacs   to  Chas  Wright.    June   7,    1915 

.lune  15,  1915— N  LaNE  (L  South) 
and  Yosemite  Ave  (24th  Ave  South) 
NE  25xNW  100:  Lot  1  Blk  454, 
Hudson,    Garden    &    Orchaid    Tract, 

Maria  Fllippo  to  T  L  Sharman 

June   9,    1915 

June  15,  1915— SW  HOWARD  AND 
Sixteenth  W  175-6  S  90  E  75-6  N 
2-6  E  100  N  87-6.  Mission  Consoli- 
dated Realty  Co  to  Joseph  Gewlrtz 
and  .Morris  Gewirtz  (as  Gewlrtz  & 
Son)     lune    14,    1915 

June  15,  1915— S  LO.MBARD  114-10  E 
Divisadero  E  25  S  153-3  m  or  I 
SW  25-7  m  or  1  N  157-1%  ni  or  I. 
Theophile,  Henri  and  Palmyre  Del- 
moly  to  Domenico  Francesconl.  .  . 
June   15,    1915 


June-  iu,  ['Jlo — \V  B.AKEK  44-6  S 
Union  W  85  X  27-0  Lot  2  Blk  949 
W  A.  Robert  H  and  Flora  C  Fiala 
to  whom  it  may  concern. June  16,  1915 

June  16,  1915— N  POST  137-6  E 
Larkin  E  63-7xN  137-6.  A  Rothberg 
to  American  Concrete  Co. .June  15,  '15 

June  16,  1915— W  TWELFTH  AVE 
175  N  Anza  N  25xW  120.  Joseph  C 
Kirby  to  whom  it  may  concern.... 
June   16,   1915 

June  17,  1915— N  SUTTER  81  W  Tay- 
lor N  137-6xW  56-6.  Clara  M  Clay- 
ton, Josephine  L  Struve,  Geo  W 
Livingston,  Willetta  H  Henderson, 
Edwin  P  Gaffney  to  F  L  Hansen, 
May  24;  Adams  Hollopeter  &  Mal- 
lett,  April  7;  Wm  F  Wilson  Co., 
.March  24;  .\tlas  Heating  &  Venti- 
lating Co,  April  26;  General  Elec 
Constr  Co,  April  26;  Fred  Wagner 
April    9,    1915 

June  17,  1915— W  TWENTY-FB^TH 
Ave  325  S  Geary  S  50xW   100.     H  P 

Otten  to  whom  it  may  concern 

June   16,   1915 

June  17,  1915— N  POST  137-6  E  Lar- 
kin E  63-7xN  137-6.  A  Rothberg  to 
Chas  Floodberg  and  Hugh  McCaf- 
fery  (as  Floodberg  &  McCaffery) 
June    15,    1915 

June  17,  1915— W  FIFTEENTH  AVE 
175  N  "J"  N  25xW  127-6.  Edward 
Tietjen  to  Ludwig  B  G  Koenig... 
June    16,    1915 

June  18,  1915— NW  HYDE  AND  SAC- 
ramento  37-9  on  W  Hyde  and  77-9*4 
on  N  Sacramento.  Metropolis  Invst 
Co  to  whom   it  may  concern 

'     June   16,   1915 

June  18,  1915— E  ASHTON  AVE  275 
S  Del  Montford  Ave  S  25xE  112-6; 
Lot  18  Blk  26,  Lakeview.  Grace 
Machio  to  J  H  Parry ...  .June  15,  1915 

June  18,  1915— E  TWENTY-FIFTH 
Ave  125  N  Clement  N  25xE  120. 
John  H  Green  to  whom  it  may  con- 
cern  June   18,   1915 


LIENS    FILED 


SAX     FR.4XCISCO    COrXTY. 


June  12,  1915— EXPOSITION  SITE. 
Hooper  Lumber  Co  vs  Northwest 
Constr  Co  and  Panama-Pacific  In- 
ternational   Exposition    $1402.07 

June  12,  1915— SW  FILLMORE  AND 
Moulton  W'  137-6xS  60.  Eureka 
Sash,  Door  &  Moulding  Mills  vs 
Geo  L  Streshly,  Gus  J  Pates,  Thos 
R  and  Mary  Crowley,  Jas  P 
Sweeney,  Augustus  Regoli,  Francis 
De   Belli  and  J  S   Howell $107.62 

Jlne  14,  1915— SW  FILLMORE  AND 
-Moulton  S  60xW  137-6.  J  Marcel 
Vogel  vs  Geo  L  Streshly,  Gus  J 
Pates,  Jno  S  Howell,  Augustus 
Regoli,  Francis  de  Belli,  Jno  P 
Sweeney,  Thos  P  Crowley  and 
.Mary    P    Crowley     $267.50 

June  14,  1915— SE  (ELLIS  AND 
Franklin.  Malott  &  Peterson  vs 
Jj  T  Turner,  Gustave  Schultz  and 
James    J    Morrison $93 

lune  14,  1915— NE  GEARY  &  MASON 
K  92-1  N  68-9  W  92-1;  No.  386  Geary 
F  H  Green  Painting  Co  vs  Geo  B 
Seaman    $499.95 

June  15,  1915— SW  FILLMORE  AND 
Moulton  S  60xW  80.  Uulon  Floor 
Co  vs  Gus  J  Pates,  Geo  L  Streshley, 
and  John  S  Howell $399 

.lune  15.  1915— W  POWELL  91-3  N 
Post  N  46-lxW  SO.  A  J  Silva  vs 
J   Sockolov    $6966.10 

June  15  1915 — W  DEARBORN  PLACE 


125-S  S  17th  S  25xW  85.  J  H  Kruse 
vs  Pauline  Volkman,  G  L  Streshley, 
and  Gustave  J  Pates $88.73 

June  15,  1915— W  TWENTIETH  AVE 
100  N  Anza  W  120xN  25.  J  Piconi, 
$195.50;  John  J  Delucci,  $95  vs  Chas 
E  Ham  and  McCausland  Bros 

June  16,  1915— W  NEWTON  225  N 
Morse;  Lot  20  Blk  5,  Crocker  Ama- 
zon Tract.  E  D  Crowley  and  H  W 
Bode  (as  Spring  Valley  Lumber 
Yard)  vs  Albert  Mattson  and  F 
Zichosch    $32.01 

June  16,  1915— S  CHESTNUT,  bet.  Van 
Ness  Ave  and  Franklin;  No.  1327 
Chestnut.  Pioneer  Plate  &  Window 
Glass  Co  vs  Dave  Garabaldi  and 
Hoffmeister    and    Berdahl $92,84 

June  16,  1915- W  STOCKTON  68-9  N 
Sacramento  N  6S-9xW  113-2.  Baker 
&  Hamilton  vs  The  Christian 
Woman's  Board  of  Missions  and 
Gaspard    &    Hammond $230.36 

June  16,  1915 — S  TURK  57-6  E  Polk 
E  30xS  85.  Otis  Elevator  Co  vs 
J  M  Boscus $1485 

June  17.  1915 — W  POWELL  91-3  N 
Post  N  46-lxW  80.  W  P  Fuller  & 
Co   vs   J   Sockolov $2696.44 

June  17,  1915 — SW  FILLMORE  AND 
Moulton  S  60xW  137-6.  W  P  Fuller 
&  Co  vs  Geo  L  Streshly.  Gustave  J 
Pates,  Jno  S  Howell.  Augustus 
Regoli.  Francis  De  Belli.  Thos  P 
Crowley   and   Mary  Crowley ....  $43.02 

June  17.  1915- SW  TEX.\S  AND  19TH 
W  lOOxS  25.  Jas  H  Daly  vs  B  W 
Demarais    $110 

June  17.  1915 — LOT  5  BLK  163  on 
Stockton,  bet.  Sacramento  and  Clay 
W  P  Fuller  &  Co  vs  Gaspard  & 
Hammond  and  Christian  Woman's 
Board   of   Missions    $455 

June  17.  1915 — EXPOSITION  SITE. 
Eureka  Sash,  Door  &  Moulding 
Mills  vs  Panama-Pacific  Interna- 
tional Exposition  Co,  V  Cardashlan, 
F  A  Salih,  M  A  Naify  (as  Northwest 
Constr    Co)     $605.75 

June  17,  1915— W'  POWELL  91-3  N 
Post  N  46-lxW  80.  J  H  Kruse  vs 
J   Sockolov    $1644.96 

June  17.  1915^8  CHESTNUT  147-3  \V 
Van  Ness  Ave  W  50  —  137-6  E 
47-3  N  27-6  E  2-9  N  110;  No.  1327 
Chestnut.  Leonard  Lumber  Co  vs 
D  Garibaldi.  Hefmeister  &  Berdahl 
$541.07 

June  17,  1915— W  TWENTIETH  AVE 
100  N  Anza  N  25xW  120.  W  H  Ray- 
mond vs  McCausland  Bros  and 
Chas   E   Hamm $24.55 

June  17,  1915— W  POWELL  91-3  N 
Post  N  46-lxW  SO.  California  Hy- 
draulic Eng  &  Supply  Co  vs  Joseph 
Sockolov    $355 

June  17,  1915— W  STOCKTON  68-9  N 
Sacramento  N  6S-89xW  113-2.  Ver- 
mont Marble  Co  vs  Gaspard  & 
Hammond  and  Christian  Woman's 
Board   of   Missions    $250 

June  18  1915— SE  GEARY  AND 
Parker  Ave  E  31-4  V4xS  125.  E  H 
Gates  vs  Thos  R  Curtis  and  S  F 
Bldg  Co $291.50 

June  18,  1915 -W  TWENTIETH  AVE 
100  N  Anza  (A)  N  25xW  120.  D  H 
iMinton.  $254;  Alex  Vranka.  $145  vs 
Cha.s   E   Ham  and   McCausland   Bros 

June  IS.  1915— SW  TEXAS  &  19TH  S 
25xW  100.  Rege  Bros  vs  Patrick 
and  Kate  Hannon  and  B  W  De- 
marias     $60 

June  18.  1915— W  TWENTIETH  AVE 
100  N  Anza  N  25xW  120.  C  W  Hlg- 
gins  vs  Charles  E  Ham  and  Mc- 
Causland  Bros    $170 
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lime  IS,  1915— S  CHI^STNUT  147-3  W 
Ness  Ave  W  50  S  137-6  E  47-3  N 
I'T-G  E  2-9  N  110;  No.  1327  Chestnut. 
Tony  Daniico  vs  D  Garibaldi  and 
Iloffmeister  &  Berdahl faO 

.June  18,  1915— S  CHESTNUT  147-3  W 
Van  Ness  Ave  W  50  S  137-6  E  47-3 
N  27-6  E  2-9  N  110.  James  Cantley 
vs  D  Garibaldi  and  Hofmeister  & 
Berdahl    $55 

June  18,  1915— SE  GEARY  AND 
Parker  Ave  E  31-4%xS  125.  James 
J  Harrison,  $187.94;  P  H  Murphy, 
$20.08;  James  H  Daly,  $127.39  vs 
Thomas  R  Curtis  and  S  F  Bldg  Co 

June  18,  1915— SE  GEARY  AND 
Parker  Ave;  E  Parker  Ave  31  N 
Geary;  E  Parker  Ave  62  N  Geary; 
E  Parker  Ave  93  N  Geary.  M  Ber- 
tolino  (as  Pacific  Concrete  &  Mo- 
.saic  Co)  vs  S  F  Bldg  Co  and  Thos 
U   Curtis    $282.94 

June  18,  1915— SE  GEARY  AND 
Parker  Ave  S  125xE  31-4%.  Harry 
Costen  and  W  D  Schultz  (as 
Richmond  Sheet  Metal  Works)  vs 
Thos  R  Curtis  and  The  S  F  Bldg 
Co $29 

June  18,  1915— SE  GEARY  AND 
Parker  Ave  E  31-4%xS  125.  Rein- 
hart  Lumber  &  Planing  Mill  Co, 
$220.13;  Hart-Wood  Lumber  Co, 
$94.97  vs  S  F  Bldg  Co  and  Thos  R 
Curtis      

June  IS,  1915— SE  GEARY  AND 
E  25xS  100.  James  Cantley  vs  Thos 
R  Curtis  and  S  F  Bldg  Co $42.08 

June  18,  1915— SE  GEARY  AND 
Parker  Ave  31-4  on  Geary  and  125 
on  Parker  Ave.  Oliver  Capell, 
$27.99;  Richmond  Elec.  Co,  $28.05; 
vs  Thos  R  Curtis  and  S  F  Bldg  Co 

June  18,  1915— SW  NINETEENTH  & 
Texas  S  25xW  100.  Friedman  Bros 
vs  B  W  Demarais  and  Patrick  and 
Kate  Hannon    $100 

OAKLAND  AND  ALAMEDA  COUNTY 


lilCslDENCE  —  2  .story  and  base, 
frame.  Cost  not  stated.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  John  Hud- 
.-^on  Thomas,  First  National  Bank  Bldg., 
P.erkeley.  Owner,  Miss  G.  Anthony. 
The  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch,  and  will  be  erected  in  Crag- 
mont  Heights.  Interior  finish  will  be 
of  pine  and  redwood  with  white  en- 
amel in  the  bed  rooms.  Hardwood 
Moors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  brick.  Bath 
room  will  have  tile  wainscot  and  floor. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are    now    being   taken.  fl 

RIOSIDKNCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tects, Universal  Drafting  Bureau.  Inc.. 
184  4  5th  avenue,  Oakland.  Owner,  J. 
C.  Fossing,  560  Oakland  avenue,  Oak- 
land. The  dwelling  will  be  erected  on 
Haddon  Road,  and  has  been  designed 
for  a  seven-loom  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood  with  some  hard- 
wood veneei-  and  white  enamel  in  the 
bed  rooni.s.  Hardwood  Moors  will  be 
used  in  tin-  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Bath 
room   will   have  tile   flooi'  and   wainscot. 


An  automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor  under  the  direction  of  the 
architects. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500,  Oakland,  Cal.  Architect, 
none.  Owner,  E.  L.  Higgins,  5250  Miles 
avenue,  Oakland.  The  dwelling  will 
be  erected  on  the  east  side  of  Thomas 
stieet  north  of  Napa,  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  with  some  elm  pan- 
els and  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  Plans  provide  foi-  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  oi-  biick.  Tile  wainscot  and 
floor  will  be  used  in  the  bath  room. 
An  automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being  purchased. 

residence: — 11/^  story  and  base, 
flame,  $3,000.  Oakland,  Cal.  Architect, 
none.  Owner,  P.  R.  Bullock,  5328 
Shaffer  avenue,  Oakland.  The  dwell- 
ing will  be  erected  on  Bay  View  ave- 
nue, west  of  28th  street,  and  has  been 
designed  to  contain  seven  rooms,  bath 
and  sle>3ping  porch.  Interior  will  be 
finished  in  pine  with  some  white  en- 
amel. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nacat  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  will  be  used  in  the  batii 
room.  Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   beii'g   purchased. 

TfisiDENCES — 20,  1  story  and  base, 
frame,  $1,500  each.  Oakland,  Cal.  Ar- 
chitect, A.  Jj.  Haley.  Owneis,  Haley, 
Wheatley  &  Paul,  1525  San  Pablo  ave- 
nue, Oakland.  These  dwellings  will  be 
erected  on  the  property  known  as 
Lawn  Heights.  Each  house  has  been 
designed  to  contain  four  rooms,  bath 
and  sleeping  porch.  Interiors  of  these 
houses  will  be  finished  in  pine  and 
redwood.  .Some  oak  floors  are  specified. 
Each  of  the  living  rooms  will  have  a 
large  open  fire  place  with  tile  or  brick 
mantel.  Each  of  the  houses  will  be 
equipped  with  two  Marshall  &  Stearns 
wall  beds.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be   done   by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $1,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  Mrs.  G. 
L.  Blair,  278  Jayne  avenue,  Oakland. 
The  dwelling  will  be  erected  in  Clare- 
mont  and  has  been  designed  for  a 
seven- room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  hard',\ood  veneer  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  ro(  m  an.i  reception  hall.  Plans 
p.ovide  for  furnace  heat  and  open  fire 
places.       Mantels    will    be      of      tile    or 


bi  ick.  An  automatic  water  heater  is 
specified.  Lath  room  will  have  tile 
Moors  and  wainscot.  Exterior  of  the 
dwelling  will  be  coveied  with  cement 
plaster  <n  mela'  l.-ith.  Plans  are  now 
being    prepared. 

STRIOKT  WIDENING— Cost  not  stat- 
ed. San  Leandro,  Alameda  Co.,  Cal. 
Enginoer,  Town  iCngineer,  San  I^ean- 
dro.  Owners,  Town  of  San  Leandro. 
The  City  Engineer  has  been  instructed 
to  prepare  plans  for  the  widening  of 
I'^ast  1  Uh  street  6  feet  on  the  easterly 
side  and  19  feet  on  the  westerly  side 
from  the  center  line  of  San  heandro 
Cicek  to  the  southerly  line  of  Stanley 
road. 

SKWi'Mi      ioxti<:nsion   —    $2,522.60. 

J-iveimore,  Alameda  Co.,  Cal.  Engi- 
neer, Town  Engineer,  Livermore.  Own- 
ers, Town  of  Livermore.  Bids  opened 
by  the  Town  Trustees  for  sewer  ex- 
tension show  J.  W.  Terrell  of  Sacra- 
mento low  at  $2,522.60.  He  will  be 
awarded    the   contract. 

SCHOOL — 1  story  and  base,  frame, 
$18,000.  New'ark,  Alameda  Co.,  Cal. 
.\rchitect,  Fred  D.  Wolfe,  Bank  of  San 
.lose  HIdg.,  San  Jose.  Owners,  Town 
of  Newark.  Working  drawings  for 
this  six-room  school  have  been  com- 
pleted and  have  received  the  approval 
of  the  Board  of  Education.  Bids  are 
now  being  taken.  Interior  of  the 
building  will  be  finished  in  pine.  There 
will  be  a  central  heating  system  with 
complete  oil  burning  plant.  Exterior 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  can  be  secured  from 
the  architect  or  from  the  Board  of  Ed- 
ucation. 

DETENTION  HOME — 4  story  and 
base,  reinforced  concrete,  $75,000.  Oak- 
land, Cal.  Architect,  Henry  H.  Meyers, 
Kohl  Bldg.,  S.  F.  Owners,  Alameda 
County.  Plans  have  been  approved 
and  figures  are  now  being  taken  for 
the  four-story  and  basement  rein- 
foiced  concrete  detention  home  to  be 
erected  by  Alameda  County  on  the 
property  at  18th  and  Poplar  streets. 
The  building  will  contain  the  usual 
wards,  court  room  and  administrative 
offices.  Interior  will  be  finished  in  pine. 
There  will  be  a  steam  heating  system, 
oil  burning  equipment  and  modern 
plumbing.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Plans  and  specifications 
can    be    secured    from    the   architect.. 

STORK.S — 1  story  and  base,  brick 
and  steel,  $15,000.  Oakland,  Cal.  .Ar- 
chitect, C.  W.  Dickey,  Central  Bank 
Hldg.,  Oakland.  Owners,  Hawley  In- 
vestment Co.  The  building  will  be 
erected  at  the  northwest  corner  of 
15th  and  Franklin  streets,  and  will 
cover  a  considerable  ground  area. 
There  will  be  a  number  of  small  stores. 
Interiors  will  be  finished  in  pine  with 
.--oine  hardwood  veneer.  Patent  store 
fionts  are  specified.  ICxterior  of  the 
building  will  be  faced  with  pressed 
brick.  Only  preliminary  plans  have 
been  prepared  and  construction  will 
noi  be  undertaken  for  some  time.  Fur- 
ther mention  will  be  made  of  the  work. 

Contracts   .\ warded 

SCHOOL — 2  story  and  base.  Class  C 
$li)0.0'iO.  Berkeley,  Alameda  Co.,  Cal. 
.\rchitects,  llobart  &  Cheney,  Crocker 
i;idg.,  S.  F.  Owners,  City  of  Berkeley. 
Contractors,  I).  O.  Church  Co.,  S.  F., 
grading  and  concrete  work,  $13,457. 
Walter    Soreiison,       321!)       Kills       street. 
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Structural  Steel 
Contractors 

WorKs  al 

HA.RRISOIM  ST., 

bet.  Sth  &  9th 

San  F'ranclsco 

Teleplione   IVIarket  337 


I  .iTkii' >  ,      .:ii|M-iiti\  work,      $'.':;,•_':;  I . 

SielHMt.  it  lo.,  riielan  lilcit;-.,  S.  K., 
heating  and  ventilatins',  $9,427.  Wal- 
ter Mork,,  1910  San  Pablo  avenue,  Ber- 
keley, sheet  metal  work.  $1,S30.  Cap- 
itol" BlLCtric  \Vork.«,  :'l7fi  Shattuck 
aVenue,  Hcrkcle.v,  eleoti'ic  work,  $2,- 
13;'.  Kiigene  Khret,  2048  T'niver.-^ity 
avenue,  Berkeley,  plumbing-,  $4,500. 
(Jeorge  Dixon,  ,t41  .Apgar  .street,  Oak- 
land, plastering,  $10,4S7,  and  I).  Ze- 
linsky,  Siil  Kddy  .street,  S.  l-\,  paint- 
inu-,    $2,:!2(>. 

♦ 

Supervisors  Open 

Infirmary  Bids. 

(liiitoii        I'MrrprooliiiK     Coiiipany       Low 

on    KirNt    I  nit    of    .ilnniefla    County 

lnliriii:ir>',    Dcsiunril   by   Charles 

I'eter  Wooks. 


Eighteen  .sets  of  figures  were  re- 
ceived Monday  by  the  Alameda  County 
.Supervisors  for  the  excavating,  grad- 
ing and  concrete  work  on  the  first  unit 
of  the  new  Alameda  County  Infirmary, 
designed  by  Architect  Charles  Peter 
Weeks,  Mutual  Bank  Bldg.,  San  Fran- 
cisco. 

The  lowest  bid  was  that  of  the  Clin- 
ton Fireproofing  Co.  at  $32,200.  All 
hid.s  \\  eio  taken  under  advisement  and 
.■in  awaid  of  the  contract  will  be  made 
n»'xt  Thursday.  Following  is  a  com- 
plete list  of  the  bids  opened: 
Fimt    I^nit    .\lanieda    County    Infirmary. 

(Minton    Fireproofing  Co .$32,200 

Contra   Costa  Constr.   Co 34,.''..50 

Henry    Layez     35,974 

Wm.    A.    Newsom 36,500 

Construction  &   Kngineering  Co..    37,400 

Herry    Bldg.    Co 37,945 

A.    P.   Brady 38,180 

W.    D.    llcnder.son 3S,6SS 

.lolin    .Monk     38,92S 

.^-'chiiehly,    Hostrawser      &       Ped- 

grift    39.364 

\":in    Sant-lloughton    Co 41,000 

Foster- Vogt  Co 41.337 

David     Dillon     41,350 

Ceo.    A.    Bo.s 41.917 

(.'hristensen    Bros 42,547 

.McLeran    &    I'ltcison 43.500 

Peterson    i^-.     I'ersson 49.537 

l.ange    &    Bcrgstrom 52,000 

Bids  Opened  For 
Telegraph  School. 

I.»rK4'     Niiiiilier    of     IlidM     lt<-<-ci\  <■<!     For 

l.iirKCKl    of     \<M^     ilcrk<>lf.t     S<-IiooIn. 

Con4r:M-ts   to   he     \  «t  iirilfil. 

lUils  wci-e  iipenefl  by  the  lleikeley 
Board  of  lOdueatlon  on  T»ies(l:iy.  .lune 
ir.th.    .■il    In    A.    M.    li.r    llie    foti.^truction  ( 


n(  ihv  Tilcgiapli  .Xvciuie  .<chool,  a  two 
stor.v  and  basement  building  of  the 
Class  "C"  type,  designed  by  Architects 
Hobart  &  Chenney,  Crocker  Bldg.,  San 
I-'rancisco.  The  building  will  be  erected 
on  property  at  the  corner  of  Ward  and 
Telegraph  avenue  and  will  cpntain 
eighteen  clas.s  rooms  besides  a  large 
auditorium.  Segregated  figures  were 
taken  on   the  work. 

The  following  were  the  low  bids  on 
the  woik:  W.  D.  Henderson,  excavat- 
ing and  concrete  work;  $10,747;  Walter 
Sorenson,  carpentry  work,  $23,231; 
Siebert  Co.,  heating  and  ventilating, 
$9,427;  Walter  Mork,  sheet  Metal  work, 
$1,930;  Capitol  Electric  Co.,  electric 
woik,  $2,430;  Eugene  Ehret,  plumbing 
work,  $4,600;  W.  D.  Henderson,  plaster- 
ing, $9,997,  and  D.  Zelinsky  &  Son.s, 
painting,   $2,326. 

All    bids    have    been    taken    under   ad- 
visement,- but    contracts    will    probably 
be  awarded  Wednesday.     Following  is  a 
complete   list   of  all    bids   as   opened; 
Carpentry    Work. 

Hcckenroth    &    Schell $25,933.00 

H.    P.    Nelson 26,480.00 

Dunnavant   &  Oakley 23,474.00 

.1.    Wendering     24.2-50.00 

J.    S.    Hannah 23.766.45 

Masow    &    Morrison 25.495.00 

Construction    &    Eng.    Co 29,920.00 

W.    D.    Henderson 24,978.00 

Matthew    Morton     24,657.00 

Walter    Sorenson    23,231.00 

.^-^tockholm    &    Allyn 28.272.00 

Howard    Williams     29,497.00 

Val    Franz   &   Son 25,935.00 

IOxeavatiniBr>  Gradinn;  and   Concrete. 

D.   O.   Church   Co $i:!,:;47 

H.    E.    Franks 15.400 

W.    D.    Henderson 10.747 

Constr.    &    Eng.    Co 15.400 

Thurston    &    Co 16.390 

Tile    KooHnK- 

W.    D.    Henderson $7,167 

lleatini;  and  Ventilating. 

Walter    Mork     $10,350 

Carl    T.    Doell 10.168 

Siehert   Co 9,427 

.1.    C.    Hurley    Co ]0,449 

Wm.    P.    Scott 10.870 

Pacific   Fire    Extinguisher   Co....      9,999 

.1.     E.     O'Mara 10.977 

.Sheet   Metal   Work. 

"'apitol    Sheet    .Metal   Co $2,389 

Walter  .Mork    1.930 

Percy   Sheet   .\l<'tal    Works 2,720 

Kleotrlcal    Work. 

Constr.  &   Eng.   Co $3,087 

Pacific    Fire    Extinguisher   Co 2.695 

I'nynton     Electric    Co 2,475 

II.    S.    Tittle 2.474 

l.e     Page-McKlnney    Co 2.637 

lii  rkeley    Electric    Co 2.565 

C.-ipilol    lOlectiic    Co 2,430 

I'lunihlns* 

l-higcne    Khrci    $1,600.00 

t'arl   T.    Doell 5.316.00 

Scot  t    Co .'■|.078.00 

on.str.    &    Eng.    Co ,■>, 470.00 


'^'edne.sday,      .Tune       23,      1915. 

Geo.    Stoddard    4,689.00 

.lames   Rankin   &   Son 5.333.2.1 

Plasteriniir. 

H.    A.    Chalmers $13,700 

Geo.   Dixon    10.487 

Wm.    Makin 10,843 

W.    D.    Henderson 9,997 

Campbell    &    William.s 13,190 

Painting;. 
-M.    Friedman    &    Co $4,885 

C.  .\I.    Ecklund 2.490 

D.  Zelinsky   &   Sons,   Inc 2,326 

♦ 

Biiihliiiu:  ('oiitrarts  Anarded 
Oakland 

No.  Ovrner                       Contractor  Amt. 

1113  Schmidt     Schmidt  30000 

1115  Brain     Rutherford  1950 

1116  Haya.shi     Hayashi  1200 

1117  Brain     Rutherford  2150 

1119  Pinal    Dome   Oil.Cal    Metal  500 

1120  Rountree      Knight  2200 

1121  Pinal    Dome   Oil...Cal    -Sltl  500 

1125  Coxon     Albers  1455 

1126  Piedmont    Bldg    Rose  858 

I  128  Santa   Fe    Santa   Fe  1900 

1130  Higgins     Higgins  3500 

1132  Cal.    Properties    ..Bartlett  2000 

1133  Same    Same  2000 

1134  Same     Same  2000 

1135  Same     Same  2000 

1136  Same    Same  2000 

1137  Salsbury    Salsbury  400 

1138  Pollock     Metz  400 

1139  Weston   Est    Shrader  50o 

1140  Same    Same  1500 

1142  Howland    Wieben  400 

1143  Frazer     Frazer  400 

1144  Danforth     Austin  900 

1145  Burritt    Burritt  2500 

1150  Bullock    Bullock  3000 

1151  Iteinhardt    Owner  5000 

1152  Olsen     Hopper  3730 

1154  Bishop    Valente  1700 

1155  Scannell      Scannell  1S50 

1156  MacGregor    Owner  2500 

1157  Same     Same  2500 

1158  Same     Same  2500 

1159  .Jensen     Hitchcock  400 

1160  Langtry    I>angtry  1800 

1163  .Johnson    Johnson  1000 

1164  Eischoff     Bischoff  2000 

1165  Riffle    Gray  5985 

1166  Rountree     Knight       

1 1 68  Nethken     Xethken  1 000 

1 1 69  Higgins     Higgins  3500 

1170  Orth    Gunn  303S 

1171  Chr    Sclent    Hurley  3780 

1172  Hansen     Oleson  2427 

APARTMENTS 

(1113)  S  TENTH  100  W  Fallon  lOOx 
100,  Oakland.  All  work  for  three- 
story    96-room    apartments. 

Owner Eugene    Schmidt,    482    40th. 

Oakland. 

.\rchitect  .  .  .None. 

Contractor.  .E.  Schmidt.  482  40th.  Okd. 

Filed  June  12.  '15.     Dated  June  12.  "15. 
Usual    35    days    after    completion 

and   acceptance    

TOTAL,  COST.   $30,000 

Bond,  none.     Limit,  120  days  after  June 

14.      Forfeit,    none.      Plans    and    specifi 

cations,  none. 

NOTE; — 1st   report  June    11.   No.    1098. 


DWELLING 

(1115)  W  CHESTNUT  27  S  30th.  Oak- 
land.      One-story     5-rconi    dwelling. 

Owner Margaret     Brain,     518     6th, 

Oakland. 
-Architect  .  .  .None. 
Contractor.  .Thomas       Rutherford,      985 

35th,    Oakland. 

COST,    $1950 

DWE1J..ING 

(1116)  W  SEVENTV-THIUD  AVE  308 
S  Halliday  .\ve.,  Oaiiland.  One-story 
six  room   dwelling. 

'i\\n«r H.    Hayashi,   73rd   -Vve   near 

Herbert,    Oakland. 
.\r<liitf<t   .  .  .None.     . 
I>!iys  work.  COST.  $1200 


"^'ednesday,      June       23.      1315. 


BUILDING    AND    ENGINIBERING    NEWS 


I)  WE  IDLING 

(lll7j      SW      CHESTNUT    AND      30TH. 
(Oakland.      One-story    5-room   dwlg. 
Owner Margaret      Brain,      518    6th, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .Thomas      Rutherford,      985 

3oth,    Oakland. 

COST,   $2150 

SERVICE    STATION 

(1119)      NW       JONES       AND       GROVE, 
Oakland.      Service    S'tation. 

Owner Pinal    Dome    Refining    Co., 

Livingston  St.  Wharf,  Okd. 
Aichitect  .  .  .None. 

Contractor.  .California   Metal    Wks,    478 
20th,  Oakland. 

COST,    $500 


DWEIX.ING 

(1120)  W  ROSEDALE  AVE  50  N  Car- 
lington,  Oakland.  One-story  5-room 
dwelling. 

Owner Daisy      L.    Rountree,       5431 

Ygnacio    Ave.,    Oakland. 

Architect  .  .  .None. 

Contractor .  .Harry       C.     Knight,       3857 
Market,    Oakland. 

COST,   $2200 

SERVICE    STATION 

(1121)  SE  TWENTIETH  AND  BROAD- 
way,  Oakland.     Service  station. 

Owner Pinal     Dome    Refining    Co., 

Livingston  St.   Wharf,  Okd. 

Architect  . .  .None. 

Contractor .  .California   Metal    Wks,    478 
20th,  Oaklajid. 

COST,    $500 

DWELLING 

(1125)  LOTS  22  AND  23  BLK,  "O" 
Fruitvale  Blvd  Tract,  being  No.  2130 
51st  Ave.,  Oakland.  Cement  work 
and  plastering  interior  finish,  etc., 
for  finishing  dwelling  partly  con- 
structed. 

Owner Henry  Coxon   &  wife,   Okd. 

Architect  .  .  .None. 

Contractor .  .Geo.  Albers,  1616  51st  Ave., 
Oakland. 

Filed  June  14,  '15.     Dated  June  11,  '15. 
As  material  and  labor  becomes  due 

75% 

Usual    35    days 25% 

TOTAL  COST,  $1455 

Bond,    none.      Limit,    90    days.      Forfeit, 

plans   and   specifications,   none. 


FRAME  DWELLING 

(1126)  LOT  48  Map  Crocker  Highlands 
Oakland.  All  work  for  two-story 
frame    dwelling. 

Owner Piedmont  Heights  Bldg.  Co 

Oakland  Bank  of  Svgs  Bldg 
Oakland. 
Architect  ..  .Glen       Allen,       Monadnock 

Bldg.,  San  Francisco. 
Contractor .  .L.       A.    Rose,       Monadnock 

Bldg.,  San  Francisco. 
Filed  June  14,  '15.     Dated  June  9,  '15. 

Frame  up    14 

Brown    coated    i;4 

Accepted     V4, 

Usual    35   days 14 

TOTAL  COST,  $8581 
Bond,  $4300.  Surety,  Southwestern 
Insurance  Co.  Limit,  80  days.  Forfeit, 
$5.     Plans  and  specifications   filed. 


TOWER 

(1128)    N  .STANFORD  AVE  65  E  Lowell, 

'>akland.         Two-story       interlocking 

tower. 


Owner Atichison,  Topeka  &  Santa 

Fe  Railway  Co.,  L.   A. 
Architect  . .  .None. 
Day's    work.  COST,    $1900 


Contractor.  .J.       F.    Shrader,    •520      16th, 
Oakland. 

COST,    $500 


DWELLING 

(1130)      E   THOMAS    100    N   Napa,    Oak- 
land.     Two-story    7-room    dwelling. 

Owner E.    L.    Higgins,    5250    Miles 

Ave.,  Oakland. 
Architect  .  .  .None. 
Day's    work.  COST    $3500 


DWELLING 

(1132)      N    FOOTHILL      BLVD.    500      W 

90th    Ave.      One-story    5-room    dwlg. 
Owner California    Properties    Ltd., 

1700  Claus  Spreckels  Bldg., 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .John  M.   Bartlett,   505   16th, 

Oakland.  COST,    $2000 


DWELLING 

(1133)      N      FOOTHILL   BL\  D      540      W 

90th    Ave.      One-story    5-room   dwlg. 
Owner California    Properties    Ltd., 

1700  Claus  Spreckels  Bldg., 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  .John   M.   Bartlett,   565   16th, 

Oakland.  COST,    $2000 


DWELLING 

(1134)      N      FOOTHILL   BLVD.      580      W 

90th    Ave.      One-story    5-room    dwlg. 
Owner California    Properties    Ltd., 

17-00  Claus  Spreckels   Bldg., 

San  Francisco. 
Architect  .  .  .None. 
Contractor .  .John   M.   Bartlett,   565   16th, 

Oakland.  COST,    $2000 


DVVELLING 

(11*35)      N   FOOTHILL      BLVD.      620      W 

90th    Ave.      One-story    5-room    dwlg. 
Owne;- California    Properties    Ltd., 

1700  Claus  Spreckels  Bldg., 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .John  M.   Bartlett,   565   16th, 

Oakland.  COST,    $2000 


(1136)      N      FOOTHILL     BLVD.      660   W 
DWELLING 

90th    Av^      One-story    5-room    dwlg. 
Owner California    Properties    Ltd., 

1700  Claus  Spreckels  Bldg., 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  .John  M.   Bartlett,   565   16th, 

Oakland.  COST,    $2000 


ADDITION 

(1137)      N  E-THIRTY-THIRD  SO  E  14th 
Ave.,    Oakland.      Addition. 

Owner L.    L.     M.    .Salsbury,    Moose 

Club,   1116  Clay,  Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $400 


BRICK   OVEN 

(1138)  NO.  5666  COLLl^GE  AVE.,  Oak- 
land.     Brick   oven. 

Owner W.    Pollock,    Premises. 

.Architect  .  .  .  None. 

Contractor.  .Paul      Metz,      2129     Roose- 
velt  .\ve.,    Berkeley. 

COST,    $400 

BRICK    SHKI) 

(1139)  N    SKVENTEENTH   50    W    Tele- 
graph   Avo..  Oakland.      Brick   shed. 

Owner Weston    Estate,    261  1    Etna, 

Berkeley. 
.Architect  . .  .None. 


FIRE    REPAIRS 

(1140)      NW   SEVENTEENTH   &  TELE- 
graph  Ave.,  Oakland.     Fire  repairs. 

Owner Weston    Estate,    2614    Etna, 

Berkeley. 
Ai-chitect  . .  .None. 

Contractor.  .J.     F.     Shrader,     520     16th, 
Oakland.  COST,    $1500 


FIRE    REPAIRS 

(1142)      NO.   1581  THIRTY-NINTH  AVE 
Oakland.     Fire  repairs. 

Ov/ner R.   K.   Howland,   Premises. 

Architect  .  .  .None. 

Contractor.  .Alex   C.    Wieben,    2010    38th 
Ave.,   Oakland. 

COST,    $400 


DWELLING 

(1143)      N       E-FOURTEENTH     200        W 

100th    Ave.,    Oakland.      One-story    3- 

room  dwelling. 

Owner Hugh        Frazer,        Webber 

House,  San  Leandro. 
Architect  .  .  .None. 
Day's  work.  COST,    $400 


ALTERATIONS 

(1144)      NO.    422    ELEVENTH,   Oakland. 
Sidewalk  alterations. 

Owner Mrs.     Danforth,     1511     11th 

Ave.,  Oakland. 
-\ichitect  .  .  .None. 

Contractor.  .Fred    H.    Austin,    2328    14th 
Ave.,    Oakland. 

COST,   $900 


DVVELLING 

(1145)      S  FORTY-FIFTH  240  E  Shafter 

Ave.,    Oakland.        One-story      5-room 

dwelling. 

Owner Walter  H.  Burritt,  770  60th 

Oakland. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2500 


DWELLING 

(1150)      S    B-AY    VIEW    AVE    287    E    E- 

2Sth,     Oakland.       One,  and    one-half - 

story    7-room   dwelling. 

Owner P.   R.   Bullock,   5328  Shafter 

Ave.,  Oakland. 
-\rchitect  .  .  .None. 
Day'.';    work.  COST,    $3000 


DWELLING 

(1151)  E  COLBY  300  N  Alcatraz  Ave., 
(Jakland.        Two-story    7-room   dwlg. 

Owner Emma      S.    Reinhardt,      617 

46th,    Oakland. 

Aichitect  ..  .A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Contractor .  .Joseph  Reinhardt,  617  46th 
Oakland.  COST,    $5000 

KRA.ME    DWELLING 

(1152)  LOT  19  BLK  "F"  East  Pied- 
mont Heights,  Oakland.  All  work  for 
two-story  and  part  basement  frame 
dwelling. 

Owner Pearl  OL^en,  San  Francisco. 

Architect  ..  .H.       Geilfuss      &    Son,       46 

Kearny,   ^an   Francisco; 
Contractor ..  M.    E.    Hopper    &    Sons,    90 

Glen  Ave..  Oakland. 
Filed  June   16,  '15.     Dated  June  8,  '15. 

Frame    up    $698 

Blown      coated.       plumbing      and 

electric   work  roughed   in 69S 

Exterior   work   completed 69S 

c-ompleted    and    accepted 701 

('.•■■ual    .)">    days 935 

TOT-AL  CO.ST,    $3730 


Lund,  $i86S.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  "j  days  from  date 
recorded.  Forfeit,  %7>.  Plans  and  speci- 
fications lilcd. 


DWELLLNG 

(1151)  W  TEKALTA  AVE  165  S  Mon- 
tana, Oaitland.  One-story  five-room 
dwelling. 

(iwner H.    Bisliop,   Oakland. 

Architect  .  .  .None. 

Contractor.  .M.  E.  Valente,  58S2  Vallejo 
Oakland.  COST.    $  1.700 


BUILDING    AND    ENGINEERING    NEWS 

DWELLING 

illfiS)      E    OAKLAND    AVE    opp.    Bayo 
Vista    Ave.,    Oakland.      Two-story    9- 
room   dwelling-. 
Owner Franklin    Uiffle,    840    Clay- 
ton,   San    Francisco. 
.'.  rchilcct  .  .  .  None. 

Contractor.  .Edwin  C.  Graff,  306  Syndi- 
cate Bldg.,   Oakland. 

COST,  15985 


DWELLLNG 

(1155)      N       FIFTY-SECOND       194         W 

Genoa.     Oakland.       One-story     5-room 

dwelling. 

Owner I.  J.  Scannell,  3237   Hannah 

Oakland. 
.\rchitect  .  .  .  None. 
Day'.s   work.  COST.   $1850 

DWELLING 

11156)  E  LINWOOD  120  N  E-37th,  Oak- 
land. One  and  ono-half-.«tory  five- 
loom  dwelling. 

(Jwner C.   M.   MacGregor,    470    13th. 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 


DWIOLLING 

(1157)  E  LINWOOD  80  N  E-37th,  Oak- 
land. One  and  one-half-story  5-room 
dwelling. 

Owner C.    M.   MacGregor,    470    13th, 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST.  $2500 


DWELLING 

(1158)      SE  DIVISION  &  HAMPER  Oak- 
land.    Two-story   6-room   dwelling. 

Owner C.    M.    MacGregor,    470    13th. 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $2500 


.\LTE  RATIONS 

(1159)      NO.    381    PALM    AVE.,   Oakland. 
Alterations. 

Owner Geo.    C.    Jensen.    Premises. 

Architect  .  .  .None. 

Contractor.  .F.    E.    Hitchcock.    706    30th. 
Oakland.  COST.     $400 


DWELLING 

(1160)      W   MARKET   SO   S  Apgar.   Oak- 
land.     C)ne-story    5-room    dwelling. 

Owner I.     R.     Langtry.     789     22nd, 

Oakland. 
.\  rch  itcct  .  .  .  None. 
May'.s    work.  COST,    $1800 


I>U10LL1NG 

(1163)      N     E-THIRTIETH     120     E     14th 

Ave.,      Oakland.        One-story      4-rooni 

dwelling. 
Owner Louis    .IdliM.^im,    223    Green- 
bank    Ave..    Oakland. 
.Xrchlti'ct  .  .  .  None. 
Day's    work.  COST.    $1000 


DWELLING 

(1164)  N  SIXTY-THIRD  188  W  Col- 
lege Ave.,  o;iUland.  One-story  six- 
room   dwelling; 

Owner John   ,\.   Rischofr,  6015  llar- 

wocl     \ve..  Oakland. 

.\r<liilfit  .  .  .Non- 

Dny'.s   work.  CO.'iT.   $2000 


DWELLING 

(1106)      W   ROSEDALE   AVE   50  N   Car- 

rington,  Oakland.      All  work  for  one- 

.-iiirj-   five- room  dwelling. 

Owner Daisy      L.     Rountree.       5439 

Y^gnaclo    Ave.,    Oakland. 
Architect  . .  .None. 

(Contractor.  .Harry  C.  Knight,  3857  Mar- 
ket,  Oakland. 
l'"ilc(l   June   16,   '15.      Dated   May  5.   '15. 

Ready    for    plaster 5% 

Accepted     5% 

TOTAL  COST,    10% 

Bond,    none.      IJmit.    60    days.      Forfeit, 
none,      l^lans   and   specifications,    none. 

DWELLING 

(1168)  E  THIRTY-NINTH  AVE  75  N 
Kanning.  Oakland.  One-story  three- 
room    dwelling. 

Owner H.      Nethken,    3753      Brown 

Oakland. 
Ar(;hit<'ct  .  .  .None. 
Days    work.  COST,    $1000 

DWELLING 

(1169)  E  THOMAS  160  N  Napa,  Oak- 
land.    Two-story  7-room  dwelling. 

Owner E.    L.    Higgins,    5250    Miles 

Ave.,   Oakland. 
Architect  . .  .None. 
Day's   work.  CC^ST,    $3500 

DWELLING 

(11760)  S  Y'OSEMITE  200  E  Piedmont 
Ave.,  (jakland.  One-story  8-room 
dwelling. 

Owner R.  Orth,  527    19th,  Oakland. 

.\rchiiect  .  .  .None. 

Contractor...!.     F.     (Junn,     839     Isabella, 
Oakland. 

COST,   $3038 


(1171)  NE  THIRTY- FOURTH  AND 
I'llni,  Oakland.  All  worl^  for  hcat- 
and   ventilating  of  church  building. 

Owner Second   Church     of     Christ 

Scientist.   Oakland. 
.\rchitcct  .  .  .  Wm.     A.    Newman,    Hewcs 

BIdg.,    San    Francisco. 
(."oiitractoi.  ..I.     C.     Hurley     and     J.     A. 
Hurley    (J.    C.    Hurley    Co.), 
509  Sixth,  San  Francisco. 
Filed  June  IS,  15.     Dated  June  15,  '15. 
Payments   once   a   month    of....      75% 

t'usual    35    days 25% 

TOTAL  COST,  $3780 
riiiHl.  $1S90.  Surety,  New  England 
Casualty  Co.  Limit,  Nov.  1,  1915.  For-, 
felt.     none.        Plans     and     specifigations 

filed. 

I  i\\  i:i.LI.\G,    |.:TC. 

(1172)  10  CIESTE  BLANCA  liOAD. 
.•I bout  4  miles  from  Town  of  Llver- 
niorc,  bet  piopert.v  of  Stahl  &  Wen- 
(Itc.  .Ml  work  for  one-story  dwell- 
ing.  V.  agon   shod   and   stock   barn. 

i:wner C.  G.    Hansen.  Livermore. 

.\ichitect  ..  .Francis    W.     Held,    Walnut 

Creek, 
foutr.ictor.  .o|e   oleson   .mil    .1.    P.iulscn, 

Plc:is!inl(in. 
I'il.d   .luiic    IS,   '15.      Dated   .lune   9.  'IJ. 
I'l.nuf    lip     .  $600 


■9IGT      'ZZ       aunp      •  <T:i)s-'aupaw 

Plastered     600 

Completed   and   accepted 620 

Usual    35   days 607 

TOTAL  COST,  $2427 
Eond,  $1214.  Surety,  Maryland  Casu- 
alty Co.  Limit,  90  days  after  filing. 
Forfeit,  none.  Plans  and  specifications 
riled. 

♦ 

Building  Contracts  Awarded 

Berkeley. 

No.  Otvncr                      Contractor  Amt. 

1114  Cal    Cored    Fruit.  ..  Palmer  30500 

1118  Dunn      Kidder  700 

1122  Allison     Allison  1000 

1123  Townsend     Owner  3750 

1124  Murray    Murray  1000 

1127  Kennedy     Warren  75 

1129  Jackson     Junk  6500 

1131  Carney     Hughson  2300 

1141  Rose     Anderson  400 

1162  Ander.son     Anderson  1900 

1167  Cal  Culvert    Owner  400 

FJIA.ME    FACTORY 

(1114)  BLK  12  Map  Tct  "B"  Berkeley 
L  T  I  Ass'n,  being  block  bounded  by 
.Second,  Oilman.  Third  and  Harrison, 
Berkeley.  Alterations  to  two-story 
frame  factory. 

Owner California  (Jured  Fruit  Ex- 
change, 4  17   .Market,  S.  F. 

-Architect  ...  Washington     J.     Miller,     45 
Kearny.  San  Fi-ancisco. 

Contractor ..  P.    A.    I'almer,    Monadnock 
BIdg.,   San   Francisco. 

Filed  June  12.  '15.     Dated  June  12,  '15. 
1st  and    15th  of  each  month....      75% 

Usual    35    days 25% 

TOTAD  COST,  $30,500  plus  10% 

Bond,     $16,000.      Surety.    New    England 

Casualty   Co.     Limit,   47   days.     Forfeit, 

$25.      Plans   only    filed. 

NOTE: — 1st   report  June   11,  No.   1087. 


ALTERATIONS 

(1118)  W  DANA  150  N  Parker.  Ber- 
keey.      Alterations. 

Owner Dr.    Dunn,    2S45    Telegraph 

Ave.,    Berkeley. 
.Architect  .  .  .None. 

• 'ontractor.  .  Kidder  &  McCuIlough,  2075 
Addison,  Berkeley. 

COST,    $700 

DWELLING 

(1122)  NE  .MATHEWS  AND  DERBY, 
Berkele.v.      One-story    4-room    dwlg. 

Owner C.     H.     Allison.     3»     Brook- 
side  Ave.,   Berkeley. 
.Vrchitect  .  .  .  None. 
Day's    work.  COST,    $1000 

DWELLING 

(1123)  W  SAN  LUIS  ROAD  550  N 
Indian  Rock,  Berkeley.  Two-story 
seven-room   dwelling. 

Owner Fred  Townsend.  2954  Mag- 
nolia. Berkeley. 

Aichitecl.  .  .Olin  S.  Grove,  2911  Tele- 
gr.aph    Ave..    Berkeley. 

Day's   work.  COST,   $3750 

.NOTE:  —Foundation  started. 

I  i\\  1:1. 1, INC. 

(1124)  N  E-TWENTY-SEVENTH  134 
W  Peralta  Ave.,  Berkeley.  One- 
story    4-room    dwelling. 

Owner Thos.  F.       .Murray,       3145 

Lynde,  Berkeley. 
.Vi'chitect  .  .  .None. 

Day's     work.  COST,     $1000 


si.i:i:ping  PORCH 

11127)       NO.    2328    CARLTON.     Berkeley. 

All   work   for  sleeping  porch. 
Owner Uichanl    T.     Kennedy.    2643 


Wednesdio'.      .Ume    .23,      1913. 

Telegraph   Ave.,   Berkeley. 
Architect  . .  .None. 
Contractor.  .C.   H.   Warren,   2200  Ather- 

ton,    Berkeley. 
Filed  June  H,  '15.     Dated  June  14,  '15. 

Completed     |75 

TOTAL.  COST,  $75 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


rU'ILDLNG     AND    hWCl.VKERl.NC     .\I':\VS 

Owner W.   H.   L.    Hynes,    Premises. 

.Architect  ...Cunningham  &  Politeo,  1st 

National  Bank  Bldg-.,  S.  F. 
Contractor.  .A.      Wilnelm,    180      Jessie, 

S.  P.  COST,  1600 


DWELLING 

(1129)  W  PANOR.A.MIC  WAY  opp  Moss 
Wood  Road,  Berkeley.  Two-story  8- 
room  dwelling. 

Owner H.   F.   Jackson,    1631    Euclid 

Ave.,   Berkeley. 
Architect  . .  .None. 

Contractor.  .  Junk-Riddell  Investment 
Co.,  2247  Telegraph  Ave., 
Berkeley. 

COST.    $6500 


FLATS 

(1131)  LOT  39  Homestead  Villa  being 
S  Folger  No.  752,  Berkeley.  All  work 
for  two-story  flats. 

Owner Mary   A.   Carney,   Berkeley. 

Architect  .  .  .None. 

Contractor.  .G.       L.       Huughson,       1608 
Stuart,   Berkeley. 

Filed  June  14.  '15.     Dated  June  12,  '15. 

Frame    up    Vi 

Plastered     Vi. 

Completed     Vt 

ao  ilji>  s   aiU-r V* 

TOTAL  COST,   $2300 

Bond,    none.      Limit,    75    days.      Forfeit, 

$1.     Plans  and  specifications  filed. 


-ALTERATIONS 

(1141)      S    FR.ANCISCO    160    W    McGee. 
Berkeley.     Alterations. 

Owner Mary   E.    Rose,    1920   Grant, 

Berkeley. 
-Aichitect  .  .  .None. 

Contractor .  .J.    J.    Anderson,    1911    Ber- 
keley Way,  Berkeley. 

COST,   $400 


DWELLING 

(1162)   S  FAIRVIEW  100  E  Baker,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner L.    W.    Anderson,    821    16th, 

Oakland. 
Architect  .  .  .None. 
Days  work.  COST,  $1900 


ADDITION 

(1167)      W    FIFTH    200    N   Parker,    Ber- 
keley.    Addition. 
Owner California  Corrugated  Cul- 
vert Co.,  Premises. 
Architect  .  .  .None. 
Day's     work.  COST,     $4  00 


Hiiildiiitr  Contracts  Awarded 

.*I-.\I»IBDA    COUNTY. 


\o.  Owner.                      Contractor  ,\nit. 

1146  Hillen     Hillen  2000 

1147  Hvnes     Wilhelm  600 

114.S  Lewi.s     Burton  400 

1149  Larmey     Larmey  1000 

1153  Crawford     Angell  2371 

1161  Lechner    Lechner  400 

DWELLING 

(1146)      NO.     3254       GARFIELD       AVE., 
Alameda.      One-story    5-room   dwlg. 

Owner R.    C.     Hillen,     430     Haight 

Ave.,   Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,    $2000 


GARAGE 

(1148)      NO.    1625  CENTRAL  AVE.,  Ala- 
meda.    Garage. 

Owner G.   N.   Lewis,   Premises. 

Architect  .  .  .None. 

Contractor .  .Chas.      Barton,    993      Park, 
Alameda.  COST,    $400 


SWIMMING    TANK 

(1149)      PAL.U         BEACH,  Alameda. 

Swimming  tank. 

Owner Geo.    I.    Ijainey,    Premises. 

.Architect  .  .  .None. 

Day's    work.  C(JST,    $1000 


FRAMP:    DWELLING 

(1153)  W  CAROLINE  125  S  Central 
Ave  W  lOOxS  50,  Alameda.  All  work 
for   one-story   and   attic   frame   dwlg. 

Owner Olive    D.    Crawford,    Ala. 

Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,  Oakland. 

Contractor.  .E.    R.   &   E.   J.   Angell,    6443 
Colby,   Oakland. 

Filed  June  16,  '15.     Dated  June  15,  '15. 

Frame    up     $571.80 

Brown   coated    600.00 

Completed  and  accepted 600.00 

Usual  35  days 600.00 

TOTAL    COST,    $2371.80 

Bond,  $1200.     Sureties,  T.  C.  Fesler  and 

David   S.    Glover.      Limit.    Aug.    30,    1915. 

Forfeit,   $1.50.      Plans  and  specifications 

filed. 

SHED 

(1161)  NO.  2128  SANTA  CLARA  AVE., 
Alameda.     Shed. 

Owner P.    J.    Lechner,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


COMPLETION  NOTICES. 


al.ame:da  county 


ADDITION 

(1147)      NO.  2167  ALAMEDA  AVE.,  Ala- 
meda.    Addition. 


June  12,  1915 — LOT  93  Map  Pleasant 
Valley  Court,  Okd.  George  D  and 
Leah  E  Harron  to  John  A  Hoots  & 
Son    June    9,    1915 

June  12,  1915— LOTS  7  AND  8  Map 
Sbdvn  Plot  17  Glen  Echo  Tract, 
Okd.  Mazy  L  Stone  to  Harris  & 
Hudson June     7,     1915 

June  12,  1915— NW  LINDEN  AVE  & 
Webster  N  55xW  74,  Bkly.  Lula 
Lucas  to  Darrow  &  Meikle  Co,  June 
10;   Oscar  Sellers June   10,    1915 

June  12,  1915— S  UNIVERSITY  AVE 
90  E  Grove  E   50x137 1^,   Bkly.   John 

S   Jennings    to   Fred    H    Fields 

June   4,   1915 

June  12,  1915— W  TELEGRAPH  AVE 
86  NE  41st  NE  28.50  NW  103.39  SW 
28.50  E  102.99,  Okd.  Frank  Mancinl 
to   Boehrer   &   Legault.  .  June    11,    1915 

June  12,  1915— LOT  46  and  NE  12^^ 
Lot  47  Map  Stone  Orchard,  Stone- 
hurst,  Okd.  W  J  Joyce  to  C  R  Hurl- 
but May    24,    1915 

June  14,  1915— SE  40  LOT  26  BLK  "F" 
Map  Bella  Vista  Park,  Okd.  ;  Jessie 
B  &  D  O  Wenrich  to  J  F  Loughery 
June   12,    1915 

June  14.  1915— FOURTEENTH  Nos. 
1118-20,  Okd.  Frankie  E  Colquhoun 
to  G  W   Holloway June   11,    1915 

June  14,  1915— NW  THIRTEENTH  & 
Washington  W  75xN  50,  Oakland. 
Martin,    Harold   and   Lionel   Wachs 


-9 

and  Geitrude  Hazol  Hym.nn  to  Bac- 
cus   &   Kenned.v lune    12,    1915 

lune  15,  1915- PIER  TER.\IIXAL  ON 
Bay  of  S.  F.  eastward  of  Oakland 
Shore  line.  San  Francisco-Oakland 
Terminal  Railways  to  Healy-Tib- 
bitts  onstr  Co,  April  9;  Same  to 
Same May    5,    1915 

June  15,  1915 — N  FORTY-FOURTH 
140  W  West  W  6'/xN  100,  Okd.  E 
L  Ormsby  to  Chas  Rogers. June  12,  '15 

June  15.  1915 — W  GRAND  AVE  130.5 
N  Sunnyslope  Ave  N  44.5xW  125, 
Okd.  R  E  Stubbe  to  whom  it  may 
concern June    15,    1915 

June  15.  1915— LOT  31  BLK  "Q"  Cen- 
tral Oakland  Tract,  being  S  41st 
bet.  Webster  and  Telegraph  Ave, 
(Jkd.  Frank  M  Dunn  to  O  M  Bul- 
lock  June    9,    1915 

June  10,  1915— N  BROOKDALE  AVE 
101.23  E  Courtland  Ave  being  Lot 
15    Blk    G,    Brookdale   Terrace,    Okd. 

Robert  Davies  to  O  G  Smith 

June    16,   1915 

June  16,  1915— LUSK  NO.  4030.  Okd. 
John  J  Magennis  to  Harry  C 
Knight June   14,    1915 

June  16.  1915 — LOT  32  Fremont  Tct 
on  N  Hopkins  278  W  High,  Okd. 
M  L  Caswell  to  Blackman  Wads- 
worth    Realty  Co June   1,   1915 

June  17,  1915— PTN  LOTS  1  AND  2 
Map  4th  Ave  Court,  Okd.  E  W 
Woodard  to  whom  it  may  concern 
June   IC,    1915 

June  17.  1915— N  ALBANY  TERRACE 
30  E  Neilson  31x90.  being  Lot  4  Map 
Albany  Terrace.  Albany.  Emma 
Wesrwood  to  whom  it  may  concern 
June    16,    1913 

June  17,  1915— BROOKDALE  AVE 
No.  4516;  80  W  Lilac.  Okd.  N  A 
Brown  to  W  C  Brown.. June   17,   1915 

June  18,  1915— S  HARDY  150  W  Miles 
Ave    S    106.25XW    371/^.    Okd.      W    H 

Picard  to  McNab  &  King 

June   18,   1915 

♦ 

LIEXS   FILED 

AL..4.MEDA     COUNTY. 


June  11,  1915— LOT  6  Map  Eden 
Acres,  Eden  Tp.  F  J  Russell  vs 
George    W    Schmitz $164.92 

June  11.  1915— LOTS  3,  4  AND  5  BLK 
20  Map  Hay  ward  Heath  Tct  Sbdvn 
No.  1,  Eden  Tp.  F  J  Russell  vs  C 
R  and   H  C   Matthews $64.30 

June  10,  1915— E  90  LOTS  16  AND  17 
Blk  "B"  Map  Leviston  Tract,  Bkly. 
Berkeley  Hardware  Co,  $137.70;  Art 
Fixture  Co,  $170  vs  Gustaf  and 
Sandra    Johanson    

June  17,  1915 — NW  ROSE  AND  JOSE- 
phine  90x80;  being  ptn  Lots  16  and 
17  Blk  "B"  Map  Leviston  Tract, 
Bkly.  Oakland  Concrete.  Terrazzo 
&  Mosaic  Co,  $124;  Marshall  & 
Stearns  Co,  $184;  A  Severy.  $345; 
The  California  Door  Co,  $622  vs 
Gustaf    Johanson    

June  18.  1915 — E  90  LOTS  16  AND  17 
Blk  "B"  Map  Leviston  Tct.  Bkly. 
Frank  Montano,  $488;  John  O  Adler. 
$149.25:  Swift  &  Wilcox,  $124.10; 
\Vm  Champion  &  Son,  $143.75; 
Bruce  Lumber  &  Mill  Co,  $471.62; 
Hunter  Lumber  Co,  $84.11  vs  Gustaf 
Johanson    

June  18,  1915— S  UNIVERSITY  AVE 
105  E  Grove  E  35xS  100,  Bkly.  J 
H  Jones  and  O  Bernhus  vs  Fred  H 
Field   and   J   S  Jennings $85.50 


ALAMBDA    COUNTY. 


June  9,  1915 — S  CENTRAL  AVE  60-3 
E  5th  E  25xS  175,  Ala.  G  H  Suelf- 
lohn    to   Christine   Sievers $27.75 


SAN  JOSE  A>D  THE  SANTA  CLARA 
VALLEY 


IvKSIIjICXCI:  —  2  .story  and  base, 
Irani'.',  ?  I.f.Ol!  Redwood  City,  San  Ma- 
teo (:o.,  Cal.  Architect,  .T.  W.  Plachek, 
-Aoheson  lildj;  .  Herkeley.  Owner,  Mr. 
."Stanford  Kiiioit.  The  dwelling  has 
been  de.siijned  'or  a  .«even-room  house 
wi'l;  bath  and  sleeping-  porch.  Inte- 
rior finish  will  be  ol'  pine  with  some 
white  linainel  in  the  bed  rooms.  Hard- 
wood floors  will  be  u.sed  in  the  prin- 
cipal room.s.  There  will  be  furnace 
heat  and  open  fire  places.  .Mantels  will 
be  of  tile  or  brick.  An  automatic 
water  heater  will  be  installed.  Kath 
00m  will  be  ."inished  in  tile.  Exterior 
of  the  dweilinti:  will  be  covered  with 
shingle.--.  FUinf  are  complete  and  fig- 
liies   are    i  ow    being-    taken. 

RKDWOOD  TANKS— Co.-^t  not  stated 
San  Jose,  Santa  Clara  Co.,  Cal.  Engi- 
neer, Count  Surveyor,  San  Jose.  Own- 
eis,  Santa  Clara  County.  Plans  are 
complete  and  figures  will  be  opened 
on  June  2Sth  for  furni.shing  the  (boun- 
ty with  15  3,000-gallon  standard  red- 
wood tanks,  9  feet  in  diameter  and  7 
feet  high,  round  hoop  banded,  to  be  de- 
livered knocked  down  at  Congress 
Junction.  Plans  and  specifications  can 
be  secuied  from  the  County  Clerk  at 
San    Jose. 

CRUSHED  ROCK— Cost  not  stated. 
San  Jose,  Santa  Clara  Co.,  Cal.  En- 
gineer, County  Surveyor,  San  Jose. 
Owners,  Santa  Clara  County.  Bids  will 
be  opened  on  June  28th  for  furnishing 
iht  county  wiih  5,1  2.t  cubic  yards  of 
crushed  rock  for  use  in  Road  District 
No.  ,").  Complete  '"nformation  can  be 
secured  1  loni  the  County  Clerk  at  San 
Jose. 

WROUGHT  IRON  PIPE  AND  FIT- 
TINCS — Cost  not  stated.  San  Jose, 
Santa  Clara  Co.,  Cal.  Engineer,  Coun- 
ty Surveyor,  San  Jose.  Owners,  Santa 
Clara  County.  Bids  will  be  opened  on 
June  28th  for  furnishing  the  county 
with  29,000  feet  one-inch  galvanized 
standard  wrought  iron  pipe,  and  one- 
Inch  standaid  fittings.  Complete  in- 
forrnatfon  can  be  secured  from  the 
(\)unty   Clerk   at   San   Jose. 


BUI  FADING     AND    ENOIN.KRUIXC     NEWS 

S^'ilUGL.  HOUSE 

DOTS  1  AND  2  BL.K  58  Map  of  the  First 
Addition  to  Farrallone.  Plumbing, 
tinning  and  sheet  metal  work  for 
school   house. 

Owner Montara      School      District 

Bd.   of  Trustees,   Farallone. 

Architect  ..  .J.     B.     Ogborn,     822     Mac- 
Donald   Ave.,   Richmond. 

Contractor .  .C.   F.   Meyer,   Moss  Beach. 

Filed  June  12,  '15.     Dated  June  5,  '15. 

Roughed   in    50% 

When   completed    25% 

Usual    35    days 25% 

TOTAL  COST,  $825 

Bond,    limit,    forfeit,    plans   and    specifi- 
cations,  none. 


A\i-dn«.-.vday.      June 
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BUILDING  CONTRACTS 


SATi   MATEO   COUNTY. 


FRAME    RESir>KNCE 

DOT  7  BLK  101,  Map  of  South  San 
Francisc-o.  All  work  for  one-story 
frame  residence. 

Owner South    .San    Francisco    Land 

&  Improvement     Co.,  South 
San   Francisco. 
.Architect  .  .  .None. 

Contractor.  .Ed.     Jorgenslen     &     H.     H. 
Stark,    San    Mateo   County. 
Filed  June  15.  '15.     Dated  June  12,  '15. 

Building    enclosed    $350 

f'ompleted   and   accepted 350 

Usual     35    days 400 

TOTAL  COST.  $1100 
Two  Bond,  $550  each.  Sureties,  P.  Pala 
and  H.  Scampini.  Limit,  60  days.  For- 
feit, noni'.  Pl.'ins  .ind  spccillcfitlons 
tiled. 


ALTERATIONS 

NO.  128  BELLEVUE  AVE;  Lot  No.  52 
Sub  No.  1  of  San  Mateo  Park,  San 
Mateo.  Labor,  materials  and  me- 
chanical workmanship,  painting, 
plumbing,  lathing,  plastering,  etc., 
for  alterations  and  additions  to  two- 
.story  frame  residence. 

Owner S.      Waldo      Coleman,      San 

Mateo. 

.\rihitect  .  .  .Thos.     F.     Edwards,     Bank 
Bldg.,   Burlingame. 

Contractor.  .Wm.  S.  Leadley,  San  Mateo 

Filed  June  15,  '15.     Dated  June  14,  '15. 

Additions  enclosed   $500 

Painting  completed    500 

When    completed    720 

Usual   35   days 575 

TOTAL  COST,    $2295 

Bond,   $1148.     Sureties,  Charles  Hopper, 

Eliza    A.      Hopper    and    E.    O.      Hessler. 

Limit,    60    days.      Forfeit,    none.      Plans 

and  specifications  filed. 


COMPLETION   NOTICES 


SAN   M.\TEO   COUNTY. 


RECORDED  ACCEPTED 

June  n,  1915— PLOT  "I"  SEC  4,  LOT  1 
Home  of  Peace  Cemetery.  J  J  Mack 

to    The    Raymond    Granite    Co 

June   8,    1915 

June  11,  1915 — LOTS  14  AND  16  BLK 
20,  Redwood  Highlands,  Redwood. 
Redwood  Highlands  Co  to  whom  it 
may   concern June    3,    1915 

June  11,  1915 — LOT  12  BLK  21,  Red- 
wood Highlands,  Redwood.  Red 
wood  Highlands  Co  to  whom  it 
may    concern June    1,    1915 

June  11,  1915— LOTS  10  AND  12  BLK 
20,  Redwood  Highlands,  Redwood. 
Redwood  Highlands  Co  to  whom  it 
may    concern June    2,    1915 

June  11,  1915— LOT  8  BLK  38,  Red- 
wood Highlands,  Redwood.  Red- 
wood Highlands  Co  to  whom  it  may 
concern May   16,   1915 

June  11,  1915— LOT  5  BLK  24.  Red- 
wood Highlands,  Redwood.  Red- 
wood Highlands  Co  to  whom  it  may 
concern June    4.    1915 

June  14.  1915— PTN  LOT  15  Map  of 
Villa  Lots  at  Fair  Oaks,  (Ather- 
ton).      Elsa    R    Well    to    Frank    W 

Fox June    10,    1915 

4 

MA  KIN,  CONTRA     COSTA   AND 
SONOMA   COUNTIES 

BRll>GE  REPAIRS—  Concrete.  Co.'^t 
not  slated.  Meridian,  Colusa  Co.,  Cnl. 
i'^nginoers,  Galloway  &  .Markquad, 
First  National  Bank  Bldg..  S.  F.  Own- 
eis,  Colusa  and  Sutter  Counties  and 
the  Northern  Electric  RaUroad  Co. 
Plans  have  been  completed  and   figure.s 


are  now  being  taken  for  the  repairs  to 
the  Meridian  bridge  damaged  by  high 
water  sometime  ago.  This  work  will 
consist  of  putting  in  new  piers  and 
bulkhead.  Bids  will  be  opened  on 
June  26th.  Plans  and  specifications 
can  be  had  from  the  office  of  the  en- 
gineers. 

ROAD  CONSTRUCTION  —  Cost  not 
stated.  Martinez,  Contra  Costa  Co.. 
Cal.  Engineer.  County  Surveyor,  Mar- 
tinez. Owners,  Contra  Costa  County. 
Thee  commissioners  have  be'>n  select- 
ed to  form  the  new  :sit.  Diablo  Boule- 
vard District.  The  commissioners  se- 
lected are  Arthur  Burton  of  iloraga, 
I'dward  Williams  of  Tassajara  and 
losiah  Boucher  of  Alamo.  The  plan  is 
to  form  a  district  comprising  63,745 
acres  of  land  and  to  build  a  highway 
30  miles  long  to  cost  approximately 
$1,000  per  mile.  The  proposed  scheme 
calls  for  the  building  of  a  permanent 
highway  through  Tassajara,  Sycamore, 
Railroad  ranch.  Stone  Valley,  Alamo, 
Bonsin  ranch,  Moraga  to  Bryan  and 
then  from  Moraga  Valley  road  through 
the    Redwood    Canyon. 

STREE1  IMPROVEMENT — Cost  not 
.stated.  Santa  Rosa,  Sonoma  Co.,  Cal. 
Engineer.  City  Engineer,  Santa  Rosa. 
Owneis,  City  of  Santa  Rosa.  The  City 
Engineer  has  been  instructed  to  pre- 
pare plans,  line,  grade  and  estimates 
of  cost  for  the  paving  of  Third  street 
from  the  east  end  of  the  Third  street 
bridge  to  the  west  line  of  B  street,  and 
from  the  gast  line  of  Hinton  avenue 
to  the  east  line  of  E  street.  The  pav- 
ing of  these  streets  to  be  similar  to 
the  present  paving  in  5th  street.  On 
completion  and  approval  of  the  plans 
Bids  on  the  above  work  will  be  called 
for. 

STREET  PAVE.MENT  —  Cost  not 
not  stated.  Concord,  Contra  Costa  Co., 
Cal.  Engineer,  City  Engineer,  Con- 
cord. Owners,  City  of  Concord.  Ten 
blocks  of  street  work  were  ordered  by 
the  City  Trustees,  and  City  Clerk  Ray 
Ilammett  has  issued  the  call  for  bids 
to  be  opened  on  June  2Sth  at  8  p.  m. 
The  streets  to  be  paved  are  four 
blocks  on  Pacheco,  three  blocks  on  Col- 
lax  and  three  blocks  on  Galindo  street. 

STREET  PAVING— Cost  not  stated. 
Colusa.  Colusa  Co.,  Cal.  Engineer,  City 
lOngineer,  Colusa.  Owners,  City  of  Co- 
lusa. Bids  will  be  opened  on  June  28th 
lor  paving,  curbs,  gutters  and  side- 
walks on  a  number  of  city  streets. 
Warrenite  pavement  is  specified.  Plans 
can  be  secured  from  the  office  of  the 
City   Clerk. 

BRIDGE.S — 8,  steel  and  reinforced 
•-•oncrete.  Cost  not  stated.  Colusa, 
Colusa  Co.,  Cal.  Engineer.  County  Sur- 
veyor, Colusa.  Owners,  Colusa  County. 
-At  the  last  meeting  of  the  County  Su- 
pervisors the  County  Surveyor  pre- 
.•^ented  plans  and  specifications  of  cer- 
tain bridges  to  be  constructed  In  the 
county,  and,  after  receiving  the  ap- 
proval of  the  Board,  the  Clei-k  was  in- 
structed to  advertise  for  bids.  The 
bids  close  July  8th  at  10  a.  m.  The 
following  is  a  complete  list  of  the 
structures  and  their  locations:  Speci- 
fication No.  85,  reinforced  concrete 
biidge  across  Glenn  Valley  Creek. 
Specification  No.  30.  reinforced  steel 
or  concrete  bridge  a<-r<>ss  .^Jalt  Creek, 
one-half  mile  west  of  Prize.  Specifica- 
tion No.  90.  reinforced  concrete  bridge 
.•icross  .Angel  Slough.  .Specification 
No.  89.  reinforced  concrete  bridge 
across   Sycamore   Slough    at   the   Buster 
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place.  Specification  No.  88,  reinforced 
I  oncrete  culvert  across  Sycamore 
Slough  at  the  Sachreiter  place.  Speci- 
fication Xo.  ST,  reinforced  concrete  cul- 
vert across  Sycamore  Slough  at  the  J. 
Ij.  Davis  place.  Specification  No.  91, 
reinforced  concrete  culvert  across  Dry 
Slough  at  the  Dry  Slough  Scliooi 
House.  Specification  No.  86,  reinforced 
concrete  bridge  across  Lurline  Creek 
at  the  southwest  corner  of  section  16. 
SCHOOI., — 1  story  and  base,  brick. 
Cost  not  stated.  Ricshmond,  Contra 
Costa  Co.,  Cal.  Architect,  James  T. 
Narbett,  Beriy  Bldg.,  Richmond.  Own- 
ers, City  of  Richmond.  The  building 
will  be  known  as  the  Pullman  School. 
There  will  be  four  class  rooms.  Inte- 
rior will  be  finished  in  pine.  Maple 
Hoors  will  be  used  in  the  class  rooms. 
There  will  be  a  central  heating  sys- 
tem with  an  oil  burning  plant.  Exte- 
rior of  the  building  will  be  faced  with 
piessed  brick.  Plans  are  being  pre- 
pared. 

Contracts  Awarded 

STRKKT  I.MPROVEMEXT  .AND  CON- 
DUITS— $12,172.  Petaluma,  Sonoma 
Co.,  Cal.  Engineer,  City  Engineer, 
Petaluma.  Owners,  City  of  Petaluma. 
Contractors,  Eaton  &  Smith,  S.  F.  Con- 
tract   price,    $12,172. 

STREET  I.MPROVEMENT  —  $2,000. 
Santa  Ivosa,  Sonoma  Co.,  Cal.  Engi- 
neer, City  Engineer,  Santa  Rosa.  Own- 
ers, City  of  Santa  Rosa.  Contractor, 
\V.  H.  Locke,  Santa  Rosa.  Contract 
price,   $2,000. 

STREET  PAVING,  GUTTERS,  ETC. 
— $20,985.99.  Sausalito,  Marin  Co.,  Cal. 
Engineer,  City  Engineer,  Sausalito. 
Owner.-s,  City  of  Sausalito.  Contrac- 
tors, Clark-Henery  Co.,  Ochsner  Bldg., 
Sacramento.    Contract    price,    $20,985.99.. 

OIL.  STORAGE  TANKS  —  3,  Steel, 
$30,000.  Avon,  Contra  Costa  Co.,  Cal. 
Engineer,  A.  F.  Bell,  Sharon  Bldg.,  S. 
F.  Owners,  Associated  Oil  Co.  Con- 
tactors, 3.ilewellyn  Iron  Works,  L.  A. 
Contract   price,    $30,000. 

CRUSHP:d  rock— Cost  as  follows. 
Santa  Rosa,  Sonoma  Co.,  Cal.  Engi- 
neer, City  Engineer,  Santa  Rosa.  Own- 
ers, City  of  Santa  Rosa.  Contractor, 
P.  Maroni,  Santa  Rosa.  Contract  price, 
3,000  cubic  yards  at  $1.60,  $1.45  an  $1.- 
35    per    cubic    yard. 

SCHOOL  ALTERATIONS  —  Frame, 
$5,500.  Benicia,  Solano  Co.,  Cal.  Ar- 
chitect, Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  S.  F.  Owners,  Town  of 
Benicia.  Contractors,  Ludden  &  Lamb- 
ley,    Benicia.      Contract   price,    $5,500. 

OIL  REFINERY  EQUIPMENT  — 
$38,158.  Avon,  Contra  Costa  Co.,  Cal. 
Engineer,  Arthur  F.  L.  Bell,  Sharon 
Bldg.,  S.  F.  Owners,  Associated  Oil 
Co.  Contractors,  Western  Pipe  and 
Steel  Co.,  444  Market  street,  S.  F. 
Contract   price,   $38,158. 


When  completed   384 

TOTAL  COST,  $1150 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,    none. 


BUILDING  CONTRACTS 


MARIN    COUNTY. 


FRAME  BUILDING 

FAIRFAX.       All     work     for     one-story 
frame   building. 

Owner G.     Malpiede,     838     Filbert. 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .L.    L.    Jessup,    Fairfax. 

Filed  June  14,  '15.     Dated  June  1,  '15. 

Frame    up    $383 

When   plastered    383 


FRAME    DWELLING 

ROSS    VALLEY    PARK,    San    Anselmo. 
All  work  for  one-story  and  basement 
frame  dwelling. 
Owner Frank    H.    Allen,    San    An- 
selmo. 
Architect  .  .  .Harper  &  Schulze,  Oakland 
Contractor.  .B.  A.  &  S.  G.  Trobock,  1441 

Larkin,   San   Francisco. 
Filed  June  18,  '15.     Dated  June  16,  '15. 

Frame    up    $1335 

When     plastered     1335 

When    completed    1335 

Usual     35    days 1335 

TOTAL  COST,  $5340 
Bond,  none.  Limit,  70  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

♦ 

BUILDING    CONTRACTS 

CONTRA    COSTA    COUNTY. 


TANKS,    TOWER,    ETC. 

AT  COMPANY'S  PLANT  AT  AVON.  All 
work  for  two  water  seal  top  tanks, 
one  two-compartment  condenser  box, 
one  steam  still  tower,  four  water 
seal  top  run  tanks,  one  combination 
steam   and   fire   still,   one   agitator. 

Owner Associated    Oil    Co.,    Sharon 

Bldg.,  San  Francisco. 

Engineer  ..  .Arthur  F.  L.  Bell,  Sharon 
Bldg.,  San  Francisco. 

Contractor.  .Western  Pipe  &  Steel  Co. 
of  California,  444  Market, 
San   Francisco. 

Filed  June  8,  '15.  Dated  May  26,  '15. 
For  the  two  55,000  barrels  water 
seal  top  tanks,  50%  contract  price, 
10  days  after  the  steel  and  other 
material  therefor  has  been  de- 
livered at'  refinery  sites;  25%  of 
cotract  price  on  completion  of 
said  2  tanks  and  remaining  25% 
35     days    after     completion    'and 

acceptance    of    2    tanks 

For  balance  of  work  as  follows: 
On   10th  day  of  each  month....      75% 

Usual     3»     days 25% 

NOTE: — 

2    55,000   bbl.   tanks $24,000 

Condenser   box 2,042 

Steam   still    tower 969 

4    2,000    bbl.    run   tanks 5,880 

Combination  steam   &   fire  still     2,410 
1000      bbl.    agitator     with      extra 

caulking     2.857 

TOTAL  COST,    $38,158 
Bond,     $19,100.       Sureties,    C.    B.    Wells 

and  J.   W.   Mason.     Limit,  forfeit,   none. 

Plans    and    specifications    filed. 


COTTAGE 

LOT  7  BLK  117  Amended  Map  City  of 
Richmond.  Duplicate  in  every  detail 
as  of  house  No.  1114  Barret  Ave., 
now  occupied  by  Contractor,  except 
following:  Change  leaded  glass 
book  case  doors  to  plain  glass,  omit 
fiower  box  in  front,  leave  out  switch- 
es in  all  rooms  except  front  hall, 
front  porch,  living  room  and  dining 
room.  Put  in  green  shades  on  two 
sides  for  one-story  cottage. 

Owner H.   J.  Steen. 

Architect  .  .  .None. 

Contractor.  .Norman    E.    Anderson,    315 
Nevin   Ave.,    Richmond. 

Filed  June  12,  '15.     Dated  June  4,  "15. 
When    enclosed    |350 


Plaster    on    350 

When    coiTipleted    350 

Usual    35    days 350 

TOTAL  COST,    $1400 

Bond,    none.      Limit,    GO    working    days. 

Forfeit,   none.      Plans  and  specifications 

filed. 

FKE^SXO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIFORNIA 


ROAD  I.MPROVE.MENT  —  Cost  not 
stated.  Bakersfleld,  Kern  Co.,  Cal. 
Engineer,  County  Surveyor,  Bakers- 
tield.  Owners,  Kern  County.  Plans 
and  specifications  for  the  grading  of  a 
sfietch  of  county  highway  extending 
1.40  miles  from  the  beginning  of  the 
.McKittrick  hills  to  the  city  limits  of 
that  town  were  approved  by  the  Boaid 
of  Supervisors  and  advertisements  for 
bids  on  the  contract  were  authorized. 
Bids  will  be  received  by  the  Board 
until  10  o'clock  on  the  morning  of  July 
Ttli.  This  work  includes  division  5, 
section  3,  Bakersfield-McKittrick  road. 
The  contract  calls  for  grading  only, 
this  being  preliminary  to  the  laying 
of    the   surfacing. 

BRIDGE — Concrete  and  steel.  Cost 
not  stated.  Modesto,  Stanislaus  Co., 
Cal.  Engineer,  County  Surveyor,  Mo- 
desto. Owners,  Stanislaus  County. 
The  County  Surveyor  has  been  in- 
structed to  prepare  plans  and  specifi- 
cations for  the  construction  of  a  bridge 
at    Roberts   Ferry. 

SCHOOL — 1  story,  frame.  Cost  not 
stated.  Jackson  School  District,  Stan- 
islaus Co.,  Cal.  Architect,  Ernest  J. 
Klump,  Rowell  Bldg.,  Fresno.  Own- 
ers, Jackson  School  District.  The 
building  will  contain  four  class  rooms. 
Interior  will  be  finished  in  pine.  There 
will  be  a  central  heating  system  and 
oil  burning  equipment.  Exterior  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  June 
30th. 

ADMINISTRATION  BUILDING  —  2 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Oakdale,  Stanislaus 
Co.,  Cal.  Architect  not  selected.  Own- 
ers, Oakdale  Irrigation  District.  The 
Oakdale  Irrigation  District  will  short- 
ly have  a  new  cejitral  office  building, 
vifhich  will  be  erected  in  the  town  of 
Oakdale.  The  building  to  be  erected 
will  be  a  two-story  and  basement  re- 
infoiced  concrete  structure  costing 
$10,000.  Plans  are  being  submitted  by 
-Aichitects  Stone  &  Wright,  Stockton: 
Henry  F.  .^taibuck,  P'resno,  and  Bright 
it    lOdslrom.   Riverbank. 

Contracts  Awarded 

EXHIBIT  BUILDING— 1  story,  frame 
and  plaster.  $7,875.  Fresno,  Fresno 
Co.,  Cal.  Achitect's  name  not  given. 
Owners,  Fresno  County.  Contractors, 
Cowan  &  Son,  Fresno.  Contract  price, 
$7,875. 

OR.VA.MENTAL  LIGHTING  SYSTEM 
— $4,1S5.  Riverbank,  Stanislaus  Co., 
Cal.  Engineer's  name  not  given. 
Owners,  Town  of  Riverbank.  Contrac- 
tor.«.  Pacific  Fii'e  Extinguisher  Co.,  S. 
!•'.      Contract   price,   $4,185. 

STREET  PAVING— Cost  not  stated. 
Turlock,  Stanislaus  Co.,  Cal.  Engineer, 
Cit  Engineer,  Turlock.  Owners,  Cit.v 
of  Turlock.  Contractors,  The  Wors- 
wick  Paving  Co.,  Modesto.  Contract 
price    not    stated. 

STREET  PAVING,  ETC.— Cost  not 
stated.       Bakersfleld,    Kern      Co.,      Cal. 
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'A'<'<uiesday,     June       -3,      1915. 


Kngineer,  City  JCnsineer,  Uakersfield. 
Owners,  City  of  Bakeistield.  Contrac- 
tors, Thompson  Bros.,  Fresno,  im- 
provement of  Chester  avenue  and  G 
street.  Cost  not  stated.  Wetzel  & 
l.arsen,  Bakersfield,  improvement  of 
-'Jith  stieet  between  X  and  P  streets. 
Cost    not   stated. 


Owner A.    U    Hoover,    1640    I    St., 

Fresno. 
Architect  ..  .E.     J.     Kump,     227     Rowell 

Bldg.,   Fresno. 
Contractor.  .W.    H.    Minard,    319    Abby, 

Fresno. 

COST.    J4615 


BUILDING  C0>' TRACTS 


FRKSNO   COUXTY. 


DWELLING 

LOTS   29   AND   30   BLK    110,   Fresno.    All 
work   for  dwelling. 


DWELLING 

LOTS    1    AND   2    BLK    336,   Fresno.      All 
work  for  dwelling. 

Owner F.     W.     Littlefield,     1663    J 

St.,   Fresno. 
Architect  .  .  .None. 

Contractor.  .T.  P.  Reese,  1298  Elmhurst 
St.,  Fresno. 

COST,    J4  5M0 


ItcR.   I.   .S,   I»at.   Ofllce 

Veneered  Panels  of 
unexcelled  quality- 
Sold  only  at 


Wybro  Panels  never 

blister  or  crack. 

Wybro  Panels  are  guaranteed  not  to 
blister  or  crack.  They  are  guaranteed 
to  look  as  good  years  after  as  they  do 
when  you   first  use  them. 

No  other  panels  on  the  market  give 
better  service  than  do  the  WYBR*' 
Panels.  And  yet,  these  panels  cost  no 
higher  than   the  "just  as  good"  kinds. 

Insist  on  AVybro  Panels — the  blister- 
less  and  crackless  kind. 


XA/'liite  Brotheps 


5th  and  Brannan  Streets 


San  Francisco 


Now  Being  Compiled 


Associated 
Catalogs 


ot 


Building  Materials 
Building  Machinery 

Building  Equipment 


A  comprehensive  catalog  of 
Building  Materials  available 
on  the  Pacific  Coast  for 
free  di^ribution  among  the 
Architeds,  Engineers  and 
purchasing  agents  of  Cal- 
tornia.  Oregon,  Washing- 
ton, British  Columbia,  Idaho 
Nevada  and  Arizona. 


This  book  will  be  11x14  inches  in  size,  and  will  contain  such  technical 
information  and  data  relating  to  Building  .Waterials  and  Supplies,  that  an  Ar- 
chitect cr  Purchasing  Agent  wants  to  know.  How  to  specify  various  ma- 
terials, it:.    Send  for  descriptive  circular,  price  per  page,  etc. 

L.  A.  LARSEN.  Publisher,  560  Mission  St  ,  S.  F. 


E.  H.  WiUiann  Cbalmer  Munday 

Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

615  Philan  luilding,        San  Frincite 


DWELLING 

LOT    33    BLK    21    Alta    Vista    Addition. 
Fresno.     Dwelling. 

Owner.., Walter    ^nright.    '1430     K 

St.,  Fresno. 
Architect  . .  .None. 
Contractor.  .C   W.   Smith. 

COST,    $2400 


nWELLING 

LOTS   11    AND   12   BLK    1.   Orchard   Hill 
Addition,  Fresno.     All  work  for  dwlg 

Owner Mrs.   Alice  Erwin. 

-Vrchitect  . .  .None. 
Contractor.  .Ole   Synoground. 

COST,    $1000 


imiCK    BFiLDING 

I'TN  LOT  10  BLK  "J,"  Selma.  All  work 
for  two-. story  and  basement  brick 
building. 

Owner J.     M.     Burne,     14  27     I    St., 

Fresno. 

Architect  ..  .Anton   Johnson,    1427   I   St., 
O.    L.    Broline. 

'"ontractor.  .  J.   P.  Olson,  J.   A.   Moore  & 
G.  C.  Sinclair. 

Filed  June  9,  '15.     Dated  :May   29,  '15. 

1st   floor  joists   in.. $   500.00 

Brick    work   completed   and    roof 

on     1600.00 

Completed     1261.25 

r.sual    35   days 1133.75 

TOTAL  COST,   $4495.00 

l!ond.    $2247.50.      Suretie.*,    R.    R.    Porter 

and    J.    T.      McCann.        Limit,    75      days. 

I'orfeit,   none.     Plans  and  specifications 

liled. 


DWELLING    AND    GARAGE 

LOT  13  SE  »4  LOT  12  BLK  163,  Fresno. 
All  work  for  two-story  frame  dwell- 
ing and  garage. 

I  )\vner Minnie   D.   Clinch. 

Architect  ..  .Glass  &  Butner.  3  Re- 
publican   Bldg.,    Fresno. 

I 'ontractor.  .J.  P.  Williams  &  McRoy 
De  Vese,  r406  Mariposa  St., 
Fresno. 

Filed  June  10,  "15.     Dated  June  2,  '15. 

2nd   floor  joists  in  place $  700 

Uoof   on    700 

Plastered     700 

Completed     700 

;J0  da>»  after 1239 

TOTAL   COST,    $4039 

Bond,    $2020.      Surety,    American    Surety 

Co.     Limit,   70  days.     Forfeit,   $1.   Plans 

.md  specifications  filed. 


DWELLING 

LOT   2    BLK    12   Park   Addition,   Fresno. 
Dwelling. 

'  >\vner —    Stewart. 

Architect  .  .  .None. 

'"ontractor.  .John    Nail,     622    Palm    St., 
Fresno. 

COST.   $1800 


Vv'cdr.esday.      .Time       23,      1315. 
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DWELMNG 

lyOT      5    BLK    5      Cedar    Park,      Fresno. 
Dwelling:. 

Owner M.    J.    Knickerbocker,     120 

Jensen  St.,  Fresno. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 


DWELLING 

LOTS  1  AND  2  BLK  26,  Belmont  Add'n., 
Fresno.      Dwelling. 

Owner T.    A.    Gall,    1801    Belmont, 

Fresno. 
Architect  .  .  .None. 

Contractor.  .Dan   Blosser,    217   Abby  St., 
Fresno. 

COST,   $1400 


COJffPLETIOlV   NOTICES 


FRESXO   COUNTY. 

UECORDED  ACCEPTED 

.June  15,  1915— LOTS  17  TO  20  BLK 
364,  Fresno.  Walter  W  and  Dora 
Standifer  to  whom  it  may  con- 
cern   .June    4,    1915 

June  14,  1915— S  275  FEET  LOT  32, 
Bloomington  Park,  Fresno.  W  H 
Litchfield  to  whom  it  may  concern 
May    1,    1915 

June  12,  1915— LOTS  28  AND  29  BLK 
74,  Fresno.  Vartan  Jermagian  to 
whom  it  may  concern.  .June   10,   1915 


LIENS  FILED. 


FRESNO   COUNTY. 


UECORDED  AMOUNT 

June  15,  1915— LOT  14  BLK  1,  Wilkin- 
son Add'n,   Del  Ray.   Hume-Bennett 

Lumber  Co  vs  R  R  Fantz $106 

June  15,   1915— LOTS  1  AND  2  BLK  7, 
K  B  Heights,   Fresno.     S  Flores  vs 

Wm    H    Mackinnon $67 

RECORDED  AMOUNT 
June  10,  1915— LOTS  7  TO  10  BLK  71, 
Fresno.  A  W  Gearhart,  92;  E  E 
Elzea  and  J  C  Kerr,  $129  vs  H  H 
Brix,  John  Meagher,  Jr,  Thos  W 
Co.stello.  Wm  Sami»,  Geo  Kasuelsis 
and  Theo  Geanopult)S 


NOTICE    OF    NON-RESPONSIBIIilTY. 


FRESNO   COUNTY. 


uune  lb,  1913— S  V2  OF  SE  M  OF  SE 
Vi  of  Sec  35,  20-14,  Fresno.  Section 
Oil  Co  as  to  improvements  on 
leased  property   


SACRAJttENTO,      STOCKTON      AND 
NORTHERN  CALIFORNIA. 


UAXCH  RESIDENCE,  ETC.— 2  story 
and  ba.se,  frame,  $15,000.  Red  Bluff, 
Tehama  Co.,  Cal.  Architect's  name  not 
given.  Owner,  Frank  Miller,  Red  Bluff. 
Mr.  Miller,  who  owns  a  large  ranch 
near  Rod  Bluff,  ha.s  announced  that  he 
has  had  plans  prepared  for  extensive 
improvements  to  be  made  at  the  ranch 
this  sunimei-.  A.  new  residence  for  the 
manafje)'  will  be  elected.  Also  a  num- 
ber of  out  buildings  and  extensive 
If.ncing.  Woik  will  be  done  by  Day 
Labor. 

STATE  HICIIW.W  CONSTRUCTION 
— Cost  rot  stated.  (California.  lOngi- 
neer.  State  Highway  Commission,  Fo- 
i-um  Bldg.,  Sarramento.  Owners,  State 
of  California.  Bids  will  be  opened  on 
July    (Uh    by    the    State    Highway    Com- 


mission for  load  construction  in  the 
following  counties:  Tehama,  12.7 
miles;  Glenn,  9.4  miles;  Contra  Costa, 
3.0  miles:  Tulare,  6.4  miles,  and  Tu- 
lare, 3.9  miles.  Plans  and  specifica- 
tion.-<  can  be  secured  from  the  High- 
way Commission  or  it.'=  branch  offices 
in  San  Francisco  and  Los  Angeles.  An 
official  proposal  appears  in  another 
column   of   this   issue. 

STOl{.M  WATER  AND  SANITARY 
SEW E US— Cost  not  stated.  Stockton, 
San  Joaquin  Co.,  Cal.  Engineer,  City 
Engineer,  Stockton.  Owners,  City  of 
Stockton.  I5,v  a  vote  of  6  to  1  this 
cit.v  authoiized  a  bond  issue  of  $200,- 
(101)  for  .storm  water  sewers,  and  $350,- 
(100  lor  sanitary  sewers,  a  total  of 
$530,000.  Plans  and  specifications  for 
this  work  have  already  been  prepared, 
and  it  is  possible  that  bids  on  the  con- 
struction will  be  issued  at  an  early 
date.  The  works  will  piobably  be  con- 
structed   in    units. 

STREET  PAVEMENT  —  Cost  not 
stated.  Sacramento,  Cal.  Engineer, 
City  Kngineer,  Sacramento.  Owners. 
City  of  Sacramento.  The  City  Commis- 
sion has  instructed  the  City  Engineer 
to  prepare  plans  and  specifications  for 
the  improvement  of  Front  street  from 
N  to  O  with  basalt  blocks,  and  Front 
from  Q  to  S  with  a  six-inch  asphalt 
pavement. 

LEVEE  REPAIRS— Cost  not  stated. 
Yuba  City,  Sutter  Co.,  Cal.  Engineer's 
name  not  given.  Owners,  Levee  Dis- 
trict No.  1,  Yuba  City.  Bids  will  be 
opened  oh  June  28th  for  repairs  to  one 
section  of  levee,  a  total  length  of  1,609 
feet  and  involving  approximately  30,- 
000  cubic  yards  of  materials.  The 
work  is  located  on  the  T.  B.  Holmes 
ranch  about  7^4  miles  out  of  Yuba 
City.  Complete  information  can  be 
secured  from  the  office  of  Levee  Dis- 
trict  No.    1    at    Y''uba   City. 

HIGHWAY  BRIDGES— 2,  steel  and 
concrete.  Cost  not  stated.  Siskiou  and 
."^hasta  Counties,  Cal.  Engineer,  State 
Highway  Commission,  Forum  Bldg., 
Sacramento.  Owners,  State  of  Califor- 
nia. The  State  Highway  Commission 
will  shortl.v  advertise  for  bids  for-  the 
construction  of  two  i-einforced  con- 
crete bridges  to  be  erected  across  the 
Pitt  River  and  the  Sacramento  River. 
The  Pitt  River  bridge  will  be  400  feet 
long,  including  the  approaches,  and 
the  main  arch  will  be  250  feet  long. 
This  bridge  will  be  located  in  Shasta 
County.  The  bridge  over  the  Sacra- 
mento River  will  be  at  Dunsmuir  in 
Siskiyou  Countj-  and  will  be  530  feet 
long.  Bids  will  be  opened  on  July  6th 
or    7th. 

SCHOOI..— Z  story  and  base.  Class  C 
construction,  $90,000.  Red  Bluff,  Te- 
hama Co.,  Cal.  Architect,  "W.  H. 
Weeks,  75  Post  street,  S.  F.  Owners, 
City  of  Red  Bluff.  The  building  will 
probably  contain  sixteen  class  rooms, 
assembly  hall,  an  auditorium  and  de- 
pai'tments  foi'  domestic  science  and 
manual  tr-aining.  Interior  will  be  fiTi- 
ished  in  pine  with  maple  lloors  in  the 
class  rooms.  There  will  be  steam 
heat,  an  oil  burning  system,  program 
clocks  and  vacuum  cleanins-  Exte- 
rior; will  be  facpd  with  .pressed  brick 
or  cement  plaster.  Working  di'awings 
will  not  be  prepared  until  the  result  of 
Ihc  bond  election  to  secure  Ivinds  is 
Unowii.  I'^irtlici  mention  will  be  made 
(>l     111.'    work. 


Contracts  Awarded 

CEMENT  FOR  BRIDGES — Cost  not 
stated.  Auburn,  Placer  Co.,  Cal.  En- 
gineer, County  Surveyor,  Auburn.  Own- 
ers, Placer  County.  Contractors,  Pa- 
cific Portland  Cement  Co.,  S.  F.  Con- 
tract   pi'ice    not    stated. 

STREET  PAVING— $32,373.40.  Grid- 
ley,  Butte  Co.,  Cal.  Engineer,  City  En- 
gineer, Gi'idley.  Owners,  City  of  Grid- 
ley.  Contractors,  Clark-Henery  Co., 
Ochsnei-  Bldg.,  Sacramento.  Contract 
price,    $32,373.40. 

SCHOOL — 1  story  and  base,  frame, 
$9,811.  Stockton,  San  Joaquin  Co.,  Cal. 
-Xrchitects,  Stone  &  Wright,  24  South 
California  street,  Stockton.  Owners, 
City  of  Stockton.  Contiactors,  Chirhardt 
<*t  Nystedt,  Stockton.  Contract  price, 
$9,811. 

BUILDING   CONTRACTS. 


S.\N    JOAQUIN    fOUNTY. 


SANITARY    SYSTEM 

VINE    ST.,     bet.     California     and     San 
Joaquin    streets,    Stockton.      All    work 
for    the      installation    of    a      sanitary 
svsLem   in   tht    high    school. 
Owner High  School  Board  of  Edu- 
cation of  Stockton. 
-\rchitect  ..  .Stone      &       Wright,         San 
Joaquin  Valley  Bank  Bldg., 
Stockton. 
Contractor.  .  Edward   L.   Gnekou,   647   E- 

Main    St.,    Stockton. 
Filed  June  16,  '15.     Dated  June  12,  "15. 

On  1st  of  each  month 75% 

Usual    33    days 25% 

TOTAL  COST,  $4685 
Bond,  $2342.50.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  Sept.  1. 
Forfeit,  $3.  Plans  and  specifications 
filed. 


COMPLETE    SCHOOL 

LINDSAY    ST.,    bet.    Sierra   Nevada    and 
East,    Stockton.      All    work    for    com- 
pletion of  the  New  Jefferson  School. 
Owner Stockton    Board    of    Educa- 
tion. 
Aichitoct  ..  .Stone       &       Wright,         San 
Joaquin  Valley  Bank  Bldg., 
Stockton. 
Contractor.  .Chirhart    &     Nystedt,     1048 
N-Sierra   Nevada,   Stockton. 
Filed  June   17,  '15.     Dated  June  15,  '15. /. 

On   1st  of  each  month 75% 

Usual    33    days 25% 

TOTAL  COST,  $9661 
Bond,  $4830.50.  Surety,  The  Pacific 
Coast  Casualty  Co.  Limit,  60  days. 
Forfeit,  $5  per  day.  Plans  and  speci- 
fications  filed. 

FRAME    BUILDING 

S  1/2  LOTS  2  AND  4  BLK  114  E  of  Cen- 
ter Street,  Stockton.  All  work  for 
two-story    frame    building. 

Owner C.       G.     Brignoli,       132     W- 

Walnut,  Stockton. 

Architect  ..  .Walter  King,   San   Joaquin 
Bldg.,   Stockton. 

Contractor.  .A.   J.   McPhee  &  Sons,   5  N- 
California,  Stockton. 

Filed   June   S,   '13.      Dated   June   8,   '15. 

Excavating    done    $   200 

Frame    up    1075 

Building    enclosed     1075 

Plastering   completed    1'073i 

When    accepted    1075 

IT.sual    33    days 1600 

TOTAL    COST,    $6300 

I'.iukI,   $:i:!I)0.     Sureties,   .lohn   Arata  and 

]<:.    A.    Whale.      Limit,    00   days.      Forfeit 

none.      Plans    and    specifications    filed. 


BL'TLDING     AND    RNGr:;FERING     NKWS 


^\Vllres!day,      June       23.      1915. 


r(KMPLETI(»   NOTICES 
.*i.\.\   JO.^QII.N   (;oi;.\TY. 

UECOUDEL)  ACCEPTED 

June    S,     ISil.i— W     lA     LOT    7    BLK    14. 
I.odi.      H    W   Sievers  &   J   (Jatzert  to 

E  T   Wisner June   7,    1915 

June    10,     1915— LOT    10     IU>K    7    Yo- 
.'seniite    Terrac^,    Stockton.      George 

Sievers  to  A  J  McPhee  &  Sons 

June  5,   1915 


LOS      WGELES      A\T>      S0LT11ER> 
rALIKOR.M  V. 

P.1{Il)tiE — Steel  and  reinforced  con- 
crete, $20,000.  Santa  Barbara,  Santa 
Rarbara  Co.,  Cal.  Engineer,  City  En- 
.-inoer,  S;inJa  Kiirbaia.  Owner.s,  City 
"oC  Santa  l^ai-hara.  I^id.s  will  be  re- 
<•!  ivod  b.v  the  City  Council  up  to  12 
o'clock  noon,  June  2  1th,  1915,  for  the 
ron.sti  iiction  of  a  reinforced  concrete 
lirldse  in  this  city.  Bid.«i  will  be  taken 
on  four  .set.s  of  plan.s  prepared  by  City 
Ivng-ineer  Cook,  Mayberry  &  'Parker, 
I^lewellyn  Iron  Work.«  and  E.  T. 
Flaherty.  The  co.st  i.s  e.stimated  at 
about  $20,000.-  A  certified  check  or 
bond  for  10%  is  required.  A.  Christine 
Holmberg  is  the  City  Clerk.  Plans  are 
on  lile  in  the  office  of  the  City  Engi- 
neer. 

BRIDGE — Steel  and  concrete.  Cost 
not  stated.  Calexico,  Imperial  Co.,  Cal. 
Engineer,  City  Engineer  Harry  E. 
Foster,  Calexico.  Owners,  City  of 
Calexico  and  Imperial  County.  As  a 
result  of  the  conference  held  recently 
between  City  Engineer  Harry  E.  Fos- 
ter, County  Surveyor  C.  X.  Perry  and 
Supervisor  John  Boyce,  a  survey  will 
be  made  for  the  location  of  the  new 
bridge  across  New  River  at  the  west 
end  of  Second  street.  According  to 
the  present  plans  the  new  structure 
will  be  moved  SO  feet  to  the  north, 
the  western  approach  to  be  level  and 
eastern  end  to  have  a  -slight  grade. 
The  Mercereau  Bridge  and  Construc- 
tion Co.  of  Los  Angele.^j  is  said  to  be 
willing  to  con.stiuct  the  bridge  for  the 
city  and  county,  allowing  nine  months 
time  for  payment.  No  action,  as  yet, 
ha.s  been  taken  on  the  offei-  of  the 
company.  The  bridge  will  be  one  span 
and    about    17   feet   above   water. 

SCHO01> — 1  story,  reinforced  con- 
crete, $1B,000.  Cucamonga,  San  Ber- 
nardino Co.,  Cal.  Architect,  E.  L.  Hop- 
kins, Byrne  BIdg.,  1.,.  A.  Owners,  Cen- 
tral School  District  of  Cucamonga.  The 
building  will  rontnin  four  class  rooms, 
auditorium  and  departments  for  do- 
mestic science  and  manual  training. 
Interior  will  be  linished  in  pine.  There 
will  be  a  central  heating  system.  lOx- 
tcrior  of  the  building  will  be  faced 
with  cement  pl.ister.  Plans  are  com- 
plete and  out  for  figures.  Bids  will  be 
opened  on  .lunc  jsth.  Plans  and  speci- 
fications can  lie  .■<((in><l  from  the  ar- 
chitect. 

SCITCOL  ADDITION— 2  story  and 
base,  brick,  $r>0.()(Mi  Architects,  John 
P.  Kremple  and  Walter  K.  Erkes. 
Hcnne  151dg.,  D.  A  f)wners.  City  of 
l.os  Angeles.  The  Imilding  has  been 
•  Uusjgned  for  a  six-ioom  addition  to 
the  present  building  .it  ith  avenue  and 
\\':ishington  street.  lli'.«i(U'.«j  the  class 
looms  there  will  he  a  (iige  auditorium. 
Intel  lor  will  be  Hniah<  d  in  pine  witli 
maple    floors    in    thi-    el.i.  -    pdom.'-       The 


present  steam  heating  system  will  '"" 
extended  into  the  new  portion  of  the 
buiUling.  Exterior  will  be  faced  with 
))re.ssed  brick.  Pliiii.<  are  now  being 
prepared. 

Plans  are  also  being  prepared  for  a 
::imilar  addition  to  the  building  at  the 
corner  of  Hobart  Boulevard  and  10th 
street.  The  cost  will  also  be  in  the 
neighboriiood    of    $30,000. 

SCHOOI^ — 2  story  and  base,  brick. 
$63,806.  I.,os  Angeles,  Cal.  Architects, 
Dennis  &  Hewitt,  Fay  BIdg.,  L.  A. 
Owners.  City  of  Imh  Angeles.  Contrac- 
tors. Charles  \V.  Kent  &  Son,  Glendale, 
general  construction,  $63,806.  Foss  & 
.Jones,  Pasadena,  heating  and  ventilat- 
ing. H.  E.  Zelinsky,  H.  W.  Hellman 
BIdg.,  L.  A.  painting.  Note:  Plumb- 
ing on  tbis  work  has  not  been  awarded. 

BANK  AND  .STt)I{ES—  1  and  2  story 
and  base,  brick.  Cost  not  stated.  Trop- 
ico,  Kos  Angeles  Co.,  Cal.  Architect, 
-Myron  Hunt,  Hibernian  BIdg.,  L.  A. 
f)wners.  First  National  Bank  of  Trop- 
ico.  The  building  will  be  erected  on  a 
corner  lot  and  has  been  designed  to 
contain  the  bank  and  eight  stores  in 
the  one  story  section.  The  second  floor 
will  be  arranged  for  modern  offices. 
Special  bank  equipriient,  vaults  and 
Bank  fixtures  are  specified.  Interior 
will  bo  fiiished  in  pine  and  hardwood. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  will  be 
ready  for  figures  within  thirty  days. 
Contracts  Awarded 

PARISH  HADD  AND  RECTORY— 1 
and  2  story,  concrete  and  hollow  tile, 
$9,250  and  $10,000.  Inglewood,  Los  An- 
geies  Co.,  Cal.  Architects,  Frohman  & 
.Martin,  Slavin  BIdg.,  Pasadena.  Own- 
er, C.  H.  Howard.  Contractor,  R.  S. 
-Martin,  -Alhambra.  Contract  price, 
pari.sh   hall,    $9,250   and   rectory,   $10,000. 

OIL  RESERVOIR — Reinforced  con- 
crete. Cost  not  stated.  San  I^uis  Obis- 
po, San  Luis  Obispo  Co.,  Cal.  Engi- 
neer's name  not  given.  Owners,  Pro- 
ducers' Transportation  Co.  Contrac- 
tors. -Allison  &  Cole,  San  Francisco. 
Contract    price    not    stated. 

SCHOOI^— 1  story  and  base,  brick. 
$18,963.  Los  Angeles,  Cal.  Architect, 
I'arker  O.  Wright,  Security  BIdg.,  L.  -\. 
Owners,  City  of  Los  -Angeles.  Contrac- 
tors, Barber- Bradley  Con.struclion  tjo., 
1821  East  15th  street.  L.  A.  Contract 
price,    $18.96.^. 

PAROCHIAL  SCHOOL— 2  story  and 
base,  brick,  $19,000.  I.rf)s  Angeles,  Cal. 
Architect,  E.  J.  Boi-gmeyer,  .stimson 
BIdg.,  L.  A.  Owners,  Roman  Catholic 
('hui'c'o.  Contractor,  William  Kirk,  I. 
W.  Hellman  BIdg..  L.  -\.  Contract 
price,    $19,000. 

SCHOOI. —  1  story  and  base,  rein- 
forced concrete,  $17,750.  I^os  -Angeles, 
Cal.  Architect,  Frank  L.  Stiff,  Orosse 
BIdg.,  L.  A.  Owners,  City  of  Los  An- 
geles. Contractors,  Broadway  Con- 
struction Co.,  235  East  Washington 
street,   L.  A.     Contiact  price,   $17,750. 


PORTLAND  AND  OREGON 


Sr.N'DAY  SCH(H)l.,--3  story  and  base, 
reinforced  concrete,  $40,000.  Portland, 
'  Tc.  Architects,  Tourtellotto  &  Hum- 
in.  1.  Itothchild  BIdg.,  Portland.  Own- 
ers, .Mtthodist  I'^piscopal  Church.  The 
building  will  be  erected  on  the  prop- 
eity  on  the-  corner  of  12th  and  Taylor 
slr'M't.-i.  ami  will  cover  a  considerable 
ground  .-ne;!.  Con.>-l  ruction  will  be  of 
ri'infoi  I'rii     roiicnt  I-     I  li  i  iniu  Imiil  liiti' 


rior  has  been  arranged  foi-  large  class 
rooms,  main  assembly  hall,  auditorium, 
separate  study  rooms  and  library.  In- 
terior finish  will  be  of  pine  with  some- 
hardwood  and  maple  floors.  There  will 
be  steam  heat  and  modern  plumbing. 
Considerable  art  glass  work  is  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  A  contract 
for  the  foundation  work  has  already 
been  let  to  J.  A.  Backstand,  Chamber 
of  Commerce  BIdg.,  Portland.  Plans 
are  complete  for  the  balance  of  the 
work  and  figures  will  be  taken  at  once. 

LIBR-ARY — 2  story  and  base,  brick 
or  hollow  tile,  $25,000.  Pendleton,  Ore. 
-Architects,  Johnson  &  Meyer,  Commer- 
cial Club  BIdg.,  Portland,  associated 
with  Raymond  W.  Hatch,  Pendelton. 
Owners,  City  of  Pendelton.  Plans  have 
been  completed  by  the  above  mentioned 
architects  for  the  proposed  new  Pen- 
delton Carnegie  Librar.v,  and  have  been 
forwarded  to  the  Carnegie  Corporation 
for  final  approval.  The  nature  of  con- 
struction has  not  yet  been  determined. 
Interior  will  be  arranged  for  two  large 
reading  rooms,  office  for  the  librarian, 
and  stack  room.  Interior  will  be  fin- 
ished in  pine  with  maple  floors  and 
some  hardwood  veneer.  Metal  book 
stacks  are  specified.  There  will  be 
steam  heat,  vacuum  cleaning  and  mod- 
ern lighting.  Exterior  of  the  building 
will  be  faced  with  stucco.  Further 
mention  of  the  work  will  be  made 
when    bids    are   called    for. 

SCHOOI-,— 1  story  and  base,  brick 
and  tile,  $16,500.  Sheridan,  Ore.  Ar- 
chitect, Ernest  Kroner,  AVorcester 
J'^ldg.,  Portland.  Owners,  City  of  Sher- 
idan. The  building  has  been  designed 
to  contain  six  class  rooms  and  an  audi- 
torium. Interior  will  be  finished  in 
pine  with  some  maple  floors.  There 
v/ill  be  steam  heat  and  program  clocks. 
Exterior  of  the  building  will  be  faced 
with  pressed  briclt.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

BRIDGE — Steel  and  concrete.  Cost 
not  stated.  Clatskanie,  Ore.  Engi- 
neer, County  Surveyor,  Clatskanie. 
Owners,  Columbia  Count.v.  Plans  have 
been  completed  and  are  now  out  for 
figures  for  the  construction  of  a  steel 
and  concrete  road  bridge  over  the 
Clatskanie  River.  Bids  will  be  opened 
on  June  26th.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
County   Surveyor   at    Clatskanie. 

DOCK — 2  story,  frame,  $20,000.  Port- 
land. Ore.  -Architects.  Emil  Schacht  & 
Son.  Commonwealth  BIdg..  Portland. 
lUvners.  .Albers  Bros.  The  dock  will  be 
erected  on  the  west  side  of  the  Will- 
amette Iviver  near  Broadway,  and  will 
cover  an  area  of  100  by  130  feet.  Con- 
struction will  be  of  the  heavy  mill 
type.  There  will  bo  elevators  and  an 
autom;«tic  sprinkler  system.  lOxterior 
will  be  covered  with  asbestos  covered 
< oirugated  iron.  Plans  are  complete 
;ind  the  work  will  be  done  by  Day 
Labor. 

.lETTV  WORK— $200,000.  Portland. 
Ore.  Engineer.  I'nited  States  Engi- 
neer, Couch  BIdg.,  Portland.  owners, 
I'nited  States  Government.  Bids  will 
be  received  up  to  July  12th  at  11  a.  m. 
for  the  construction  of  the  north  and 
south  jetties  at  the  mouth  of  the  Sius- 
law  River,  for  the  enlarging  and  r^-; 
pairing  the  receiving  wharves  and  the 
lramw:..v  which  is  used  for  cariying 
the  rock.  The  north  jetty  will  extend 
nil!    .-iboui    :',ii(i    fill    .111(1    111.'    s.mtii    jetty 
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over  200  feet.  The  work  is  to  be  let  in 
one  general  contract  to  include  the 
diving  of  the  piling-,  placing  and  de- 
livering-   the    rock,    etc. 

MUNICIPAL  AUDITORIUM— 2  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Portland,  Ore.  Architect, 
.1.  K.  Freedlander,  New  York.  Own- 
ers, City  of  J^ortland.  At  a  recent  meet- 
ing of  the  City  Council,  Architects 
Whitehouse  &  Fouilhoux,  Wilcox 
Bldg.,  who  are  woiking  out  plans  for 
.1.  H.  Fieedlander  of  New  York,  the 
architect  selected  to  design  the  new 
auditoiium  building  for  this  city,  pre- 
sented detail  drawings  of  the  pro- 
posed structure,  and  they  received  the 
approval  of  the  Council.  The  seating- 
arrangement  calls  for  3, .500  seats  in 
the  main  auditorium,  with  1,.500  aadi- 
tional  seats  on  the  stage.  The  stage 
is  to  be  made  exceedingly  large  for 
accommodation  of  large  theatrical  pro- 
ductions. The  seating  arrangement 
gives  the  main  auditorium  a  capacity 
of    ,'),000.      Bids    will    be    called    shortly. 

RESIDENCE  —  2  story  and  base, 
frame,  $20,000.  Portland,  Ore.  Archi- 
tect, none.  Owners,  Oregon  Home 
Builders,  Northwest  Bank  Bldg.,  Port- 
land. The  dwelling  will  be  erected  for 
the  President  of  the  Oregon  Home 
Builders,  C.  J.  Jeffrets,  on  property  sit- 
uated on  Bryre  Drive.  The  dwelling- 
will  contain  twelve  rooms,  three  baths 
and  sleeping  porch.  Inteiior  will  be 
finished  in  pine  with  some  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  ■■iviU  be  steam  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
bi-ick.  Bath  rooms  will  be  finished  in 
tile.  A  hot  water  heating  system  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  granite  veneer 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be   done   by   Day   L,abor. 

RESIDENCE— 21/2  story  and  base, 
frame,  $15,000.  Astoria,  Ore.  Archi- 
tects, Emil  Schacht  &  Son,  Common- 
wealth DIdg.,  Portland.  Owner,  C.  W. 
Houstan.  The  dwelling  has  been  de- 
signed to  contain  twelve  rooms  and 
three  baths.  Interior  will  be  finished 
in  pine  and  white  enamel  with  hard- 
wood floors  throughout.  There  will  be 
a  central  heating  system  and  open  fire 
places.  Mantels  will  be  of  tile.  Bath 
rooms  will  be  finished  in  tile  and  will 
be  equipped  with  showers.  A  hot  water 
ciiculatiiig  system  will  be  installed. 
Exterior  of  the  house  will  be  cuvered 
with  cement  plaster.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by   Day  Labor. 

Contracts  Awarded 

SEWER  CONSTRUCTION  —  $20,000. 
North  Bend,  Ore.  Engineer.  City  En- 
gineer, North  Bend.  Owners,  City  of 
North  Bend.  Contractor,  Edward  Sand- 
berg,  74  East  24th  street.  North  Port- 
land.      Contract    piice,    $20,000. 


SEATTLE  A>D  WASHINGTON 


ARSENAT.I — 1  stoiy  and  base,  rein- 
forced concrete.  Seattle,  Wash.  Ar- 
chitect's name  not  given.  Owners, 
TTnited  States  Government.  According 
to  word  received  from  Brigadier  Gen- 
eral M.  Thompson,  Haight  Bldg.,  Seat 
cle,  the  lowest  bid  received  foi-  the 
construf.  ;on  of  the  new  arsenal  build- 
ing at  the  encampment  giounds,  Cos- 
grove,  American  Lake,  show  .John   Wal- 


lin  &  Co.,  8.')0  South  Fife  street,  Ta- 
coma.  Wash.,  low  on  this  work.  Bids 
weie  taken  on  several  alternate  prop- 
ositions The  average  cost  of  con- 
struction is  $18,889.  Sixteen  firms  sub- 
mitted figures  on  the  work.  No  action 
looking  towai'ds  an  award  has  yet  been 
taken.  Further  mention  will  bo  made 
of    the    work. 

Bill  DGKS— Steel  bascule  type,  $370,- 
000.  Seattle,  Wash.  Engineer,  City 
Engineer  Dimock,  Seattle.  Owners, 
City  of  Seattle.  Bids  will  be  received 
by  the  Board  of  Public  Works  until  10 
a.  m.  .luly  23rd  for  the  construction  of 
two  of  the  Ijake  Washington  Canal 
bridges,  one  at  1.5th  avenue  NW.  and 
the  other  at  Fiemont.  The  latter  will 
cost  $370,000  exclusive  of  approaches, 
which  may  be  built  by  Day  Labor,  at 
a  cost  of  $90,000,  and  the  former  $430,- 
000.  Both  will  be  Of  the  bascule  type. 
The  bids  will  be  received  for  any  of 
the  following:  (a)  concrete  substruc- 
ture; (b)  steel  superstructure;  (c) 
operating  machinery  or  for  the  work 
as  a  whole.  It  is  estimated  by  City 
Engineer  Dimock  that  the  work  will 
require    about    one    year   to    complete. 

BRIDGE — Reinforced  concrete,  $13,- 
798.  Tumwater,  Wash.  Engineer, 
County  Surveyor  ^^'illiam  Yeager,  Jr., 
Olympia.  Owners,  Thurston  County. 
Contractor,  Charles  G.  Huber,  Central 
Bldg.,    Seattle.      Contract    price,    $13,798. 

CHURCH — 2  story  and  base,  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, T.  Makkonen,  405  Van  Ness 
avenue,  S.  F.  Owners,  Fii'st  Finnish 
Evangelican  Lutheran  Church.  The 
building  will  be  ei-ected  on  Harrison 
street  and  has  been  designed  to  con- 
tain social  halls  and  Sunday  school 
rooms,  besides  the  main  auditorium, 
nterior  will  be  finished  in  pine.  There 
will  be  some  art  glass.  Exterior  of 
the  building  will  be  covered  with  ship- 
lap  and  cement  plaster.  Plans  are 
complete  and  the  work  will  be  done 
by   Day   Labor. 

Contracts  Awarded 

POWER  HOUSE— 1  story  and  base, 
reinforced  concrete,  $60,000.  Ellens- 
burg,  Wash.  Engineer's  name  not 
given.  Owners,  C^ity  of  Ellensburg.  Con- 
tractors, W.  A.  Kramer  &  Co.,  Cham- 
ber of  Commerce  Bldg.,  Portland.  Con- 
tract   price,    $60,000. 

AUDITORIU.M  AND  ARENA— 2  story 
and  base,  reinforced  concrete  and  steel, 
$10i',()ilO.  Seattle,     Wash.       Architects. 

Howell  &  Stokes,  Henry  Bldg.,  Seattle. 
Owners,  Metropolitan  Building  Co. 
Contractors,  Grant  Smith  &  Co.,  Henry 
Bldg.,    Seattle.    Contract    price.    $100,000. 


HAVING     COMPANY     INCORPORATES. 


MODESTO,  Stanislaus  Co.,  Cal.— The 
Worswick  Paving  Company  has  filed 
articles  of  incorporation  in  this  city 
with  a  capital  stock  of  $50,000,  with 
$30,000  sub.scribed.  The  directors  of 
the  company  are  W.  H.  Worswick,  Jr., 
J.  C.  Worswick,  Thomas  O.  Thorn,  T.  E. 
Drake  and  Harold  Johnson.  The  prin- 
cipal place  of  business  will  be  at  Mo- 
desto. 
NKW  <JOVERNMENT  CHEMICAI. 
t,.lBORATORV. 


The  United  States  Bureau  of  Stand- 
ards has  completed  the  plans  for  its 
new  chemical  laboratory  building,  the 
cost  not  to  exceed  $200,000,  for  which 
appropriation  was  made  by  Congress 
last    wintei-.      The    architects,    Donn    & 


Deming,  have  drafted  the  specifications, 
which  are  about  to  go  to  press.  It  is 
expected  that  advertisements  for  pro- 
posals for  the  construction  of  this 
laboratory  will  be  published  during 
June. 

The  laboratory  will  be  located  on 
Pierce  Mill  Road,  near  Connecticut 
Avenue,  in  the  northwest  suburbs  of 
Washington,  D.  C,  and  w.ill  form  the 
seventh  of  the  group  of  special  labora- 
tory buildings  erected  for  the  bureau. 


CO.MMUMCATION    BETWEEN    VLADI- 
VOSTOK AND  AMERICA. 


LConsul  General  John  H.  Snodgrass, 
Moscow,  Russia,  May  11.] 
To  promote  the  exchange  of  goods 
between  Russia  and  America,  the  rep- 
resentative of  the  Canadian  Railway 
has  suggested  to  the  Russian  Ministry 
of  Finance  the  establishment  of  special 
communication  between  the  port  of 
Vladivostok  and  American  ports.  This 
question  has  been  referred  to  the  May 
conference  on  international  communi- 
cation, and  of,  after  investigation,  it  is 
decided  in  the  affirmative,  the  con- 
ference will  discuss  the  means  of  or- 
ganization and  the  conditions  under 
which  communication  is  to  be  estab- 
lished. 

♦ 

STANDARDS    FOR   ELECTRICAL,   SER- 
VICE. 


A  representative  of  the  United  States 
Bureau  of  Standards  has  been  in  con- 
ference with  public-service  commis- 
sions and  managers  of  public-service 
corporations  in  various  parts  of  the 
country.  The  information  so  obtained 
has  been  used  in  preparing  the  bureau's 
foithcoming  circular  on  "Standards  for 
Electric  Service."  Another  representa- 
tive of  the  bureau  spent  the  entire 
month  in  the  South,  making  measure- 
ments of  street  illumination  and  elec- 
tric current  in  the  street-lighting  sys- 
tems of  a  number  of  cities  and  towns. 
The  result  of  the  investigation  will 
form  the  basis  of  a  circular  on  street 
lighting. 


PRODUCTION      AND      SHIPMENTS      OP 
PORTLAND    CEMENT,    1914. 


Figiirt'8  Gatliered  by  United  Stated 
(ioologioal  Survey  Show  Decrease  in 
liotii    Quantity   and    Value    of    Output. 

The  total  production  of  Portland 
cement  in  the  United  States  in  1914, 
according  to  Ernest  F.  Burchard,  of 
the  United  State  Geological  Survey, 
wes  88,230,170  barrels,  valued  at  $81,- 
780,368;  the  production  for  1913  was 
92,097,131  barrels,  valued  at  $92,557,- 
fiI7.  The  output  for  1914  represents 
a  decrease  in  quantity  of  3,866,961 
barrels,  and  a  deci-ease  in  value  of 
$  HI, 768, 249.  The  value  assigned  to  the 
pioduction  is  computed  on  the  basis 
of  92.7  cents  a  barrel,  or  the  average 
value  of  the  Portland  cement  shipped 
in    1914. 

The  shipments  of  Portland  cement 
from  the  mills  in  the  United  States  in 
1914  amounted  to  i»6,437,956  barrels, 
valued  at  $80,118,475,  compared  with 
iS, 689, 377  barrels,  valued  at  $89,106,- 
975,  shipped  in  1913.  This  represents  a 
decrease  in  quantity  of  2,251,421  bar- 
rels, and  in  value  of  $8,988,500.  The 
average  factory  price  per  barrel  in 
bulk      was   92.7      cents,   compared      with 
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$1,005  in  1913,  a  decrease  of  7.S  cents  a 
barrel.  This  price  is  about  11.8  cents 
higher  than  the  average  price  in  the 
Lehigh  district  and  is  near  the  average 
price  in  Xew  York,  Illinois,  Iowa,  the 
Southeastern  States,  and  the  Plains 
States,  but  falls  -IL'.o  cents  below  the 
average  price  received  in  Utah,  where 
Portland  cement  brought  the  highest 
figure   during   the  year. 

Among  the  Seates  there  were  unim- 
portant changes  in  rank  as  cement 
producers.  Pennsylvania  and  Indiana 
held  first  and  second  places  respec- 
tively, as  for  many  years,  but  both  of 
these  large  cement-producing  States 
suffered  an  appreciable  reduction  of 
output.  In  1913  the  output  of  Cali- 
fornia, exceeded  that  of  New  York  and 
Illinois,  but  in  1914  this  State  dropped 
from  third  to  fifth  place.  New  Jersey 
ciropped  from  seventh  to  ninth  place, 
having  been  passed  by  both  Michigan 
and  Iowa  in  19H.  The  State  of  Kan- 
sas, which  has  atti'acted  considerable 
attention  in  the  cement  world,  first 
b'.cause  of  the  rapid  development  of 
the  indu.^tiy  within  its  borders  on  ac- 
count of  the  proximity  of  abundant 
supplies  of  -suitable  raw  material  and 
cheap  natural  gas,  and  later  because 
of  the  waning  of  the  gas  supply  and 
the  consequent  increase  in  cost  of 
manufacture  of  cement  which  resulted 
in  curtailment  of  output,  maintained 
its  rank  of  tenth  among  cement  pro- 
<lucei-s  and  .siiffeied  but  little  reduc- 
tion of  output,  altliougli  the  price  of 
cement  here  fell  considerably  below 
the  average.  Iowa  and  Ohio  both 
showed  gratifying  increase  in  output 
and  appear  also  to  have  kept  prices 
up  more  successfully  than  many  other 
States.  In  the  far  West,  in  Washing- 
ton, conditions  were  brought  into  bet- 
ter balniui'  by  a  con.-<iderable  curtail- 
ment of  production  .incl  .-in  increase  in 
.■■hipnu-nts.  .-ilthough  prin-.s  fell  heav- 
ily: in  L"tah  production  was  largely 
nnr\  sliipmeiit."  .^lightly  iriricased,  and 
prices    wt-re    n.*<i)    Increa.scd.      The    only 


other  States  showing  increase  "!' 
prices   were   New    .Jersey   and   Texa.- 

Of  the  twelve  commercial  distii'  t 
into  v.hich  the  United  States  is  di- 
vided, there  was  an  increase  in  pro- 
duction in  five— New  York,  Michigan - 
northeastern  Indiana,  Maryland- West 
N'irginia,  Iowa-Missouri,  and  the 
Uocky  Mountain  States — and  an  in- 
crease in  shipments  in  seven — New 
York,         Ohio-western  Pennsylvania, 

.Michigan-northeastern  Indiana,  Ken- 
t ucKy-.-outhern  Indiana,  Maryland-Vir- 
ginia-West Virgina.  Iowa-Missouri,  and 
the  Hocky  .Mountain  States.  There 
were  decreases  in  production  in  seven 
districts — Lehigh,  Ohio-western  Penn- 
sylvania, Kentucky-southern  Indiana, 
Illinois-northwestern  Indiana,  Tennes- 
see-Alabama-Georgia, Great  Plains  and 
Pacific  Coast,  and  decreases  in  ship- 
ments in  five  districts — Lehigh,  Illi- 
nois-northwestern Indiana,  Tennessee- 
Alabama-Georgia.  Great  Plains,  and 
I'acific  Coast.  The  largest  percentage 
of  increase  of  production  was  reported 
from  New  York,  but  the  increase  in 
.>-hipments  in  that  district  was  only 
half  as  great.  The  districts  that 
showed  the  heaviest  percentages  of 
decrease  in  both  production  and  ship- 
ments were  the  Tennessee-Alabama- 
Georgia   district  and   the   Pacific   Coast. 


Kl".SIBI>E    TIX     BOILER    PLUGS. 

The  investigation  of  fusible  tin- 
boiler  plugs  has  been  completed  at  the 
Bureau  of  Standards  and  presented  for 
publication.  It  is  believed  that  there 
can  now  be  no  excuse  for  boiler  ex- 
plosions from  imperfect  plugs  if  the 
Bureau  findings  are  followed,  namely, 
to  u.«e  tin  at  99.9  per  cent  purity  and 
free  from  zinc,  a  requirement  easily 
met,  but  which  has  not  lieen  the  actual 
practice   in   many  cases. 
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Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     Proofing. 

Brickley,    P.    J. 
Coyle,   Jos.   A. 
Fox,   John   L. 
Keene  Co.,R.  E.  G. 
Reiigle    &    Jamei- 

son 
Tai^lor.   L.    A 
Whlttler  -  Coburn 

Company. 

Door     Opener    ana 
Closer. 

Rlschmuller.     Geo. 

EUeetric    Fixtures. 

City    Electric    Co. 
Gas    &   Elec,    App. 

Co. 
Pac.    Gas    &    Elec 

Oompany. 

Electric  Wiring  & 
Eauipnieut. 

American    Elec. 
fing.    Co. 

Central    Elec.    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

Geneial  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks    &    Folto 

Kirsten,   W.    H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co. 

Newlierry  .  Bend- 
heim    Elec.    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    V..    R 

Rochdale     Elec. Co 

Schlmetschek.    M. 

Turner    Co..     The 

VItt    Elec.    Co. 

Weldenthal  -  Gos- 
liner    Elec.    Cf',. 

We1cl    Electric  Co. 

Elevator    Builders. 

Otis    Elevator    Co. 
S.   F.   Elevator  Co. 
Van   Bmon   Eleva- 
tor Co. 

■•tlMtat«r. 

CMUtm.   ■. 
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lioiBtr,    B.    J. 
Peterson,  P.  O. 
Prlddle,    Arthur 
Walker.     J.     M. 
Church 

Floors,      Compoal- 

tiOB. 

Artollth     Mff.    Co. 
Bender    R.&P.    Co.. 

J.    W. 
Dwan    Co.,    J.    E. 
Plbrestone     & 

Roofing:    Co. 
Flahertv    R.    &.    P. 

Co..    R.    H. 
Malott    &  Peterson 

Flcora.     HarUTr«*d 

Hardwood   lut.    Co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing- Co. 

GalTaalsed        Iron. 

Bakar     &     Hamil- 
ton 

Berber    Mfgr     Co. 
G«a  Fixture. 

Day    Co.,     Thomas 

G«a    Heatlnc    Sya- 
tema, 

tR«ator  System 
Gas     Heating  Co 

G4MoIla«    Tanka    A 
Pnmpa. 

Brown,  F.   R. 
Blalsdell   Mchy.Co. 

GIa««     A     GlaalDK. 

Cal.  Plate  fk  Win- 
dow Glass  Co. 

Friedman   Bros. 

FulUr    Co..    W.    P. 

Grosallcht  &  Dln- 
nlane 

Habenlcht  A 

Howlett 

MlMlon  Plate  & 
Window  Qlaas 
Co. 

Pioneer  Plate  & 
Window  Glaas 
Co. 

ichwara  &  a»tt- 
Il*b 

OrmMng. 
Branlok,    J.    P. 

garlln   Braa 
aavaretto.     John 
DeTlncenrI    A    Co., 

Ij. 

Dillon        Teaming 

r«<Je"ral      Transfer 

Co. 
Olorrl    Co.,    O. 
Hartnett    J.    D. 
Harbor     View 

Contract    Co. 
lule   Co..    E.    M. 
Leanorv    Co.,    J.    E. 
Lefrier,    Fred 
McOKnchey  A 

Monohan 
Montague  Co.,  P. 
Q'Day  Co.  Dan'l 
O'Donnell.  Philip 
Powera.  Chss.  J. 
■Ihley    Oradlngr    & 

Teaming    Co. 
Star  Con.  Co. 
Wriirht  rr      r.  h. 
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Wood  Lumber  Co.. 

E.  K. 

Hd'ware,    Dealeray 

Baxter     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons. 

F.  G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    p.    A. 

Heatinc    A    Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    c. 
r./awson,    Herman 
Looney   Co..   J. 
Mangrum    &    Otter 
Snook       &       Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    The 
Wilson.    Robt.    M. 

Houae     Movera     A 
Ralaera. 

Hatch,    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.ftT. 

HoUtlne      Engi- 
neer. 

Le   Clair,   S.   D 

lulald     Floor*. 

Hardwood        Inte- 
rior Co. 
Inlaid   Floor  Co. 
Pac.    Floor    Sand- 
ing  Co. 

Intetrlockloii:      Tile 
Qlocka. 

California        Denl- 
son   Block   Co. 
Iron    Foundry. 

Stelger      A      Kerr. 
Stove    &     Foun- 
dry   Co. 
Iron    A    Steel. 

Baker     &     Hamil- 
ton 

D&waon   A  Noyes 

.Tudaon    iiig.    Co. 

Pacific  Coast  Stsel 
Company. 

Trussed    Concrefte 
Steel    Compani'j 

Woods  ft  Huddart 


unanlte      Curblna;. 

Graham        Granite 

Ca. 
r>eed    Granite    Co., 

W. 
Paclflo  OrRnlte  Co. 
Tronoff,   .Tohn 

OraTel. 
Bar    Devel,    Co. 
Cal.    Building   Ma- 

terlaJ    Co. 
Cassaretto.       John 
City  Supply   Co. 
•tandard    r'rushed 

Rock  Co 
Star       Contracting 

Company 
■tone  Co..   E.   B.   ft 

A.    L.. 
Har4we*4       Deal- 
ers. 
Iniald    Floor    Co. 
II«Tdwoo<J        Inte- 

Her   rm. 
Dnion  T\ooT  Co. 


Iren   V^'orka. 

Brode   Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       ft 

Iron    Wks. 
Golaen    Gate    Iron 

Works 
Killard   Co..  C.   J. 
Kell    Iron     Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Pacific    Iron    Wks. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorlus   Co. 
^ilhraeder's       Iron 

Works 
Stelger      A      Kerr 
Stove     A     Foun- 
dry Co. 
Vulc«n    Iron    Wks. 
West    Coast    Wire 

A   Iron   Works 
W  e  sit  e  r  n      Iron 
Works 

Jolatt     HanK«Ta     A 
Poat     Caps. 

Falls    MTg.    Co. 

'ac.  BIdg.  Mate- 
rials  Co. 

Roman  Co.,   C. 

Waterhouse  A 

Price    Co. 

i\\'estern  Bldira. 
Supply    Co. 

I.athrrs.  \Vo<td  A 
Metal. 

Balzke.     Robt 

Edwards,    C.    H. 

Hayden.    Fred 

Kaiser,   Jos. 

McABee,   S.  T. 

Raymond.  Wm.  H. 
•nell,   Ralph   U 


IxlchtinK   Fixtures 

Day   Co.,   Thomas 
MohlUte  Co. 

Lime      A      Plaster 
Dealers. 

Arden    Plaster   Co. 
Cal.    Lime    &    Hy- 

drete    Co. 
CowtU       Lime       & 

Cement  Co. 
Guerin  A  Co..  J.  S. 
Lennon  Co.,  J.  B. 
iPacliic       Portland 

Cement  Co. 
Western    Lime      A 

Cement  Co. 

Lumber  Dealers. 

Acme    Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Excelsior  R«d- 

wood    Co. 
Ilinly  Lumber  Co. 
Hart-Wood     Luna- 

ber  Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
iiigglns     Lum'bsT 

Co.,  J.  B. 
Loop  Lumber  Ce. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley,   — 
Olsoi       -     Mahoay 

Lumber    Co. 
Peterson,   B}.  T 
Pope  &  Talbot' 
Relniart    Mill      ft 

Lunber  Co. 
Ryan,    Georr* 
Santji    Clara    Val- 
ley Mill  ft  Lum- 
ber Co. 
Santa    F*    Lumber 

Oo. 
9.   F.  Lumber  Co. 
Schouten  ft  Co..  J. 

W. 
Sunset  Lumber  Co. 
TlermanA  Beronle 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.*  Ce. 
Wood  Lumber  Oo., 

Wright,     Jr.,    Wm. 

Masneslte    Fleer~ 

Artollth     Mfe.    Co. 

Render    R.ftP.    Co. 

Dwan   ft   Co..   J.  a. 

Fibre  stone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Ooodmanson.    A.  K 

MaBott  A  Peter- 
son 

Watsonlte    Co. 

Naalels.     Tllea     A 
Gratea 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   A   Otter 
Peerless    Agencies 

Co. 


Marble  and  Mosaic 
Work. 

General      Building 

Work   Co. 
Gnecro,    M.    H. 
Gras.<?l   A   Co.,   P. 
Mission       Concrete 

A   Mosinlc   Wks. 
.VIIs.slon  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

ACnncrpfe    Co 
Teltz.    Francis    E. 
Tomagnin!    A    Co., 

G. 
Vermont       Mlarble 

Co 


Waterhouse  A 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stamping 

S.  F.  Aletal  Stamp- 
ing   &    Corr.    Co. 

V.  S.  Metal  Prod- 
ucts   Co. 

Netary  PobUc. 

Duncan,    A.    M. 

OUa    and    Greaaea. 

Standard   Oil  Co 
Union    Oil    Co. 

Ornamental     Plaa- 
terlnK. 

Benkman.     Ed.     O 

Blnner,    Theodore 
Larson,    O.    F. 
Llpp  A  Co..  J.  F 

I'nlntera   and   Dee 
oratera. 

Baker  Co.,    W.   T. 

Bell,  Wm.  J. 

Bernstein.    Wm. 

Blum,    Louis 

Brown.  J.  L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlln.  J.  J. 

Copnlck,   T.   W. 

Dahl.  T.   H. 

Donovan,   V.    j. 

Hansen,     Elblng  A 

Johnson,    C. 

Kissel,    Isidor 

Miller,    I^ 

Miller,   J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L.  J. 
Progressive 

Painting  Co. 
Quandt  A  Son 
Ruderman.   I. 
Simon   Nellson    Co. 
Smith.  J    S. 
Sovlg.   C.    B. 
Trost,   O.    R. 
Walk,    Mayer 
Wagner,   Fred 
Wagner   Bros. 
Zellnsky,   R. 

Paints,  Olla   Vara- 
tahea,  Ma. 

Clark   ft   Dickson 
Cohn    ft   Co.,    Mar- 
ion   D. 
Fuller   Co.,    W.    P. 
O'Brien.   J.    S. 
Paint  Products 

Corporation 
Parafflne  Paint  Co 
Pratt    A    Lambert 
Wlhlttler  -   Coburn 
Co. 

Pateat      Cblmneya. 

Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
Hughea,    H.    .1. 

Pile      DHvlna. 

I.«mburth,    C.     E. 

Pai-lnsr    Brick. 

Cil    Prirk   Co. 


Planlnar  Mllln. 


Metal    I.ath. 

Atlantic  F  i  r  •  - 
proofing  Co. 

Berger  Mfg'.   Co. 

HolToway  lAetal 
lAtk    Company. 


Acme    PIgn.    Mill 
Anderson    Bro.s. 
Atlas         Planing 

Mill     Co. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal     Planing    Mil! 
Emanuel,    L     AE 

(Inc.) 
Empire        Planing 

Mill  * 

Hart    A     Rurmeis- 

ter 
Hermant.     A. 
Herring's   Mill 
Holden    -    Deiiprev 

Co. 
Lorden     Mill     Co.. 

J.   P. 
Main     St.     Planing 
Premua        Planing 

Mill 
Relnhart     Lumber 

ft   POanlng  Mill 
Rra-n.    Oeerci* 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

ray  lor  A  Co. 

Western  Planing 
Mill 

Veyhle    A    Collins 

Plasterers. 

Bosch.    Herman 
BradleyA  O'Reilly 
Brennan,    James 
Campbell,    Chas 
Campbell   A   Will- 
iams 
Connel   Co.,    J     E 
Daly,  J.   H. 
Duthle,    Chas. 
Gllmour.    W.   G. 
Jones,   Francis 
Kaiser,   Jos. 
Leaf,  Al. 
MaoGruer    A    Co. 
Mellon,    Thos. 
Modica,  S. 
Mowat    Donald 
Phllbin,    J.    J. 
Sexton,    T.    D. 
Terranova   Bros. 
W^agner.   James  A. 
Plumbing  and  Gas 
Fitting. 

Band,  S.  W. 
Bernard,  Geo.  F. 
Dunn,   Nell   H. 
Goss,    Wm.    P. 
Grundy,   Ed. 
Houston,    J.    J. 
Kara,   F.   E. 
Klernan  A  O'Brien 
Lacey,  E.  v. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch,    Antone 
Lettich,    J.    M. 
Looney    Co.,    J 
May,    Ous 
MoLeod,    J.    J. 
Penkerton.    J.    H. 
Skelly,   Thomos 
Snook      ft      Co 

rved  w. 
Turner  Co.,   The 
Wetsel.    Theo. 
Wilson   ft  Oo.,W. 

Plambers   fapplles 

Kinney  Co..  R.   w 
Mark-r*lly    Co. 
Mueller    Mf^.    Co.. 

A. 

Nelson   Mfg.   Co. 
Pac    Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 


Radiators. 

American  Radia- 
tor Co. 

Rallvray   Materials 

Orenstein  -  Ar- 
thur  Koppel   Co. 

RiCStngr. 

Lamburth,    C.    E. 

Rooans,  Gravel  A 
Conipoaltlon.) 

Bender  Roofing  & 
Paving   Co. 

Cantley  A  Co..  J. 

Enterprise  Roof- 
ing Co. 

Flaherty.  R.  H. 

Keene  Co.,R.   E.  G. 

Lawson  Roofing 
Co. 

Lewis,   W.   S. 

Malott    ftPeterson 

Rapheld       Roofing 

Samuel    Co..    H.    D 
Watson  I  te   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Rooflng     (Slate     A 
Tlle.> 

Graham.   R.   Q. 
K'latt,    R.   J. 
^hlte.     Bd      A. 
Ftbreatone    ft 
Rooflas  Oo, 


Reoflna    Materiala. 

Johns    -    Manville 

Co..  H.   W. 
Parafline  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 
_  Supply  Co. 
Whlttler  -  Coburn 

Ca 

Sand,   Gravel,   Etc. 

Bay    Develop.    Co 
Cal.    Building   Ma- 

Materlal  Co. 
McAlullIn  Bros 
Stone  Co.,   E.   B    A 

A.   L. 
Western    Develop- 
ment   Syndicate. 

Sanitary     Garbage 
Chutes. 

Bill   A   Jacobsen 
Sand  Blaatlng. 

McDermott    W. 

Sheet    Metal    Wks. 

Amsler    Sheet 

Metal  Works 
Appman       Cornice 

>V  orks 
Atlas    Heating     & 
Ventilating  Wks 
^ti^'tol        Sheet 

Metal   Works 
Comyns  &  Nygren 
Cronan,  Wm. 
Crown       Cornice 

\V  orks 
Forderer      Cornice 

>V  orks 
Q-,  *    M.    Sheet 

Metal    Works. 
QVi'foy        Cornice 
Hlbernla     Sheet 

Metal    Works 
Hughes,    H.   J. 
Ideal  Cornice  Wks 
Keren  ft  Co..  J.  a. 
Modern  Sheet  Met- 
al Works. 
Morrlaon  ft  Co. 
Moncrelff  Sheet 
Metal    Works 
6.   F.  Metal  Stam- 
,    log   ft    Corr.    Co. 
U.   8.   Metal   Prod- 
ucts  Co. 
Welitern     Furnace 

*  Cornloe  Oo. 
Sl*ewalk       Llvhta. 
Jackson   Co..    P.  H 
Dwan  A  Co..  j.  e. 
Phoenix    Sidewalk 

Light    Oo 
WeintraubAMoore 

Stair  Builders. 

Bishop    A    Peralno 
Boiler,  John 
Jacobsen.   J 
Porter,  W    F 
Stewart.  J.   k 

Stationery. 

Foster  A  Short 

bright,   J.    H. 

^     Steel    Bars. 

Baker  &  Hamil- 
ton 

Dawson   ft   Noyes 

U  oods  A  Hud- 
dart. 


Pacific        Coast 

Steel    Co. 
Soule    Co. 

Steel    ICrector. 
ocliauer,    Fred    C 
Pioneer     Con.    Co 
Williams        Con- 
struction   Co. 
Store  Fronts 
Kawneer   Mftr.    Co 
U.   S.    Metal    Prod- 
ucts   Co. 
Structural         .Steel 

Contractors. 
Central    Iron    Wks 
Dyer   Bros. 
Judson    Mfg.    Co 
Pacific     Structural 
^  Iron    Works 
Pac.    Rolling   .Mills 
ochraeder's       Iron 

Works. 
S.    F.    Iron    Works 
W  estern   Iron  Sup- 
ply  Co. 

Stores. 
i*"fum    ft  Otter 
•toiler   ft   Xerr 
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StrmctunU        8t«el 
CoBtmetom. 

Brode   Iron    Wits. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  rancisco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Surve7«ra* 

Morser,  E.  J. 
Quimby,  L.  S. 
Wetherell,    Cbaa  B 

Teamlns    A    Grad- 
ing' 

Branlck.  J.  P. 
Blanchlnl,   G. 


Federal  Transfer 
&  DrayiDK  Co. 

Carlln    Bros. 
Devencenzl    &   Co., 
L. 

Dillon  Teaming 
Co. 

Federal  Transfer 
&    Draylng   Co. 

Harbor  View 
Contract   Co. 

Hule  Co..  E.  M. 

Lennon  Co..   J.   E. 

LefTler,  Fred 

MoGUnchey  & 

Monohan 

Montague    Co.,    P. 

O'Day  Co.,  D. 

Powers,  Chas.  J. 


Sibley  Teaming  <fe 
Gradlne    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

TlIlnB. 

Cal.  Tile  Contr.Co. 
Glnsbeig  &  Co.,  S. 
Mang-riim  &  Otte" 
Peerless  Agenclw" 
Co. 

Vacniiiii     CI.-'  • 
Bill    &    Jaonh--"' 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens    Co. .Frank 

A. 


Hydo    ilenry    C. 
United    Elec    Co. 

Wall    Beils. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  "\'alley 

Water  V/o'iks. 

WliiteTvaohlnK: 
Brlckley,    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

W^aterprooflng 
Coyle,   Jos.   A. 
WIndovT    CleimlnK. 
American   Window 

Cleaning    Co. 
Wlndovra.     Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President,    H.    Maundrell.  Financial   Secretary,    S.    A.    D.    Schenck. 

Vice-President.   E.   J.   Brandon.  Asa  t  Secretary,  W.  J.  Carberry. 

Treasurer,   C.   W.   Wlthington.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,    R.   J.   H.   Forbes. 


H.    iMaundrell 
E.   J.   Branidon 
C.   W.   Wlthington 
R.  J.  H.  Forbes 


DIRECTOR** 

H.   Jacks. 
E.   S.   Rainey. 
Alexander   Mennle 
W.  W.  Hayes. 

UEHBEBS. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGilvray 


Architectural    Iron 
AVorka 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Keil   Iron  Works 
Kortlck  -  P'alls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woi  ks. 
Hillard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
"hoenix    Iron  Wk« 
lalaton  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
icnrader  Trri 

Works. 
6t.      Francis     Orn. 

Iron    Works 
Jtelger      &       /Cerr 

Stove    *     /foun- 
dry   Co. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Wlthington.  C.  W. 


Art  Olaas. 

Tngerson  &  Glaser 
Co. 


Blacksmith. 

Paul   Klelber 
Bonds. 

Costello,   J.   T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur- 
ety Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 

Qaie,   M.   A. 

Guyett&Co.,    R.   G. 

Hlllman   ft  Son.J.R 

Jones,    Edward   M. 

Ljiwton,    A.   F. 

Lloyd    &    Spengler 

MecMeans,    H.    V. 

PadHc  Coast  Sas- 
ualty    Co. 

Perley,   A.   Bl. 

Smith,   Leo   J. 

UnMvted  States 
Metal  ■Hrortucts 
Co. 

United  States 
Fidelity  and 
Ouaranty    Oo. 


Brick  ana  Pottery. 

Bay     Development 
Co. 

Cal.  Brick  Co. 
Carey,   J.    E. 
Carnegie    Brick    & 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -   Karts- 

choke  Brick  Co. 
Remlllard  Bk.  Co 
Sacramento 

Trans.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


BnlldluK    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Co. 

.1.  B.  Lennon. 

Johns-Manvllle  Co 

Pacinc    Bldg.    Ma- 
terial  Co. 

Pacific   Refinlhg   & 
Roofing    Co. 

Parrott    &   Co. 

Parafflne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United    MaterialCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Centent     Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L. 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

Standard  Portland 
Ceme^nt  Co. 

Clay   Prodncta. 

Cal  Brick  Co. 
StanQulat,  IMward 


Concrete. 

Chase,   Silas   A. 
Camp  &  Carillon. 
Duncanson,      Har- 

relson  Co. 
Forbes,   R.   J.    H. 
Foster  &   Vogt. 
Goodman        Artifi- 
cial   Stone   Co. 
Haun,  C.   C.   W. 
Leonard,  J.  J. 
Lynch,  A. 
Pasciualetti,  J. 
Petersen,  H.  L. 
Sartorlo,    Charles 
Stanquisi,    Victor 
Zimmerman,  L.   M. 
Concrete      Rein- 
forcement. 
Pacific     Building 

Material  Co. 

Contractors   A 
Builders. 
Allen,    Alex.    M. 
Anderson,   W.   W. 
Arthur,  L. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.   A. 
Braunton  Bros. 
BuUer,    Thos. 
Burdlck,    V/m.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavaneugh,    Thos. 

A. 
Chisholm,     R.     A. 
Cobby,    J.    W. 
Coburr,  I.  W.,  Inc. 
Concannoii,    W.    N. 
Conrad,    H. 
Creghino     &     Son, 

Lewis 
Davis  &  Son,  T.  F. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.   Q. 
Gallagher,    Frank. 
Qardiser,     Florent. 
Greig,   Robt. 
Hansbrough    Bros. 
Healey     -     Tibbits 

Con   Co. 
HInson,   L.   A. 
Holm   <%   Son. 
Howkins,   A. 
Tngerson,   C.    A. 
Jacks,   H. 
Jones,    Paul 
Jones,    W.    G. 
Kent,   S.   H. 
Knowles   .?-   Rflrh- 

ley. 
Leiter,     E.     T.      ft 

Sons. 
Lynch,  M-  C 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathles,  H.   '~:. 

McBain,  J. 

McKilllcan,  R  and 
Wm. 

Miller,  Adam 

Moller,    R.    W  . 

Morey,  H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Sinimen,    John. 

Smith,  J.  W.  .%  Son 

Spence,    A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   G.   C. 

Vezina.  L.   N. 

Warwick.  H.  C 

White  Bros,  (car- 
Denters). 

Wilhelm,    A.    H. 

Cornice  Works. 

Amsler,   C.   S. 
Berger   Mfg.    Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Child- 

ers. 
Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

ContrnctInK 
Lather. 

Dennis,   J.   B. 
Hayden,    Fred 
Lynch.   Richard 

Cnrblngr,      Granite. 

McLenegan.    S.    B. 

Damp   Proov'ers. 

Brickley,    P.    J. 
Reigle    &    Jamison 

Door   Openers. 

Rischmuller    Geo. 

Electrical. 

American  Elec- 
trical Engi- 
neering  Co. 

California  Electri- 
cal Works. 


Central        Electric 

Co. 
City    Electric   Co. 
De   Lew,   M.   A. 
Decker   ElectrlcCo 
Globe  Elec.   Co. 
Levy    Elec.    Co. 
Elevators. 
Otis    Elevator    Co. 
Van    Emon    Eleva. 

tor    Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Norris,    L.    A. 

U.   S.   Metal   Prod- 
ucts   Co. 
Floor  Sandlns 

Hardwood  In- 
terior  Co. 

Inlaid  Floor   Go. 

Pacflflc    Floor 
Sanding:   Co. 
Grill    Work. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle  Co.,   A. 

Sartorlus  Co. 

Wlthington,  C.  W. 

Gen.      Contractors. 

Andrus,    R.   C. 

Brlgham,    H.    B. 

Brockhage,  Foley 
&  Green 

Caldwell   &  Co. 

Cereghino  &  Son, 
Louis 

Currle  &  Carrie 

Dempnlak    Bros. 

Farquharson,    D.  B 

Fluth,  J. 

Frasler   Sk   Frasler 

Graham,    D.    E. 

Griflith.     Wm. 

Hannah,    J.    D. 

'-lannah    &   Co.  J.S. 

Hayes,   W.  W. 

Jackson.    A. 

Kuykendall,    J.    O. 

Malley,    Edward. 

Matthles,     Henry 

Mulcahy,    James 

Pearork,    John 

Schnebly.  Host- 
trawser  &  Ped- 
grift 

GlasK  and   Glazing 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen,    I. 

Cobbledick-Klbby 
Glass  Co. 

Friedman     Bros. 

Fuller  &  Goepp 

Fuller.  W.  P.  & 
Co. 

Habenicht    & 

Howlett 

Holland,   J.    P. 

Schwarz  &  Qott- 
leib    (Inc.) 

GradluK    A    Team. 
I  UK. 

Dillon,    D. 
Eureka      Teaming 

Co. 
Fay,    S.    J. 
McCIure,   H.    N. 
Wilhelm,    A.   H. 
Wilkle   Co.,   A. 
Williams,  F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.     S.     B. 

Granite. 
Bradbury.    Thos. 
Cal.   Granite  Co. 
De   Lano  &   Sons, 

I.    L. 
Hunt.   A.   T. 
Raymond     Granite 

Co. 

HardTTare. 

iBaker  &  Hamilton 
Joost  Bros. 
Kruse,   J.   H. 
Lorenz,       Sdhflfaei' 

&  Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and      Light. 
Pacific      Gas     and 

Electric    Co. 

Heatlntc    A    Tenti 
latlUK- 

Burnham  Plumb- 
ing 4b  Heatlnv, 
Inc. 


Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 
A   Co. 

House     MoTlns     A 
Raisins- 

Blume  Cont'K  Oo. 

Pearson,    E.    K. 

Sullivan,  D.  J. AT 
lalald   Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    C#. 

Pacific  Floor 
Sanding  Co. 

Iron   W*rks. 

Lorenz,      Sdhfra»p 

&  Co. 
Michaels    *    Pfef- 

fer 

^^'^  a-  f  c  h  Iron 
Works. 

^^T*.M°  ^     Rolling 

Mill    Co. 
Pacific    Struc.  Iroa 

Works. 
Joint     Hancers     « 

Pomt  Ca*s. 
Kortlck  -  FallB 

Mfg  Co. 
LlUey   &  Thurston 

Co. 
Lorenz  Schaflfer  & 

Co. 
vVestern    Builders' 

Supply   Co. 

Ka^neer  System 
Store    Fronts. 

Pa  Is    Mfg.    Co. 
Lilley   Sc  Thurston 

Co. 
Light    and    Pavrer 

City   Electric   Co. 
Pac.    Gas    A    Elec- 
tric  Co. 
Lime,    Cement,  Bts 

Acme  Cement 
Plaster    Co. 

Arden    Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.    P. 

Holmes  Lime  te 
Cement  Co. 

Lennon.    Jas.    E. 

Nephi    Plaster    Co. 

Pacific  Bldg.  Ma- 
terial  Co. 

Pac  Lime  A  Plas- 
ter  Co 

S.    F.    Lime  Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co. 

Western  Lime  A 
Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hardy,  Jas.  H,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  I. umber 
Co. 

Kruse,   J.   H. 

Loop  Ltimber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&     Lumber    Co. 

National  Mill  & 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tlernan  A  Bero- 
n!o 

Van  Arsdale-Har- 
rls   Lumber  Co. 

Wilson    Bros.&Oo. 

Doe    Co..    F.    P. 

Lumber  (Hard- 

wood.) 

Dieckmann    &    Co. 

Howard,  E.  A.  A 
Ci.. 

Niehaus,  Ed.  F.  & 
Co. 

White    Bros. 

S.    F.    Lumber    Co. 
Machinery. 

Hkrron,  Rickard 
A  MeCone. 
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Maaons    Je  Moildera 

Alexander,    R. 

Allen,    C.    J. 

Anderson     &     Ral 
ney. 

Ar'ett,    A. 

Heck.    A. 

Brady,    M.    V. 

Brady,    O.    E.&Son 

Brandon,    E    J 

Brennan,    J.    E. 

Briifliam,    H.    B. 

Butcher,    Thomas 

Butcher     &  Hadley 

Byron,    D.    J.  &Soi! 

Campbell     Bros. 

Carr.    J.    W. 

Drake,    Harry    E. 

Downey,    J. 

Farrell    &    Reed 

Fennell,   Jaa. 
Gale,    M.    F.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hlbt)ins  &  Barker 
Hock,    Chas. 
Hoffman,  V. 
Hog-berg     &     I^ud- 

wlg 
l.arsen,   H.   H. 
Lawson,    A.    W. 
McGowan,    M. 
Miller,    J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Napel,   W.   L. 
O'Connor,   J.   J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

Ups. 
Reed    &   White 
Rlngrrose,     R.(S.-Son 
Scott,    W.    S. 
Walker,    P.    J. 
U'atpon,    Sag-e 
Watson.    Sidney 
W!iltney  &  Davles 
Wilson.    James    A. 
Wypant,    J.    H. 

Marlile. 

American      Marble 
&   Mosaic  Co. 

Columbia      Marble 

Co. 
.rassl      Petpr      Po. 

Hunt,   Andrew  T. 
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Malno,   P.  L.   A   Co. 
Musto   &   Sons,  Jos 
Keenan  Co. 
Vermont        Marble 
Co. 

MautelH,    Tllen 
Gmten. 
Glnsberg&Co.,  S. 
Holloway  E  x- 

panded  Metal 
Co. 
Klrwin  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless     Aiiencies 

Merchant    Barn 
Pacific   Coast  Steel 

Co. 
Metal     Furring     A 

LatblnS' 
Ho  11  o  w  ay     Ex- 
panded   Mtl    Co. 
Lynch,    H.    T. 
Lynch,    Richard 
National      Lathing 

and    Furring 
Northwestern    Ex- 
panded        Metal 
Co. 

Mefal  AVIndovr 
W^orka- 
Dwan.  J.  E. 
U.   S.   Metal   Prod- 
ucts  Co. 
M*rtar. 
Atlas  Motar  Co. 

Mosaic. 
Amer.     Marble     & 

Mosaic   Co. 
Malno,    F.   L.  &  Co. 

Office  Fixtures. 
Bateman,    Wm. 
Forbes    (k    Son, A. J. 
Fink    &    Schlndler 

Co. 
Slmmen.    John 
Open    Hearth  Steel 
Pacific    Coast  Steel 
Co. 

Ornamental 
Plasterers 
Binncr,    Theo. 
Larson,   O.   F. 
Woods,  J.  P. 

Painters. 
Daniels,    Gus   V. 
Donovan,   V    -T. 


Fraser.   J.   P. 
Kuss,   P.    N. 
Lewellyn,    J. 
Maundrell,    H. 
Spark,    J.    H.    , 
Neal,   L  J 

Paint    Borner 
Paint    (Damp    Re- 
sisting.) 
Dwan   Co.  J.   E. 
Paints,     Oiln.     Ktc. 
Bass     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,   P.   N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Parafflne    Paint  Co 
Whlttier   -  Coburn 

Co 
Patent     Cblmneyn. 
Clawson  &  Co.,   L. 

E 
Dunlevy    &    Gettle 
Dresser   -   McDon- 
nell  Co. 
Cal.   Pottery  Co. 
Pavlnir  Brick. 
Cal  Brick  Co. 

Planlnsr   Mills. 
Anderson  Bros. 
Burnham    -    Stan- 
ford Co. 
Ca..    Door   Co. 
Cal.   Mllllne   Co. 
Blklng^ton       & 

Hucke 
Herring    Mlll(Inc) 
Kendall.  A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      t 

Lumber    Co. 
Pacific    Mfg.    Co. 
Reinhart     Lumber 
&    Planing     Mill 
Co. 
Reilly,   P.   F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Mateo     Plan- 
ing  Mill. 
Searle    &    Hayman 


Plasterers. 

Binner,    Theo. 

Bradley   &   ReMly 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 

Clark,   D.    Ross. 

Crlchton,    J.    L. 

t'oghlani    Frank 

Connolly,    J.    J. 

Connell,   J.    E. 

Kay,    Johp 

Felt,    R.    L. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg    &   Clute 

Gilmour,    Wm.   G. 

.lacobsen.    N. 

Kaiser,    Jo* 

Knowles    A. 

Leaf,   A. 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennle,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.    C. 

O'Kane   &    Co.,C.T. 

O'SuIlivan  &  Bow- 
ler. 

Smith,   James   T. 

Planter     o*     Parln. 

Nephl    Plaster   Co. 

Plnmblnfc     Jk     Gas 

FlttlBK. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  .1.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Oo.-  The 
Heal  Estate. 

Williamson    CO..H. 

Wittman    -   Lyman 

Cro.ss   &   Co. 

Urban  Realty 
Impt.    Co- 

Relnforclne    Bars. 

Pacific  Coast  Steel 
Co. 


Rissers. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Crashed  tcoc^. 

HeaJy-Tlbbltts 

Constr.   Co. 
Holland,   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Rooflnir     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof  Oo. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  ManvlIU 
Co.,   H.   W. 

Meuer  Bros.   Co. 

Pacific  Refining  k 
Roofing  Co. 

Parafflne    Paint  Co 

The  T  h  o  ■.  H. 
Price    Co. 

Western  Asbestos 
Mag-.    Co. 

Watson  Roofing 
Co. 

Sand,    Gravel,   Ktc. 

Cassaretto.     John 

Healy-Tibbitts 
Constr.   Co. 

Holland,   J.    P. 

.Sanitary   FloorlnK. 

Artolith     Mfg.    Co. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidevralk       l.isbts. 

Jackson,    P.  H.&Co 

McGuigan.    .Tohn 
Stair  Builders. 

Bishop.    Wm.    T. 

Stewart,    J.    K. 

Roof   Repairing    A 

Paint. 

Street    AVork. 

Fay,  S.  J. 


Steel        Rollins 
Doors. 

Pacific     Building 
Material  Co. 

U.   S.   Metal   Prod- 
ucts  Co. 

stone   Contractors. 

De    Lano    St    Sons, 
I.    U 

Blan^hard,    W.    W. 

Hunt,    Andrew   T. 

McGilvray       Store 
Co. 

Raymond     Granite 
Co. 
Stone     Qnarrles. 

Keystone    Sand  Co 

Raymond     Granite 
Co. 

Structural    Steel 

Pacific    Coast  Steel 
Co. 

TeanilnB. 

Dillon.    D. 

Eureka      Teaming 
Co. 

Holland,   J.   P. 

McCIure,   H.   N. 

Monarch    Teamln 
Co. 

McLenegan.  S-  I 
Terra  Cotta. 

Clark   &   Sons,   N. 

G'adding.    McBean 
&    Co. 

S  t  e  ig  e  r        Terra 
Cotta  Co. 
TlllBK- 

Artolith     Mfg.     Co. 
Ventilatnm. 

U.    S.    Metal   Prod- 
ucts   Co. 

Waterhouse    tc 

Price    Co. 

WhlteTrasl'ers. 

Reigle    &    Jamison 
Brlckley,    P.    J. 
Wire  Works. 

Acme      Iron       and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
Water  Co. 

S  p  ring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE  ? 
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To  the  Building  and  Engineering  News 


Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years   -    .5.00 
5  yr.rs-    10.00 


560  Mission  Street,  San  Francisco 

Send  me  the  Building  and  En^^ineering  News  for  _ 

will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 
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.  years  and  I 


Street  and  No. 

City       

State 


10  Cents  Per  Copy 
•a.00   Per   Year 


PubliKhed    every    Wednesday 
Fifteenth    Vear    >io.    2« 


Pahlication    OfBce 
SAO   Mission   St. 


San  Francisco   Cal.,  June  80,   19^0 


Telephones      Douglas  2371 
Donglaa  2372 


Simplex  WindoAvs 

are  reversible 

made  in  wood  and  metal 

have   no  weights   or  cords 

suitable  for  all  kinds  of  buildings 

made  in  every  size,   style  and   shape 

do  not  interfere  with  screens  or  curtains 

Simplex  Window  Company 

525  Market  Street,  San  Francisco,  Cal. 


Send  for 
catalog 


Agents  wanted  for 
unoccupied  territory 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  of  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
218-21  Pacific  BIdg.    447-49  E.  3rd  St.    331 -339  Cyprass  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone 

Market  1935 

Fine  and  Sanitary 
PLUMBING 

/  6 

^tflmS^ 

^^JtMA 

Z/// 

^A 

/\^^lJi>^^ 

221 

OAK 

.:gLUMB^ 

STREET 

Bet.  Cough  and  Octav 

a 

SAN  FRANCISCO,  CAL. 

^ 


Send  for  sample  copy  of 

Larsen's  Construction  Reports. 

560  Mission  Street 


I  Don't  let 
\  to  you  or 


this  happen 
your  clients 


Install  a  Dellamore  Auto  rwe  Turntable 
and  go  "FORWARD  ALWAYS' 

Costs  less  than  the  cement  it  saves 

Dellamore  Turntable  Co. 


Phone  Oakland  7906 


335  Eiglith  St.,  Oakland,  Calif. 


PROFITS,  DAMAGES,  INJUNCTION  AND  COSTS 

AWARDED  US 
AGAINST    SCAFFOLDING    INFRINGER 


I^BMttinnHHSiciH! 


BjM«Hmrjjjj'w>  iii.io'm^  u.»  ' «jfc.j±.B 


The  Patent  Scaftolding  Co. 

I.t'issor   of 

Afljiistiilile   Ssifrty  .SiiMitended    I'latforiiis 

Kor    I  »e   On    Steel   il:   C'onerete    Itiiililins's 

.\KW     YORK 

ti4r    \\  est    r.ntli    street. 

ciiH  \<;o 

.".<!(!    South    (anal    Street. 
\ri,\VI"\  DAM, AS  HOISTOX 

I'ACIIMC    COAS'I' 

I'arrott    «V    <'(>ni|»an.v,    General    Agents 

i'<irtl:inil  San    I'Vaneiseo  Seattle 

'r:iconi;i  Spokane  Lon      XnK'eIeK 

S;in     Dieuo         Salt     Lake    Clt.v  Henv*'!' 

CANAUIAA     AGRXTS 

.loliiiNon    S:    .lolin.son,    Vaneouver 

lleDoiiK'al's     Lhiiiteil.    Ottowa 

Dartnell      Ltd.,     Montreal 

lllaek   liiiildInK  Supply  Co.,  Ltd.,  Toronto 

file    \^ai<e    I'nilerton    Co.,    I^td.,    AVinni- 

pt'K'    and    Calftary 

THK  (iOLD  METAL  SAFETY  SCAFFOLD 


fATIOMAL 
OF 

AMD 
AMITATIO/t 


/ir-V/   YORK    CITY 


COM['([: 


'([•:m(;[^/\[(V[-:  mi 

f'f '■■',/>.'  >i\./Y 


^,       -'•.',■ 'AH  ijr;r'  to 

f/  "'  affoj-dimg  Co. 


To  protect  our  eustomers,  we  were  compelled  to  bring  suits  in  the  United  States  Courts 
against  infringers  using  scaffolding  devices. 

In  our  Case  of  the   New  York  Scaffolding  Co., 

vs. 
Egbert  Whitney 

The  United  States  Court  of  Appeals  of  the  Eighth  Circuit 

sustained  our  contentions, 

Held  the  Patent  To  Be  VaHd  and  Infringed 

and 

Awarded  Us  An  Injunction,  With  All  Profits  and  Damages 

resulting  from  the  infringement  complained  of, 
together  with  ALL  COSTS  of  the  action 

Wo  (loem  it  advisable  to  draw  tho  attention  of  the    trade    to  the  fact  tliat  not  alone  the  manufactnre  or 

sale,  hut  also  the  use  of  infringing  scaffolds,  constitutes  an  infringement. 

We    call    the    attention    of  any    prospective    purcliasors    of  scaffolding    tn    the    nocossitv    of  ahiding 
by  this    decision. 


THE  PATENT  SCAFFOLDING  CO. 


SAFETY    FIRST 


INVESTIGATE  u,^    ^^.  ...    of  the  scaffolding  machines  used  by  you 
as  regards  PATENT   INFRINGEMENT 
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JAMES  CAHILL  &  CO. 


Inoorporatad 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 


bet.  Broadway  and  Franklin. 


Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

Vlanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ms  by  phons  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  5041 


Phones  Douglas  2371,  2372 


Canine  Printing  Company 


JOB  PRINTERS 


560  Mission  Street, 


San  Francisco 


Ptione    Oakland    ITSS 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES=^ 

Flpe    Sets,    i^  n  d  i  r  o  n  s. 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING    A.    COOKE.    Manager 
Reiidence    Phone,  Oakland    4«62 


8  ■••■■■■■••■■ 


•■«•«»■■■■■■■■' 


YOUR   BREAKFAST 

how   was   It  cooked   this   mornlnB? 

And    your    dinner    last    nlgrht? 

And   all   the   meals   at  your  home? 
Don't    be     satisfied     with     the     old     fashioned     expen- 
sive coal    rang-e,   which   necessitates   keeping     the   Are 
going    all     day    whether    you     are    using    it    or    not. 

COOK    WITH    GAS! 
Highest    heat    efficiency.      No    Fuel    consumption    ex- 
cept   when    cooking.       No    coal    nor    ashes    to    handle. 
No  dust.     No  dirt — and  a  far  cooler  kitchen. 

make:   your    own    gas 

just  as  thousands  of  others  are  already  doing.  For 
economy  in  Lighting.  Cooking  and  Heating  as  well 
as  for  Efficiency.  Convenience.  Cleanliness  and  Ab- 
solute   Safety,    what    you    need    is 

THE  AERO  GAS  SYSXEIVI 

which  generates  the  best  quality  of  gas  from  ordin- 
ary automobile  gasoline  right  in  your  own  home.  Let 
us  tell  you  all  about  It.  A  postal  will  bring  des- 
criptive  booklet,    "The   Aero-Gas    Plant." 

Otlllty^  Gas  Generator  Co. 

Tel.    Douf!:las    2400    or    Garfield    2057. 
340  Sansome  St.,  San  F'ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  up>vards. 
Junction  Market,  Mason  and   Turk  Stroots 


RISCHMULLER'S 

Improved 
Door  Openers  and  Closers 

Pneumatic  Doorchecks 

and 

Odorless  Gas  Heaters 

are  always  reliable. 


MANUFACTURED  BY 


G.     RISC  HMULLER 

Phones:  Market  3960,     Piedmont  2833 


3442  19th  Street 


San  Francisco 
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Catarrh  caye  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suHer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  So  Cents 
For  SeJe  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by    the    manufacturers. 


CLOVER-LEAF  PHARMACY,  Inc. 


CLOVERDALE 


CALIFORNIA 


it  Is  Almo^  Human" 


Phone  Kearny   740 


The  Improved 
Norton" 


Door  Check 
and  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slaminiag 

Strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  oi  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


Hot  Water 

Unlimited— Always  on  tup 

Any  home  that  can 
afford  a   bath-room 


can  afford 


THE 


X       i 


BUNGALOW 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 


13th  and  Clay  Sts. 

Oakland 


237  Powell  St. 

San  Francisco 


It  is  vyorth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  F.  Dwan  &  Company 

Hearst  Bldg.,  San  Francisco 
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HATtROMBdO^   SA/^  PPAHOSCO 


Equipped  with       SIMPLEX    WINDOWS     SaS  MarRel  St.,  S. 

Send  for  Catnlo^.        Agents  wanted  for  unoccupied  territory. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Indu^rial  Activities 

of  the  Pacific  Coa^. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  June  30,  1915 
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The  quake  which  shook  Imperial  Valley  on  the  night 
of  the  22nd  taught  the  Engineers  and  Architects  a  lesson 
which  should  not  be  easily  forgotten.  It  demonstrated 
\.o  the  profession  what  materials  and  designs  can  be  re- 
lied on  to  withstand  earthquake  shocks  in  that  region, 
but  more  than  that  it  demonstrated  what  materials  and 
designs  cannot  be  relied  on  under  similar  conditions. 

The  work  of  clearing  away  the  debris  due  to  the  earth- 
quakes and  fires  is  well  underway  and  the  rebuilding  and 
repairing  of  buildings  that  suffered  from  the  shocks  has 
already  begun. 

Examinations  of  many  of  the  buildings  proved  that 
they  are  basicly  sound  and  that  the  cost  of  repairs  will  be 
less  than  at  first  anticipated. 

The  great  bulk  of  the  damage  is  covered  by  insurance 
containing  an  earthquake  clause  calling  for  payment  of 
the  insurance  in  case  of  damage  by  earthquakes  or  by 
fires  caused  by  earthquakes,  and  the  rebuilding  and  re- 
pair work  will  be  greatly  accelerated  by  this  condition 
and  the  consequent  activity  will  naturally  attract  the  at- 
tention of  outside  contractors  and  give  the  valley  the 
benefit  of  the  increased  competition  caused  by  the  inac- 
tivity existing  in  other  localities. 

After  an  investigation  the  engineers  of  the  United 
States  Reclamation  Service  reported  that  the  earthquake 
shocks  had  not  damaged  either  the  Laguna  irrigation 
dam  or  the  transcontinental  highway  bridge  spanning 
the  Colorado  River  at  Yuma. 

Reports  have  also  been  received  from  the  engineers  in 
charge  of  the  Imperial  Valley  irrigation  system  that  no 
damage  has  been  done  to  the  intake  below  the  line  or  to 
the  distributing  gates  at  Sharps  Heading.  The  shocks 
experienced  here  were  light. 

An  inspection  of  the  recently  constructed  reinforced 
concrete  flume  will  be  of  great  interest  to  engineers,  dis- 
closing as  it  will  whether  or  not  this  class  of  construc- 
tion is  adapted   to  an  earthciuake  country. 

The  spirit  which  the  people  of  the  valley  have  dis- 
played during  the  catastrophy,  and  the  vigor  with  which 
they  take  hold  of  the  reconstruction  of  their  cities  is 
marvellous  and  truly  western,  and  augurs  well  for  the 
future  of  Imperial  Valley. 


What  is  said  to  be  the  largest  country  road  contract 
ever  let  in  America  was  executed  last  week  under  award 
made  by  the  commissioners  of  Multnomah  County,  Ore- 
gon, which  includes  and  surrounds  the  city  of  Portland. 
The  bulk  of  the  work  is  for  hard  surfacing  with  War- 
renite,  under  license  of  the  patents  of  Warren  Bros.  Co. 
of  Boston,  laid  over  the  old  macadam  roads. 

The  contracts,  aggregating  $1,250,000,  were  let  under 
bonds  approved  during  the  past  winter.  The  allotment 
of  contracts  and  mileage  of  standard  16  feet  width,  is  as 
follows: 

Warren  Const.  Co.  of  Portland,  for  Warrenite...-40   miles 
Pacific  Bridge  Co.  of  Portland,  for  Warrenite....l2 

Oscar  Huber  of  Portland,  for  Warrenite 10       " 

Clark  &  Henery  of  California,  for  Warrenite. ...12       " 

Scattering   contracts   for   concrete 13       " 

Scattering  contracts  for  brick 1 

Total 88 

The  average  cost  is  thus  approximately  $14,000  per 
mile. 

Like  most  sections  of  the  country,  the  macadam  roads 
of  Multnomah  County  have  proved  insufficient  to  sustain 
the  ravages  of  modern  automobile  trafllc,  but  provide  an 
excellent  foundation  for  a  modern  permanent  road  sur- 
face. The  project  for  improvement  on  a  large  scale  be- 
gan nearly  two  years  ago  when,  at  a  conference  meeting 
of  the  most  prominent  taxpayers  of  the  city  of  Portland 
and  Multnomah  County,  John  B.  Yeon  and  S.  Benson  were 
urged  to  accept  the  positions  of  Roadmaster  and  Deputy 
Roadmaster  respectively.  They  have  since  devoted  nearly 
their  entire  time  to  investigation  of  the  road  problem,  in- 
cluding roads  of  all  types  throughout  the  United  States 
and  Canada. 

A  report  of  the  Portland  Chamber  of  Commerce 
special  paving  committee,  dated  June  12,  concludes:     ^ 

*  *  *  "We  are  certain  that  everybody  concerned  in 
this  paving  problem  who  is  entirely  disinterested,  has 
been,  and  is  now,  seeking  to  get  the  very  best  available 
pavement  for  the  county,  because  it  is  realized  that,  in  so 
doing,  the  county  will  be  furnishing  an  object  lesson 
which  will  be  an  incentive  to  depart  from  the  unwise 
policy  of  the  past,  which  has  resulted  in  throwing  money 
away  for  useless  macadam  roads." 
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Lessons  From  The  Exposition. 

Collected  by 
George  Nelson,  C.  E. 


I  nitcd    Stiifo    St«Tl    ('ori»<>rati<»ii    and    .Siil>sidiary    Compa- 

uics,  .Mint's,  and  .Mtlallnrirj.  Itnildintr,  I'anania-l'acitic 

luteniational  Exposition,  Sau  Frantisoo,  1915. 


(From  Annual  Report  for  1913.) 


The  United  States  Steel  Corporation  organized  April  1, 
1901. 

Main  ore  bodies  located  in  Minnesota,  Wisconsin, 
Michigan  and  Alabama.  Iron  ore  mined  during  the  year, 
28,738,451    tons. 

Limestone  properties  located  in  Michigan,  Illinois,  Ohio, 
Pennsylvania,  West  Virginia  and  Alabama.  Limestone 
quarried  during  the  year,  6,338,509  tons  . 

Coal  properties  located  in  Pennsylvania,  Illinois,  In- 
diana, Ohio.  Alabama,  Tennessee  and  West  Virginia.  Coal 
mined  during  the  year,  exclusive  of  that  used  for  coke, 
6,705,381  tons  . 

Coke  manufactured  in  bee-hive  and  by-product  ovens, 
16,663,480  tons. 

Natural  gas  properties  situated  in  Pennsylvania  and 
West  Virginia,  with  nearly  1,000  miles  of  pii>e  lines,  nine 
pumping  stations  and  709  active  wells.  Natural  gas  wells 
also  operated  in  connection  with  zinc  smelter  in  Kansas 

12.">  blast  furnaces,  298  open  hearth  furnaces  and  35 
llessemer  converters. 

Steel  ingots  produced  by  subsidiary  companies  in  1913, 
16,656,361   tons. 

Shipments  of  rolled  steel  and  other  finished  products 
to  both  domestic  and  export  trade,  12,168,758  tons. 

There  were  also  produced  11,197,000  barrels  of  cement 
33,829  tons  of  sulphate  of  iron  and  30,424  tons  of  spelter. 

Gross  sales  by  manufacturing,  iron  oi-e,  coal  and  coke 
companies,  not  including  inter-company  business,  $518,- 
999,605. 

150  steel  works  and  other  plants,  extending  from  Sau 
Francisco,  Gal.,  in  the  west  to  Boston,  Mass.,  in  the  east, 
and  Duluth,  .Minn.,  in  the  north,  to  Birmingham,  Ala.,  in 
the  south. 

Distributing  warehouses  scattered  over  the  United 
States  and  in  various  foreign  countries. 

In  1913,  228,906  men  were  employed,  with  a  pay  roll 
amounting  to  $207,206,176.  Taxes  paid  to  the  various 
states  and  cUies.  including  the  Federal  income  tax. 
amounted  in  1913  to  $13,225.  SS2. 

It  has,  with  branches,  spurs  and  sidings,  1,036  miles  of 
standard  gauge  railroads.  Railroad  equipment  consists 
of  49,267  cars  and   1,231   locomotives. 

It  owns  9  ocean-going  steamers,  101  steamers,  barges 
•  and   tug   lx>ats  on    the   Great    Lakes,   and    2   steamers   and 


102  barges  on  the  Ohio  River.     Forty  additional  steamers 
are  chartered  for  foreign  trade. 

Great  expansion  has  been  made  in  the  export  trade.  In 
1902,  the  tonnage  exported  was  approximately  200,000 
tons,  with  gi^ss  sales  of  approximately  $6,000,<K)0,  while 
in  recent  years  the  tonnage  exi)orted  has  reached  2,500,- 
000.  with  gross  sales  of  over  $90,000,000.  It  will  be  seen 
that  on  this  basis  approximately  15  i>er  cent  to  20  per 
cent  of  the  tonnage  produced  has  been  for  foreign  ship- 
ment, requiring  the  employment  of  about   40,000  men. 


Iron    (h'c   and    Stcainslii])    Linos,    Lake    Superior    District. 

Oliver  Iron  .Mininir  Company — Pittsburg  Stt'uui' 

stai])  Company. 

Relief  map  showing  mining  district  in  general.  Ore 
pyramid   showing   typical   ores  and   associated    rocks. 

Model  of  Sautry-Alpena  open  pit  mine,  showing  meth- 
od of  extracting  ore,  also  mine  buildings,  including 
shops,  offices,  club,  and  house  for  employees. 

Maps  of  underground  operations,  showing  method  of 
opening  up  and  develoi)ing  underground  mines. 

Model  of  ore  dock  and  boat,  showing  manner  of  load- 
ing boats  at  upper  lake  ports. 

Models  showing  different  types  of  construction  of  ore 
boats. 

Pictures    of    fleet    of   steel    steamships    and    tow    barges 

Photographs  of  drilling  operations  in  open  i»it  mines 
of  Missabe  Range,  and  surface  equipment  of  underground 
mines  of  the  Marquete,  Menominee,  Gogebic  and  Vermil- 
lion Ranges. 

Views  of  washing  i)lant  for  lean,  sandy  ores  of  Western 
Missabe  Range  and  headquarters  of  company  at  Cole- 
raine,    Hibbing   and    Virginia,    Minnesota. 

Photographs  showing  transportation  of  ore  to  docks 
and  loading  of  ore  into  boats  for  shipment  to  furnaces. 

Pittsburgh  A.  ("oniieaut  DtK'k  Couipauy. 

M(Klel  of  Conneaiit  Harlwr.  Ohio,  showing  ore  vessels 
entering  and  leaving  barlx)r,  unloading  ore  and  loading 
coal  and  rails  for  the  northwest. 

View  of  docks  with  automatic  unloaders  and  electric 
storage  bridges  for  transferring  ore;  also  company  store 
and  office  buildings  of  dock  company  and  railroad  com- 
pany. 

View  of  track  system  of  the  corporation  railroad — the 
Bessemer  &  Lake  Krie  Railroad  Company,  with  its  lake 
terminal  at  Conneaut   Marl)or. 

View  of  two  car  ferry  vessels  for  carrying  loaded  rail- 
road oars  to  Canada  acros.s  Lake  Erie, 


Wednesday,      June      SO,      1915. 


BUILDING     AND  '  E^GINIEERING    NEWS 


Coal   iHiniii^:  ('oiniuiiiics   0|M>raliii^  Properties  Located   in 
Illinois.   IndiiMiii,    IN'nn.sj Iviiiiia   and  West   Virginia. 

The  Hiuisen  Coal  Company. 
H.  C.  Frick  Coke  Company. 
The   National   Mining   Company, 

The    Sharon   Coal   &   Limestone   Company. 

United    States   Coal   &   Coke   Company. 

Channel  section,  showing  full  height  of  the  seam  of 
Pittsburgh   or  Connellsville   coal   in  Pennsylvania. 

Cube  of  coal  from  the  Pittsburgh  seam  of  coal  in  Alle- 
gheny  County,   Pennsylvania. 

Two  ouibes  of  coal  from  Clinton  District,  Indiana,  and 
Westville   District   Illinois. 

Two  cubes  of  coal  from  I'ociihontas  seam,  McDowell 
County,    West  Virginia. 

Higli  grade  Connellsville  coke. 

Photographs  of  surface  arrangements,  underground 
work,  -mining  machines,  and  general  coal  plant  installa- 
tions. 

Model  of  modern  coal  and  coke  plant  showing  steel 
headframe  and  coal  bin,  mine  l)uildings,  tracks,  miners' 
bath  house,  mechanically  operated  bee  hive  ovens  and 
safety  devices. 


Products   for   Structures   of   Steel. — American   Bi*idge   Co. 

Full-size  steel  frame  showing  general  types  of  office 
building  construction. 

General  view,  photographs  and  bottom  chord  section  ol 
aroh  of  the  Hell  Gate  bridge.  This  is  the  largest  work  of 
the  kind  in  the  United  States,  and  consists  of  a  1,000 
foot,  4-track  railroad  arch  span  across  Hell  Gate,  from 
Lon.i;    Island  to   Ward's   Island,  Ne\v  York. 

Photographs  of  the  Panama  Canal,  showing  materials 
supplied  for  the  six  emergency  dams,  rack  railway,  the 
towers  supporting  the  i)ower  transmission  sys'tera,  and 
various  buildings — in  all  appioximately  70,00'0  tons  of 
structural    steel. 

Eye  bars  as  used  in  the  new  Quebec  bridge  now  being 
built  across  the  St.  Lawrence  River. 

Photographs  and  models  of  steel  barges  as  built  by 
company. 

Anchorage  and  galvanized  transmission  tower,  as  well 
as  "Shiftier'"  telegraph  telephone  and  trolley  wire  sup- 
ports. 

Turntable  as  seen  in  the  exhibit  of  the  Westinghouse 
I^Jlectrio  and  Manufactuiring  Company  in  the  Rotunda  of 
the   Transportation  Building. 


Sheet   and    Tin   Mill    Products. — American    Sheet   and   Tin 
Plate  Company. 

.Models,  Specimens.  ^Photographs  and  lantern  slides, 
showing  sheet  siee*  uaed  for  building  construction  farm 
structures,  railroad  cars,  household  utensils,  boats,  fur- 
niture and  food  coutainers. 

Model  of  "Apollo"'  Farm,  .showing  use  of  Apollo  best 
Iiloom    galvanized    sheet    steel    in    construction   of    barns, 


oui  buildings,  sllos,  wiudiuillx,  storage  bins  tanks,  cul- 
verts and  irrigation  flumes.  Model  lighted  by  an  over- 
head decorative   fixture  of  sheet  metal. 

Automobile  exhibit  showing  every  part  of  the  automo- 
bile and  accessories  jnade  from  sheet  siteel. 

Specimens  of  seamless  sanitary  construction;  Enam- 
eled steel,  stamped  and  formed  galvanized  sheets,  tin 
and  terne  plates. 

Sul)stitution  of  steel  for  more  expensive  non-metallic 
materials. 

Exhibits  of  "Keystone"  copper  bearing  steel  sheets; 
especially  adapted  for  all  uses  requiring  resistance  to 
corrosion  to  the  greatest  degree. 

Act'ual  weather  tests  showing  ability  of  different  steel 
and  iron  sheets  to  withstand  corrosion  under  various  ad- 
verse conditions. 

Coui|)lete  collection  of  various  standard  black  and  gal- 
vanized sheets  and   tin  and  terne  plates  manufactured. 


Wire   Products — American   Ste<>l   and    Wire   (Jomjuuiy. 

Agricultural — Model  of  farm,  showing  different  styles 
of  fences,  steel  gates,  steel  posts  and  poultry  netting. 
Also  an  exhibit  of  poultry  and  farm  fencing  installed  at 
the  Exposition  Poiultry  Yards  and  Stock  Pens. 

The  bonding  of  electric  railways — section  of  railway 
with  overhead  trolley  wire  carrying  current  to  operate 
rail  bond. 

Hydraulic  compressor   and-  rail   bond  tested. 

Signal  wire  for  operating  railways — a  oopy  of  the  sig- 
nal tower  at  the  mouth  of  the  Detroit  River,  showing 
'jAmerite"   signal    wire  installed. 

Aerial  tramways — Illustrations  of  installations  of  the 
"Trenton-Hleichert"    aerial    tramways. 

Panorama  illustrating  aerial  tramways  with  actual 
tracks,  cables  and  tramway  carriage. 

Telegraph  and  telephone  wires  and  cables  and  pole 
steps.  Concrete  telegraph  poles  supporting  varieties  of 
steel  and  copj)er  telegraph  and  telephone  wires  and -sig- 
nal wires,  ccnnected  with  exhibition  board  showing  all 
forms  of  electrical    wires  coiled   in   shipping  form. 

Traingle  niesih  reinforcing  for  concrete  —  Concrete 
pavement  in  process  of  construction,  showing  wire  mesh 
fabric. 

Building  demonstrating  the  use  of  the  Fabric  in  con- 
nection with  floor  and  other  construction. 

Barbed  wire,  nails,  spikes,  staples  and  tacks — shown 
in  kegs,  boxes  and  packages  as  actually  shipped.  One- 
half  of  the  case  heads  shown  with  plate  glass  to  expose 
contents. 

Wire  Rope — Pictorial  demonstration  of  the  uses  of  the 
different  kinds  of  wire  rope  in  rigging,  towing,  dredging, 
hoisting,  oil  well  digging  drilling,  mining  and  for  eleva- 
tors. 

Reels  of  wire   rope  of  different  sizes  and -styles. 

Electrical  Wires  and  Cables — Complete  exhibit  of  dif- 
ferent forms  aided  by  pictorial  illustration,  showing  sub- 
marine   cable    emerging    from    sea,    lead    encased    cables 
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emerging    from    manhole,    insulated    cables,    in    different 
forms,   silk    and    cotton    covered    lanij)    cord,    ignition    and 

magnet  wire. 

Horseshoes— Pictorial  view  of  blacksmith  shop,  show- 
ing in  front  a  complete  variety  of  every  form  of  "Junia- 
ta" horseshoes. 

Bale  Ties— Pictorial  view  of  baling  hay  in  field,  show- 
ing in  front  examples  of  'American"  bale  ties. 

Round,  square  and  odd-shai)€d  wires  and  shafting — 
.Ml  forms  of  wires  in  different  shapes  for  manufacturing 
purposes,  displayed  in  their  shipping  coils  and  shown  in 
connection  with  their  finished  product. 

F^lat  Wire — Showing  flat  wire  plated  in  nickel,  brass 
and  copper,  as  substitutes  for  copper  and  brass  metals, 
as  used  in  many  forms  of  manufacture. 

Springs — Various  forms  of  springs,  from  those  of  finest 
watches  to  upholstery,  agricultural  and  other  heavy 
forms. 

Music  Wire— Acoustic  wires  demonstrated  in  pianos 
and   harps,  in   complete  instruments  and   sections. 

Complete  exhibit  of  electric  transmission,  construc- 
tional, operating  and  acoustic  wires,  as  shown  in  a  unit 
orchestra  pipe  organ  played  with  electrical  wire  action 
and  electrically  operated  blower,  furnished  by  the  Ru- 
clolph-WurlitKer  Manufacturing  Company,  Cincinnati, 
Ohio,   and   Kinetic   Engineering   Company   of   Philadelphia. 

Wire  Hoops— Display  of  round  wire  hoops  as  used  upon 
kegs  and  packages,  showing  both  electric  welded  and 
twisted  splice. 

Sulphate  of  Iron — A  by-product  of  the  manufacture  of 
wire.     Shown  in  glass  jars. 

Illustrations  of  its  use  in  purifying  water,  clearing 
grain  fields  of  noxious  weeds  by  spraying,  prevention  of 
hog  and  other  animal  diseases,  killing  of  flies  and  gen- 
eral farm  disinfecting  . 


ifornia  coml)iiialioii  drilling  rig,  106  feet  high,  will  be 
found  in  actual  oiKuation  without  the  building,  under  the 
auspices  of  the  Bureau  of  Mines. 


StiM'l    .Manufacture,    Bar    .Mill    rrodncts,    Stnictiiral    Steel 

and    Kaihvay    S|»«'<ialti<s.— <'aniegie   Steel   Company 

— lllin«»is    Steel    Company— Tennessee   Coal, 

Iron  and   Railroad  Company. 

Models  of  Coke  oven  operations,  showing  botih  bee 
hive  and  by-pixxluct   ovens,  with  prodncts  extracted  from 

coal. 

Blast  Pinnace  Operation— Model  of  blast  furnaces,  with 
various  grades  of  pig  iron,  ferro-silicon,  and  ferro-man- 
ganese. 

Steel  Making  OiJerations— Models  of  Bessemer  convert- 
er,   open    hearth    ifarnaice,    and    electric    furnace.      Steel 

ingot. 

Rolling  Mill  Oi)erations — Working  model  of  blooming 
mill  equipped  with  model  of  reversing  rolling  mill  motor. 
(Motor  loaned  by  the  Westinghouse  Electric  and  Manu- 
facturing Company.) 

Blooms,  slabs,  billets,  sheet  bars  and  steel  discs,  in 
vari<ms  commercial   forms. 

Transparencies,  depicting  the  manufacture  of  rails 
from  the  ore  to  the  finished   product. 

Testing  I^aboratory — Testing  machine  loaned  Ijy  Tinius 
Olsen  Testing  Machine  Company. 

Photographs  o£  mill   laboratories   and   appliances. 

Finished  Steel  Exhibit- Electrld  aind  alloy  steels. 
armor  plate,  bar  mill  products,  steel  mine  timhers,  rolled 
steel  shapes,  structural  steel  shapes,  steel  sheet  piling, 
steel  axles,  rails,  rail  Joiuls.  fillings,  lies  and  steel  wheels. 

Steel  deriicks  and  drilliiig  rigs  lor  drilling  oil,  gas  and 
water  wells.     W(n  king  iiuxiel  on  exihibit.     A  full-size  Cal- 


Traek    Special    Work. — Lorain    Steel    Company. 

Si)ecial  track  work  exhibit  conbisting  of  various  types 
and  models  of  rails  and  track  design  in  use  by  electric 
street   and    interurban    railways. 

Track  Layouts — Tongue  switches  and  mates  of  solid 
cast  manganese   steel  . 

Switches,  frogs  and  "crossings  made  of  rolled  open 
hearth  steel  girder  rails  in  combination  of  cas't  iron  and 
manganese  steel. 

Seven-inch  rail  section  in  straight  track,  weighing  122 
pounds  per  yard;    in  curved  track,   140  pounds  per  yard. 

The  latest  improved  form  of  railroad  track  construc- 
tion, consisting  of  100-i)ound  rails,  Duquesne  joints,  steel 
crossLies,  solid  cast  manganese  steel  frog  and  switch 
point  16  1-2  feet  long,  doubly  reinforced. 

400-foot  radius  tongue  switch  exhibit  showing  9-inch 
section  weighing  I'lO  pounds  per  yard  with  paving  flush 
with  head  of  the  rail  offering  a  smooth  passage  for  vehi- 
cles. 

Section  of  girder  rails  averaging  100  pounds  per  yaixl  in 
Jengths  of   60   feet. 

Crossings  for  steam  or  electric  railways,  showing 
running  and   guard   rails  of   rolled   manganese   steel. 

Electrically  Welded  Joints — Samples  of  joint  bars  and 
specimen  welds. 


Tubular    Products. — XatiouaJ    Tube    Company. 

'Nationar'  tubular  welded  products  (lap-weld  and  butt- 
weld  : ) 

Samples  of  each  phase  of  the  welded  tubular  industry, 
embracing  samples  of  material  which  have  been  in  serv- 
ice for  a  number  of  years,  showing  durability,  resistance 
and   strength. 

Samples   of   special    types  of  joints. 

Exhibits  of  casing  and  boiler  tubes  which  have  been 
subjected  to  various  tests.  ^^ 

Threading   device. 

Protective    coated    National    pipe. 

Telegraph   and   telephone   poles. 

Construction   columns. 

Bedstead    tubing. 

"Shelby"  seamless  steel  products  (cold-drawn,  hot- 
drawn  and  cupped.) 

"Shelby  Table  Toj)."  showing  extraordinary  variety  of 
shapes  and   sizes   which   can   be  manufactured. 

Sami)les  of  cold-drawn,  hot-drawn  and  plate  cui»pling 
processes. 

Trolley    poles   . 

Hospital   and   sanitary   furniture. 

.Model   showing  process  of  piercing  solid   steel   billets. 
"Kewanee"  i)roducts. 

I'liions.  brass,  cast  iion  ami  malleable  fittings,  drive 
well   joints  and  well   supplies. 

Various  types  of  flttngs  as  arranged  in  s|)ecially  de- 
signed   boxes 

Model   of   the   octagon    pattern    Kewanee    I'nion. 

Kewanee  L^pecialties  as  disi)layed  on  sign  made  of  va- 
rious Ulliiigs. 

Specially  designi^d  coniprcsscd  air  nuuMiine  for  tosl- 
iiii:  Kt'wanec  Unions. 
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Universal   Portland   Cement— Universal   Portland   Cement 
Company. 

Cement  display  made  from>  pure  calcide  limestone  and 
granulated  blast  furnace  slag  a  by-produ(ct  in  the  man- 
ufacture of  steel. 

Illuminated  oil  paintings,  picturing  four  important 
fields  of  concrete  construction,,  shown  within  the  arches 
of  the  facade. 

1st.  Modern  farm  where  concrete  has  provided  the 
farmer  with  an  enduring  huilding  material  from  which 
to  construct  his  ihouse,  his  barn,  his  feeding  floor,  and 
other   structures. 

2nd.     Concrete  road,  clean,  permanent  and  dustless. 

3rd.  Concrete  for  the  home,  showing  conicrete  as  an 
ideal  material  for  buiilding  the  worklngman's  cottage  and 
the    millionaire's   mansion. 

4th.  Concrete  for  factories,  showing  a  satisfactory 
building  material  for  factories,  office  buildings,  ware- 
houses and  machine  shops. 

Working  model  of  Plant  No.  5  at  Universal,  Pennsyl- 
vania, showing  the  mills,  l)uildings  cars  and  complete 
operations. 

Reception  booth,  showing  the  surface  of  concrete  which 
has  been  bush-hammered — a  method  for  beautifying  con- 
crete  surfaces. 

Railing  posts,  flower  boxes  and  lighting  standards. 

Model  of  a  concrete  fire  escape. 

Concrete    silo,   showing   method   of   steel  reinforcement. 

Grajihic  diagram  describing  the  different  stages 
through  which  slag  and  limestone  pass  as  the  two  are 
used  in  the  production  of  Universal  Portland  Cement. 


Transportation  Lines. 

Ressemer  &   Lake  Erie  Railroad   . 
Birmingham    Southern    Railroad. 
Duluth,    Missabe    &    Northern    Railway. 
Duluith  &  Iron  Range  Railroad. 
Elgin,   Joliet   &  lElastern   Railway. 
Newburgh  &   South   Shore  Railroad. 
Union   Railroad. 

Photographs     showing    bridges,     railroad    yards,     shops, 
tracks   and   trains. 


Export  Business. — United  Slates  Steel  Products  Company. 

Exporters  of  the  various  products  manufactured  by 
subsidiary  companies  of  the  United  States  Steel  Corpora- 
tion. 

Models  of  a  few  of  the  steamships  owned  and  operated 
by  the   company. 

General  commodities  as  shown  in  the  various  exhibits. 

Map  of  the  location  of  the  branch  offices  and  agencies, 
and  routes  covered  by  the  steamship  lines  operated  by 
the  company  as  follows: 

23  foreign  branch  offices,  supplemented  by  agents  in 
l.")3   cities   located  in  46  countries. 

Stocks  carried  in  49  cities  covering  21   countries. 

.5  lines  of  freight  steamers  plying  from  the  port  of  New 
York. 

Sales  booth  in  charge  of  a  linguist  conversant  with  the 
needs  of  the  foreign  trade,  and  provision  for  registration 
of  customers  and  arrangements  for  delivery  of  mail. 


Bureau  of  Safety  Sanitation  and   Welfare. 

Central  Wall  Exihibit — Organization.  Outlined  in  trans- 
parency form,  surmounting  central  wall  feature.  Details 
in   winged    frames. 

Map  showing  location  of  proper'ties  of  subsidiary  com- 
panies; also  annual  production;  number  of  employees, 
wages  and  welfare  expenditures. 

Accident  l^revention — Transparencies,  photographs  and 
statistics. 

Models  of  f.afety  devices. 

Model  of  lathe  fully  equipped  with  safety  devices. 

First  Aid  and  Rescue — Desicrip'tion  and  photographs  of 
first  aid  and  rescue  crews,  Illustrating  some  of  their 
work. 

Transparencies,  photographs  and  descriptions  of  emer- 
gency hospitals  and  dressing  stations. 

Voluntary  Accident  Relief  Plan — Details  of  plan  estab- 
lished by  the  United  States  Steel  Corporation,  and  put  in 
force  before  any  workmen's  compensation  laws  became 
operative  anywhere  in  the  United  States. 

Sanitation — Photographs  and  description,  in  winged 
frames,  of  sanitary  work  as  carried  on  by  the  subsidiary 
companies. 

Model  of  change  house,  showing  lockers,  shower  baths, 
etc. 

Model  of  outdoor  closet  used  in  the  mining  districts 
where   there   is  no  sewerage  system. 

Sanitary  drinking  fountains  installed  throughout  en- 
tire exhibit  space  are  the  same  as  provided  in  the  plants 
for   the   workmen. 

Dwelling — lllustra'ted  by  photographs  and  transparen- 
cies. 

Models: 

No.  1.  "Bayview,"  a  mining  town  in  Alabama  under 
construction — showing   a    sanitary    construction    camp. 

No.  2.     "Bayview"  as  it  wiM  look  when  completed. 

No.  3.     "Fairfield,"   near   Birmingham,  Alabama. 

No.  4.     "Morgan  Park,"  Duluth  Minnesota. 

lElmployees'  Vegetaible  aiid  Flower  Gardens — Illustra- 
tions in  winged  frames  and  transparency  pyramids. 

Visiting  and  District  Nurses^ — Photographs  in  winged 
frames  portraying  work  of  the  nurses. 

Recreation — Children's  playgrounds  baseball  grounds, 
swimming  pools,  clubs,  etc.,  showing  transparencies  and 
photographs  in   pyramids  and  winged  frames. 

Model  of  fully  equipped  playground. 

Education  and  Vocational  Training — Description  and 
photographs  in  winged  frames. 

Stock  subscription — Description  of  plan,  number  of 
stockholders  among  employees  under  this  plan  and  group 
photographs  of  some  of  the  employees  who  have  sub- 
scribed for  stock. 

Pension  Plan — Brief  description  of  pension  plan  re- 
port for  1913,  and  group  photograph  of  a  few  pensioners. 

A  register  has  been  provided  near  central  feature  in 
wall  exhibit  for  those  desiring  further  information,  or  a 
coi)y   of   Bulletin   explaining   this   work   more   in    detail. 


Motion  Pictures. 

The  story  of  steel  from  the  mines  to  the  finished  i)rod- 
ucts  and  other  motion  pictures  and  free  lectures. 

(See  Bulletins  and    Daily   Program   fo»  schedule. 

Painting  of  Gary,  Ind.,  (6x23  1-2  feet  in  size),  showing 
harbor  works  and  town  dispiayeid  on  outside  wall  Of  mo- 
tion   picture    theatre. 
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APARTMENT  HOUSES. 

BIOUKELEY,  AEAMEDA  CO.,  CAL.— 
Apartment  house.  3  story  and  base, 
frame.  $1(1.000.  Architect,  none.  Own- 
er, E.  L.  Malsbary,  2333  Fulton  street. 
Beikeley.  The  building  will  be  erect- 
ed at  the  northea.st  corner  of  Channing 
Way  and  Fulton  street,  and  has  been 
designed  to  contain  24  modern  apart- 
ments of  two  rooms  each.  Interior 
will  be  finished  in  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  rooms.  There  will  be 
ste.ini  heat  and  a  hot  water  supply. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Bath  rooms 
will  be  finished  in  tile.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance 
ve.«tibule.  The  exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  I^abor.  Mate- 
rials   are   now    being  purchased. 

SAN  FRANCISCO — Apartment  house, 
n  .story  and  base,  frame,  $43,000.  Ar- 
chitects, O'Brien  Bros.,  240  Montgomery 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  a  cor- 
ner lot  in  the  Western  addition,  and 
will  cover  a  considerable  ground  area. 
There  will  be  a  total  of  35  apartments 
ranging  from  two  to  four  rooms 
with  bath.  Interior  will  be  finished  in 
pine  with  some  elm  panels.  There  will 
be  steam  heat,  automatic  elevators, 
and  a  hot  water  supply.  Al  apart- 
ments will  have  wall  beds  and  private 
hath  rooms.  Tile  wainscot  and  floors 
will  be  used  in  the  bath  rooms.  Mar- 
ble and  tile  wainscot  is  specified  for 
the  entrance  vestibule.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  ready  for  fig- 
ures. 

SAN  FRANCISCO — Apartment  house, 
G  story  and  base.  Class  C  construc- 
tion, $100,000.  Architect,  C.  H.  Skid- 
more,  Hearst  Bldg.,  S.  F.  Owner,  Dr. 
C.  F.  Buckley.  The  building  will  be 
erected  on  O'Farrell  street  near  Hyde, 
having  a  frontage  of  30  feet  and  a 
depth  of  70  feet.  There  will  be  a 
number  of  two  and  three  room  apart- 
ments arranged  with  private  baths  and 
wall  beds.  Interiors  will  be  finished 
in  pine  with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
steam  heat,  an  automatic  elevator, 
vacuum  cleaning  and  a  hot  water  sup- 
ply. Bath  rooms  will  have  tile  wain- 
scot and  floors.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance  lobby. 
.">ome  ornamental  plaster  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  iJiessed  lirick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
!Ue   being   taken. 

SAN  FRANCISCO— Apartment  nouse 
alterations,  3  story  and  base,  frame, 
$10,000.  Architect,  Philip  Overman, 
Shreve  Bldg.,  S.  F.  Owner,  W.  M. 
Avery.  The  present  three-story  frame 
(lat  building  located  at  the  southeast 
corner  of  Haight  and  .Scott  streets  will 
undergo  extensive  alterations.  In- 
oUidecl  in  this  work  will  be  new  inte- 
rif)r  partitions,  plastering,  mill  work, 
interior  finish,  plumbing,  electric  work 
and  painting.  Plans  are  complete  and 
figures   are   now    being   tjiken. 

(M.AKi:.\I().\T.  AL.A.MIODA  CO.,  CAJj. 
—  .Apartment  house,  2  story  and  base, 
frame,  $l.->.noO.  Architects,  SaUield  & 
Kohlberg.  Clunie  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  cov- 
er an  area  of  135  by  40  feet,  and  has 
been  designed  to  contain  eight  apart- 
ments of  five  rooms  and  bath  each. 
Interior  will  be  finished  in  pine  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  In  the  livlnn  and 
dining  rooms  and  reception  halls. 
Plans  provide  for  steam  heat  and  a  hot 
water  system.  Bath  rooms  will  be 
finished  in  tile.  Wall  beds  are  speci- 
fied.    Exterior  of  the   building  will  be 


covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  will  be  ready  for 
figures  in  about  thirty  days.  Further 
mentior'  will  be  made  of  the  work. 

CLAREMONT,  ALAMEDA  CO.,  CAL.. 
— .Apaitnient  houses,  2,  2  story  and 
base,  frame.  $15,000  each.  .Architects, 
SallielJ  &  Kohlberg,  Clunie  Bldg.,  S.  F. 
Owner's  name  withheld.  These  two 
buildings  will  each  contain  eight 
apartments  of  three  rooms  and  bath. 
Interiors  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Each  apartment  will  have  a 
wall  bed  and  sleeping  porch.  Bath 
rooms  will  be  finished  in  tile.  Exte- 
riors of  the  buildings  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared and  will  go  out  for  figures  in 
about   thirty  days. 


BONDS 

MT.  DIABEO  BOULEVARD  DIS- 
TRICT, CONTRA  COSTA  CO.,  CAI*— 
By  n  vote  of  13.5  to  SS  the  voters  of  the 
cetitial  section  of  Contra  Costa  Coun- 
ty created  the  Mount  Diablo  Boulevard 
District  and  elected  three  commission- 
ers, thereby  paving  the  way  for  the 
possible  construction  of  a  thirty-mile 
boulevard.  The  proposed  highway  will 
co.st  approximately  $120,000.  The  coun- 
ty, under  the  proposed  plan  ,  will  pay 
$30,000  of  the  cost  and  the  property 
owners  within  the  district  are  to  bond 
themselves  for  the  remaining  $90,000. 
It  is  expected  that  the  commissioners 
will  order  a  survey,  advertise  for  bids 
and  arrange  for  the  bond  election  to 
take    place    within    two    months. 

BUHBANK,  LOS  ANGELES  CO.,  CAL. 
—  .A  campaign  for  a  municipal  bond 
issue  for  improvements  of  the  city  has 
been  inaugurated  in  Burbank  by  the 
Board  of  Trustees,  Chamber  of  Com- 
merce, the  Ladies'  Auxiliary  and  other 
citizens  of  that  place.  The  bonds  are 
for  a  city  hall  building,  lire  apparatus 
and    electric    light    equipment. 

:MAl{YS\nLLE,  YI'BA  CO.,  CAL— 
This  city  will  soon  vote  bonds  of  $20,- 
000  for  drainaere  and  sewer  extensions. 
CRYSTAL  SCHOOL  DISTRICT,  SO- 
LA.\0  CO.,  CAL  —  Bonds  .  of  $40,000 
have  been  voted  by  the  Crystal  .School 
District,  and  a  new  school  building 
will  soon  be  under  construction. 

TUCSON,  ARIZONA.— The  City  Coun- 
cil will  readvertise  for  sale  the  $239,- 
000  Ixmd  issue  voted  several  months 
ago  for  municipal  improvements.  There 
was  a  technicality  in  the  former  pro- 
ceedings and  the  bonds  will  be  sold 
again   the   latter  part  of  July. 

VISALIA,  TULARE  CO..  CAL  —  A 
speci.-il  election  has  been  called  for 
.lune  29.  1915.  «^o  vote  bonds  in  the  sum 
of  $50,000  for  ihe  erection  of  a  munic- 
ipal   .-uiditorium. 

SAN  JACINTO.  RIVEUSIDE  CO., 
r.\L. — A  special  election  will  be  held 
here  on  July  10,  1915,  to  vote  bonds  in 
the  sum  of  $25,000  for  the  purpose  of 
(.reeling  a  new  grammar  school  build- 
ing. 

MARICOPA,  KERN  CO.,  CAT.r— Bonds 
of  $15,000  have  been  voted  for  the  erec- 
tion of  a  high  school  building  for  the 
-Maricopa  School  District.  The  pro- 
posed structure  will  include  a  large 
assembly  hall,  grammar  school  rooms 
and  kindergarten  as  well  as  the  high 
school. 

.MERCED,  MERCED  CO.,  CAL — The 
I)rov)ositloti  of  forming  an  irrigation 
<listrict  in  which  may  be  fi-om  one 
hundred  to  three  hundred  thousand 
acres  is  now  under  discussion  in  this 
<ity.  I*  I>.  Dennett,  who  is  interested 
in  tht»  proposed  project,  states  that  if 
the  district  is  formed  it  will  take 
water  from  the  San  Joaquin  and  Fres- 
no   Rivers. 

L.ATHROP,  SAN  JOAQUIN  CO.,  CAL. 
— The     proposition     to      bond     Tulare 
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School  District  lor  $l:J,500  to  provide 
funds  for  the  erection  of  a  school 
building-   carried    by    a    large    majority. 

Several  architects  from  Stockton 
have  already  submitted  plans  for  the 
proposed  building,  but  as  yet  the  trus- 
tees  have   made   no   selection. 

ZINC  SCHOOL  DISTRICT,  SAN  .JOA- 
QUIN CO.,  CAD. — An  election  will  be 
held  in  the  Zinc  School  District  on 
July  7th  to  vote  bonds  of  $7,000  for  the 
construction    of    a   school    building. 

HODDISTER,  SAN  BENITO  CO.,  CAD 
— The  question  of  paving  those  streets 
that  constitute  El  Camino  Real  within 
the  corporate  limits  of  San  Juan  will 
be  submitted  to  the  residents  of  this 
town  at  a  bond  election.  Preliminary 
steps  will  be  taken  at  once  so  as  to 
have  the  work  completed  before  next 
winter. 

DODI,  SAN  JOAQUIN  CO.,  CAL.— 
According  to  the  teachers  and  Super- 
vising Principal  R.  J.  Custer,  the  pres- 
ent school  buildings  are  over<5"rowded 
and  they  propose  the  building  of  tem- 
porary schools  or  the  calling  of  a  bond 
election  to  raise  funds  for  the  erection 
of  a  new   fireproof  building. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAD. — The  City  Engineer  has  been  in- 
structed to  prepare  plans  and  specifi- 
cations for  a  distributing  system 
throughout  the  city.  This  action  was 
taken  by  the  trustees  as  the  present 
water  supply  is  inadequate.  It  is  pro- 
posced  to  hold  an  election  at  which 
time  the  people  will  decide  the  ques- 
tion of  issuing  bonds  of  $40,000  for  the 
construction   of   the   system. 


BRIDGES   AlVD   DAMS 


SAN  FRANCISCO— Bridge,  steel  bas- 
cule. Cost  not  stated.  Engineer,  City 
Engineer.  Temporary  City  Hall,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  were  opened  at  the  last 
regular  meeting  of  the  Board  of  Public 
works  for  the  repairs  to  the  steel  bas- 
cule bridge  at  4th  and  Channel  streets. 
The  Thomson  Bridge  Co.  submitted  the 
lowest  figures  on  propositions  A  and  C 
p.s  follows.  Proposition  A  $37,147. 
proposition  C  $84,287.  The  Pacific 
Rolling  Mill  Co.  submitted  the  lowest 
figures  on  proposition  B,  which  covers 
the  furnishing  of  structural  steel,  at 
$43,500.  Bids  were  taken  under  ad- 
visement. 

UKIAH,  MENDOCINO  CO.,  CAD— 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Ukiah.  Owner,  Mendocino  County. 
Plans  have  been  completed  and  have 
received  the  approval  of  the  Board  of 
Supervisors  for  the  construction  of  a 
reinforced  concrete  bridge  to  be  erect- 
ed over  Robertson  Creek  in  the  Second 
Road  District.  Bids  are  now  being 
taken  and  w-ill  be  opened  on  July  7th. 
Plans  and  specifications  can  be  secured 
from  the  County  Clerk  at  Ukiah. 

SANTA  ROSA,  SONOMA  CO..  CAD. — 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  Surveyor, 
Santa  Rosa.  Owners,  Sonoma  County. 
Bids  will  be  opened  on  July  1  4th  for  the 
construction  of  a  reinforced  concrete 
bridge  over  Elmore  Creek  in  the  Penn 
Grove  Road  District.  Plans  and  speci- 
fications can  be  secured  by  addressing 
the  County   Clerk   at  Santa   Rosa. 

SAN  JOSE,  SANTA  CDARA  CO.,  CAD. 
Bridges,  reinforced  concrete.  Cost  not 
stated.  Engineer,  County  ."Purveyor, 
San  Jose.  Owners,  Santa  Clara  County. 
Plans  and  specifications  presented  to 
the  County  Supervisors  for  reinforced 
concrete  bridges  to  be  constructed  on 
the  Pollard  and  Quinto  roads  over 
Wild  Cat  and  San  Tomas  Aquino 
Creeks  in  the  County  of  Santa  Clara, 
have  received  the  approval  of  the 
Board  and  bids  have  been  oi'dered  re- 
(•eived  until  July  12th  at  11  a.  m.  Plans 
and  specifications  together  with  full 
information  may  be  obtained  from  the 
Count.v   Surveyor   at   San   Jose. 

MODESTO.  STANISDAUS  CO.,  CAD— 
Bridges,  3,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Sur- 
veyor, Modesto.  Owners,  Stanislaus 
County.  Plans  have  been  completed 
and  ai-e  now  out  for  figures  for  three 
i-einforced  concrete  bridges  to  be  erect- 
ed as  follows:  One  over  Wild  Cat 
Creek,  one  over  El  Salado  Creek,  and 
one  over  Ingram  Creek.  Bids  will  be 
opened  on  July  13th.  Plans  and  speci- 
fications can  be  secured  from  the  of- 
fice  of   the   County   Clerk. 

SAN'^A  BARBARA,  SANTA  BARBA- 
RA CO.,  CAD — Bridge,   reinforced  con- 
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crete  and  steel.  Cost  not  stated.  En- 
gineer, City  Engineer,  Santa  Barbara. 
Owners,  City  of  Santa  Barbara.  Plans 
have  been  completed  and  approved  for 
the  construction  of  the  Mission  Creek 
bridge  to  be  erected  at  Mission  street 
in  the  city  of  Santa  Barbara.  Bids  are 
now  being  taken  and  will  be  opened 
by  the  City  Council  on  July  1st.  Plans 
and  specifications  are  on  file  ^vith  the 
Crtv  Engineer. 

BURDINGAME,  SAN  ^lATEO  CO., 
CAIj. — Bridges,  reinforced  concrete. 
Cost  as  follows.  Engineer,  City  Engi- 
neer, Burlingame.  Owners,  City  of 
Burlingame.  At  the  la^st  meeting  of 
the  City  Trustees  bids  were  opened  for 
the  construction  of  the  Easton  bridges 
and  the  paving  of  Cypress  avenue  and 
adjacent  streets.  Eaton  &  .Smith  of  San 
Francisco  were  the  low  bidders,  the 
total  of  the  bid  being  $20,722.32.  which 
figure  is  about  $.i.000  below  the  engi- 
neer's estimate.  The  other  bidders  and 
their  prices  for  the  bridges  were  as 
follows: 

Otto    Recknagle     $22,416.00 

A.     Matson     23,9.56. .54 

Construction  &  Eng.  Co.,  D.  A.    22,799.00 

F.    Rolandi,    S.    F 26,300.00 

Larson    &    Son    20,575.00 

Commary-Peterson  Co.,  S.  F.  21,457.00 
Chas.    J.    Dindgren,    S.    P 21.370.32 

Contracts   Awarded 

SANTA  BARBARA,  SANTA  BARBA- 
RA CO.,  CAD. — Bridge,  reinforced  con- 
crete, $6,760.  Engineer,  County  Sur- 
veyor, Santa  Barbara.  Owners,  Santa 
Barbara  County.  Contractors,  Board- 
man  Construction  Co.,  Story  Bldg..  I... 
A.      Contract    price,    $6,760. 

♦ 

COURT  HOUSES. 


SAN  FRANCISCO— Lighting  fixtures. 
City  Hall,  $32,985.  Architects,  Bake- 
well  &  Brown,  251  Kearny  street,  S.  F. 
Owners.  City  and  County  of  San  Fran- 
cisco. D.  J.  Meyberg  Co.  submitted  the 
lowest  bid  for  furnishing  the  lighting 
fixtures  for  the  new  City  Hall  at  $32,- 
985 

MINDEN.  NEVADA.— Court  house, 
brick  and  steel,  $50,000.  Architect,  F. 
J.  De  Dongchamps,  Reno,  Nev.  Own- 
ers, Douglas  County.  Plans  and  speci- 
fications have  been  completed  for  the 
new  county  court  house  and  jail  build- 
ing to  be  erected  at  Minden.  The  de- 
sign is  in  the  classic  style.  Construc- 
tion will  be  of  steel  and  brick  and  will 
be  fireproof  throughout.  Besides  the 
usual  offices  for  the  various  county 
officials,  the  plans  provide  for  a  large 
county  court  room,  Surveyor's  oiflce. 
Supervisors'  chamber  and  jail.  Inte- 
r-ior-  finish  will  be  of  pine  and  hard- 
wood with  some  metal  trim.  Plans 
provide  for  steam  heat,  a  vacuum 
cleaning  system,  complete  oil  burning 
equipment  and  program  clocks.  Metal 
window  sash  and  frames  and  special 
jail  equipment  is  also  included  in  the 
work.  Marble  wainscot,  tile  floors  and 
steps  are  specified.  Special  fireproof 
vault  equipment  will  be  installed  in 
each  office.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  or 
cut  stone.  Bids  are  now  being  taken 
and   will   be   opened   on  .July   3rd. 


FACTORIES    AND    WAREHOUSES. 


OAKDAND,  CAD. — Factory,  4  story 
and  base,  reinforced  concrete,  $150,- 
000.  Architect,  Dewis  P.  Hobart. 
Crocker  Bldg.,  S.  F.  Owners,  Shredded 
Wheat  Biscuit  Co.  This  building  has 
been  mentioned  here  a  number  of 
times  before.  Revised  floor  plans  have 
been  completed  and  new  figures  are 
now  being  called  for'.  The  str-ucture 
will  cover  a  large  ground  area  and 
will  be  erected  on  property  bounded 
by  12th,  14th,  Union  and  Poplar,  and  is 
the  first  unit  of  a  large  plant  to  be 
erected  by  the  owners.  Construction 
will  be  firepr-oof.  Metal  window  sash 
and  frames  are  specified.  There  will 
be  electric  elevators  and  special  con- 
veying machinery.  Exterior  will  be 
faced  with  cement  plaster.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

BERKELEY,  ALAMEDA  CO.,  CAD— 
Factor'y  alteration,  frame  construc- 
tion, $5,000.  Architect,  none.  Owner. 
Plastic  Mfg.  Co.,  3rd  and  Bancroft 
Way,  Berkeley.  The  owners  are  now 
taking  figures  for  the  rearrangement 
of  the  interior  of  the  present  factory 
building.      The    work   will    include    In- 
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terior"  partitions,  carpentry  work, 
electric  work,  plumbing,  painting  and 
plastering.  Plans  can  be  secured  from 
the    owner. 

OAKDAND,  CAD. — Docks  and  storage 
warehouses,  concrete  and  fr-ame  con- 
struction, $100,000.  Architect's  name 
not  given.  Owner,  D.  J.  Hanlon,  foot  of 
5th  avenue,  Oakland.  Plans  are  being 
prepared  for  a  large  dock  and  a  num- 
ber of  w.arehoiises  to  be  erected  on 
property  at  the  foot  of  5th  avenue. 
There  will  be  a  considerable  amount 
of  piling  required.  Plans  are  still  in 
the  preliminary  stage.  Further  men- 
tion will  be  made  of  the  work. 

Contracts  Awarded 

PORTDAND,  ORE.  —  Warehouse,  3 
story  and  base,  reinforced  conci-ete, 
$50,000.  Architects,  MacNaughton  & 
Raymond,  Title  and  Trust  Bldg.,  Port- 
land. Owners,  Marshall-Wells  Co. 
Contractor,  Thomas  Muir,  Abington 
Bldg.,  Portland.  Contract  price,  $50,- 
000. 


FIREHOUSES  ANly  JAILS 


OAKDAND,  CAD— Juvenile  deten- 
tion home,  4  story  and  base,  reinforced 
concrete,  $75,000.  Architect,  Henry  H. 
Meyers,  Kohl  Bldg.,  S.  F.  Owners, 
Alameda  County.  Plans  and  specifica- 
tions for  the  juvenile  detention  home 
to  be  erected  for  Alameda  County  in 
the  city  of  Oakland  have  been  ap- 
proved by  the  Board  of  Supervisors 
and  are  now  out  for  figures.  July  19th 
has  been  set  as  the  date  on  which  bids 
will  be  opened.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect or  from  the  County  Clerk  at  Oak- 
land. Further  mention  will  be  made 
of    the   work. 

TIDDAMOOK,  ORE.— City  hall  and 
jail,  2  story  and  base,  brick,  $20,000. 
Architect,  Charles  H.  Burgraff,  Albany, 
(Jre.  Owners,  City  of  Tillamook.  The 
building  has  been  designed  in  the  clas- 
sic style  and  will  contain  offices  of  the 
mayor,  clerk  and  treasurer,  besides  a 
large  council  room  and  jail.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat  and 
special  jail  equipment.  A.  fireproof 
vault  will  also  be  installed  in  the  of- 
fice of  the  treasury.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   now   being   taken. 

OAKDAND,  CAD— Detention  home,  4 
story  and  base,  reinforced  concrete, 
$75,000.  Architect.  Henry  H.  Meyers. 
Kohl  Bldg..  S.  F.  Owners.  Alameda 
County.  Plans  for  the  Alameda  Coun- 
ty Detention  Home,  a  four-story  rein- 
forced concrete  building  to  be  erected 
in  Oakland  are  now  out  for  figures. 
Bids  will  be  opened  on  July  19th.  The 
work  has  been  segregated  into  the  fol- 
lowing branches: 

1.  Excavating,  concrete,  grading, 
pumping,    paving,    and    bulkheading. 

2.  Carpentry  work,  mill  work, 
stairs,   glass   and   steel    fire  doors. 

3.  Ornamental  and  miscellaneous 
iron  work,  window  guards  and  fire 
escapes. 

4.  Plastering.  lathing,  cementing 
and    dampproofing. 

5.  Pelt   and   gravel   roofing. 

6.  Sheet  metal  work,  slate  roof  and 
skylights. 

7.  Finish   hardware. 

S.    Painting    and    tinting. 

9.    Plumbing,   drains  and   gas   fitting. 

10.  Electric    wor-k. 

11.  Marble    and    tile    work. 

12.  Heating. 

13.  Elevator    work. 

SAN  FRANCISCO— Fire  house  sta- 
bles rearrangement,  frame  construc- 
tion. Cost  not  stated.  Architect,  Citv 
Department  of  Architecture,  Tempo- 
rary City  Hall,  S.  P.  Owners,  City  and 
County  of  San  Francisco.  Plans  are 
complete  and  figures  are  now  being 
taken  by  the  Secretary  of  the  Fire  De- 
partment, Temporary  City  Hall,  for  the 
rearrangement  of  the  department  sta- 
bles located  on  Division  street  be- 
tween 10th  and  Bryant.  Bids  for  thi.s 
work  will  be  opened  on  July  7th.  Plans 
and  specifications  can  be  secured  from 
the  office  of  the  Secretary  of  the  p-ire 
Department. 

PORTDAND.  ORE.— Detention  home. 
2  story  and  base,  brick.  $25,000.  Ar- 
chitects. Doyle  &  Patterson,  Worcester 
Bldg.,  Portland.  Owners.  City  of  Port- 
land. Plans  are  being  prepared  for  a 
building  to  accommodate  the  juvenile 
detention  cases.  There  will  be  accom- 
modations for  about  30  Inmates,  a  Ju- 
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venile  court  and  ofBces.  Interior  will 
he  finished  in  pine  and  hardwood.  Plans 
provide  for  a  steam  heatinp  system 
and  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile.  Exterior  de- 
sign is  in  the  colonial  style  and  will 
be  faced  with  pressed  brick.  Only  pre- 
liminary plans  have  been  prepared. 
Further  mention  will  be  made  of  the 
work. 

SAN  FRANCISCO — Detention  home,  9 
story  and  base.  Class  A  construction, 
$91, .32,1.  Architect,  I.iOuis  Christian 
.Mull&ardt,  Chronicle  Bids'.,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
The  Pacific  Construction  Co.  has  as- 
signed the  contract  for  the  construc- 
tion of  the  .Juvenile  Detention  Home 
to  be  erected  for  the  City  and  County 
of  San  Francisco  to  Ringrose  &  An- 
derson, 320  Market  street,  S.  F.  The 
contract  price  remains  the  same,  $91,- 
;!2."i.  The  building-  will  be  a  nine-story 
and  basement  Class  A  structure.  Con- 
struction  will  be  started  at  once. 


BU1L,DING    AND    BNGINIBERING    NEWS 

living  rooms,  dining  rooms  and  recep- 
tion halls.  Bath  rooms  will  be  finished 
in  tile.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor. 


FLATS 

SAN  FRANCISCO— Flats,  2  story  and 
base,   frame,   $fi.OOO.     Architect,  Edward 

E.  Young,  2.'>1  Kearny  street,  S.  F.  Own- 
er,  Thomas   .Scoble,    362    14th   avenue,   S. 

F.  The  building  will  be  erected  at  the 
southwest  corner  of  Palm  avenue  and 
California,  and  has  been  designed  to 
contain  four  modern  flats  of  five  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  open  fire 
places  in  the  living  rooms  with  tile 
mantels.  Bath  rooms  will  be  finished 
in  tile.  Automatic  water  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,500.  Architect,  none. 
Owner,  G.  Canepa,  18S2  Grant  avenue, 
S.  F.  The  building  will  be  erected  on 
the  east  side  of  Grant  avenue  south  of 
Chestnut  and  has  been  designed  to 
contain  four  flats  and  four  and  five 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Some  oak 
floors  are  specified.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being   purchased. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame,  |7,000.  Architect,  .Tohn  J. 
Foley,  46  Kearny  street,  S.  F.  Owner, 
J.  E.  Brennan.  The  building  will  be 
erected  on  Mission  street  near  23rd. 
and  has  been  designed  to  contain  a 
number  of  four  and  five  room  flats. 
Interior  will  be  finished  in  pine  and 
redwood.  Some  oak  floors  will  be  used. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  will  be  finished 
in  tile.  Automatic  water  heaters  are 
specified.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are   now   being  prepared. 

SAN  FRANCISCO— Flats,  2  slory  and 
base,  fratne,  $4,500.  Architect,  none. 
Owner,  \V.  L.  Hemminga.  1600  Fell 
street,  .S.  F.  The  building  will  be 
erected  on  the  east  side  of  ISth  avenue 
north  of  California  street,  covering  an 
area  of  25  by  63  feet.  There  will  be 
two  modern  flats  of  five  and  six  rooms. 
Tnteiior  finish  will  be  of  pine  and  hard- 
wood. Some  hardwood  floors  will  be 
used.  Each  living  room  will  have  an 
open  file  place  and  tile  or  brick  man- 
tel. Hath  rooms  will  be  finished  in 
tile.  Automatic  water  heaters  are 
specified  i:xterior  of  the  building  will 
be  covtiid  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  ilo  the  work  by  Day  I^abor. 
Materials   ai''    now   being   purchased. 

SAN  FRA  \T-iSC'0— Flats,  2  story  and 
base,  frame,  ?h,.",(m).  Architect,  Edward 
E.  Young,  2.'il  Kearny  street,  S.  F. 
Owner,  Thomu-  S(  ohle,  363  14th  ave- 
nue. S.  F.  The  bniuling  will  be  erected 
on  property  adjoining  a  similar  build- 
ing at  the  south  'St  corner  of  Palm 
avenue  and  Callf<;rr\i.-i  street,  and  has 
been  designed  to  cMiit;iln  four  modern 
flats.  Interior  will  1m  finished  In  pine 
with  some  hardwood  and  white  enamel. 
Hardwood    floorB   will    bo    used    In    the 


(anKHXME^T   WORK   &   SUPPLIES 

I'earl    Ilarhor,    lARht    FLxtureK. 

Fnder  bids  opened  at  the  bureau  of 
yards  and  docks,  Navy  Department,  for 
electric  light  fixtures  for  the  naval 
hospital,  Pearl  Harbor,  Hawaii,  the 
contract  has  been  awarded  to  Horn  & 
Brannan,  of  4  27  North  Broad  street 
Philadelphia.    Pa.,   at   $1,772.38. 


l/iKht-liouxe    .Service,    Stone. 

The  following  bids  were  received  by 
the  light-house  inspector,  17th  district, 
Portland,  Ore.,  for  150  tons  stone  for 
riprap  for  Point  Wilson  Light  Station, 
Wash.: 

Sam  McGee,  Port  Townsend.  Wash., 
f-')2.j:    accepted. 

J.  M.  Clapp.  Seattle,  Wash.,  $600. 

.San  KriinriHoo,  Cal.,  ConduitN  and  Wir- 
ing:. 

The  following  bids  were  leceived  by 
the  supervising  architect.  Treasury  De- 
partment. Washington  D.  C,  for  a 
conduit  and  wiring  system  in  the  U.  S. 
mint   at   .San   Franci.sco,   Cal.: 

Butte  Engineering  and  Electric  Co., 
San  Francisco,  Cal.,  $7,473;  time,  No- 
vember   30. 

Decker  Electrical  Construction  Co., 
San  Francisco,  Cal.,  $7,077;  time,  120 
days. 

General  Electrical  Construction  Co. 
San  Francisco,  Cal.,  $8,915;  time,  100 
days. 

Central  Electric  Co.,  San  Francisco 
Cal.,   $9,914;   time,   September   14. 

Reading  Electric  Co.,  Reading,  Pa., 
$6,600;   time,   October   30. 

Posselt  &  Wilhelm,  San  Francisco. 
Cal.,   $6,164;   time,  September   10. 

Mgrht-honse  Service,  Lumber,  Etc. 

The  following  bids  were  received  by 
the  light-house  inspector,  18th  district, 
San  Francisco,  Cal.,  for  furnishing 
lumber,  gasoline  and  distillate,  and 
acetylene  for  the  18th  district  during 
the   next   fiscal  year: 

Lumber. 

Loop  Lumber  Co.,  San  Francisco,  Cal., 
$1,853.88. 

Tiernan  &  Beronio,  San  Francisco, 
Cal.,   $1,693.90. 

San  Francisco  Lumber  Co.  San  Fran- 
cisco.  Cal.,   $1,626.45;   accepted. 

Van  Arsdale-Harris  Lumber  Co.,  San 
Francisco,   Cal.,    $2,006.50. 

Charles  Nelson  Co.,  San  Francisco, 
Cal.,   $1,705. 

Hooper  Lumber  Co.,  San  Francisco. 
Cal.,    $1,657.15. 

Santa  Fe  Lumber  Co.,  San  Francisco, 
Cal.,    $]|880. 

Christenson  Lumber  Co.,  San  Fran- 
cisco,  Cal.,   $1,767.55. 

Hart- Wood  Lumber  Co..  San  Fran- 
cisco.  Cal..   $1,834.24. 

Gasoline  and  Distillate. 

Union  Oil  Co.,  San  Francisco.  Cal., 
$3,178.50. 

Standard  Oil  Co..  San  Francisco,  Cal., 
$2,170.50:   accepted. 

Shell  Co.  of  California,  San  Fran- 
cesco,   Cal.,    $2,942.50. 

Acetylene. 

Commerdial  Acetylene  Railway  Light 
and  Signal  Co.,  San  Francisco,  Cal., 
$606. 

I'restolite  Co.,  San  Francisco,  Cal., 
$->^(i:    accepted. 


rnnnmn    (annl    KctiniMitionn. 

The  purchasing  officer  of  the  Pan- 
ama Cinal  will  soon  call  for  bids  for 
furnishing  the  following  material  and 
supplies: 

7,300    expansion    bolts. 

25.000  lbs  coal   tar  pitch. 

1.500  lbs  yellow  ochre,   in  oil. 

2.000    lbs    rock    salt,    for   table    use. 

2.000  lbs  burnt  sienna,   in  oil. 

5.00O    lbs    sal    soda,    for   boilers. 

30.000  gals   liiiuld  coal  tar. 

l.OOo    lbs    burnt   umber,    in   oil. 

2.500    gals    black    asphaltum    vnrnlsh. 

500   lbs  dry  yellow  ochre. 

75.000  lbs  steel   track  bolts. 

12  steel  drop  forced  clamps. 
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50  pieces  rough  white  maple. 

200   pieces   rough   mahogany. 

150.000   lbs   steel   track   spikes. 

.'lOO   lbs  drop   black   paint,   in   oil. 

.'i.iiOO  lbs  lampblack,   in  oil. 

liHi    gals    locomotive    black. 

I'Mi   lbs    Bismarck    brown,    in   japan. 

L'.fioo  lbs  chrome  green,  dry. 

."lOO    lbs    chrome    green,    in    oil. 

2.000  lbs  chrome  yellow,   in  oil. 

111,000   lbs   sulphate   of  copper. 

1.000   gals   drier,   j.-ipan.   in   oil. 

L'OO  gals  inside  cab  green  paint  en- 
amel. 

.".Oil    lbs    litharge. 

I    motors.    220-volt   each. 

I  Ajax  and  Hercules  operating  cen- 
trifugal  pumps. 

LTiO.OOO    lbs    pig    iron. 

T.'i   brass   steam   cocks. 

100   brass  shower  cocks. 

(100    brass   cleanouts. 

5.000  ft  brass  chain  for  water  closets. 

300    ball    cocks. 

100    compression    brass    bibb    cocks. 

200  compression  brass  bibb  cocks, 
hias.«    flanged. 

700  compression  brass  T-handle  bibb 
cocks. 

200   brass  curb   cocks. 

650   ells,   slip  joint. 
200   nickel-plated    shower   heads. 
100    lengths    nickel-plated    flush    pipes. 
ion    lengths    straight    flush    pipes. 

r.O   nickel   brass   valves. 

."lO   horizontal   valves. 

7."   swing  check  valves. 

."L'.-i  brass  gate  valves. 

100  lead   traps. 

200  brass  angle  valves. 

1.040   brass   globe   valves. 
ISO   soft  rubber  valves. 

SALEM.  ORE. — Assembly  hall  addi- 
tion. 1  story,  brick.  Cost  not  stated. 
Architect.  Office  of  Indian  Affairs. 
\Vashington.  D.  C.  Owners.  United 
States  Government.  Plans  have  been 
completed  and  forwarded  to  this  coast 
for  the  construction  of  ,a  one-story  ad- 
flition  to  the  assembly  hall  at  the 
."^alem  Indian  School.  Interior  will  be 
finished  in  pine.  Plans  include  steam 
heat.  Exterior  of  the  building  will  be 
f.nred  with  stock  brick.  Bids  are  now 
being  taken  and  will  be  opened  on 
.Tuly  21st.  Plans  and  specifications 
can  be  secured  from  either  the  office 
of  Indian  Affairs  at  Washington.  D.  C. 
or  the  superintendent  of  the  school  at 
S;ilem. 

SAN  DIEGO.  CAL— Group  of  seven 
frame  and  concrete  buildings.  Cost  not 
stfited.  Architect.  Bureau  of  Yards  and 
Docks,  Washington.  D.  C.  Plans  are 
now  out  for  figures  for  the  construc- 
ton  of  seven  fr.ame  and  concrete  build- 
ings to  hf  erected  at  the  I'nited  States 
Xavv  Radio  .Station  at  San  Diego.  The 
work  includes  the  following:  One 
power  house,  one  operating  building 
and  one  storehouse  of  stuccoed  brick 
and  steel  frames:  one  nump  house,  one 
duaiters  for  commanding  officer,  one 
doubl(>  quarters  for  chief  ooerator  and 
one  operator's  qu.arters  of  stuccoed 
wood,  frame  construction.  Bids  will 
he  (uiened  on  .lulv  24th.  Plans  and 
specifications  can  be  secured  from  the 
Bureau  of  Yards  and  Docks  at  Wash- 
ington. D.  C  or  from  the  commandant 
at  the  Navv  Radio  Station  at  San 
Diego. 


irVLLS   AND   SOCIETY   BUILDINGS. 


SAX  FRANCISCO— Lodge  hall  addi- 
tions ;ind  alterations.  3  storv.  frame. 
$10,000.  Architect.  Albert  Lapachet. 
MO  Sutter  street.  S.  F.  Owners.  Knights 
of  Columbus.  Plans  h.ave  been  com- 
pleted ;ind  work  is  now  being  carried 
on  by  Day  I>abor  under  the  supervi- 
sion of  the  architeet  for  altering  the 
l.-iiee  three-story  frame  dwelling  on 
Golden  Gate  avenue  near  Pierce  into  a 
modi'in  lodge  building.  Included  in 
wood  floors,  plumbing,  plastering  and 
this  \\.):k  is  new  interior  finish,  hnrd- 
electric    work. 

roiitracts   .\ warded 

AlIUUN.  PLACER  Co..  CAT.,.  — 
Lodge  hall.  3  story  and  ba?e.  rein- 
forced concrete.  $20,S32.  Architect, 
.Mien  D.  Fellows,  .\uhurn.  Owners. 
lOast  .\uburn  Masonie  Hall  .\ssociation. 
Contractors.  Herdal  Bros..  .\uburn. 
Contract    price.    $20,832. 
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BUILDING    AND    ENGINEERING     NEWS 


HOSPITALS 


SAN  FRANCISCO  —  Hospital  addi- 
tions. 2,  1  story  and  base,  concrete  and 
frame.  Cost  not  stated.  Engineer, 
Constructing  Quartermaster,  Fort  Ma- 
son. Owners,  United  States  Govern- 
ment. Bids  opened  on  .lune  lUth  for 
two  additions  to  the  Letterman  CJen- 
eral  Hospital  show  the  following  low 
bidders:  Ward  building,  general  con- 
struction, Neil  A.  AIcLean  Co.,  $1. '3,888; 
plumbing,  William  P.  Scott,  $2  057- 
heating,  Burnham  Plumbing  Co.,  $698 
l^aboratory  addition,  general  construc- 
tion, l.ester  H.  Stock,  $3,8i'9;  plumbing, 
D.  O.  Church,  $782;  and  heating.  Burn- 
ham  Plumbing  Co.,  $.377.  Contracts 
have   not   been  awarded. 

PORTLAND,  ORE.— Hospital,  "  story 
and  base,  hollow  tile  and  brick."  $20  - 
000.  Architects,  Tourtellotte  &  Hum- 
mel, Rothchild  Bldg.,  Portland.  Own- 
er.s,  Emanuel  Lutheran  Hospital  Asso- 
ciation. The  building  will  be  erected 
at  the  corner  of  Staton  &  Commercial 
streets,  covering-  an  area  of  42  by  100 
feet.  There  will  be  both  ward.s  and 
private  rooms.  Interior  finish  will  be 
of  pine,  white  enamel  and  hardwood. 
Hardwood  lloors  will  be  used.  Plans 
provide  for  steam  heat,  vacuum  clean- 
ing and  a  hot  watei'  svstem  Bath 
rooms  will  be  finished  in  tile.  Besides 
the  wards  and  rooms  there  will  be  a 
special  operating  room  and  office  Ex- 
terior of  the  building  will  be  fa^ed 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken. 

Contracts   Awarded 

SAN  FRANCISCO— Hospital  refriger- 
ating plant  and  garage.  Cost  as  fol- 
lows. Architect,  City  Department  of 
Architecture,  Temporary  City  Hall  S 
F.  Owners,  City  and  County  of  San 
Francisco.  Contractors,  H.  W  .lohns- 
Manville  Co.,  refrigerator  plant  Isola- 
tion Hospital,  $1,^78.  Frame  garage  at 
same,  Bay  City  Construction  Co.  Con- 
tract   price,    $S.Sn. 


HOTELS. 

SAN  FRANCISCO— Hotel,  (i  stoiv  and 
base.  Class  C  construction,  $60,000 
Architect,  Edward  T.  Foulkes,  Crocker 
Bldg.,  S.  F.  Owner,  Dr.  F.  C  Keck 
The  building  will  be  erected  at  the 
northeast  corner  of  O'Farrell  and 
Leavenworth  streets,  and  will  cover  a 
considerable  ground  area.  There  will 
be  in  the  neighborhood  of  100  rooms 
nearly  all  of  which  will  have  private 
baths.  Interior  finish  will,  be  of  pine 
There  will  be  steam  heat,  elevator 
service,  a  hot  water  system  and  vac- 
iium  cleaning.  Bath  rooms  will  be 
finished  in  tile.  Marble  and  tile  wain- 
scot will  be  used  in  the  entrance.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are   being    taken. 

SAN  FRANCISCO— Hotel  addition,  6 
story.  Class  A  construction.  Cost  not 
stated.  Architect,  George  William  Kel- 
ham.  Sharon  Bldg.,  .S.  F.  Owner.<5,  Pal- 
ace Hotel  Co.  The  addition  will  bring 
the  one-story  portion  of  the  buildin." 
located  at  the  coiner  of  Annie  and 
.les.sie  streets,  up  to  the  height  of  the 
•Market  and  Montgomery  street  eleva- 
tions. This  will  require  the  building 
of  SIX  stories.  Construction  will,  of 
course,  be  of  the  Class  A  type  and 
the  design  will  follow  out  the  lines  of 
the  present  building.  The  new  por- 
tion will  give  the  hotel  over  .{00  addi- 
tional room  and  will  bring  the  total 
number  of  rooms  up  to  1,000.  Pr-t^lim- 
inaiy  plans  are  now  being  considered 
hv  the  Palace  Hotel  Company.  Fur- 
ther mention  will  be  made  of  the  work 


POST  OFFICES. 

Contracts   Awarded 

FRESNO.  FRESNO  CO..  CAL.  — Post 
office  repairs  and  alterations.  $3,990 
Architect.  Supervising  Architect  Oscar 
Wenderoth.  Washington,  D.  C.  Own- 
ers, United  States  Government.  Con- 
tractor, Howard  Dickey,  150  Howard 
street,    Fresno.      Contract    price,    $3,990. 

KAILROAD    CONSTRUCTION    AND 
RESIDENCES. 


.  -^'^  F'RANCISCO  —  Municipal  car 
barn  addition,  1  story,  reinforced  con- 
ciete,  $32,800.  Architect,  Citv  Depart- 
ment of  Architecture,  Temporary  City 
fl'  *-T-^-  O'-^ners,  City  and  County 
ot  San  Francisco.  Bids  opened  at  the 
last  meeting  of  the  Board  of  Public 
VVorks  for  the  construction  of  an  ad- 
ditional story  to  the  Geary  Street  Mu- 
nicipal Car  Barns  showed  the  Con- 
struction and  lOngineering  Co  ,  S  F 
low  at  $.';2,S00.  They  wilL  probably  be 
awarded    the    work. 

SAN       FRANCISCO— Track       specials. 
Cost   not   stated.      Engineer,   City   Eng-i- 
neer.  Temporary  City   Hall,  S.  F.     Own- 
ers, City  and   County  of  San  Francisco. 
Lids    will    be    opened    by    the    Board    of 
Public    works   on   .luly    7th    for   furnish- 
ing   track    specials    under    contract    No. 
I.       Complete    information    can     be    se- 
^".'^^.'l, *"'■"'"  "^^e  Board  of  Public  Works 
CORONA,      RiVERSIDE      CO.,    CAL  — 
Railroad    station,      1      story,    brick    and 
frame.    $20,000.       Architect's    name    not 
given       Owners,      Pacific      Electric    Co. 
The   Pacific    Electric   Co.   of   Corona   has 
purchased     the    site    at    the      southeast 
corner    of    Third    and    Main    streets    and 
will  erect  a  new  depot   building  on   the 
site.     The  company  plans  a  building  of 
rrame    and     brick    construction,     which 
will  contain  two  waiting  rooms,  freight 
department    and       office.       Construction 
will  be  started  within  six  months    Fur- 
'^^DAS^r,®!:'^''',"   ^''^  ^^  »"ade  of  the  work. 
.        PORTLAND,    ORE.— Railroad      exten- 
sino.      Cost    not    stated.      Engineer     En- 
gineering   Department    O.-W.    R    '&    N 
Co.,    Portland.      Owners,    Oregon-Wash- 
ington    Railroad    and     Navigation       Co 
According     to     advices     received       from 
President  J.   D.   Farrell   of  the  O.-W    R 
&   N.    Co.,   contiactors    have    been   asked 
to   submit   tenders    for   the   construction 
of    30    miles    ot    proposed    railroad    west 
ot    Riverton.      A    party    of    railroad    of- 
ficials   IS    now    inspecting    tne    territo'-y 
to   be   covered    by   the    new   exensio-i 

Contracts   Awarded 

THE  DALLES,  ORE.— Railroad  tev- 
nAn"^  '  J""'*^^'  ■'^t*^*^'  and  concrete,  $40C,- 
nno.  Engineer,  Eng-ineering  Depart- 
ment O.-W.  R.  &  N.  Co.,  Portland. 
Owner.s  Oregon- Washingrton  Railroad 
and  Navigation  Co.  Contractors, 
Twohy  Bros.,  219  East  60th  street 
Portland.       Contract    price,    $400  000 


RESIDENCES. 


PANAMA— PACIFIC    EXPOSITION 
WORK. 


Contracts  Awarded 

SAN  FRANCISCO— Fine  arts  building 
addition,  2  story,  frame,  $12,94(1  Ar- 
chitect, B.  R.  Maybeck,  Lick  Bldg  S 
F.  Owners,  Panama-Pacific  Tnter'na- 
tiona!  Exposition.  Contractor,  David 
Graham.  148  10th  avenue,  S.  F  Con- 
tract   price,    $12,940. 


OAKLAND,  CAL— Residence,  2  story 
and  base,  frame.  $4..';00.  Architect, 
V,?ri5-  Owner,  R.  E.  Stubbe,  1209  East 
.9th  street,  Oakland.  The  dwelling 
will  be  erected  on  the  west  side  of 
Grand  avenue,  south  of  Boulevard  Way 
It  IS  designed  for  an  eight-room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  with  some  elm 
panels  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
looms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  or  tile.  Tile  wainscot  will  be 
used  in  the  bath  room.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and   in   the  hands  of  the  own- 

''''T^l'JiV'^}A'',}ll*'  ^"'''^  ^y  Day  Labor. 
RO.s.S  VALLEY,  MARIN  CO..  C\L  — 
Le.>--idence.  I  y,  story,  frame.  $4,000  .Ar- 
chitects. W.  G.  .Mitchell  and  Charles 
IV  Hodges,  Bankers'  Investment  Bldg 
.  ,-,•  Owner,  George  A.  .Moore.  The 
dwelling  has  been  designed  for  a  ten- 
room  house  and  will  be  erected  in 
Ross  \  alloy.  There  will  be  a  sleep- 
ing porch,  several  baths  and  a  garage 
Interior  will  be  finished  in  pine  with 
.«<ome  hardwood  panels.  Hardwood 
noor.s  will  be  used  in  the  living  room 
Jin'"^  J""""'  "^^i-a'-y  and  reception 
hall.  Plans  provide  for  furnace  heat 
and    open    tire   places.      Mantels   will    be 
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of  tile  cr  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms.  A  hot  water 
circulating-  sy.-.leni  is  specified.  Ex- 
tenor  of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    now    being   taken. 

DIXON,  SOLANO  CO.,  CAL— Resi- 
dence, 2  story  and  base,  frame.  $15,- 
000  Architect,  Henry  C.  Smith,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owner,  Mr. 
Mayes.  The  dwelling  has  been  de- 
signed for  a  large  country  home  and 
will  contain  twelve  to  fourteen  rooms, 
three  baths  ano  sleeping  porch.  Be- 
sides the  dwelling  the  property  will 
he  improved  with  a  large  private  ga- 
rage and  tank  house.  Interior  of  the 
dwelling  will  be  finished  in  pine  and 
hardwood  with  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
u.sed  in  the  principal  rooms.  There 
will  be  a  central  heating  system  either 
hot  air  or  hot  water,  with  an  oil 
burning  plant.  .\  hot  water  circulating 
sy.steni  is  also  specified.  Bath  rooms 
v\  111  be  finished  in  tile.  Exterior  of 
the  house  and  out  buildings  will  be 
covered  with  cement  piaster  on  metal 
ath.  A  clay  tile  roof  will  be  used. 
Plans  are  complete  and  figures  are 
now   being   taken. 

SAftRAMENTO,  CAL— Residence,  1 
story  and  base,  brick,  $2,500.  Archi- 
tect, none.  Owner,  N.  L.  Bishop,  2616 
D  street,  Sacramento.  The  dwelling 
has  been  designed  for  a  six-room  house 
with  bath  and  sleeping  porch.  Interior 
will  be  finished  in  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  a  large 
open  fire  place  in  the  living  room. 
Mantel  will  be  of  tile  or  brick.  Imita- 
tion tile  wainscot  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er IS  specified.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

DAVENPORT,  WASH.— Residences.  1 
and  2  story  and  base,  frame,  $75,000. 
Architect,  A.  Palmer,  Spokane,  Wash. 
Owner,  David  Wilson,  Davenport.  Mr. 
Palmer  has  working  drawings  well  ad- 
vanced for  a  large  number  of  one  and' 
two  story  residences  which  will  be 
erected  by  Mr.  Wilson  on  property  in 
Davenport  this  summer.  The  own>^r 
p]ans  to  spend  in  the  neighborhood  of 
?'«,000  on  these  iinprovp,/-^ients.  Com- 
plete information  can  be  secured  by 
addressing    the    architect. 

SAN  FRANCISCO  —  Residences,  3,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner,  .1.  .Anderson,  42;{ 
'W^  ^^"^^nue.  S.  F.  These  dwellings 
will  be  erected  on  the  west  side  of  17th 
avL-nue  south  of  Geary,  and  each  has 
been  designed  to  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  redwood.  Some  hardwood  floors 
will  be  used.  There  will  be  a  large 
open  fire  place  in  each  of  the  living- 
rooms.  .Alantels  will  be  of  tile  and 
brick.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  Automatic  water  heat- 
ers are  specified.  Exterior  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the   work  by   Day  Labor. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $3,000.  Archi- 
tect, P.  H.  Bosworth,  110  .Jessie  street 
S.  F.  Owners,  McSheehy  Bros.,  73 
Langton  street,  S.  F.  The  house  will 
be  erected  on  Upper  Terrace  east  of 
Clifford,  and  has  been  designed  for  a 
seven-room  house  with  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Bath  room  will 
have  tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath 
Plans  are  complete  and  in  the  hands  of' 
the  owners  who  will  do  the  work  by 
Day  Labor.  .Materials  are  now  being 
purchased. 

SAN  FRANCISCO— Residences,  4  ■> 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner.  F,  Nelson.  30 
Presidio  Terrace.  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  side 
ot  27th  avenue  south  of  Lincoln  Way 
and  each  will  contain  six  rooms  arid 
bath.  Interiors  will  be  finished  in  pine  ■ 
with  some  elm  panels.  Hardwood  floors 
will    be    used    in    the    living    and    dining 
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rooms.  TJiorc  will  be  an  oi)cn  fire 
place  in  each  living-  room.  Mantels 
will  be  of  tile  and  brick.  Imitation 
tile  wainscot  will  be  used  in  the  bath 
rooms.  Automatic  water  healers  are 
specified.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on  metaT 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  I>abor.  Materials  are 
now    bein;?    purchased. 

BERKETvKY.  AI.AMEDA  CO.,  CAL.— 
Hunealow.  1  %  story  and  base,  frame. 
|.'?,000.  Architacl,  James  W.  Plachek, 
Acheson  Bldg.,  Berkeley.  Owner,  ^\  . 
E.  Turner.  The  dwelling  will  be  erect- 
ed on  Woolsey  street  near  Dana,  and 
has  been  designed  for  a  six- room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  living  room.  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  or  brick.  Bath 
room  will  hr.ve  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now   being  prepared. 

OAKTvAXD,  CAL. — Bungalows,  3,  1 
storv  and  base,  frame.  Cost  not  stat- 
ed. "  Architect,  C.  H.  Miller,  Dalziel 
Bldg.,  Oakland.  Owner's  name  with- 
held. These  dwellings  have  been  de- 
signed to  contain  five  rooms  each.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Each  living  room  will  have  a 
tile  mantel.  Exteriors  will  be  covered 
with  rustic.  The  architect  would  like 
to  hear  from  contractors  who  will 
consider  taking  rtats  in  exchange  for 
part   payment.  ^.^ 

PIED.MONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$3,750.  Architects,  Universal  Drafting 
Bureau,  1844  .'.th  avenue,  Oakland. 
Owner,  M.  H.  Tremble,  246!)  Rawson 
street,  Oakland.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood with  some  white  enamel  in  the 
bed  rooms.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Bath  rooms  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  when  completed  the  work 
will  be  done  by  Day  T^bor  under  the 
direction    of    the    architect. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Uesider.ce,  1  story  and  base,  frame, 
$2,n((n.  Architects,  Universal  Drafting 
Bureau,  1S41  .")th  avenue,  Oakland. 
Owner,  C  Texdahl,  302.")  Harper  street. 
The  dwelling  has  been  designed  for  a 
five-room  house  with  hath  and  sleep- 
ing porch.  Interior  of  the  house  will 
be  finished  in  pine  and  redwood.  Some 
oak  floors  will  be  used.  There  will  be 
an  open  fire  place  in  the  living  room 
with  tile  or  brick  mantel.  Imitation 
tile  wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plas- 
ter. Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by    Day   T>abor. 

ALAMEDA,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$3,000.  Architects,  I'niversal  Drafting 
Bureau,  1S4  4  .",th  avenue,  Oakland. 
Owner,  M.  H.  Tremble.  24HO  Rawson 
street,  Oakland.  The  dwelling  has  been 
designed  for  a  six-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine,  redwood  and  white 
enam;l.  Harflwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
room.  An  automatic  water  heatei-  will 
be  installed.  lOxterior  of  the  dwelling 
will  be  covered  with  shingles.  Plans 
are  being  prei);ired  and  when  complete 
the  work  will  be  done  by   Day  I..abor. 

STOCKTOX.  RAN  .TOAQUIN  CO., 
CM.. —  Residence.  2  story  and  base, 
frame.  $(.0OO.  Architect,  K.  Ilollberg 
Reimeis,  212."i  Sliattuck  avenue,  Berke- 
ley. Owner,  Dr.  Coodman.  The  dwell- 
ing will  be  erecttd  in  Tuxedo  Park, 
and  has  been  designed  for  a  seven- 
room  house  with  two  baths  an<i  sleep- 
ing porch.  Interim  will  be  finished  ir 
niiif.  hnidwoiul  :ind  white  eniiliiel. 
Ilnrdvs-ood  floors  will  be  used  in  the 
principal  rooms.  Th.ie  will  be  fur- 
nace  heat,   open    fire   places   imd    tilt-   or 


brick  mantels.  Bath  rooms  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now    being    prepared. 

SAN  .lOSE,  SANTA  CLARA  CO.,  CAL. 
— Residence,  1  lA  story  and  base,  frame, 
$3,500.  Architect,  none.  Owner,  T.  C. 
i:merson.  209  South  14th.  San  .lose.  The 
dwelling  has  been  designed  for  a  six- 
loom  house  with  bath  and  sleeping 
porch,  and  will  be  erected  on  14th 
street.  Interior  will  be  finished  in 
pine  and  hardwood  with  some  white 
enamel  in  the  bed  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Bath  rooms  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

SAN  FRANCLSCO  —  Residence,  2 
storv  and  base,  frame,  $3,000.  Archi- 
tect, none.  Owner,  Albert  J.  Hember- 
ger,  146  9th  avenue,  S.  F.  The  dwell- 
ing will  be  erected  on  the  east  side  of 
17th  avenue  north  of  Anza,  and  has 
been  designed  for  a  six-room  house 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  some  white  en- 
amel in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  he  open  fire  places 
and  tile  mantels.  Bath  room  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day    Labor. 

SAN  FRANCISCO  —  Residence.  2 
storv  and  base,  frame,  $g.OOO.  Archi- 
tects, .1.  E.  Krafft  &  Sons,  Phelan  Bldg., 
S.  F.  Owner,  Sylvain  I.,evy.  The  dwell- 
ing will  be  erected  in  St.  Francis 
Wood,  and  has  been  designed  for  a 
seven-room  house  with  two  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine,  hardwood  and  white 
enam.'l.  Hardwcod  floors  will  be  used 
in  the  living  lOom,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  Bath  rooms 
will  be  finished  in  tile.  An  automatic 
water  heater  will  be  installed.  Exte- 
rioi-  of  the  dwelling  will  be  covered 
with  brick  veneer  and  shingles.  Plans 
are    complete     and     figures    are     being 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $5,500.  Archi- 
tect, none.  Owner,  .Tames  Welsh,  24  I 
20th  avenue,  .S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  ISth 
avenue  south  of  Anza,  and  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  haidwood  veneer  with  some  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
open  tire  places  and  tile  oi-  brick  man- 
tels. Bath  room  will  have  tile  wain- 
scot. .\n  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  ivistic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete -ind  in  the  hands  of  the  owner 
who   will  do  the  woik  by   Day  T>abor. 

.SAN  FRANCISCO  —  Residence,  2 
stoiy  and  base,  frame.  $7,000.  Archi- 
tect. Edward  E.  Young.  251  Kearny 
street.  S.  F.  Owner.  Thomas  Scoble. 
3H3  14th  avenue,  S.  F.  The  dwelling 
will  be  erected  on  the  east  side  of  27th 
avenue  north  of  West  Clav,  and  has 
been  designed  to  contain  eight  room.<. 
three  baths  and  sleeping  porcli.  .\ 
gar;ige  will  elso  be  erected.  Interior 
of  the  dwelling  will  be  finished  in  pine, 
liardwood  and  white  enamel.  Hard- 
wcod floors  will  be  used  in  the  living 
room,  librar.v,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  lire  places.  An  automatic 
water  beater  will  be  installed.  Bath 
rooms  will  be  finished  in  tile.  lOxterior 
of  the  hous«'  will  be  i-overed  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  being  pur- 
chased. 

OAKLAND,  CAIi. — Residence,  2  story 
and  base.  frame.  $S.500.  .\rchitect. 
Sidne>  H.  Ni'wsnm.  Nevadii  B.-inlc 
Klilg..  .'^.  I''.  <U\ner,  Sidney  I!.  .New- 
.^iini.  The  dwelling  will  be  elected  in 
the  Crocker  llighl.'inds.  and  Ikis  been 
designed    to    contain    i>ight    rooms,    two 
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baths  and  sleeping  porch.  Interior 
finish  will  be  of  pine,  hardwood  and 
white  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  have  tile 
floors  and  wainscot.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
gaiage  will  also  be  erected  on  the 
property.  Plans  are  complete  and  fig- 
ures   are    being    taken. 

PIEDMONT,  ALA.MEDA  CO.,  CAL.— 
Bungalow  court,  10,  1  story,  frame. 
*'o.-t  not  stated.  Architects,  Salfleld  & 
Kohlberg,  Clunie  Bldg.,  S.  F.  Owner's 
name  not  given.  These  houses  will  be 
arranged  around  an  open  court  and 
each  has  been  designed  to  contain 
six  rooms,  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Bath  rooms  will  be  finished  in  tile. 
There  will  be  open  fire  places  in  the 
living  rooms  with  tile  or  brick  man- 
tels. Exteriors  will  be  covered  with 
rustic  and  shingles.  Plans  are  being 
prepared. 

BERKELEY,  ALAMEDA  CO..  CAU— 
Residence,  1%  story  and  base,  frame. 
Cost  not  stated.  Architect,  James  W. 
Plachek.  Acheson  Bldg..  Berkeley. 
Owner,  W.  E.  Turner.  The  dwelling 
will  be  ereced  on  Woolsey  near  Dana, 
and  has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  inantels.  Bath  room 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and    figures  are   being    taken. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$4,000.  Architects.  Salfield  &  Kohl- 
berg,  Clunie  Bldg.,  S.  F.  Owner,  Dr. 
C.  D.  Salfield.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  wilf 
be  finished  in  pine  and  hardwood  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  be  finished  in 
tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  figures 
are    being    taken. 

PASADENA,  LOS  ANGELES  CO., 
CAL. — Residence.  2  story  and  base, 
frame,  $15,000.  Architect.  Albert  C. 
Martin.  Higgins  Bldg.,  I>.  A.  Owner, 
I.  .M.  Trumble.  The  dwelling  has  been 
designed  for  a  ten-room  house  with 
three  baths  and  sleeping  porches.  In- 
terior will  be  finished  in  white  cedar, 
mahogany  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Tile  floors  and  wain- 
scot will  be  used  in  the  bath  rooms. 
Plans  also  provide  for  for  a  hot  w^ater 
circulating  system.  A  garage  will  be 
elected  on  the  rear  of  the  property. 
Exterioi-  of  both  house  and  garage  will 
be  covered  with  rustic  and  shingles. 
Plans  are  being  prepared. 

Contracts   Awarded 

mClOD  .MOUNTAIN.  lir.MB(^LDT  CO., 
CM,.  —  Residence,  2  story  and  base, 
frame,  $3,500.  Architect,  Frank  T. 
Oeorgeson,  Eureka.  Owner,  E.  O. 
Kramer.  Contractor,  Murray  Pine. 
Eureka,      (^ontract    price.    $3,500. 


SCHOOLS. 


LOS  AN(5KLi:s.  CAL  —  School.  1 
storv  and  base,  brick.  $20.00(».  .\rchi- 
tects.  Dennis  \-  Hewitt.  Fay  Bldg..  L. 
A.  Owners.  Los  .Vngi'les  School  Dis- 
trict. The  building  has  been  designed 
for  an  eight  class  ro(uii  building  with 
a  large  assembly  hall  and  office.  In- 
terior will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  Plans 
provide  for  a  central  healing  system, 
oil  burning  furnace  and  i)rogram 
clocks.  lOxterior  will  be  fac-ed  with 
|)ressed   biick.     Plans  are   complete   and 
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on  file  with  the  Secretary  of  the  Board 
of  Education,  Security  Rldf?.,  L.  A.  Bids 
will    he    opened    on    .Julv    Sth. 

LOS  AX(;KI.I':S,  CAI^  —  School,  2 
story  a?)d  hase,  brick,  $40,o(iO.  Archi- 
tects, Klmore  R.  .Teflery  and  F.  Schaef- 
er.  Citizens'  National  Bank  Bldg-.,  L.  A. 
Owneis,  Annandale  School  District. 
The  building-  will  contain  eight  class 
rooms,  an  auditorium,  office  and  li- 
brary. Inteiior  will  be  finished  in  pine 
with  maple  floors  in  the  class  i-ooms. 
Stairways  will  be  of  reinforced  con- 
crete. Plans  provide  for  steam  heat, 
oil  burning  furnace,  program  clocks 
and  vacuum  cleaning.  Exterior  will 
be  faced  with  ruffled  brick.  Plans  are 
complete  and  figures  are  being  taken. 
Bids  will  be  opened  on  ,Iuly  Sth. 

RIVERSIDE,  RIVB:RSIDE  CO.',  CAL. 
— University  experimental  station,  1,  2 
story  and  2,  1  story,  brick  or  hollow 
tile,  $125,000.  Architect,  Lester  H.  Hib- 
bard.  Marsh -Strong  Bldg.,  L.  A.  Own- 
eis, Regents  of  the  University  of  Cali- 
fornia. Preliminary  plans  for  this 
group  of  buildings  have  been  com- 
pleted and  approved  by  the  Regents. 
The  architect  is  now  at  work  on  the 
detail  drawings.  The  buildings  will 
occupy  the  center  of  a  417-acre  tract 
devoted  to  tropical  agriculture.  Fur- 
ther mention  will  be  made  of  the  work 
when   bids   are  called. 

PIRU,  VENTURA  CO.,  CAL,.— School, 
1  story  and  base,  brick  or  hollow  tile. 
Cost  not  stated.  Architect,  C.  H.  Rus- 
sell. W.  P.  Story  Bldg.,  L..  A.  Owners, 
Camulos  Grammar  School  District.  The 
building  will  contain  eight  class  rooms 
and  an  assembly  hall.  Interior  will  be 
finished  in  pine  with  maple  floors  in 
the  class  rooms.  There  will  be  a  cen- 
tral heating  system.  Modern  school 
plumbing  and  program  clocks  are 
specified.  Exterior  will  be  faced  with 
pressed  brick  or  cement  plaster.  Plans 
are  complete  and  out  for  figures.  Sep- 
arate bids  are  being  taken  for  the 
general  construction  and  heating  sys- 
tem.     Bids  will   be  opened  on  July   2. 

TULARE,  TULARE  CO.,  CAL.  — 
School,  1  story,  brick.  Cost  not  stated. 
Architect's  name  not  given.  Owners, 
Tulare  School  District.  Plans  have 
been  completed  and  are  now  in  the 
hands  of  the  Secretary  of  the  Board 
of  Education  for  a  two-room  building', 
covering  an  area  of  70  by  30  feet.  In- 
terior will  be  finished  in  pine.  Exte- 
lior  will  be  /aced  with  pressed  brick. 
Bids  are   now  being  taken. 

i>()rtp:rvit.,le,  tulare  CO.,  cal. 

— Schools,  2,  1  stoiy  and  base,  frame. 
Cost  not  stated.  Architect,  B.  E.  Ren- 
enl,  Porterville.  Owners,  Porterville 
School  District.  These  two  buildings 
will  each  contain  four  class  looms. 
Interiors  will  be  finished  in  pine.  Cen- 
tral heating  systems  will  be  installed. 
Plans  provide  for  modern  school 
plumbing.  Exterior  w'ill  be  faced  with 
cement  plaster  on  metal  lath.  Plans 
are   now    Being  prepared. 

OAKLAND,  CAL.  —  School  repairs, 
plumbing,  etc.  Cost  not  stated.  Ar- 
chitect, none.  Owners,  City  of  Oak- 
land. Bids  will  be  opened  on  July  6th 
for  exterior  and  interior  painting, 
lath  and  plastering,  wrought  iron 
gates  and  fences  for  portable  schools. 
Plans  can  be  secured  from  the  Secre- 
tary of  the  Board  of  Education,  City 
Hall.    ^ 

CARROLTON  SCHOOT.,  DISTRICT, 
AIONTERKY  CO.,  CAL.— School.  1  story 
frame  manual  training  building.  Cost 
not  stated.  Architect,  H.  H.  Douglas, 
National  Bank  Bldg.,  Watsonville. 
Dwneis,  Cariolton  School  District.  The 
building  will  contain  departments  of 
manual  training  and  domestic  science. 
There  will  be  a  central  healing  sys- 
tem. Exterior  will  be  covered  with 
cement.  Plans  are  complete  and  fig- 
ures are  being  taken.  Bids  will  be 
opened    on   July    2nd. 

MONTKZUMA  SCHOOL  DISTRICT, 
SAN  JOAQI'IN  CO.,  CAL.— School,  1 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Ralph  P.  -Morrell,  Odd 
Fellows       Bldg.,       Stockton.  Owners, 

-Montezuma  School  District.  The  build- 
ing will  contain  four  rooms  and  will 
be  finished  in  pine  with  maple  floors. 
A  central  heating  system  w-ill  be  in- 
stalled. Exterior  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  out  for  figures.  Bids 
will  be  opened  on  .luly  Sth.  Plans  and 
specifications  can  be  secured  from  the 
architect. 


Contracts   Awarded. 

WOUDLANI),  YOLO  CO.,  CAL.  — - 
School,  :;  story  and  base,  brick,  $G'.l,- 
.")31.  Architect,  VV.  H.  Weeks,  7.5  I'ost 
street,  S.  F.  Owners,  City  of  Wood- 
land. Contractor  Robert  Trost,  26th 
and  Howard  streets,  S.  F.  Contract 
price,   $69, .531. 

HYDE  PARK,  LOS  ANCELES  CO., 
CAL. — School  group,  1  and  2  story  and 
base,  hollow  tile,  $35,890.  Architect, 
Geoige  A.  Howard,  Jr.,  Grant  Bldg.,  L. 
A.  Owners,  Hyde  Park  School  District. 
Contractors.  H.  M.  Boward  &  Sons, 
Rollins  Apartments,  L.  A.,  general  con- 
struction, $35,890.  E.  H.  Hanson, 
painting,  $1,315.  G.  H.  Morton.  Hyde 
Park,    plumbing. 

LOS  ANGF:LES.  cal.  —  School,  2 
story  and  base,  brick,  $31,273.  Archi- 
tects, Krucker  &  Deckbar,  Ferguson 
Bldg.,  L.  A.  Owners,  City  of  Los  An- 
geles. Contractor,  Alex.  Grant,  2101 
West  37th  street,  L.  A.  Contract  price, 
$31,273. 

SHERIDAN,  ORE.— School,  1  story 
and  base,  brick,  $14,200.  Architect's 
name  not  given.  Owners,  City  of  Sher- 
idan. Contractor,  R.  D.  Crowe,  Build- 
ers' Exchange,  Portland.  Contract 
price,    $14,200. 

ILWACO,  WASH. — Cchool,  2  story  and 
base,  hollow  tile,  $18,766.  Architects, 
Tourtellotte  &  Hummel,  Rothchild 
Bldg.,  Portland.  Owners,  Town  of 
Ilwaco.  Contractor,  C.  F.  Kratz,  864 
Colonial  avenue,  Portland.  Contract 
price,    $18,766. 

jSEWEKS,  street  work  &  WATER 
SYSTEMS. 


REDWOOD  CITY,  SAN  MATEO  CO., 
CAI>. — Road  grading,  etc.  Cost  not 
stated.  Eng:ineer,  County  Surveyor, 
Redwood  City.  Owners,  San  Mateo 
County.  .  Plans  have  been  completed 
and  figures  are  now  being  taken  for 
grading  and  macadamizing  14.825 
miles  of  road  in  Road  District  No.  3. 
Bids  will  be  opened  on  July  12th.  Plans 
and  specifications  can  be  secured  from 
the   City  Clerk. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAL. — Sewers.  Cost  not  stated.  En- 
gineer, City  Engineer.  Stockton.  Own- 
ers. City  of  Stockton.  At  a  recent 
meeting-  of  the  City  Council  a  resolu- 
tion was  adopted  ordering  the  con- 
struction of  vitrified  clay  pipe  sewers, 
6  inches  in  diametei-,  in  the  following 
streets:  Sonoma,  Mendocino,  Mari- 
posa, Monterey,  North  California, 
Noith  El  Dorado,  North  Hunter  and 
North  San  Joaquin.  Bids  on  the  above 
work  will  be  called  for  at  an  early 
date. 

PORTLAND.  ORE.  —  Hydio-electric 
equipment,  penstocks,  etc.  Cost  not 
stated.  Engineer's  name  not  given. 
Owners,  Utah  Light  and  Power  Co. 
Contractors,  W.  A.  Kraner  &  Co., 
Chamber  of  Commerce  Bldg.,  Portland. 
Contract    price    not   stated. 

SAN  FRANCISCO  —  Street  paving, 
$23,918.  Engineer,       City       Engineer, 

Tempoiary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco. 
Bids  submitted  to  the  Board  of  Public 
Works  at  their  Monday  meeting  for 
the  paving  of  a  boulevard  through  city 
property  from  St.  Germain  avenue  to 
the  westerly  boundary  of  city  property 
showed  Eaton  &  Smith  the  low  bid- 
ders at  $23,918.  There  were  ten  bids 
submitted. 

SAN  FRANCISCO— Repairs  to  fire 
cisterns.  Cost  not  stated.  Engineer, 
City  Engineer,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Bids  are  now  being  re- 
ceived by  the  Board  of  Fire  Commis- 
sioners, 2nd  floor  Temporary  City  Hall, 
for  repairing  the  street  cisterns  at  the 
southwest  corner  of  16th  and  Folsom 
streets  and  the  southeast  corner  of 
Bush  and  Sansome  streets.  Plans  and 
specifications  together  with  full  infor- 
mation may  be  obtained  from  Fiank  T. 
Kennedy,  Secretary  of  the  Board  of 
I'^ire  Commissioners,  Temporary  Citv 
Hall. 

RIVERBANK,  STANISLAUS  CO., 
C.VL. — Street  lighting,  etc.  Cost  not 
stated.  Engineer,  City  Engineer,  Riv- 
erbank.  Owners,  City  of  Riverbank. 
Bids  will  be  opened  on  July  13th  for 
the  excavation  work  on  all  streets  and 
for  the  construction  of  all  columns  or 
posts  for  Riverbank  lighting  system. 
Plans  and  specifications  are  on  file 
with  the  City  Clerk  and  also  with  the 
County  Surveyor  at  Modesto. 


SACPvAMRNTO,  CAL.  —  Street  Im- 
provement. Cost  not  stated.  Engi- 
neer, City  lOngineer,  >>aciamento.  Own- 
ers, (Mty  of  Sacramento.  Bids  opened 
by  the  City  Commission  for  the  im- 
provement of  U  street  from  Sth  to  19th 
show  the  McGilvray  Construction  Co., 
1007  7th  street,  Sacramento,  low.  The 
company  bid '13.4  cents  per  square  foot 
for  asphalt,  70  cents  for  filling  and  70 
cents  for  excavation. 

.-'SACRAMENTO,  CAL. — Sewer  con- 
struction, unit  No.  2.  $190,090.  Engi- 
neer, City  Engineer,  Sacramento.  Own- 
ers, City  of  Sacramento.  Eleven  bids 
were  received  by  the  City  Commission 
for  the  construction  of  unit  No.  2  of 
the  new  trunk  line  sewer,  and  it  is 
thought  that  the  Clinton  Fireproofing 
Co.  of  .San  Francisco  is  the  lowest  bid- 
der. The  sewer  will  cost  in  the  neigh- 
borhood of  $190,090,  according  to  esti- 
mates compiled  by  City  Engineer  Mil- 
ler. It  will  run  from  the  Freeport 
road  via  Third  avenue  to  the  Lower 
Stockton  road.  Further  information 
will  be  given  of  this  work  when  an 
award  of  contract  is  made. 

SUNNYVALE,  SANTA  CLARA  CO., 
CAL. — Laying  sewer  pipe.  Cost  not 
stated.  Engineer,  Town  Engineer, 
Sunnyvale.  Owners,  Town  of  Sunny- 
vale. At  the  regular  meeting  of  the 
Board  of  Trustees  of  the  town  of  Sun- 
nyvale, bids  were  received  for  the  lay- 
ing of  2,400  feet  of  4-inch  water  pipe 
on  Pastoria  avenue  to  the  Libby,  Mc- 
Neil &  Libby  cannery.  After  some  dis- 
cussion all  bids  were  rejected,  and 
the  Clerk  instructed  to  notify  bidders 
that  the  Board  will  meet  to  enter  into 
a  private  contract  for  the  laying  of 
the  pipe  according  to  the  former  speci- 
fications, with  the  exception  that  the 
pipe  on  Pastoria  avenue  to  be  laid  14 
feet  from  the  property  line  instead  of 
16    feet. 

PALO  ALTO,  SANTA  CLARA  CO., 
CAL. — Street  improvements.  Cost  not 
stated.  Engineer,  City  Engineer,  Palo 
Alto.  Owners,  City  of  Palo  Alto.  Plans 
and  specifications  for  street  improve- 
ments on  the  southwest  side  of  High 
street,  between  Channing  and  Addison, 
have  been  adopted  by  the  City  Council 
and  a  resolution  of  intention  to  call 
for  bids  on  the  work  has  been  passed. 
An  ordinance  changing  the  grades  at 
Alma  street  and  Palo  Alto  avenue  was 
also   passed. 

SANTA  CRUZ,  SANTA  CRUZ  CO., 
CAL. — Street  paving,  g^rading,  etc.  Cost 
not  stated.  Engineer,  City  Engineer, 
Santa  Cruz.  Owners,  City  of  Santa 
Cruz.  At  the  last  meeting  of  the  City 
Council  an  ordinance  for  plans  and 
specifications  for  resurfacing  macad- 
ized  streets  was  adopted.  A  resolution 
to  order-  work  to  pave,  sewer  and  place 
detached  curbs  on  Plymouth  street  was 
adopted.  A  resolution  was  read  to  con- 
struct concrete  pavement  for  roadbed 
on  Mission  street  and  also  on  Cliff 
road. 

BURLINGA.ME,  SAN  :\IATEO  CO., 
CAL — Street  paving,  $10,369.15.  Engi- 
neer, City  Engineer,  Burlingame.  Own- 
ers, City  of  Burlingame.  The  Raisch 
Improvement  Co.  of  San  P'rancisco  sub- 
mitted the  lowest  hid  for-  street  pav- 
ing at  the  last  riieeting  of  the  Citv 
Council.  Their-  bid  for  the  work  totaled 
$10,369.15.  They  will  probably  be 
awarded    the   contract. 

MARTINIOZ,  CONTRA  COSTA  CO., 
CAL. — Culvert,  corrugated  iron.  Cost 
not  stated.  Engineer,  City  Engineer, 
Martrnez.  Owners,  City  of  Martinez. 
The  City  Trustees  have  or-dered  Street 
Superintendent  Howard  to  proceed  at 
once  in  the  construction  of  a  big  cor- 
rugated iron  culvert  40  feet  in  length 
across  Escobar  street  at  the  Pine  street 
corner.  This  storm  sewer,  it  is  be- 
lieved, will  care  for  the  flood  waters 
which  rush  down  Pine  street  in  the 
winter  and  will  prevent  the  usual  over- 
flow at  that   point. 

PETALU.MA,  SONOMA  CO.,  CAL.— 
Sewer  construction.  Cost  not  stated. 
Engineer-,  City  Engineer,  Petaluma. 
Owners,  City  of  Petaluma.  A  resolu- 
tion was  passed  that  a  6-inch  iron 
stone  pipe  sewer-  be  constructed  from 
the  manhole  at  the  center  of  B  street 
opposite  Laurel  avenue  along  the  cen- 
ter- line  of  said  avenue  to  the  center 
of  B  street.  A  resolution  was  also 
passed  that  Sheldon  street,  from  the 
southeast  line  of  Bassett  to  the  north- 
west line  of  lot  177,  between  the  prop- 
erty lines  be  graded  to  the  subgrade 
for  the  width,  and  between  the  curb 
lines    be    macadamized    with      crushed 
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rock,  curbc-fl  with  bnsalt  and  vvuttered 
with    conclete.  ^_  ,        _^ 

IIICHAIONI),  CONTKA  COSTA  CO., 
CAK. — Street  pavins-  Cost  not  .stated. 
ICnpineer,  ("ity  Engineer,  Uichmond. 
0\vner.«.  City  of  Richmond.  Plans  for 
the  paving  of  Potrero  avenue  from  end 
to  end  are  now  under  way  and  the 
work  will  be  ordeied  .shortly.  Plans 
are  also  under  way  for  the  paving  of 
the  streets  in  the  vicinity  of  the  Peres 
and  (Jrant  schools,  and  bids  will  be 
called    for   at   an   eaily   date. 

RIO  VISTA,  SOIjANO  (X).,  CAL,.— 
Street  paving.  Cost  not  stated.  Engi- 
neer. Town  Engineer,  Rio  Vista.  Own- 
ers. Town  of  Rio  Vista.  Plans  have 
been  completed  and  have  received  of- 
Hcial  approval  for  paving  Second  street 
and  California  street  their  full  length. 
Bids  will  be  opened  on  .luly  Mth.  Plans 
and  specifications  can  be  secured  froi/ 
the  Town    I<:ngineer. 

SANTA  ROSA,  SONOMA  CO.,  CAL. — 
Concrete  curbs,  gutters,  sewers  and 
grading.  Cost  not  stated.  Engineer, 
City  Engineer.  Santa  Rosa.  Owners, 
Citv  of  Santa  Rosa.  At  the  last  meet- 
ing of  the  City  Council.  Street  Com- 
missioner Beebe  was  directed  to  ad- 
vertise for  bids  for  laying  concrete 
curbs  and  gutters  on  both  sides  ot 
Washington  and  A  streets,  between 
Fourth  and  Fifth  streets.  The  Street 
Comissioner  wa.s  also  directed  to  lay 
sewer  and  water  mains  on  Brown 
street  between  Mill  and  Bennett  ave- 
nue pi  ior  to  the  macadamizing  of  those 
two   blocks. 

Tir.I.A.MOOK,  ORE.— Road  grading, 
paving,  etc.  Cost  not  stated.  Engi- 
neer. Citv  Engineer.  Tillamook.  Own- 
er, Citv  "of  Tillamook.  All  bids  sub- 
mitted for  the  impro\ement  of  several 
roads  with  grading,  paving,  etc.,  have 
been  rejected  and  new  bids  will  be  re- 
ceived until  l(t  oclock  a.  m.  .luly  2nd. 
.T.  C.  Molden  is  the  County  Clerk  and 
from  whom  further  information  may 
be  had.  The  contract  is  to  include  the 
clearing,  grading  and  grubbing  the  30- 
foot  roadway,  leveling  and  rolling  and 
with  lavins-  a  surfacing  of  standard 
specilications  of  the  following  types: 
Sheet  asphalt  on  concrete  base,  asphal- 
tic  concrete  on  concrete  base,  light 
Bitulithic  on  concrete  base,  one  course 
grouted  conciete  and  wood  block  on 
concrete  base. 

Contracts  Awarded 

VISALIA.  KINC.S  CO..  CAl-.— High- 
way construction,  $9!).2!»!>.(;0.  Engineer, 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  Owners,  State  ol 
California.  Contractors.  George  S. 
Benson  &  Son,  I..  A.  Contract  price, 
$l»n,2!t!t.60. 

SACRAMENTO,  CAl..  —  Sewer  con- 
struction. $!)2,192.  Engineer,  City  En- 
gineer, Sacramento.  Owners,  City  of 
Sacramento.  The  City  Commission  has 
tentatively  accepted  the  bid  of  the 
Clinton  Fireproofing  Co.  of  San  Fran 
cl.«ico  for  unit  No.  2  of  the  trunk  line 
sewer  south  of  Y  street  to  connect 
Curtis  Oaks  with  the  new  sump.  The 
bid  was  192,192,  or  llT.SOd  lower  than 
the  lOngineer's  estimate  of  $110,000.  As 
soon  as  the  money  from  the  sale  of 
bonds  is  in  the  treasury  the  contract 
will   be   awarded. 

SAN  RAFAEL.  MARIN  CO.,  CAL.— 
Electroliers,  $S.54.90.  Engineer,  City 
Engineer,  San  Rafael.  Owners.  City  of 
San  Rafael.  Contractors.  Contra  Costa 
Construction  Co..  232.'!  Shattuck  ave- 
nue,   Berkeley.      Contract   price,   $S.')4.90. 


STOKES   AM)  OFFICES. 

SAN  FRANCISCO — Stores,  1  story 
and  base,  brick,  $1,000.  Architects, 
Fabre  &  Bearwald,  Meichants"  Nation- 
al Bank  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  the  west  side  of  .Mission  street 
near  20th,  covering  an  area  of  2.">  by 
90  feet.  Theie  will  be  one  store.  In- 
terior will  he  finished  in  |>ine  with 
h;irdwood  in  the  display  windows. 
Patent  ptoj«j  fronts  are  speci'.ied.  Mar- 
ble wainscot  and  bii.oes  will  hi-  iifsed. 
Kxterior  of  the  building  will  be  faced 
with  white  enameled  brick.  Plans  are 
complete    and    ligures    are    being    taken. 

S.\N  FR.WCISCO — Market,  1  story 
and  base,  brick,  $ii.(Mi{i.  Ardiitects, 
O'Brien  Bros,.  2lo  Montgomery  street, 
S,  l\  Owners.  Michaels  Bros.  The 
buildin;;  will  be  erected  on  the  west 
side  of  CiOUgh  street  noith  of  Post  :inil 
hu.s    been    designed      with      walls      .-md 


foundations  heavy  enough  for  addi- 
tional stories.  Interior  will  be  ar- 
ranged for  a  market  and  will  be  fin- 
ished in  pine  with  a  large  amount  ol 
white  enamel  and  tile.  Patent  store 
fronts  are  specilied.  Exterior  will  be 
faced  with  white  enameled  brick. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

IA)S  ANGELES,  CAL.— Lofts.  2  and 
:•.  storv  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect,  F. 
A.  Brown,  Los  Angeles  Investment 
Bldg.,  L.  A.  Owner,  Frank  Tandy. 
The  building  will  be  erected  at  S22 
Wall  street,  and  will  have  a  frontage 
of  (0  feet  and  a  depth  of  I2.">  feet.  In- 
terior will  be  finished  in  pine.  There 
will  be  a  freight  elevator,  steam  heat 
and  metal  window  sash  and  frames. 
lOxterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    I^abor. 

STOCKTON,  SAN  .lOAQUIN  CO., 
CAL.— Stores  and  club,  2  story  and 
base.  Class  B  construction,  $2.j,000. 
Architect,  Franklin  E.  Werner,  San 
.loaquin  Bldg.,  Stockton.  Owner,  Mr. 
.lordan.  of  Dodge-Sweeny  Co.,  Oak- 
land. The  building  will  be  erected  at 
the  northeast  cornei-  of  Webber  and 
California  streets,  and  will  cover  a 
considerable  ground  area.  The  first 
floor  will  be  arranged  for  a  number  of 
retail  stores.  ITpper  lloor  will  contain 
club  rooms.  There  will  be  a  large 
roof  garden.  Interior  will  be  finished 
in  pine  and  hardwood.  Hardwood 
floors  will  he  used  in  the  second  story. 
Plans  provide  for  steam  heat  and  vac- 
uum cleaning.  Metal  window  sash 
and  frames  will  be  used.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are   now    being   prepared. 

WII.LITS,  MENDOCINO  CO.,  CAL.— 
I'ndertaking  parlors,  2  story  and  base, 
reinfoiced  concrete.  Cost  not  stated. 
Architect's  name  not  given.  Ow-ner, 
Hairy  .Mohn.  Willits.  The  building 
will  cover  an  area  of  2.3  by  100  feet. 
Interior  will  be  finished  in  pine  and 
white  enamel.  There  will  be  modern 
plumbing,  heating  and  special  vaults. 
.\it  glass  is  specified.  Exterior  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  let  all  contracts. 
Foundation   work    is   now    underway. 

FRESNO,  FRESNO  CO.,  CAL — Stores, 
1  storv  and  base,  brick,  $25,000.  Ar- 
chitect, R.  F.  Felchin,  Rowell  Bldg., 
Fresno.  Owner,  Mrs.  H.  C.  Tupper. 
The  building  will  be  erected  at  the 
corner  of  K  and  Kern  streets  and  will 
cover  an  area  of  7.")  by  150  feet.  Foun- 
dations and  walls  will  be  heavy  enough 
to  carry  additional  stories.  There  will 
be  a  number  of  modern  stores  finished 
in  pine  and  with  hardwood  floors  in 
the  display  windows.  Plans  provide 
for  steam  heat  and  oil  burning  fur- 
nace. Patent  store  fronts  will  be 
used.  Entrance  lobbies  will  have  mo- 
saic lloors  and  marble  bases.  lOxte- 
rior 'if  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 


SEALED    PROPOSALS 


•i{OiM»s\i,s    I'oii    «A\.\l,    .SI  l•l•l,IK^^. 


I'.\.\'AM.\  CIRCULAR  938 — Proposals 
for  Twelve  Electric  Towing  l.,ocomo- 
tives  for  Canal  Locks. — -Sealed  .-pro- 
posals  will  be  received  at  the  office  of 
the  (Jeneral  Puichnsing  Officer,  the 
Panama  Canal.  Washington,  I ).  C,  until 
tOsMt  n.  III.  \ukum4  1«.  UM.">.  at  which 
time  they  will  be  opened  in  public,  for 
furnisiiing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  93s )  may 
be  obtained  from  this  ofllce  oi-  the  of- 
fice of  the  assistant  purchasing  agent, 
I''ort  .Mason,  San  Francisco.  Cal.:  also 
from  the  V.  i<.  engineer  offices  in  the 
following  cities:  Seattle,  Wash.:  Los 
.\ngeles.  Cal.  F.  C.  BtHUJS,  Major, 
I'orps  of  lOngineers,  I'.  .^.  .Army,  Gen- 
eral   Purchasing   Officer. 

_ ^ 

l>l<(>l'0.«i,\KS     K<»K     C'AIVAL    SI  ri'l.lKS. 


P\N.\.\IA  CIRCPLAR  939  —  Steel 
Doors  for  ."^heds  on  Pier  7  at  (^ristob;il 
!ind  Pier  I  .s  at  Baltioa. — ."Sealed  pro- 
I)os;ils  will  be  received  at  the  office  of 
the  <;eneial  Puichnsing  Ollh'er,  the 
I'aii.'iina  Can.il.   Washingioii,   D.  ('..   until 


,  iJH.'i,  at  which   time  they 

will  be  opened  in  public,  for  furnish- 
ing and  erecting  the  above  mentioned 
articles.  Blanks  and  general  infor- 
mation lelating  to  this  circular  (No. 
939)  may  be  obtained  from  this  office 
or  the  office  of  the  assistant  purchas- 
ing agent.  Fort  Mason.  San  Francisco, 
Cal.:  also  from  the  t'.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wash.;  Los  Angeles,  Cal.  F.  C.  BOGGS, 
.Major,  Corps  of  ICngineers,  U.  .S.  Army, 
General    Purchasing  Officer. 


l'|{«»l'OS.4I<S     FOR     CANAL,     Sl'PIM.IKS. 

PANA.MA  CIRCI'LAR  937.— Proposals 
for  Structural  Steel  and  Acce.ssory 
Parts  tor  Shed  on  Pier  No.  7. — Sealed 
proposals  will  be  received  at  the  office 
of  the  General  Purchasing  Officer,  the 
Panama  Canal.  Washington,  D.  C, 
until  10:3«  a.  m.  July  12.  IJ>1.%,  at  which 
time  they  will  be  opened  in  public,  for 
fuinishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  937)  may 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent. 
Fort  Mason,  Cal.:  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle,  Wash.;  Los  Angeles,  Cal.  F.  C 
BOGGS,  Major,  Corps  of  Engineers,  U. 
S.  Army,  General  Purchasing  Officer. 


I»K<)IM)SM,S    FOR    SHAFTS    A\D 


SHAFTS  AND  CHAIN— Department 
of  the  Interior,  V.  S.  Reclamation  Serv- 
ice, Washington,  D.  C. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  U.  S.  Reclamation  Service,  Wash- 
ington, D.  C,  until  '2  o'clock  p.  in.  July 
i:!.  l»13,  for  furnishing  chain  shafts 
and  chains  for  the  rolling  crest  of 
Grand  River  diversion  dam.  Grand  Val- 
ley project,  Colo.,  consisting  of  one 
safety  chain,  one  chain  shaft,  one  oper- 
ating chain,  and  one  guard  chain,  all 
for  the  60- foot  roller,  and  of  six  safety 
chains,  six  chain  shafts,  six  operating 
chains,  and  six  guard  chains  for  the 
six  70-foot  rollers.  For  particulars  ad- 
dress the  U.  S.  Reclamation  Service, 
Washington,  I).  C.  MORRIS  BIEN, 
.\cting    Director. 

♦ 

IMJOI'OSAI.S     I'OK     HF-<l,\M\'nO\ 
W  OltK. 


RECLAMATION  WORK— Department 
of  the  Interior,  U.  S.  Reclamation  Serv- 
ice, Washington,  D.  C. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  I'nited  States  Reclamation  Service, 
Provo,  I'tah,  until  '2  o'clock  p.  in.  July 
15,  IJ>1."S,  for  construction.  involving 
about  50,000  cubic  yards  of  canal  ex- 
cavation, S,000  cubic  yards  of  rolled 
embankment,  3,000  cubic  yards  of  ex- 
cavation for  structures,  950  cubic  yards 
of  reinforced  concrete  and  525,000 
square  feet  of  canal  lining.  The  work 
is  located  near  (Joshen,  t'tah,  on  the 
Tintic-  Branch  of  the  Denver  and  Rio 
Grande  Railroad.  For  particulars  ad- 
dress the  United  States  Reclamation 
.Service,  Provo,  I'tah,  or  Washington, 
I).  C.  M(JRRIS  BIEN,  Acting  Director. 
♦ 

l»ROPOSAI,.S     FOR     A'KSSKI.. 


\'ESSEI.i — Sealed  proposals  will  be 
received  at  the  office  of  the  superin- 
tendent, (^oast  and  Geodetic  Survey, 
Department  of  Commerce,  Washington. 
I).  C,  until  AuKUxt  U).  I»l."i.  and  then 
opened,  and  also  on  the  same  date  at 
the  office  of  the  inspector,  (^oast  and 
(Jeodetic  Survey,  Room  3li»,  Custom 
House,  San  Francisco.  Cal..  for  the  con- 
struction and  equipment  of  the  Coast 
and  Geodetic  .Purvey  steamer  "Sur- 
veyor." of  about  1.000  tons  displace- 
ment. P:irticulars  may  he  obtained 
upon  application  to  the  superintendent. 
Coast  nnd  (Jeodetic  Survey.  Washing- 
ton.   D.   C. 

♦ 

pitoi'os\i,s  F(M(   DRF.ixax;. 


DREDGING — Sealed  proposals,  en- 
dorsed "Proposals  for  Dredging,"  will 
be  received  at  the  bureau  of  y.-irds  nnd 
•locks.  Nav.\-  Dep.-irtment.  Washington. 
D.  C..  until  II  o'clock  n.  ni.  July  :tl. 
IIH.'i,  and  then  and  there  publicly 
opened   for  dredging  72,ooo  cubic  yards. 


W'eilnesdriv.      .Tune 
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more  or  less,  at  the  naval  station, 
Pearl  Harbor,  Hawaii.  Plans  and 
specifications  may  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  the  naval  station  named. 
H.    R.   STANFORD,   Chief  of   Bureau. 


PROPOSALS   KOK   BVIIiDING. 


BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Seven  Buildings" 
will  be  received  at  the  bureau  of  yards 
and  docks.  Navy  Department,  Wash- 
ing-ton, D.  C,  until  II  o'clo<-k  a.  in.  July 
'24,  ISH.I,  and  then  and  there  publicly 
opened,  for  one  power  house,  one  oper- 
ating buildiag-  and  one  storehouse  of 
stuccoed  brick  and  steel  frames,  one 
pump  house,  one  quarters  for  com- 
manding officei',  one  double  quarters 
for  chief  operator  and  one  operators' 
(luarters  of  stuccoed  wood  frame  con- 
struction at  the  naval  radio  station, 
San  Diego,  Cal.  Plans  and  .specifications 
may  he  obtained  on  application  to  the 
bureau  or  to  the  officer  in  chaige,  naval 
radio  station,  San  Diego,  Cal.  H.  R. 
STANFORD,    Chief    of    Bureau. 

♦ 

NOTICE   TO   BIDDEKS. 


NOTICE  is  hereby  given  by  the  Trus- 
tees of  the  Montezuma  School  District, 
.San  .Joasuin  County,  California,  that 
sealed  bids  will  be  leceived  at  the  of- 
fice of  Ralph  P.  Morrell,  architect, 
Rooms  12-1.3-14-1.5,  Odd  Fellows'  Bldg., 
up  to  the  hour  of  2  p.  ni.  of  the  «tli 
day  of  July,  liH.I,  at  which  time  bids 
will    be    publicly    opened. 

Bids  for  the  furnishing  of  work, 
labor  and  materials  to  complete  a  cer- 
tain school  building  for  the  Monte- 
zuma School  District  according  to  the 
plans  and  specifications,  which  may  be 
seen  at  the  office  of  Ralph  P.  Morrell, 
architect,  I.  O.  O.  F.  Building.  Stock- 
ton,   California,    during    busine.ss   hours. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  de- 
posit for  not  less  than  10  per  cent  of 
the  amount  of  the  bid,  conditioned 
that  the  successful  bidder  shall  enter 
into  a  contract  in  accordance  with 
such  bid,  and  tile  with  said  trustees  a 
bond  to  be  appioved  by  them  within  10 
days  after  the  acceptance  of  his  bid 
which  said  bond  shall  be  conditioned 
for  the  faithful  fulfillment  of  the  con- 
tract entered  into  and  to  be  for  at  least 
50  per  cent  of  the  amount  of  the  con- 
tract price  for  the  woi-k  to  be  done 
there   under. 

All  bids  must  be  submitted  upon 
foims   obtained   from   the  architect. 

Dated   June    19,    191.5. 

WM.    HODLENBECK,    Secretary. 

By    order    of    the   Trustees. 


PROPOSAI,S    FOR    CAXAL     SUPPLIES. 


PANAMA  CIRCULAR  935— Proposals 
for  Galvanized  Corrugated  Roofing, 
Electiolytic  Oxy-Hydiogen  Generating 
Plant.  Electric  Cable,  Cable  End  Bells, 
Circuit  Breaker,  Glass  Lamp  Shades, 
Battery  Zincs,  Dry  Cells,  Soil  Pipe, 
Pipe  Fittings,  Mattress  Ticking,  Mat- 
tress Tufts  and  Mattress  Twine  and 
Lumber. — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  general  pur- 
chasing officer,  the  Panama  Canal, 
Washington,  D.  C,  until  10:30  a.  m. 
July  1,  1915,  at  which  time  they  will  be 
opened  in  public,  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  935)  may  be  obtained 
from  this  office  or  the  offices  of  the  as- 
sistant purchasing  agent,  Fort  Mason, 
San  Francisco,  Cal.;  also  from  the  U. 
S.  engineer  offices  in  the  following 
cities:  Seattle,  Wash.;  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of 
engineers,  U.  S.  army,  general  pur- 
chasing  officer. 


STATE    OF    CALIFORNIA. 


DEPARTMENT       OF       ENGINEERING. 


CALIFORNIA   HIGHWAY   COMMISSION 

NOTICE   TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Comniisxion,  51R  Forum  Building, 
Snrraniento,  Cal.,  until  2  o'clock  P.  M. 
on    July    0,    IBl.l,    at    which    time    they 


will  be  publicly  opened  and  read  for 
construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 

Tehama  County,  from  Red  Bluff  to 
Northerly  Boundary  (II-Teh-3-C),  about 
12.7   miles   in   length,   to   be   graded. 

Glenn  County,  from  Willows  to  Gra- 
pit  (HI-Gle-T-B),  about  9.4  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete. 

Contra  Costa  County,  from  El  Ciervo 
(Tormey)  to  Eckley  <IV-C.  C-14-B), 
about  3.5  miles  in  length,  to  be  graded. 

Tulare  County,  from  Goshen  to  Visa- 
lia  (VI-Tul-4-D  and  VI-Tul-10-B), 
about  G.4  miles  in  length,  to  be  paved 
with   Portland  cement  concrete. 

Tulare  County,  from  Westerly 
Boundary  to  the  Southern  Pacific  Rail- 
road (^VI-Tul-10-A),  about  3.9  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office,  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers  offices  are  lo- 
cated .at  Willits,  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Cominission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

CHARLES  D.   BLANEY, 
NEWELL  D.   DARLINTON, 
CHARLES  F.   STERN, 
California   Highway   Commission. 
AUSTIN  B.  FLETCHER, 
Highway     Engineer, 
WILSON  R.   ELLIS, 

Secretary.  (*) 

Dated:    June    14,    1915. 

♦ 

NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento,  California,  up  to 
and  including-  12  o'clock,  noon,  Wed- 
nesday, July  7,  1915,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishinj^  all  plant,  materials,  and 
labor,  and  doing  the  -tvork  required  for 
the  complete  construction  and  erection 
of  a  building  to  be  ktso^vn  as  the  Power 
House,  Chieo  State  Normal  School, 
('hico,  California,  in  accordance  with 
the  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on  ap- 
plication to  the  State  Department  of 
Engineering,    Sacramento,   California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the   State   Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
FIngineering  at  Sacramento,  California, 
in   good   condition. 

The  State  Department  of  Engineering 
reserves  the  right  to  reject  any  and  all 
bids  and  to  waive  any  informality  in 
any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainry  marked  on  the 
envelope:  "Proposal  for  Power  House, 
Chico  State  Normal  School,  Chico,  Cali- 
fornia." 
(SK^NED)  W.    F.    McCLURE, 

State  Engineer.    (*) 


I'ROPOSALS   FOR   SUBMARINES. 


the  information  of  bidders  and  general 
specifications  for  the  construction  of 
said  vessels  are  ready  for  distribution 
among  prospective  bidders.  Forms  of 
proposal  and  contract  may  be  had  on 
application  to  the  department.  FRANK- 
LIN D.  ROOSEVELT,  Acting  Secretary 
of   the   Navy. 


INVITATION    FOR    PROPOSALS. 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C,  June  1,  1915. — Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  m. 
July  7,  1915,  for  the  completion  of  the 
Second  story  of  the  United  States  Sub- 
treasury  at  San  Francisco,  California. 
Drawings  and  specifications  may  be 
obtained  from  J.  Milton  Dyer,  825  Cu- 
yahoga Building,  Cleveland,  Ohio;  from 
J.  W.  Roberts,  Supervising  Superinten- 
dent of  Construction,  403  Post  Office 
and  Court  House  Building,  San  Fran- 
cisco or  at  this  office,  at  the  discretion 
of  the  Acting  Supervising  Architect, 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect  (•) 


THE   PRESIDENT. 

The  Hag  of  the  United  States  has  not 
been  created  by  rhetorical  sentences  in 
declarations  of  independence  and  in 
bills  of  rights;  it  has  been  created  by 
the  experience  of  a  great  people,  and 
nothing  is  written  upon  it  that  has 
not  been  written  upon  it  by  their  life. 
— From  I'residcnt  Wilson's  Flag  Day 
address. 

If  another  James  Buchanan  were  in 
the  White  House  the  country  would  not 
have  the  sturdy  confidence  that  it  has 
today. 

The  people  of  the  United  States  today 
back  their  President  to  the  limit,  not 
only  because  of  an  instinctive  patriot- 
ism. They  back  him  for  that  reason, 
too.  But  along  with  that  ingrained 
patriotism  the  people  of  the  United 
States  back  their  President,  Woodrow 
Wilfcon,  because  they  are  sure  of  Mr. 
Wilson's  intelligence  and  of  his  heart 
and  of  his  moral  strength. 

His  own  record  backs  up  his  own  fine 
statements  of  national  idealism  and 
national    sentiment. 

The  people  of  the  United  States  are 
not  patient  now  with  anyone  who  seeks 
to  embarrass  or  perplex  the  President. 


SYNTHETIC    DYES. 

The  I'aw  materials  from  which  al- 
most all  the  synthetic  dyes  are  made 
are  only  nine  to  ten  direct  products  of 
ooal  tar.  These  are  transformed  chem- 
ically into  from  250  to  300  intermedi- 
ate products,  which  in  their  turn  yield 
about  1,200  chemically  distinct  dye- 
stufCs.  Among;  the  processes  employed 
are  high  temperatures,  great  pressures 
and    low    ref rigeiation. 


OVER  66  YEARS' 
XPERIENCK 


SUBMARINES — Proposals  for  con- 
structing by  contract  sixteen  subma- 
rine boats,  Nos.  62-77,  will  be  received 
at  the  Navy  Department  until  12 
o'clock  noon  .\ugust  2,  lOl.'i,  when  they 
will    be   publicly   opened.      Circulars   for 


Trade  Marks 
Designs 

COPYBIGHTS  Ac. 

Anyone  iendlng  a  sketrfi  and  description  Bay 
quickly  ascertain  our  opiincni  free  whether  an 
InTentlon  is  prohnbly  p.-ilontiible.  Commnnlca- 
tlons strictly  conlldenlial.  HANDDOOK  on  PatenU 
lent  free.  Oldest  aizenry  for  socurliijf  patents. 

Patents  taken  tliroueh  Slunn  &  Co.  recelr* 
ipicial  notice,  wiltiout  cbarco,  iu  the 

Scientific  Jfenerican. 

A  handsomely  IllnfitrnlPd  wooUly.  I.nreest  cir- 
culation of  luiv  nioiitilJc  lournal.  Terms,  $3  a 
year;  four  nioTilUs,  tt.   SolJbyall  newsdealers. 

MI)NN&Cl.3«*«""«'«^»- New  York 

Brancb  oniri,  C2i>  F  8t.,  Wasbluutuu.  D.  C.    . 
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SAN    FRANCISCO. 


STREKT  PAVING  —  $L':i,91S.  San 
(•"■lancisco.  Kngineer,  City  Kngineei-, 
Tempoiary  City  Hall,  K.  F.  Owners, 
City  and  County  of  Ban  Franciscd. 
HiiKs  -iubmitted  to  the  Hoard  of  Public 
Works  at  their  Monday  meeting  for 
the  paving-  of  a  boulevard  through  city 
property  from  St.  Gei-main  avenue  to 
the  we.steily  boundary  of  city  property 
sliowed  lOaton  &  Smith  the  low  bidders 
at  $2:{,!)18.  There  were  ten  bids  sub- 
Jiiitted. 

COURT  TIOUSF— Brick  and  steel, 
$.',0,000.  Minden,  Nev.  Architect,  F.  J. 
IJe  Lonschamps,  Jleno,  Nev.  Owners, 
Dougla.s  County.  Plans  and  specifica- 
tions have  been  completed  for  the  new 
county  court  house  and  jail  building 
to  be  erected  at  Minden.  The  design 
i.s  in  the  classic  style.  Construction 
will  be  of  steel  and  brick  and  will  be 
fireproof       throughout.  Besides       the 

usual  offices  for  the  various  county 
odicials,  the  plans  provide  for  a  large 
<'ounty  court  room.  Surveyor's  office. 
Supervisors'  chamber  and  a  jail.  In- 
teiior  finish  will  be  of  pine  and  hard- 
wood with  some  metal  trim.  Plans 
provide  for  steam  heat,  a  vacuum 
cleaning  system,  complete  oil  burning 
(■(jiiipnient  and  program  clocks.  Metal 
window  sash  and  frames  and  special 
jail  equipment  is  also  included  in  the 
work.  .Marble  wainscot,  tile  floors 
and  steps  are  specified.  Special  fire- 
proof vault  equipment  will  be  in- 
stalled in  each  office.  Kxterior  of  the 
building  will  be  faced  with  pressed 
brick  or  cut  stone.  Bids  are  now  be- 
ing taken  and  will  be  opened  on  .July 
3rd. 

RKPAIRS  TO  FIRE  CISTERNg— 
Cost  not  stated.  San  Francisco.  En- 
trineer.  City  Engineer,  Temporary  City 
Flail,  S.  F.  Owners,  City  and  County 
of  .San  Francisco.  Bids  are  now  be- 
ing received  by  the  Board  of  Fire  Com- 
missioners, 2nd  floor  Temporary  City 
Hall,  for  repairing  the  street  cisterns 
at  the  southwest  corner  of  16th  and 
Folsom  streets  and  the  southeast  cor- 
ner of  Bush  and  Sansome  streets.  Plans 
and  specifications  together  with  full 
information  may  be  obtained  from 
Frank  T.  Kennedy,  Secretary  of  the 
Hoard  of  Fire  Commissioners,  Tem- 
porary City  Hall. 

RESIDENCES— 3,  2  story  and  base, 
frame,  |2,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner.  J.  Anderson, 
'12.'!  Ifith  avenue,  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  side 
of  17th  avenue  south  of  Geary,  and 
e;ich  has  been  designed  to  contain  six- 
rooms  and  bath.  Interior  finish  will  be 
of  pine  and  redwood.  Some  hardwood 
floors  will  be  used.  There  will  be  a 
large  open  fire  place  in  each  of  the 
living  rooms.  Mantels  will  be  of  tile 
;irid  brick.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Automatic  water 
hf.-iters  are  specified.  Exteriors  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the    work    by    Day    I^abor. 

KESIDENCE  —  2  story  and  base, 
frame.  $:{,000.  San  Francisco.  Archi- 
teft.  P.  H.  Kosworth,  110  Jessie  street, 
S.  F.  Owners,  .McSheehy  Bros..  73 
lyangton  street,  S.  F.  The  house  will 
be  erected  on  ITpper  Terrace  east  of 
Clifford,  and  has  been  designed  for  .a 
seven-room  house  with  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  be  an  open  fire  place  and 
tile  or  brick  mantel.  Bath  room  will 
liave  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic'  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
lianfis  of  the  owners  who  will  do  the 
work  by  Day  I^bor.  Materials  are  now 
being   purchased. 

ItlOSIDI'INCES— -J,  2  story  and  base, 
frame,  $2,30o  each,     .San  Francisco,  Ar- 


tliliecl,.  none.  Owner.  F.  Nelson,  30 
Presidio  Terrace.  S.  F.  These  dwell- 
ings will  be  erected  on  the  west  side 
of  27th  avenue  south  of  J^incoln  Way, 
and  each  will  contain  six  rooms  and 
bath.  Interiors  will  be  finished  In 
pine  with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  an  open 
fire  place  in  each  living  room.  Man- 
tels will  be  of  tile  and  brick.  Imita- 
tion tile  wainscot  will  be  used  in  the 
bath  rooms.  Automatic  water  heaters 
are  specified.  Exteriors  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being  purciiased. 

APART.SlENT  HOUSE— 6  Story  and 
base.  Class  C  construction,  1100.000. 
.San  Francisco.  Architect,  C.  H.  Skid- 
more,  Hearst  Bldg.,  S  F.  Owner,  Dr. 
C.  F  Buckley  The  building  will  be 
erected  on  O'Farrell  street  near  Hvde, 
having  a  frontage  of  30  feet  and"  a 
depth  of  70  feet.  Th«re  will  be  a  num- 
ber of  two  and  three  room  apartments 
airanged  with  private  baths  and  wall 
beds.  Interiors  will  be  finished  in  pine 
with  some  hardwood  veneer.  Hard- 
wood floors  will  he  used  in  the  prin- 
cipal rooms.  Plans  provide  for  steam 
heat,  an  automatic  elevator,  vacuum 
cleaning  and  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and 
floors.  Marble  and  tile  wainscot  will 
be  used  in  the  entrance  lobby.  Some 
ornamental  plaster  will  be  used.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are    being   taken. 

FIRE  HOITSE  .STABLES  RE-AR- 
RANGEMENT —  Frame  construction. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect. City  Department  of  Architec- 
ture, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
IMans  are  complete  and  figures  are  now 
being  taken  by  the  Secretary  of  the 
Fire  Department,  Temporary  City  Hall, 
for  the  rearrangement  of  the  depart- 
ment stables  located  on  Division  street 
between  10th  and  Bryant.  Bids  for 
this  work  will  be  opened  on  July  7th. 
Plans  and  specifications  can  be  se- 
cured from  the  office  of  the  Secretary 
of   the   Fire   Department. 

DETENTION  HO.ME— 9  story  and 
base.  Class  A  construction.  $91.32.5. 
San  Francisco.  Architect,  Louis  Chris- 
tian Mullgardt.  Chronicle  Bldg.,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. The  Pacific  Construction  Co. 
has  assigned  the  contract  for  the  con- 
struction of  the  Juvenile  Detention 
Home  to  be  erected  for  the  City  and 
County  of  San  Francisco  to  Ringrose  & 
Anderson,  320  .Market  street.  S.  F.  The 
contraet  price  remains  the  same,  $91,- 
32.").  The  building  will  be  a  nine- 
story  and  basement  Class  A  structure. 
Construction   will   be   started   at   once. 

APARTMENT  HOTTSE  ALTERA- 
TIONS —  3  story  and  base,  frame,  $1(1,- 
000.  San  Francisco.  Architect,  Philip 
Overman,  Shreve  Bldg.,  S.  F.  Owner, 
W.  M.  Avery.  The  present  three-story 
frame  flat  building  located  at  the 
southeast  corner  of  Haight  and  Scott 
streets  will  undergo  extensive  altera- 
tions. Included  in  this  work  will  be 
new  interior  partitions.  plastering, 
mill  work,  interior  finish,  plumbing, 
electric  work  and  painting.  Plans  are 
complete  and  figures  are  now  being 
taken. 

l''I..\TS — 2  story  and  base,  frame, 
$f>,O00.  San  Francisco,  .\rchitect,  Ed- 
ward E.  Voung,  2.'il  Kearny  street,  S. 
F.  Owner,  Thomas  Scoble,  363  14th 
avenue.  S.  F.  The  building  will  be 
erected  at  the  southwest  corner  of 
Palm  avenue  and  Californi;i.  and  has 
been  designed  to  contiiin  four  modern 
flats  of  five  rooms  and  bath.  Inte- 
riors will  be  finished  in  pine  with 
some  elm  panels.  Hardwocid  floors  will 
be  used  in  the  living  and  dining  rooms. 
There    will    bo   open    Arc    places    In    the 


living  rooms  with  tile  mantels.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
puichased. 

FLATS — 2  story  and  base,  frame, 
$•'!,. ^OO.  San  Francisco.  Architect,  none. 
Owner,  G.  Canepa,  1882  Grant  ave- 
nue, San  Francisco.  The  build- 
ing will  be  erected  on  the  east 
side  of  Grant  avenue  south  of  Chest- 
nut, and  has  been  designed  to  contain 
four  flats  of  four  and  five  rooms.  'There 
will  be  open  fire  places  and  tile  man- 
tels. Interiors  will  be  finished  in  pine 
and  redwood.  Some  oak  floois  are 
specified.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
woj  k  by  Day  Labor.  Materials  are 
now   being  purchased. 

FLATS — 3  story  and  base,  frame. 
$7,000.  San  Francisco.  Architect,  John 
J.  Foley,  46  Kearny  street,  S.  F.  Own- 
er, J.  E.  Brennan.  The  building  will 
be  erected  on  Mission  street  near  23rd. 
and  has  been  designed  to  contain  a 
numbtr  of  four  and  five  room  flats. 
Interior  will  be  finished  in  pine  and 
redwood.  Some  oak  floors  will  be  used. 
There  will  be  open  fire  places  and  tile 
mantels.  Hath  rooms  will  be  finished 
in  tile.  Automatic  water  heaters  are 
specified.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 

FLATS — 2  story  and  base,  frame. 
$4,.")00.  San  Francisco.  Architect,  none. 
Owner,  W.  L.  Hemminga.  1600  Fell 
street,  S.  F.  The  building  will  be 
erected  on  the  east  side  of  15th  ave- 
nue north  of  California  street,  cov.er- 
ing  an  area  of  25  by  63  feet.  There 
will  be  two  modern  flats  of  five  and  six 
rooms  Interior  finish  will  be  of  pine 
and  hardwood.  Some  hardwood  floors 
will  be  used.  Each  living  room  will 
have  an  open  fire  place  and  tile  or 
brick  mantel.  Bath  rooms  will  be  fin- 
ished in  tile.  Automatic  water  heat- 
ers .'ire  specified.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Uay  Labor.  Materials  are  now  being 
purchased. 

FLATS — 2  story  and  base.  frame. 
$S,500.  San  Francisco.  Architect.  ICd- 
ward  E.  Young.  251  Kearny  street,  S. 
F.  Owner,  Thomas  Scoble,  363  14th 
avenuj.  S.  F.  The  building  will  be 
erected  on  property  adjoining  .a  simi- 
lai  building  at  the  southwest  corner 
of  Palm  avenue  and  California  street, 
and  has  been  designed  to  cont.-iin  four 
modern  flats.  Interior  will  be  finished 
in  pine  with  some  h.'irdwood  and  white 
etiamel.  Haidwood  floors  will  be  used 
in  the  living  rooms,  dining  rooms  and 
reception  halls.  Bath  rooms  will  be 
finished  in  tile.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
-Automatic  water  heaters  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who   will  do  the  work  by   Day  I>iibor. 

HOSPITAL  ADDITION.S — 2,  1  storv 
and  base,  concrete  and  frame.  Cost 
not  stated.  .San  Francisco.  Engineer, 
Constructing  Qiiartermaster,  Fort  Ma- 
son. Owners,  United  States  (tovern- 
ment.  Bids  opened  on  June  19th  for 
two  .'idditions  to  the  Letterm.-ui  Geti- 
eial  Hospital  show  the  following  low 
bidders:  ^Vard  building,  general  con- 
struction, Neal  .\.  .McLean  Co.,  $13,SSS: 
plumbing.  William  P.  Scott.  $2,057: 
beating,  Burnham  Plumbing  Co.,  $69S; 
Laboratory  addition,  general  construc- 
tion. Lester  H.  Stock.  $3,829;  plumb- 
ing,   D,    O.    Church.    $7.<!2,    and    hoatins, 
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Burnhain    I'luinbing-      Co.,      $o?7.      Con- 
tracts have  not  been  awarded. 

T^ODGE  HAT^L,  ADDITIONS  AND  AX.- 
TKRATIONS— 3  story,  frame,  $10,000. 
San  Francisco.  Architect,  Albert  La- 
pachet,  110  Sutter  street,  S.  P.  Own- 
ers, Knights  of  Columbus.  Plans  have 
been  completed  and  the  work  is  now 
being  carried  on  by  Day  T^abor  under 
the  supervision  of  the  architect  for  al- 
tering the  large  three-story  frame 
dwelling  on  Golden  Gate  avenue  near 
Pierce  into  a  modern  lodge  building. 
Included  in  this  work  is  new  interior 
finish,  hardwood  floors,  plumbing,  plas- 
tering   and    electric    work. 

HOTET.. — 6  story  and  base.  Class  C 
construction,  $60,000.  San  Francisco. 
Architect,  Edwai-d  T.  Foulkes,  Crocker 
Bldg..  S.  F.  Owner,  Dr.  F.  C.  Keck. 
The  building  will  be  erected  at  the 
northeast  corner  of  O'Farrell  and 
T^eavenworth  streets,  and  will-  cover 
a  considerable  ground  area.  There 
will  be  in  the  neighborhood  of  100 
iooms,  nearly  all  of  which  will  have 
private  baths.  Interior  finish  will  be 
of  pine.  There  will  be  steam  heat, 
elevator  service,  a  hot  water  system 
and  vacuum  cleaning.  Bath  rooms  will 
be  finished  in  tile.  Marble  and  tile 
wainscot  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  figures 
are    being    taken. 

HOTEL,  ADDITION— G  story.  Class 
A  construction.  Cost  not  stated.  San 
Francisco.  Architect,  George  William 
Kelham,  .Sharon  Bldg.,  .S.  F.  Owners, 
Palace  Hotel  Co.  The  addition  will 
bring  the  one-story  portion  of  the 
building,  located  at  the  corner  of 
Annie  and  .lessie  streets,  up  to  the 
height  of  the  Market  and  Montgomery 
street  elevation.  This  will  require  the 
building  of  six  stories.  Construction 
will,  of  course,  be  of  the  Class  A  type 
and  the  design  will  follow  out  the 
lines  of  the  present  building.  The  new 
portion  will  give  the  hotel  over  300  ad- 
ditional rooms  and  will  bring  the  total 
number  of  rooms  up  to  1,000.  Prelim- 
inary plans  are  now  being  considered 
by  the  Palace  Hotel  Company.  Further 
mention  will  be  made  of  the  work. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Albert  .1.  Hem- 
berger,  146  9th  avenue,  S.  F.  The  dwell- 
ing will  be  erected  on  the  east  side  of 
t7th  avenue  north  of  Anza.  and  has 
been  designed  for  a  six-room  house 
with  bath.  Interior  finish  will  be  ol 
pine  and  redwood  with  some  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  rooin  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  building  will  be  covered  ^vith  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day   Labor. 

TRACK  SPECIALS — Cost  not  stated. 
San  Frarcisco.  Engineer,  City  Engi- 
neer, Temporary  City  Hall,  S.  F.  Own- 
ers. City  and  County  of  .San  Francisco. 
Bids  will  be  opened  by  the  Board  of 
Public  Works  on  .July  7th  for  furnish- 
ing track  specials  under  contract  No. 
7.  Complete  information  can  be  se- 
cured from  the  Board  of  Public  Works. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,500.  San  Francisco.  Archi- 
tects, .1.  E.  Krafft  &  Sons,  Phelan  Bldg., 
S.  F.  Owner,  Sylvain  Levy.  The  dwell- 
ing will  be  erected  in  St.  Francis 
Wood,  and  has  been  designed  for  a 
seven-room  house  with  two  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine,  hardwood  and  white  en- 
amel. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  Bath  rooms  will 
be  finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with 
brick  veneer  and  shingles.  Plans  are 
complete    and    figures    are    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  .lames  Welsh,  244 
20th  avenue,  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  18th 
avenue    south    of   Anza,    and    has    been 


designed  to  contain  six  rooms  and  bath. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer  with  some  white  en- 
amel. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $7,000.  San  Francisco.  Archi- 
tect, Edward  E.  Young,  251  Kearny 
street,  .S.  F.  Owner,  Thomas  Scoble, 
363  14th  avenue,  S.  F.  The  dwelling 
will  be  erected  on  the  east  side  of  27th 
avenue  north  of  West  Clay,  and  has 
been  designed  to  contain  eight  rooms, 
three  baths  and  sleeping  porch.  A  ga- 
rage will  also  be  erected.  Interior  of 
the  dwelling  will  be  finished  in  pine, 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  An  automatic  water  heater 
will  be  installed.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials  are   being  purchased. 

STORES— 1  story  and  base,  brick, 
$4,000.  San  Francisco.  Architects. 
Fabre  &  Bearwald,  Merchants'  Na- 
tional Bank  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  the  west  side  of  Mission  street  near 
20th,  covering  an  area  of  25  by  90  feet. 
There  will  be  one  store.  Interior  will 
be  finished  in  pine  with  hardwood  in 
the  display  windows.  Patent  store 
fronts  are  specified.  Marble  wainscot 
and  ba.ses  will  be  used.  Exterior  of 
the  building  will  be  faced  with  white 
enameled  brick.  Plans  are  complete 
and  figures  are  being  taken. 

MARKET — 1  story  and  base,  brick, 
$6,000.  San  Francisco.  Architects, 
O'Brien  Bros.,  240  Montgomery  street. 
S.  F.  Owners,  Michaels  Bro.s.  The 
building  will  be  erected  on  the  west 
side  of  Gough  street  north  of  Post, 
and  has  been  designed  with  walls  and 
foundations  heavy  enough  for  addi- 
tional stories.  Interior  will  be  ar- 
ranged for  a  market  and  will  be  fin- 
ished in  pine  with  a  large  amount  of 
white  enamel  and  tile.  Patent  store 
fronts  are  specified.  Exterior  will  be 
faced  with  white  enameled  brick. 
Plans  arc  complete  and  figures  are  be- 
ing  taken. 

Contracts  Awarded 

LIGHTING  FIXTURES,  CITY  HALL 
— $32,9S5.  San  Francisco.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  L.  .1.  Meyberg  Co.  sub- 
mitted the  lowest  bid  for  furnishing 
the  lighting  fixtures  for  the  new  City 
Hall   at   $32,985. 

FINE  ARTS  BUILDING  ADDITION— 
2  story,  frame,  $12,940.  San  Francis- 
co. Architect,  B.  R.  Maybeck,  Lick 
Bldg.,  S.  F.  Owners,  Panama- Pacific 
International  Exposition.  Contractor, 
David  Graham,  148  10th  avenue,  S.  F. 
Contract    price,    $12,940. 

HOSPITAL  REFRIGERATING 

PLANT  AND  GARAGE — Cost  as  fol- 
lows. San  Francisco.  Architect,  City 
Department  of  Architecture,  Tempo- 
rary City  Hall,  S.  F.  Owners,  Citv 
and  County  of  San  Francisco.  Contrac- 
tors, H.  W.  .Tohns-Manville  Co.,  re- 
frigerating plant.  Isolation  Hospital, 
$1,478.  Frame  garage  at  same.  Bay 
City  Construction  Co.  Contract  price, 
$880. 

MUNICIPAL  CAR  BARN  ADDITION 
— 1  story,  reinforced  concrete,  $32,800. 
•■••an  Francisco.  Architect,  City  De- 
partment of  Architecture,  Temporary 
City  Hall,  S.  F.  Owners,  City  and 
County  of  .San  F'"rancisco.  Rids  opened 
at  the  last  meeting  of  the  Board  of 
Public  Works  for  the  construction  of 
an  additional  storj'  to  the  Geary  Street 
Municipal  Car  Barns  showed  the  Con- 
struction and  Engineering  Co.,  S.  F., 
low  at  $32,800.  They  will  probably  be 
awarded   the  •worit. 


Bids  Opened  For 

Hospital  Work. 

<'on.struotin(?    (luiirteriiiaiiier      Receives 

llid.s    for   Two    ItiiildingK   at    I.,ettcr- 

ni»n    (;encral   Hospital. 


Bids  were  opened  Saturday  by  the 
Constructing  Quartermaster  at  Fort 
-Mason  for  the  construction  of  a  con- 
crete ward  building  and  also  for  an  ad- 
dition to  the  laboratory  building  at 
the  Letterman  General  Hospital.  Sepa- 
rate bids  were  received  for  the  plumb- 
ing and  heating  on  each  of  the,  build- 
ings. An  abstract  of  the  bids  has  been 
forwarded  to  Washington,  where  the 
formal  award  of  contract  will  be  made. 
Concrete  AVard  Building:. 

George    W.    Boxton $15,439 

William  A.   Newsom 13,888 

M.   Fisher    15,800 

MacDonald    &    Kahn 16,990, 

Neil   A.   McLean   Co 13,888 

D.    O.    Chuch    Co 21,950 

Lester    H.    Stock 14,797 

The    Turner    Co 17,390 

R.    Ehrhart    14,980 

.1.    D.    Hannah 15,170 

George    A.    Bos 14,115 

Foster-Vogt    Co 14,977 

MacLaren  &  Peterson 15,451 

Pringle,    Dunn    Co 14,250 

Monson    Bros 20,937 

Frank    M.    Garden   Co 14,695 

Plumbing  on  Same. 

George    W.    Boxton $2,450 

Burnham   Plumbing   Co 2.100 

D.  O.  Church  Co 2,300 

The   Turner   Co 2,590 

Gilley-Schmid   Co 2,379 

William  P.  Scott 2,057 

.Steam   Heating  on   Same. 

George     W.     Boxton $1,048 

Burnham    Plumbing   Co 698 

D.  O.  Church  Co 855 

Pacific   Fire   Extinguisher   Co.      875 

The   Turner   Co 080 

Gilley-Schmid   Co 899 

William   P.   Scott 720 

Addition    to    Laboratory. 

MacDonald   &   Kahn $5,250 

George    W.    Boxton 3,472 

George    A.    Bos 4,471 

The   Turner   Co 4,660 

Neil   A.    McLean    Co 4,289 

Lester    H.    Stock 3,829 

Frank  M.   Garden  &  Co 4,300 

William    A.    Newsom 4,294 

D.    O.    Church    Co 6,950 

Foster-Vogt  Co 4,267 

J.    D.    Hannah 4,300 

Monson    Bros .5,437 

Pringle,    Dunn    Co 3,975 

MacLaren    &    Peterson 4,490 

M.    Fisher     5,130 

.1.    Collin     4,254 

Plumbing  on  Same. 

Gilley-Schmid    Co $    896 

George    W.    Boxton 1,100 

The   Turner   Co 1,095 

D.    O.    Church    Co 782 

William    P.    Scott 883 

Burnham    Plumbing   Co 883 

Heating   and    Ventilating   on    Same. 

Gilley-Schmid    Co $45,1 

Pacific  Fire  Extinguisher  Co...    575 

George  W.   Boxton 497 

The    Turner    Co 380 

D.    O.    Church    Co 573 

Vv'illiam    P.    Scott 390 

Burnham  Plumbing  Co 377 


20 


BUILDING    AND    RNGINIEJEJRING    NEWS 


Wednesday.      June      30, 


1915. 


City  Bids  Opened. 

Itojird    of    W'orkH    IteceivoK    FiKuren    for 

Srvrral        Iiiiportnnt        ('on.striiotion 

John  iinii  AflvcrtiHe  for  OtherM. 


Bids   were  opened   at   the   Wednesday  isi'o 

meeting  of  the   Board   of   Public   Works  1811 

lor   repairs  to   the  steel   bascule   bridge  ]^]o 

at     Fourth     and     Channel     streets;     for  ]g]4 

liKhting  fixtures  at  the  New  City  Hall;  1815 

for  the  construction  of  the  second  story  \^]r 

of    the    Geary      Street    Municipal      Car  iglS 

Barn;   for  a  one-story  frame  garage  at  1819 

the    Isolation    Hospital,   and   for   refrlg-  '^20 

erator    plant   at    the    Isolation    Hospital.  iS22 

A   complete   list   of   the   bids   received  1823 

follow.  .  1824 

1  8  '5 

At    the    same    meeting    the    Board    of  i^^^ 

Public      Works      approved      plans      tor  1827 

boilers,    tunnel    piping   and   other   work  1828 

1S^9 

at    the    Polytechnic    High    School    and  j^^q 

ordered  bids  to  be  taken.     Bids  will  be  ]831 

opened  on  .July  7th.     Several  important  '832 

1   U  O  O 

.street  jobs  were  also  ordered  advertis-  Vs'i'l 

ed.  183.5 

(ieary  <'«r  Iliirn.  '836 

Con.strurtion  &    Kngineoring  Co.  .$32,800  j^|^ 

1-indgren    Co ". 38,400  1839 

.J.    U.    Hannah 33,49.5  1840 

.lohn   Monk    38,706  Jl^'^ 

Van    .Sant- Houghton    Co 40.837  1843 

W.    10.    D.svv.son 35,646  1844 

r.    I..    .\lcl.aughlin 33,333  '|^| 

W.    A.    Mcl^ean 34,384  {jj47 

H.   S.    Williams 34,833  1848 

Clinton    Fireproofing    Co 35,900  |^^^ 

f>arnK<>    iNoliition    HoKpitnl.  1851 

n.  O'Day    $1,072  |8t'| 

M.  A.   McLean 950  1354 

Bay  City   Bldg.   Co 880  1855 

O.    Monson    977  ^®- 

Fink   &   Schindler    895  J857 

itefri^erator,    iMOlation    HoMpital.  1858 

-Vutomatic   Refrigerator  Co $1465  '8.59 

H.    VV.    .lohns   Manville   Co 1478  ij^gj 

T.    P.    Jarvis 1465  1862 

Cyclops    Iron   Works 1648  ^863 

MRhting   KixturoM    for    City    Hall.  jgg- 

California    Metal    Wks ..  $39,600      $39,050  1866 

H  W  .lohns-Manville  Co.    41,980        41.510  1867 

1..    .1.    .Meyberg   Co 32.985        32.915  jggg 

1).   F.  Caldwell  Co 54.361        54.411  1870 

.Maxwell    Hardware   Co..    59.250        59.250  1871 

187';' 

Thos.    Day    Co 44,659        44.524  [gij 

Tiffany   Studies   Co 49.000        49.000  1.174 

Uudgear,   Merle  Co 50.600        50.600  

Ifkelheimer    Bros.    Co...    57.980        57.680  ALTISP  ATIONS 

lloberts    Mfg.    Co 39,850        39,557  nSIO)      NE   BRYANT   AND   HARRIETT 

Chas.   Brown  &  Son ....  Alter    (lats. 

.Steel    IlaHeiilr    Rridgo.      "~"  Owner K.    VV.    Moller,    185    Steven- 

A.  H.  Sherzer  Rolling  Lift  Bridge  Co.,  son,    San    Francisco. 

Prop.    A,    $ ;    Prop.    B,    $48,623;    Prop.  Architect  ...  None. 

(;_   {_ .  Contractoi.  .Fred    Moller,    1324    Haight, 

F.   Rolandi,   Prop.   A.   $67,000;   Prop.   B,  !^an    Franci.sco. 

I ;   Prop.  C.  $117,000.  COST.    $650 

Tibhitts   Pacinc   Co.,   Prop.   A,    $46,877;  

Piop.    B,    $48.5<10;    Prop.    C.    $92,877. 

MacArthur    Bros.    Co..    Prop.    A.    $59,-  MARQITISE 

130;   Prop.   B.  $ ;   Prop.  C.  $106,421.  (1811)      NO.          3S6         OEARY.          Erect 

Pacific     Rolling     Mill     Co.,     Prop.     A,  marquise. 

$ ;    Prop.    B.    $43,900;    Prop.   C.    $ .        Owner Salch     Fielding    Hotel    Co., 

Thompson  Bridge  Co..  Prop  A,  $37,147;  Premi.se.s. 

Prop.    B.    $47,140;    Prop.   C,    $84,287.  .Vrchitect  .  .  .  None. 

Dyer    Bros..    Prop.    A.    $ ;    Prop.    B.  Contractor ..  Novelty  Elec.  Sign  Co.,   165 

$45,000;    Prop'.   C.    $ .  VAdy.    San    Francisco. 

Lindgren   Co..   Prop.    A.   $58,880;    ^-op.  COST.    $400 

I!.     $.'.0,500;     Prop.     C,     $107,700.  

VV.  E.  Dawson.  Prop.  A.  $55,993;  Prop.  TE.VIPORAUV  SEAYS 

15.  $ :  Prop.  C.  $ .  (ISI2)      SE    BU.SH    AND   SCOTT.      Erect 

Ross  Construction  Co.,   Prop.   A.   $ temporary    seats. 

Prop.    B,   $4  8,783;  Prop.  C.  $ .  Owner G.       Symon.    1527       Market. 

Healy    Tibbitts   Constr.    Co.,    Prop.    A.  San   Francisco. 

$45,217;    Prop.    B,   $50,824;    Prop.   C,    $94.-  Architect  ..  .None. 

4  21.  Day's    work.                                  COST.    $COO 


California  Constr.  Co.,  Prop.  A.,  $- 
Prop.    B.    $43,700;    Prop.    C.    $102,833. 


Building  Contracts  Awarded 

San  Francisco 

Owner.                     Contractor  Amt. 

Moller     Moller  650 

Salch     Novelty  400 

Symon      Symon  600 

Elko    Cafe    Novelty  400 

Wannemacker     Holl  500 

Miklasiewiez     Brubzo  800 

Trost     Trost  750 

Wilson     Wilson  450 

Bogdanoff      .  .  .  Rudomettln  500 

Heyman     Heyman  1500 

Giacomini    De    Luca  1200 

Canepa     Rosina  2782 

P  p  I   E Graham  12940 

Figone     Devencenzi  3000 

Same     Same  4500 

Hemmings     Owner  4300 

-Vleyerstein     Fisher  2500 

Quigley     Props  4750 

Tyler    Vodden  4000 

Erickson     Owner  3000 

Mohr     Bertand  1350 

Zellerbach     Zellerbach  1500 

Currie    Currie  1500 

Thermoid     Federal  400 

Heyman     Heyman  1700 

Hills     Marcussen  5215 

McKevitt     Cameron  16500 

Helpers   Holy  Soul. -VlcCarthyl  1785 

Rainier    Biwy  .  .  .  Holloway  1514 

Same     Fibrestone  1850 

Same     Monarch  7863 

Same    Guilfoy  2727 

Same     Zelinsky  1425 

Same     Soule  12864 

Favilla     Moriconi  7600 

Ander.son      Anderson  2400 

Same     Same  2400 

Same     Same  2400 

.lorgensen     Lieb  4325 

Bareilles     Moren  3060 

McDonald     Dickleson  600 

Beck     Saloman  400 

Martinet     Martinet  800 

Garbarino     Cavaglieri  400 

Favilla     Mariconi  7600 

Breslauer   Hinson  5992 

Owner.                     Contractor  Amt. 

Nel.son      Nelson  2500 

Nelson     Nelson  2500 

Nelson     Nelson  2500 

Nelson     Nelson  2500 

McSheehy      McSheehy  3000 

Scoble     Scoble  7000 

Scoble     Scoble  8500 

Beck    Smith  400 

Kane     Wagner  400 

Olsen     Cox  450 

Strom     Strom  1000 

Randazzo     Sturges  500 

Slate     Lang  650 

Slack     Moore  500 

Bashford      Fairfield  500 

Kurtela     Marovich  400 

Scoble     ' Scoble  6000 

Graves    W'n  Bldrs  1175 

Same    Rudgear  1850 


.MARQUISE 

(1S13)      SVV    .lACKSON    AND    KEARNY. 
lOrect  marquise. 

Owner Elko    Cafe.    Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,    San    Francisco. 

COST,     $400 


ALTERATIONS 

(I  SI  4)      N    SEVENTEENTH    100    E    Fol- 
som.      Alter    laundry. 

Owner Robt.    Wannemacker,      1049 

Stanyan,    .San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Jos.  Holl.   161   Precita  Ave., 
.San    Francisco. 

COST.    $500 


FRAME   DWELLING 

(1815)      W    LA   GRANDE    175    S    Russia. 
One-story  and  basement  frame  dwlg. 
Owner F.    Miklasiewiez,    332    Rus- 
sia  Ave.,    S.    F. 
Architect  .  .  .None. 

Contractor.  .T.   Bruzo,    116   Russia   Ave., 
.San   Francisco. 

COST,    $800 


ALTERATIONS 

(1816)      N   ARMY   560   E   Mission.      Gen- 
eral  alterations  and   repairs  to  dwlg. 

Owner Robt.       Trost,       26th       and 

Howard.    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.    $750 


ALTERATIONS 
(1S17)      NO.    118   BURNETT, 
add  to  dwelling. 

Owner R.   C.   Wilson. 

Architect  .  .  .None. 
Day's  work. 


Alter  and 


COST.    $4  50 


FINISH    BASEMENT 

(1818)8     W     WISCONSIN     225     S     22nd. 
Finish  basement  for  4 -room  flat. 

(^wner John    Bogdanoff. 

Architect  . .  .None. 

Contractor.  .John        Rudomettln.         871 
Rhode    Island,    S.    F. 

COST.   $500 


FRAME    DWELLING 

(1819)      E    SEARS    175    S    Sickles.  One- 
story   and    basement    frame   dwelling. 

Owner Oscar   Heyman   &   Bro..    742 

Market,  San  Francisco. 
.Architect  . .  .None. 
Day's   work.  COST.    $1500 


GARAGE 

(1S20)  NW  SAN  BRUNO  AVE  AND 
VVarde.  Reinforced  concrete  retain- 
ing walls,  concrete  steps,  walks  and 
floors,  excavating  and  filling;  also 
construction  of  the  garage  of  rein- 
forced concrete,  with  its  floor,  roof 
pit.  etc. 

Owner N.   T.    Giacomini. 

-Vrchitect  ..  .Albert      L.    Lapachet.      110 
Sutter.    San    Francisco. 

Contractor.  .R.    De   Luca. 

Filed  June  19.  '15.     Dated  June  10,  '15. 
lOxcavating    completed    and    crib- 
bing  in   and    reinforcing   set $200 

Completed    and    accepted 600 

:t<l    tXays    after 400 

TOTAL   COST.    $1200 

oond.    $600.      Surety.    American    Surety 

Co.     Limit.  60  days  from  June  10.     For- 

and    sijecifications   filed. 

felt,    $5.      Bonus,    $2.50    per   day.      Plans 


FRAME  FLATS 

(1821)      E   GRANT   AVE   68   S  Chestnut. 
All  work  except  gas  and  electric   fix- 


W'ldnesday, 
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tures,    window    shades,    finish    hard- 
ware  for   two-story   frame   flats. 

Owner John    Canepa. 

Architect  .  .  .None. 

Contractor.  .C.    Rosina. 

Filed  June  21,  '15.     Dated  June  19,  '15. 

Roug-h  work  and  roof  on 1695.50 

Bi-own    coated     695.50 

Completed    and    accepted 695.50 

Usual    35    days 695.50 

TOTAL  COST,    $2782 

Bond,  $1391.     Surety,  Giuseppe  Deglian- 

toni.      Limit,      80    days    after      June    21. 

Forfeit,  none.     Plans  and  specifications 

filed. 


ANNEX   TO   FINE   ARTS    BUILDING 

(1822)      EXPOSITION    SITE.      All    work 
for    Fine    Arts    Building    Annex. 

Owner Panama-Pacific  Interna- 
tional Exposition  Co.,  Ex- 
position Site,  S.  F. 

Architect  . .  .None. 

Contractor ..  David    Graham. 

Filed  June  21,  '15.     Dated  June  2,  '15. 

Pi'ogressive    payments    of 75% 

Uusal    35    days6 25% 

TOTAL   COST,    $12,940 

Bond.    $7000.      Surety,    Maryland    Casu-. 

alty   Co.      Limit,    30   days.      Forfeit,    $50. 

Plans   and   specifications    filed. 


FRAME    FLATS 

(1823)  W  TAYLOR  127-6  N  Filbert 
(rear).  Three-story  and  basement 
frame    flats. 

Owner L.   Figone  &   R.  Zappettini, 

86   Valpariso,   S.   F. 
Architect  ..  .J.    Devencenzi,    1069   Union, 

San    Francisco. 
Contractor ..  Devencenzi      Bros.      &    Co., 
1069    Union,    S.    F. 

COST,    $3000 


FRAME    FLATS 

(1824)      W     TAYLOR     127-6     N     Filbert. 

Three-story  and  basement  frame  flats 

Owner L.   Figone  &   R.   Zappettini, 

86   Valpariso.   S.    F. 
Architect  ...J.    Devencenzi,    1069   Union, 

San   Francisco. 
Contractor.  .Devencenzi      Bros.      &    Cf/ , 

1069    Union,    S.    F. 

COST,  $4500 


FRAME-  FLATS 

(1825)  E  FIFTEENTH  AVE  25  N  Cali- 
fornia. Two-story  and  basement 
(2)   frame  flats. 

Owner W.  L.  Hemmings,  Inc.,  1600 

Fell,  San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $4300 


ALTERATIONS 

(1826)      NE  GEARY  AND  GRANT  AVE. 
Alter  store. 

Owner A.    L.    Meyerstein,    Balboa 

Bldg.,  San  Francisco. 
Architect  .  .  .None. 

(I'ontractor .  .M.  Fisher,  105  Montgomery 
San   Francisco. 

COST,   $2500 


FRAME  FLATS 

(1827)  N  CLEMENTINA  225  W  Fourth 
Three-story  and  basement  frame  (3) 
flat.s. 

Owner Dennis  Quigley,  74-A  Still- 

'    '  man,    San   Francisco. 

Architect  .  .  .None. 

Contractor.  .W.       Props,     1301       Gough, 
San   Francisco. 

C05T,    $4750 


FRAME   RESIDENCE 

(1828)  W  SIXTEENTH  AVE  50  N  Bal- 
boa. Two-story  and  basement  frame 
residence. 

Owner George    S.    Tyler   and    wife, 

520   Shrader,   S.   F. 
Architect  ..  .Walter      G.    Vodden,      1015 

Cole,    San   Francisco. 
Contractor.  .Thos.    Vodden   &    Son,    1015 
Cole,  San  Francisco. 

COST,    $4000 


Forfeit,    |lii.      Plan.s    anc 
filed. 


Mfirn  t  ions 


FRAME    DWELLING 

(1829)      S     CASELLI   553   W      Douglass. 

Two-story  and  basement  frame  dwlg. 

Owner Ernest    B.    Ericksson,      972 

Plymouth   Ave.,   S.   F. 
Engineers  ...  Koenig      &      Christiansen, 

914    Humboldt    Bank    Bldg., 

San   Francisco. 
Day's    work.  COST,     $3000 


ADDITION 

(1830)      NW    LAKE    AND    TWENTIETH 
Ave.,  Add  three  rooms  to  dwelling. 

Owner .S.     Mohr,     Jewelers'     Bldg., 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .P.     K.     Bertand,     875     Post, 
San  Francisco. 

CO.<;t,   $1350 


FOUNDATION 

(1831)  E  SANSOME  89  S  California. 
Construct  foundation  for  four-story 
Class    "C"    office    building. 

Owner .1.    C.    Zellerbach,    Pine   and 

Battery,    San    Francisco. 
Architect  ..  .MacDonald     &     Macdonald, 

Holbrook   Bldg.,   S.   F. 
Day's   work.  COST,   $1500 


FRAME    DWELLING 

(1832)      N    BAL'JOA    107-6    E    33rd    Ave. 
Two-story  and  basement  frame  dwlg. 

Owner Jas.    Currie,    698    33rd   Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COS'/.,    Vi.o'JO 


ELECTlilC   SIGN 

(1833)      NO.     1451       VAN      NESS      AVE. 
Electric  sign. 

Owner Thermoid    Rubber    Co.,    674 

Monadnock     Bldg.,     S.     F. 
Architect  .  .  .None. 

Contractor .  .Federal       Elec.     Sign       Co., 
257   8th,   San   Francisco. 

COST,   $4  00 


FRAME  DWELLING 

(1834)      E  THIRTY-FOURTH  AVE   50   S 

Cabrillo.        One-story   and      basement 

frame  dwelling. 

Owner Oscar   Heyman   &   Bro.,    742 

-Market,  San   Francisco. 
Architect .  .  .  None. 
Day's   work.  COST,    $1700 


FRAME    RESIDENCE 

(1835)  E  SEVENTEENTH  AVE  72  N 
Lake  N  28xE  57-6.  All  work  for  two- 
story  and   basement  frame  residence. 

Owner Myrtle   E.   Hills. 

Architect  ...Albert  Farr,  68  Post,  S.  F. 

Contractor .  .Marcus    Marcussen,     Royal 
Insurance  Bldg.,   S.  F. 

Filed  June  22,  '15.     Dated  June  17,  '15. 

Framing  complete    $   800 

Plastering    done    860 

Mill  work  and   stairs   in  place..    1000 

Completed   and   accepted 1251 

Usual  35  days 1304 

TOTAL   COST,    $5215 

Bond,    $2608.      Surety,   The   Aetna   Acci- 
dent   &    Liability    Co.      Limit,    90    days. 


BRICK    APARTMENTS 
(1836)      N    O'FARRELL   187-6    W   Leav- 
enworth   W    25xN    9U.      All    work    for 
three-story    and    basement    Class    "C" 
brick   apartments. 

Owner Hugh      K.      McKevitt,      312 

Hearst  Bldg.,   S.'  F. 
Architect  ...C.  O.  Clausen,  Hearst  Bldg 

San  Francisco. 
Contractor.  .Cameron     &     Disston,     831 

Hearst    Bldg.,    S.    F. 
Filed   June   22,  '15.      Dated  June  — ,   '15. 

On   1st  of  each  month 75% 

Usual   35   days,   25% $4125 

TOTAL  COST,  $16,:)0(l 
Bond,  none.  Limit,  100  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


FRAME    ADDITION 

(1837)  N  HAIGHT  60  N  Laguna  N 
137-6  E  60  S  137-6  W  60.  All  work 
for  three-story  and  basement  frame 
addition    to    present    building. 

Owner The    Helpers    of    the    Holy 

Soul. 

Architect  ...Welsh   &  Carey,   Merchants 
National   Bank   Bldg.,   S.   F. 

Contractor.  .McCarthy     &     Walker,     432 
Eureka,  San  Francisco. 

Filed  June  22,  '15.     Dated  June  21,  '15. 

Frame    up    $2500 

Brown   Coated    2000 

Piaster   finished 1500 

Ready   for  painter 1000 

Completed   and  accepted 1838 

Usual   35   days 2947 

TOTAL  COST,    $11,785 

Bond,    $5893.       Sureties,    P.    J.    Sullivan 

and    Isaac    Friedman.      Limit,    90    days. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


TILE    FLOORS,    ETC. 

(1838)  W  BRYANT,  bet.  Alameda  and 
Fifteenth.  All  work  for  tile  floors 
and  wainscoting  for  brewery  build- 
ing. 

Owner Rainier      Brewing    Co.      by 

Sound    Constr.    &    Eng.    Co., 
Agent. 
Architect  ..  .Carl   Siebrand. 
Contractor.  .Holloway    Expanded    Metal 

Co.,   681   Market,  S.  F. 
Filed  June  22,  '15.  Dated   May   12,  '15. 

On  10th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1514.50 
Bond,  none.  Limit,  Sept.  15.  Forfeit. 
$20.      Plans    and    specifications    filed. 


(1S39)  MASTIC  AND  LITHOCRITE 
flooring,  roofing,  excepting  flashing 
counter,  flashing  sumps  and  suppers 
on  above. 

Contractor.  .Fiberstone    &    Roofing    Co., 
971  Howard,  San  Francisco. 

Filed  June  22,  '15.     Dated  May  11,  '15. 

Payments    same    as    above 

TOTAL  COS.T,  $1850 

Bond,    none.      I..iniit,    Sept.    15.      Forfeit, 

$20.      Plans    and    .specifications    filed. 


(1840)      ORNAMENTAL     AND     OTHER 

iron    work   on   above. 
Contractor.  .Monarch    Iron   Works,    1161 

Howard,   San   Francisco. 
Filed  June  22,  '15.     Dated  May   7,  "15. 

Payments    same    as    above 

TOTAL  COST,  $7:863 
Bond,  none.  Limit,  Sept.  15.  Forfeit, 
$50,      Plans    and    specifications    filed. 


'2i 


ilbil)      tiHKKT      METAL      U  UHK      UN 

above. 
Tontra -toT.  .Guilfoy       Cornice      Works, 
209   8th,  San   Francisco. 

Filed  June  22,  '15.     Dated  . 

Payments    same    as    above 

TOTAL,  COST,  $2727 
Bond,  none.  Limit,  Sept.  15.  Forfeit, 
$2.">.      Plans  and   specifications  filed. 


uriLlJING     .\.\U    KNC;  IN  KICKING     NEWS 

Filed  June  2'i,  '10.     Dated  June  15,  '15. 

FYame    up    $   844 

Roof   on    800 

Brown    coated    800 

Completed   and   accepted 800 

Usual   35   days 1081 

TOTAL  COST,  J4325 
Bond,  $2163.  Sureties,  Adam  H.  and 
Myrtle  Lieb.  Limit,  100  days.  Forfeit, 
$20.      Plans    and    specifications    filed. 


564 


(1^42)      PAINTING    ON    ABOVE. 
Conti^ctor .  .D.    Zelin.sky      &    Sons, 
Eddy,  San  Francisco. 

rtled  June  22,  '15.     Dated  . 

Payment.s    same    a;;    above 

TOTAL  COST,  $1425 
Bond,  none.  Limit,  Sept.  15.  Forfeit, 
$20.       Plans    and    .specifications    filed. 


nS'43)  REINFORCING  .STEEL  BARS 
for  floors  and  roof  slabs  on  above 

<'nntraotor.  .Edward  L.  Soule  Co.,  Rialto 
BIdg.,    San    Francisco. 

Filed  June   22,  '15.     Dated  . 

I'ayments    .«ame    as    above 

TOTAL   COST,   $12,864 

rjond,  none.     Limit,  as  fast  as  required. 

Forfeit,    $50.      Plans    and    specifications 

iiled. 

BRICK    BUILDING 

(1844)  E  COLU.MBUS  AVE.  bet  Union 
and  Green  4.5-10  on  W  Stockton  by 
126-5.  All  work  for  one-story  and 
basement  brick   building. 

Owner C.    and    H.    Favilla    and    P. 

A.      Bricca,      526    Columbus 

Ave.,    San    Francisco. 

Architect  ..  .Louis    'Mastropasqua,     580 

Washington,  San   Francisco 

Contractor.  .G.   Moriconi   and   G.    Passa- 

lino. 
Fir'ed  June  22.  '15.     Dated  June  22,  '15. 

Ready  for  joists $1900 

Under  roof  on 1900 

Completed   and   accepted 1900 

Usual    35    days 1900 

TOTAL  COST.  $7600 
Bond.  none.  Limit,  70  days.  Forfeit, 
$20.     Plans  and  specifications,   none. 

FRAME  DWELLING 

(1845)  W  SEVENTEENTH  AVE  450  S 
Geary.  Two-story  and  basement 
frame  dwelling. 

Owner J.  .Anderson,  423   I6th  Ave., 

San    Francisco. 
-Xrchitect  .  .  .None. 
Day's   work.  COST,    $2400 


FRA.ME  DWELLING 

(1846)      W  SEVENTEENTH  AVE  425  S 

Geary.        Two-story      and      basement 

frame  dwelling. 

Owner J.   Anderson,  423   16th   Ave., 

San    Francisco. 
Architect  .  .  .None. 
I^ay's  work.  COST,    $2400 


FRAMB  DWELLING 

tT847)      W   SEVENTEENTH   AVE    400   S 

Geary.        Two-story      and      ba.sement 

frame  dwelling. 

Owner I.   Anderson,  423   leth   Ave., 

San    FrancLsco. 
-ArchHect  .  .  .None. 
Day's    work.  COST,    $2400 


FRA.ME    FLATS 

(1848)  W  CAPP  100  S  18th  S  30xW  122-6 
All  work  for  two-story  and  basement 

frame  flats. 

Owner Marie  Jorgensan,  320  Capp, 

San    Francisco. 

Architect  ...T.  Paterson  Ross,  310  Cali- 
fornia. San  Francisco. 

Contractor.  .Lieb  Bros.,  2872  Folsom, 
San  Francisco. 


FRAME   RESIDENCE 

(1849)  N  McKlNNON  AVE  100  W  New- 
hall  W  50xN  100.  All  work  for  one- 
story  and   basement  frame  residence. 

Owner P.     Bareilles,     1436     Galvez 

Ave.,  San  Francisco. 
-Architect  ..  .Fabre    &     Bearwald,    Mer- 
chants     Nat'l    Bank      Bldg.. 
San  Francisco. 
Contractor.  .Geo.   G.   Moren,    125   Falcon 

Ave.,   San   Francisco. 
Filed  June  23,  '15.     Dated  June  11,  '15. 
Enclosed  and  sheathing  on  roof. $765 

Brown    coated    765 

Completed   and   accepted 765 

Usual    35   days 765 

TOTAL  COST,  $3060 
Bond,  $1,")30.  Surety,  Globe  Indemnity 
Co.  Limit,  70  days.  Forfeit,  $5.  Plans 
and   .specifications   filed. 


ALTERATIONS 

(1850)      NO.    9    LANGTON.      Alter    laun- 
dry. 
(Jwner B.    A.    McDonald,    41    Mont- 
gomery,   San    Francisco. 
Architect  .    .None. 

Contractor.  .J.  E.   Dickieson.   1046   Hyde 
San    Francisco. 

COST,     $ii00 


ALTERATIONS 

(1851)      NO.       1222      .STANYAN.         Alter 
dwelling. 

Owner I.   Beck,  Premises. 

Architect  . .  .None. 

Contractor.  .L.       Salomon.     1303       Ellis, 
San   Francisco. 

COST,    $400 


FRAME    DWELLING 

(1852)      E       HARWARD    25    N      Felton. 
One-story  and  basement  frame  dwlg. 

Owner A.    Martinet,    1538      Felton. 

San    Francisco. 
-Architect  . .  .None. 
Day's    work.  COST.    $800 


ALTERATIONS 

(1S53)      SW     YORK      AND      TWENTY- 
third.      Alter    dwc.ling    and    market. 

Owner lohn  (;ai  barino. 

Architect  . .  .None. 

Contractor.  .S.    Cava^lieri,    593    Potrero, 
San  Francisco. 

COST,    $400 


ALTER.ATIONS,    ETC. 

(1854)  E  COLUMBUS  AVE  89-5V6  S 
Union  frontage  of  59-7%  on  Colum- 
bus Ave. 

W  Stockton  68-9  S  Union  depth  of 
88-3%  on  N  line  of  Lot  and  126-5'^ 
on  S  line.  All  work  except  marble 
work,  electric  wiring,  painting,  mar- 
quise work,  finish  hardware,  window 
shades  and  electric  and  gas  fixtures 
for  alterations  and  additions  to  one- 
story   brick  building. 

Owner C.   Favilla.   T.   C.   Favilla   & 

P.   A.    Bricca,   526  Columbus 

Ave..  San  Francisco. 

.\rchitect  .  .  .Loui.s      Mastropasqua,      580 

Washington,  San  Francisco 

Contiactor.  .G.  Mariconi  &  G.  Passerine 

Filed  June  24,  '15.     Dated  June  21,  'IS. 


Wfdne.-^day.      June      30.      J9I5. 

Joists  at  first  floor  on $1900 

Joists    under    roof   on 1900 

Completed   and   accepted 1900 

I'sual    35   days 1900 

TOTAL  COST,  $7600 
Bond,  none.  Limit,  Sept.  1,  1915.  For- 
feit, none.  Plans  and  specifications 
filed. 


BRICK  STORES 

(1S55)  N  GOLDEN  GATE  AVE  192-6 
W  Polk  W  32-6xN  120.  All  work  for 
one-story  and  basement  brick  store 
building. 

Owner D.  Breslauer  Estate  Co. 

-Architect  ..  .O.      R.    Thayer,    20      Mont- 
gomery, San  Francisco. 

(.""ontractor.  .L.      A.   Hinson.    110      Jessie, 
San  Francisco. 

Filed  June  24,  '15.     Dated  June  22.  '15. 

Walls   to    1st    fioor $1498 

Roofed    1498 

Completed  and  accepted 1498 

Usual   35   days 1498 

TOTAL  COST,   $5992 

Bond,   $3000.     Sureties,   Chas.   Hock  and 

R.    D.    Felt.      Limit,    55    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME   DWELLING 

(1856)      W    TWENTY  SEVENTH      AVE 

75    .S    Lincoln    Way.      Two-story    and 

basement   frame  dwelling. 
Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 
-Architect  .  .  .None. 
Day's    work.  COST,    $2500 


FRAME   DWELLING 

(1857)      W     TWENTY-SEVENTH    AVE. 

425    S    Lincoln    Way.      Two-story    and 

basement   frame  dwelling. 
Owner F.  Nelson.  30  Presidio  Ter- 
race.   San    Francisco. 
-Architect  . .  .None. 
Day's    work.  COST,    $2500 


FRAME  DWELLING 

(1S58)      W     TWENTY-SEVENTH     AVE. 

250    S    Lincoln    Way.      Two-story   and 

basement   frame  dwelling. 
Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 
-Architect  . .  .None. 
Day's    work.  CO&T,    $2500 


FRAME  DWELLING 

(IS59)      W     TWENTY'-SEVENTH     AVE. 

150   S   Lincoln    Way.      Two-stOry   and 

basement   frame  dwelling. 
Owner F.  Nelson,  30  Presidio  Ter- 
race.   San    Francisco. 
-Architect  . .  .None. 
Day's    work.  COST,    $2500 


FRAME    DWELLING 

(1S60)      N     UPPER     TERRACE     250     E 

Clifford.       Two-story     and     basement 

frame  dwelling. 
Owner McSheehy    Bros.,    73    Lang- 
ton,  San  Francisco. 
-Aichitect  .  .  .None. 
Day's   work.  COST,    $3000 


FRAME  DWELLING 

(1561)  E  TWENTY-SEVENTH  AVE 
100  N  West  Clay.  Two-story  and 
basement  frame  dwelling. 

(^\s  ner Thos.  Scoble.  363  14th  Ave.. 

San  Francisco. 
-Architect  .  .  .  E.    E.    Young.    251    Kearny. 

San  Francisco. 
Day's  work.  $7000 

(1562)  SW  PALM  AVE  &  CALIFORNIA 
Two-story  and  basement  frame  (4) 
flats. 


Wednesday,      .Tunc      SO, 


191; 


nUTLDlNG    AND    ENGINEERING    NRWS 


Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $8500 


Ctjntractoi  .  .  .S.       Maronich,     41U7       Z4tli, 
San   Francisco. 

COST,   $400 


iiiK'.     Their  ollics  is  at  tlie  (Jeneral  Con- 
tractors' Association,   110  .Jessie  St. 


ALTERATIONS 

(1863)      NO.   779   MARKET.   Alter  candy 
store. 

Owner C.   M.   Beck,   Premises. 

Architect  . .  .None. 

Contractor..  A.    H.    Smith,    1366    Sutter, 
San  Francisco. 

COST,    $400 


CONCRETE    FOUNDATION,    ETC. 
(1864)      NO.     1872     FOLSOM.       Concrete 
floor  and  foundation   and   move  barn. 

Owner M.  V.  Kane,  2419  25th,  S.  F. 

Architect  .  .  .None. 

Contractor .  .Geo.    Wagner,    178    Henery, 
.San  Francisco. 

COST,  $400 


RAISE     AND    ALTER    COTTAGE 
(1865)      NO.    723-A      SAN    JOSE      AVE. 
Raise  and  alter  cottage. 

Owner Nellie  Olsen. 

Architect  . .  .None. 

Contractor.  .I..ouis  M.  Cox,  43  Fair  Ave., 
and  Robt.  Ceiley,  721  San 
Jose  Ave.,  S.  F. 

COST,    $4,'')0 


CONCRETE  RETAINING  WALL. 
(1866)      PERALTA        AND       FLORIDA. 
Concrete  retaining  wall. 

Owner Alf      Strom,      143      Peralta, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Alf.       Storm,    143       Peralta 
San  Francisco. 

COST,    $1000 


ALTERATIONS 

(1867)      NO.    660    EIGHTH   AVE.      Alter 

dwelling. 
Owner J.    Randazzo,      829      Green- 
wich, San  Francisco. 
Architect  .  .  .None. 

Contractor.  .B.      Sturges,      3931      Geary, 
San   Francisco. 

COST,    $500 


FRAME  DWELLING 

(1868)      N  SANTIAGO  32-6  W  17th  Ave., 
One-story  and  basement  frame  dwlg. 

Owner Miss  E.  Slate. 

Architect  . .  .None. 

Contractor.  .Arthur      Lang,      1850      19th 
Ave.,    San   Francisco. 

COST,    $650 


ALTERATIONS 

(1869)      NO.   2224  SACRAMENTO.     Slate 
roof  and  repair  brick  work. 

Owner Chas.    W.    Slack,    Premises. 

Architect  ...N.  Blaisdell,  255  California, 

San  Francisco. 
Contractor.  .Moore  &  Watson,  212  Shar- 
on Bldg.,  San  Francisco. 

COST,    $300 


ADDITION 

(1870)      W     TWENTIETH     AVE     125     S 
Clement.     Add  1   room  and   fire  place. 

Owner C.    J.    Bashford,    Premises. 

Architect  . .  .None. 

Contractor.  .Fairfield      &      Mason,      244 
Kearny,    San    Francisco. 

COST,    $500 


ALTERATIONS 

(18'71)      NO.     232     O'FARRELL.       Alter 
grill. 

Owner Martin  Kurtela,  Premises. 

Architect  .  .  .None. 


FRAME  FLATS 

(1872)  E  SIXTH  AVE  250  S  Anza. 
Two-story  and  basement  frame  (4) 
flats. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ...  E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $6000 


RESIDENCE 

(1873)  NO.  2820  SCOTT  E  line  bet. 
Green  and  Union,  c'^ompo  for  resi- 
dence. 

Owner Maud   James   Graves. 

Architect  .  .  .  L.  Kreiss  &  Son.s,  Sutter  & 

Stockton,    San    Francisco. 
Contractor ..  Western     Builders'     Supply 
Depot,    155    New    Montgom- 
ery,  San   Francisco. 
Filed  June  25,  '15.     Dated  June  18,  '15. 
Progressive  payments  on   1st  and 

15th    of   each    month 

Usual    35    days 25% 

TOTAL  COST,  $1175 
Bond,  $587.50.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  none. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(1874)      ORNAMENTAL    BRONZE    AND 

iron  on  above. 
Contractor.  .Rudgear-Merle   Co.,   Bay   & 

Stockton,    San   Francisco. 
Filed  June  25,  '15.     Dated  June  25,  '15. 

Payments    same    as   above 

TOTAL  COST,  $1850 
Bond,  none.  Limit,  35  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 


INCORPORATIONS 


Modern  Corporation.  Capital  Stock, 
$25,000:  subscribed,  $300;  shares,  $100 
each.  Directors — H.  M.  Anthony,  £t.  J. 
Graf  and  M.  Walker,  1  share  each. 
Place  of  business,   San  Francisco. 

Kaplan  Ladies  Tailor,  Inc.  Capital 
Stock,  $5000;  subscribed,  $15;  shares,  $5 
each.  Directors — E.  Kaplan,  W.  H. 
Wright,  D.  Palker,  1  share  each.  Place 
of  business,  San  Francisco. 

The  Taxi  Renting  Co.  Capital  Stock, 
$50i00;  subscribed,  $30;  shares,  $10  each. 
Directors— J.  Gaily,  W.  G.  Weiss,  J.  D. 
Rutledge,  1  share  each.  Place  of  busi- 
ness, San  Francisco. 

Fine  Arts  Press.  Capital  Stock,  $10,- 
000;  subscribed,  $20;  .^shares,  $1  each. 
Directors — M.  H.  Flader,  R.  K.  Blair, 
W.  Gruettner,  W.  H.  Griffith,  5  shares 
each.     Place   of   business,   S.   F. 


LCASE. 

June  25,  1915— S  MOULTON  SO  W  Fill- 
more W  28-9xS  60.  Augustus  Regoli 
and  Frencis  De  Belli  to  Gustave  J 
Pates.     2  years.     $420. 

June  22,  1915 — N  NATOMA  100  E  7th 
E  25xN  75;  Nos.  588  and  590  Natoma. 
Annie  T  and  Jos  F  Dwyer  to  Alex- 
ander Curry.  5  years.     $40  per  month 


COPARTNERSHIP. 


Chris  Larsen,  the  well  known  con- 
tractor, has  taken  his  son  Geo.  F.  Lar- 
.sen  into  copartnership  and  are  now 
doing  business  under  the  name  of  Chris 
Ijarsen  &  Son. 

This  new  firm  is  prepared  to  contract 
for  the  erection  of  any  class  of  build- 


XOTKK    OF    NO\-UESPOIVSIBIMTV, 


June  25,  191.5 — LOT  27  }UA<  0417 
("rocker  Amazon  Tot  .Sub  2.  ('rock- 
er Estate  Co  as  to  iinpiovements  on 
li'H.'^cd  property    . 


COMPLETION  NOTICES 

San  Francisco 

June  19,  1915— SE  PARIS  275  NE 
Italy  Ave  NE  25xSE  100.     Joseph  H 

Kills  to  L  L  Allen June   18,   1915 

June  19,  1915— LOT  11  BLK  1,  St. 
Fiancis  Wood.  .St.  P'rancis  Hom'5 
Hklg    Co    to    W    J    Hiddle,    June    12; 

Same  to  .Same June   12,   1915 

June  19,  1915— LOT  16  BLK  2,  St. 
Francis  Wood.  St.  Francis  Home 
Bldg    Co    to    ^V    J    Biddle,    June    12; 

Same  to  Same June   12,   1915 

June    19,    1915— W    STOCKTON    70    N 
Filbert    N    22-6xW    57-6.       Carmela 
Barletta  vs  V  Filippis.  .  June   18,   1913 
June  19,  1915— W  BRYANT  163  S  26th 

Henry  Grahn  to  Wm  H  Grahn 

June    18,    1915 

June  19,  1915— E  WANDA  250  N 
Onondaga  Ave  N  75xE  100.  N  J 
Nelson    to   whom    it   m.ay   concern.. 

June    16,    1915 

June  19,  1915— S  PAGE  150  W  Shrader 
W   25xS   137-6.  "Charles  E  Reinhart 
to  whom  it  may  concern. June  16.  '15 
June    21,    1915— W    ELEVENTH    AVE 
100    N   Fulton   N   25xW    120.      James 
and    wife    Letitia      R    Flanigan    to 
whom  it  may  concern.  .June   14,   1915 
June    21,    1915— W    SIXTEENTH   AVE 
200  N  Balboa  N  25xW  120.     Michael 
Costello     and      Bryan      Feerick     to 
whom   it  may  concern.  .June   16,   1915 
June    22,    1915— N    ANZA    57-6    W    9th 
Ave  W  25xN  100.     John  McCullough 
to  Liebert  &  Martinelli. June  — ,  1915 
June  22,  1915— S  BUSH  137-6  W  Mont- 
gomery   S    137-6xW    70.      Shiels    Est 
Co  to  Richard  J  H  Forbes. June  18,  '15 
June   22,   1915— W  NINTH  AVE   250  N 
Moraga   N   25xW   120.      Alpheus  and 
wife,    Mary    E    Duffee    to    whom    it 

may    concern June    22,    1915 

June  22,  1915— LOT  12  BLK  23,  Lake- 
view.      Elizabeth    C    or    Mrs    Lizzie 

Hunter  to  D  Houle June  21,  1915 

June  22,  1915 — N  CALIFORNIA  106-3 
E  Steiner  N  132-8i4xE  99.  Pacific 
Realty  Co  to  James  P  Fletcher, 
June  15;  Adler  &  Lewis. June  15,  1915 
June  22,  1915— S  TWENTIETH  bet. 
C'hurch  and  Sanchez.  Sydney  John 
Walker  to  H  E  &  T  W  McArthur.  . 

June    19,    1915 

June  22,  1915— SW  NINTH  AVE  & 
Moraga  S   5SxW   95.     Fredk.   Sulger 

to  Wm  Little June  17,  1915 

June  23,  1915— S  KIRKHAM  106-6  E 
12th   Ave  E  26x100.     Mary  Delay  to 

G    H  and   R   H  Old June   23,   1915 

June  23,  1915— N  POST  90  W  Buch- 
anan   75x137-6.      .r'H    Bohlig    to    G 

Cavaglieri June    21,    1915 

June  23,  1915— W  EIGHTEENTH  AVE 
75  S  California  S  75xW  120.  Grace 
Yager   to   whom   it  may  concern... 

June   23,    1915 

June  23,  1915— SE  FRANKLIN  AND 
Clay  S  37-8>4xE  85.  Jacob  Neiis- 
tadter   to  whom   it  may  concern... 

/June   22,   1915 

June  23,  l'915— SW  GREENWICH  & 
Baker  S  25xW  100.  Mary  E  Cody 
to   A   N   Anderson luno   11,    1915 


L'l 
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Juiic  .6,  i'Jlo—S  UKAUi  UO  \\  Jor- 
dan Ave  N  lOOx —  30.  Frank  Pegel 
to  whom  it  may  concern.. June  22,  '15 

June    23.    1915— W    EIGHTH    AVE    175 

5  Geary   S   50xW    120.      The   United 
Hailroads  of  S  F  to  Williams  Bros 

6  Henderson June    19.    1915 

.lime    23.    1915— NW    GEARY    &    JOR- 

dan  Ave  W  30xN  100.     Frank  Pegel 
to  whom  it  may  concern. June  22,  1915 
.lune    24.    1915— S   FRANCISCO    72-8    E 
Hyde  E   22xS  28.     George  A  Clough 
to  Henry  Conrad June  19,  1915 


LIENS   FILED 


SAX     FRANCISCO    COUNTY. 


June  19.  1915— E  SIXTEENTH  AVE 
154-3  N  Clement  N  26xE  135;  E 
16th  Ave  232-3  N  Clement  N  26xE 
;35;  E  ICth  Ave  258-3  N  Clement  N 
26xE  135.  J  H  Kruse  vs  W  F 
Vates    and    Jeanette    Yates. .  .$2453.16 

June  19,  1915— E  TWENTY-FIRST 
Ave  54  S  Lake  S  25xE  S2-6.  J  H 
Kruse  vs  W  F  Yates  and  Jeanette 
Yate.s      $592.01 

.hine  19,  1915— SW^  MOUL.TON  AND 
Fillmore  S  60xW  137-6.  Kennett 
liro.s  vs  George  Jj  Streshley,  Gus  J 
Pates,  Thos  U  and  Mary  Crowley, 
.lames  P  Sweeney,  Auijusts  Regoli, 
Francis  De  Belli  and  J  S  Howell.  .  . 
$83.68 

June  19.  1915— W^  TWENTIETH  AVE 
100  N  Anza  N  25xW  120.  M  H  Far- 
rell.  $165.35;  Columbia  Lumber  Co, 
$776.71  vs  Charles  E  Ham  and  Mc- 
(!ausland    Bros 

June  19,  1915— W  DOLORES  51-6  S 
28th;  No.  1506  Dolores.  Charles 
Ashinger   vs    Annie    Koehane.  .  $160.50 

June  21.  1915- SW  FOLSOM  AND 
Hodgers  152-6x125.  Hicks-Folte 
Cptn  vs  Galland  Mercantile  Laun- 
ry  and  McDonald  &  Kahn $122.10 

June  21,  1915— W  TWENTIETH  AVE 
mo  N  Anza  N  25xW  120.  William 
Heidenrelch  vs  Charles  E  Ham  and 
McCausland    Bros $112 

June  21.  1915 — S  FULTON  75-3  E  Oc- 
tavia  E  50  S  137-6  W  25  N  50  W  25 
N  87-6.  Wilson  Bros  &  Co  vs  C 
Aimar.  A  Porta  and  N  T  Giacomini 
$118.25 

June  21.  1915— W  TWENTIETH  AVE 
100  N  Anza  N  25xW  120.  Reiniiart 
Lumber  &  Planing  Mill  Co  vs  Chas 
E    Ham   and   McCau.sland    Bros.  $436. 61 

June  21,  1915— W  TWENTIETH  AVE 
100  N  Anza  N  25xW  120.  Atlas 
Mortar  Co.  $28;  Henry  Cowell  Lime 
&  Cement  Co.  $18.15  v.s  McCausland 
Bros  and  Chas  E  Ham 

June  21.  1915— S  LOMBARD  230  W 
Steiner  W  45xS  95.  D  J  Dolan 
\^' recking-'*  Constr  Co  vs  Patrick  A 
Dolan    .  .-, $8209.44 

June  21.  1915— S  LOMBARD  237-6  E 
Pierce  £,45x8  95  W  A  399.  Charles 
A   Xance,   $2150   vs   P   A   Dolan 

.lune  2V.  1915— W  TWENTIETH  AVE 
100  m  or  1  N  Anza;  No.«.  479  and  481 
20th  Ave.  Inlaid  Hardwood  Co  vs 
C  E   Ham  and   McCausland   Bros.  .$130 

June  22,  1915— W  TWENTIETH  AVE 
100  N  Anza  N  25xW  120.  Indepen- 
dent Roof  &  PavinK  Co  vs  Chas  E 
Ham   and    MrCauHliino    Bros $40 

.lune    21,    1915— S    LOMBARD    137-6    E 
Pierce    K    45xS    95    W    A    399.      Mona- 
ghan   &    McGlinchey   vs   P   A    Dolan 
$264.55 

June  22,  1915 — SW  MOULTON  AND 
Fillmore  W  137-6xS  60.  City  Pro- 
tective    Electric    Co    vs    George     L 


S^tMJL.lilj ,  GU.-5  I'ates,  Thomas  li 
Crowley,  Mary  Crowley.  Jas  P 
Sweeney,  Augustus  Regoli,  Francis 
De   Belli  and   J   S   Howell $413.54 

June  22,  1915— SE  CHESTNUT  AND 
Steiner  E  lOOxS  25.  City  Protective 
Electric  Co  vs  R  W  and  R  C  W'al- 
bey.  William  C  Crittenden,  Harry 
P  Merritt  and  George  L  Streshly.. 
$56.94 

■lune  22,  191.5— W  TWENTIETH  AVE 
100  N  Anza  N  25xW  120.  W  J 
Dowling  Jr  vs  Chas  E  Ham  and  Mc- 
Causland  Bros    $44 

June  23,  1915— W  POWELL  91-3  N 
Post  X  46-lxW  SO.  J  W  Schouten 
&  Co  vs  J  Sockolov $2300 

June  23,  1915— E  FRONT  bet  Clay  and 
Washington;  No.  430  Front.  J  S 
Guerin  Co  vs  E  W  Hopkins,  Thomas 
&  Sands  and  Thos  H  Price.  ...  $187.45 

June  23,  1915— W  POWELL  91.3  N 
Post  N  46.1xW  80.  Standard  Var- 
nish   Works   vs   J   Sockolov $103 

June  23,  191.5— N  GEARY  75  W  Wood 
W  25-9xN  100.  James  H  Daly  vs 
San  Francisco  Bldg  Co  and  John 
Henry    Meredith    .  > $8 

June  24,  1915— S  TURK  57-6  E  Polk 
E  30xS  85.  Dresser,  McDonnell  & 
Co  vs  John  M  Boscus $117.50 

June  25,  1915— S  CARL  100  E  Shrader 
!•:  100  S  112-6  E  27  N  112-6  W  27. 
Harry  C  Warwick  vs  P  D  Bernhard 
$3075 

June  25,  1915— N  WASHINGTON  47-6 
W    Locust    N    127-8i4xW    50.      F    W 

Kruse  vs  Carrie  N  Cook $200 

• 

RELEASE  OP  1.IENS 


June  16.  1915— W  SIXTEENTH  AVE 
200  N  Balboa  N  25xW  100.  George 
Ryan  to  Michael  Costello  and 
Joseph    P    Feerick 

June  17.  1915— E  COOK  238-11  N 
Geary  N  25xE100.  John  Cassaretto 
to  Catherine  Dixon.  M  Hardy  and 
C   Jacobsen    

June  17.  1915 — S  CARL  100  E  Shrader 
E  27xS  112-6.  Henry  Ernst  &  Sons 
to  P  D  Bernhard  and  Harry  C  W'ar- 
wick     

June  16,  1915— E  FOLSOM  223-4  N 
19th  N  38xE  122-«.  Stanquist  & 
Forbes  to  I  C  Moore  Estate  Co.... 

June  18,  191.5— LOT  12  BLK  6417 
Crocker  Amazon  Tract  Sub  2.  The 
Greater   City   Lumber   Co   to   Frank 

Long  and   Crocker   Estate  Co 

♦ ** 

O.VKtAND   AND  ALAATEDA  COUNTY 


RESIDRNCE  —  2  story  and  base, 
frame.  $4,n00.  Oakland.  Cal.  Architect, 
none.  Owner.  R.  K.  .-^tuhbe,  1209  East 
19th  .street,  Oakland.  The  dwelling 
will  be  erected  on  the  wo.«t  .^ide  of 
(liand  avenue  .^oiith  of  Boulevard  Way. 
It  !.■<  designed  for  an  eight-room  house 
with.  h;ith  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  with  some 
elm  panels  and  white  enamel.  Haid- 
wood  floors  will  be  vised  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  Are  places.  Man- 
tels will  he  of  brick  or  tile.  Tile  wain- 
scot will  be  used  in  the  bath  room. 
An  ;iut<iniatic  water  heater  is  specified. 
l-.xt'TJor  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Dav     I,.nhoi-. 

APARTMENT  HorSE— 3  storv  and 
base,  frani".  $10.1100.  Berkeley.  Ala- 
nud»  Co.  Cal.  .\rchitect.  none.  Own- 
<  r.  E.  L.  Malsbnry.  233:?  Fulton  street, 
p.-rkel-y.  Tlif  buildiny  will  be  erect- 
ed at  the  northeast  corner  of  ("banning 
Wav  and  l>'ulton  street,  and  has  been 
designed  to  contain  24  modern  apart- 
ments of  two  looms  each.  Interior 
will   he   finished  In  pine  with  some  elm 


panels.  Hardwood  lloor.s  will  be  used 
in  the  living  rooms.  There  will  be 
steam  heat  and  a  hot  water  supply.  All 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Bath  rooms  will 
be  finished  in  tile.  .Marble  and  tile 
wainscot  will  be  used  in  the  entrance 
vestibule  The  exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  l^abor.  Materials 
are    now    being    purchased. 

JUVENILE  DETENTION  HOME— 4 
story  and  base,  reinforced  concrete, 
$75,000.  Oakland,       Cal.  Architect. 

Henry  H.  .Aleyers.  Kohl  Bldg..  S.  F. 
Owners.  Alameda  County.  Plans  and 
specifications  for  the  juvenile  deten- 
tion home  to  be  erected  for  Alameda 
County  in  the  city  of  Ookland  have 
been  appioved  by  the  Board  of  Super- 
visors and  ai'e  now  out  for  figures, 
.luly  19th  has  been  set  as  the  date  on 
which  bids  will  be  opened.  Plans  and 
specifications  can  be  secured  from  the 
architect  or  from  the  County  Clerk  at 
Oakland.  Further  mention  will  be 
made  of  the  work. 

FACTORY— 4  story  and  base,  rein- 
forced concrete.  $150,000.  Oakland. 
Cal.  Architect,  Lewis  P.  Hobart. 
Crockei-  Bldg.,  .*^.  F.  Owners,  Shredded 
^^'heat  Biscuit  Co.  This  building  has 
been  mentioned  here  a  number  of  times 
before.  Revised  door  plans  have  been 
completed  and  new  figures  are  now 
being  called  for.  The  structure  will 
oover  a  large  ground  area  and  will  be 
erected  on  property  bounded  by  12th. 
Hth  Union  and  Poplar,  and  is  the  first 
unit  of  a  large  plant  to  be  erected  by 
the  owners.  Construction  will  be  fire- 
proof. Metal  window  sash  and  frames 
are  specified.  There  will  be  electric 
elevators  and  special  conveying  ma- 
chinery. Exterior  will  be  faced  with 
cement  plaster.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect. 

FACTORY  ALTERATION  —  Frame 
construction.  $5,000.  Berkeley,  Ala- 
meda Co..  Cal.  Architect,  none.  Own- 
ei.  Plastic  Mfg.  Co..  3rd  and  Bancroft 
Way.  Berkeley.  The  owners  are  now 
taking  figures  for  the  rearrangement 
of  the  interior  of  the  present  factory 
building.  The  work  will  include  inte- 
rior partitions,  carpentry  work,  elec- 
tric work,  plumbing.  painting  and 
plastering.  Plans  can  be  secured  from 
the    owner. 

Hl'NGALOW — 1 14  story  and  base, 
frame.  $3,000.  Berkeley.  Alameda  Co.. 
Cal.  Architect.  James  W.  Plachek, 
Acheson  Bldg..  Berkeley.  Owner.  W. 
K.  Turner.  The  dwelling  will  be  erect- 
ed on  Woolsey  street  near  Dana,  and 
has  been  designed  for  a  six-room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  hard- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  he  furnace  heat  and  open  fire 
places.  -Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
v.ill  be  covered  with  cement  plaster 
on  metal  lath  Plans  are  now  being 
I'lepared 

BUNGALOWS — 3.  1  story  and  base, 
frame.  Cost  not  stated.  Oakland.  Cal. 
Architect.  C.  H.  Miller.  Dalziel  Bldg.. 
Oakland.  Owner's  name  withheld. 
These  dwellings  have  been  designed  to 
contain  five  rooms  each.  Interiors  will 
be  fniished  in  pine  and  redwood.  Each 
living  room  will  have  a  tile  mantel. 
Exteriors  will  be  covered  with  rustic. 
The  architect  would  like  to  hear  from 
contractors  who  will  consider  taking 
Hats   in   exchange    for   part    payment. 

RESIDENCE  —  2  story  and  base, 
flame.  $3,750.  Piedmont.  Alameda  Co., 
Cal.  .Architects.  I'niversal  Drafting 
Bureau.  IS.H  5th  avenue.  Oakland. 
Owner.  M.  H.  Tremble.  2469  Kawson 
street.  Oakland.  The  dwelling  has  been 
designed  foi  a  seven-room  house  with 
bath  and  sleeping  porch.  Ititerior  fin- 
ish will  be  of  pine  and  hardwood  with 
son<e  white  enamel  in  the  bed  rooms. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Hath  room  will  be  finished 
in  tile.  An  autonuitic  water  heater 
will  be  installed.  Exterior  of  1  the 
house  will  be  covered  with  cement 
l)laster  on  metal  lath.  Plans  are  be- 
ing prepared  and  when  completed  the 
work  will  be  done  by  Day  Labor  under 
the  direction  of  the  architect. 
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UESIDEXCE  —  1  story  and  base, 
frame,  $2,000.  Berkeley.  Alameda  Co., 
Cal.  Architects.  Universal  Drafting 
Bureau,  1S44  ."ith  avenue,  Oakland. 
Owner.  C.  Texdahl,  3()3.i  Harper  street. 
The  dwelling-  has  been  designed  for  a 
five- room  house  with  bath  and  sleep- 
ing porch.  Interior  of  the  house  will 
be  finished  in  pine  and  redwood.  Some 
oak  tloois  will  be  used.  There  will  be 
an  open  fire  place  in  the  living  room 
with  tile  or  brick  mantel.  Imitation 
tile  wainscot  will  be  used  in  the  bath 
room.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plastei-.  Plans  are  Ijeing  piepared  and 
when  complete  the  work  will  be  done 
by    Day    Labor. 

UESIDENCK  —  2  story  and  base, 
frame,  $3,000.  Alameda.  Alameda  Co., 
Cal.  Architects,  Universal  Drafting- 
Bureau,  1S44  oth  avenue,  Oakland. 
Owner.  M.  H.  Tremble,  2  4  69  Rawson 
.street,  Oakland.  The  dwelling  has 
been  designed  fi.ir  a  six -room  house 
with  bath  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine,  redwood 
and  white  .enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
loom  and  reception  hall.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in  the 
bath  room.  An  automatic  water  heater 
will  oe  installed.  Exterior  of  the 
dwelling  w'ill  be  covered  with  shingles. 
Plans  are  oeing  prepoi-ed  and  when 
complete  the  work  will  be  done  by 
Day   Labor. 

DETENTION'  HOME— 4  story  and 
base,  reinforced  concrete,  $75,000.  Oak- 
land. Cal.  Architect.  Henry  H.  Mevers, 
Kohl  BIdg..  S.  F.  Owners.  Alameda 
County.  Plans  for  the  Alameda  Coun- 
ty Detention  Home,  a  four-story,  rein- 
forced concrete  building  to  be  erected 
in  Oakland  are  now  out  for  figures. 
Bids  will  be  opened  on  July  19th.  The 
work  has  been  segregated  into  the  fol- 
lowing  blanches 

1.  Excavating.  concrete.  grading, 
pumping,    paving,    and    bulkheading. 

2.  Caipentry  work.  mill  work, 
stairs.   giJiSs  and   steel   fire  doors. 

3.  Ornamental  and  miscellaneous 
iron  work,  window  guards  and  tire 
escapes. 

4.  Plastering.  lathing.  cementing 
and    dampproortng. 

.1.   Felt   and   gravel    roofing. 

6.  Sheet  metal  work,  slate  roof  and 
skylights. 

7.  Finish    hr. iJwaie. 

5.  Painting    and    tinting. 

9.   Plumbing,   diain.s  and   gas   fitting. 

10.  Electric    work. 

11.  .Marble    and    tile    work. 

12.  Heating. 

13.  Elevator    work. 
APARTMENT     HOUSE — 2     story    and 

base,  frame.  $1.").000.  Claremont,  Ala- 
meda Co..  Cal.  Architects.  Salfield  & 
Kohlberg,  Clunie  Bldg.,  S.  F.  Own- 
er's name  withheld.  The  building  will 
cover  an  area  of  135  by  40  feet,  and 
has  been  designed  to  contain  eight 
apartments  of  five  rooms  and  bath 
each.  Interior  will  be  finished  in  pine 
with  some  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  halls. 
Plans  provide  for  steam  heat  and  a 
hot  water  system.  Bath  rooms  will 
be  finished  in  tile.  Wall  beds  are 
specified.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  will  be 
ready  for  figures  in  about  thirty  days. 
Further  mention  \vill  be  made  of  the 
work. 

APARTMENT  HOUSE.'?— 2,  2  story' 
and  base,  frame.  $15,000  each.  Clare- 
mont, Alameda  Co.,  Cal.  Arcliitects, 
Salfield  &  Kohlberg,  Clunie  Bldg.,  S. 
F.  Owner's  name  withheld.  These 
tw^o  buildings  w-ill  each  contain  eight 
apartments  of  three  rooms  and  bath. 
Interiors  will  be  finished  in  pine  with 
some  elem  panels.  Hardwood  doors 
will  be  used  in  the  piincipal  rooms. 
Theie  will  be  steam  heat  and  a  hot 
water  supply.  Each  apaitment  will 
have  a  wall  bed  and  sleeping  porch. 
Bath  rooms  will  be  finished  in  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  i-ustic  and  cement  plaster 
on  metal  lath.  Plans  ai-e  now  being 
prepared  and  will  go  out  for  figures 
in   about    thirty    da.vs. 

DOCK.<  AND  .-^TOItAnK  WAIJE- 
HOl'.'^ES — Concrete  and  frame  con- 
struction. $1110,0011.  Oakland.  Cal.  Ar- 
chitect's n.'ime  not  given.  Owner.  D. 
.1.  Hanlon,  foot  of  ."ith  avenue.  Oak- 
hmtl.       Plans    are    being    piepaied    I'nr    -a 


large  dock  and  a  number  of  w'are- 
houses  to  be  erected  on  property  at  the 
foot  of  .ith  avenue.  There  will  be  a 
considerable  amount  of  piling  lequired. 
Plans  are  still  in  the  preliminary' 
stage.  Further  mention  will  be  made 
of    the    work. 

RE.'^IDENCE  —  2  story  and  base, 
frame.  $s,.")00.  Oakland,  Cal.  Archi- 
tect, Sidney  B.  Newsoni,  Nevada  Bank 
Bldg.,  S.  F.  Owner,  Sidney  B.  Newsom. 
The  dwelling  will  be  elected  in  the 
Crock:-!-  Highlands,  and  has  been  de- 
signed to  contain  eight  rooms,  two 
baths  and  sleeping  porch.  Interior 
finish  will  be  of  pine,  hardwood  and 
.white  enamel.  Hardwood  floors  will 
be  used  in  the  piincipal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  have  rile  floors 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exteiior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  A  garage  will 
also  be  erected  on  the  property.  Plans 
are  complete  and  figures  are  being- 
taken. 

BUNGALOW  COURT— 10,  I  story, 
frame.  Cost  not  stated.  Piedmont, 
Alameda  Co.,  Cal.  Architects,  Salfield 
&  Kohlberg,  Clunie  Bldg..  S.  F.  Own- 
er's lame  not  given.  These  houses 
will  be  arranged  around  an  open  court 
and  each  has  been  designed  to  contain 
six  rooms,  bath  and  sleeping  porch. 
Interiors  will  be  finished  in  pine  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  principal  i'ooms. 
Bath  looms  will  be  finished  in  tile. 
There  w^ill  be  open  fire  places  in  the 
living  rooms  with  tile  or  brick  man- 
tels. Exteriors  will  be  covered  with 
rustic  and  shingles.  Plans  are  being 
prepared. 

RESIDENCE— 1>^  story  and  base, 
frame.  Cost  not  stated.  Berkeley. 
Alameda  Co..  Cal.  Aichitect,  .lames 
W.  Plachek.  Acheson  Bldg..  Berkeley. 
Owner.  \^'.  E.  Turner.  The  dwelling 
will  be  erected  on  Woolsey  near  Dana, 
and  has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  ledwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  room 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster.  Plans  are  complete 
and   figures  are  being  taken. 

SCHOOL         REPAIRS.  PLUMBING. 

ETC. — Cost  not  stated.  Oakland.  Cal. 
Architect,  none.  Owners.  City  of  Oak- 
land. Bids  will  be  opened  on  .luly  6th 
for  exterior  and  interior  painting, 
lath  and  plastering.  wrought  iron 
gates  and  fences  for  portable  schools. 
Plans  can  be  secured  from  the  Secre- 
tary of  the  Board  of  Education,  Citv 
Hall. 


Buildint;  Contracts  Awarded 


No. 

1173 
1174 
1175 
1176 
1177 
1178 
1179 
1184 
1186 
1187 
IISS 
1189 
1190 
1191 
1192 
1193 
1194 
1195 
1196 
1197 
119S 
1201 
1211 
1212 
1216 
1217 
121.S 
1219 
1220 


Oakland 

Owner  Contractor 

Morton     Schnebly 

Hamilton     Hamilton 

Hughes     Clement 

Taylor     Taylor 

Hilien     Hillen 

Young     Young 

Stubbe     Stubbe 

Currier     Currier 

Chauvet     Chauvet 

Pf  rang     Pfrang 

Legris     Legris 

White     Oakes 

McCIurg     Nichols 

Kroman     Christensen 

Bellini Bellini 

Blake     Metro 

Carr     Carr 

Richardson     ...Richardson 

Whitaker    Crow 

Rice     Rollins 

Heawy     Moore 

Hamilton    Owner 

Hinkley     Kaler 

Hopkins     Hopkins 

Peterson     Owner 

Bowman     Wilson 

Kringlen     Owner 

Cerp    Cerp 

Cramer     Smith 


Amt. 

2200 

400 
1000 

400 
2500 
1800 
4500 

400 

500 
2500 
1800 

450 
7000 

400 
1000 

500 
1900 
1750 

400 
1000 

450 
24  0') 

400 

500 
2500 

500 
2500 

600 
1  .SOO 


Owner H.  Morton,  Premises. 

Architect  .  .  .None. 

("ontactor.  .Schnebly,       Hostrawser       & 

Pedgrift,    Cth      &     Jackson, 

Oakland. 

COST.    $2200 

DWELLING 

(1174)      N    HOLLY    175      E    S2nd       Ave., 

Oakland.       One-story     3-room    dwlg-. 
Owner.  ..;.    C.  W.  Hamilton,  9228  Holly 

^  Oakland. 

Architect  .  .  .None. 
Day's    work.  COST,    $400 


ALTERATIONS 

(1175)  NO.     742    FORTY-SIXTH,    Oak- 
land.     Alterations. 

Owner David    Hughes,    Premises. 

Architect  .  .  .None. 

Contractor.  .W.  O.  Clement,  1908  Berry- 
man,    Berkeley. 

COST,    $1000 

ALTERATIONS 

(1176)  NO.     43S     WALSWORTH     AVE., 
Oakland.      Alterations. 

Owner G.  Taylor,  Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $100 


AVE    SO     N 
Ont-story 


D\\  EL".  iXG 

(1177)      E    SIXTY-SECOND 

Fortune    Way,     Oakland. 

•"i-room    dwelling. 

Owner R.     C.     Hillen,     430     Haight 

Ave.,    A'ameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 

DWELLING 

(1179)  W  GRAND  AVE  363  S  Boule- 
vard Way,  Oakland.  Two-story  8- 
room  dwelling. 

Jwner R.    E.    Stubbe,    1209    E-lUth, 

Oakland. 

.Architect  .  .  .None. 

Day's   work.  COST.   $4-500 


STltUCTURAL    STEEL 

ai81)  NEXT  TO  POWER  HOUSE  & 
felt  mill  of  owner.  Emeryville.  Struc- 
tural  steel   for  building. 

Owner Parafflne  Paint  Co..  31  First 

San   Francisco. 
Architect. .  .Leland    S.     Rosener,      Mer- 
chants'      Exchange       Bldg., 
San   Francisco. 
Contractor .  .Dyer     Bros.   Golden      \\'est 
Iron  W'orks.  17lh  and  Kan- 
sas,   San    Francisco. 
Filed  June  21,  '15.     Dated  June  2,  '15. 

Completed    and    accepted $3825 

Usual     35    days 1275 

TOTAL  COST,  $5100 
Bond,  none.  Limit,  30  days.  Forfeit, 
$5.     Plans  and  specifications,   none. 

ADDITION 

(1184)  NO.  5231  E-TWELFTH.  Oak- 
land.     Addition. 

Owner N.    C.    Currier,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


ALTERATIONS 

(1186)      NO.    735    THIRTY-SIXTH,    Oak- 
land.    Alterations, 

Owner \.   L.   Chauvet,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST.    $500 


.\DDlTION 

(!17;!»      NO.  570  OAKLAND  AVE.     Oak- 
land.     Two-story    addition    to    dwlg. 


DWEI.LINO 

(MS7)      E       DOVER    70    S      Sixty-third. 
Oakland.      One-story    5- room    dwlg. 


:.:;  .\l;    and   knoimiiEKINc;   news 


Structural  Steel 
Contractors 

Works  at 

HA.RRISOIM  ST., 

bet.  8tti  &  9th 

San  F'ranclaco 

Telepfione    IVfarKel  337 


(tuiiiT C.    .1.     Pfrang-,    54S7    Clare- 

niont   Ave.,    Oakland. 
ArchiLect  .  .  .None. 
Day'.s    woik.  COST,    $2500 

i)\\  i-:m.i.\(; 

(i-.,vv      S    KOUTY-FJKTH    i;(i    10   MniUet, 
Oakland.      One-story   r>-room  dwelling 

OwiKT 1^.   II.   Lcgiis,  (il-'    Nth,  (tkd. 

.\ritiilvet  .  .  .  Xoiit. 

Day'.-^    woik.  COST,    $1800 

.M-TIOIJATIOXS 

(II.-..M      Ni).   IMS.  SIXTIOIONTII.   Oakland. 
.\  U<:i;iti()ns    atid    repair.s. 

Ownei- Wcirien    S.    White,    KJL'L'    K- 

2.".th,    Oakland. 
.\i-idiitect  .  .  .None. 

Contractor.  .  VV.     II.    Oako.s,    •! !  J  4    Kdge- 
wood,    Oakland. 

COST,   $4  30 

iiUlCK   (iAKAOE 

(11!)0)      SE    BROADWAY    AND    BROOK, 
Oakland.      One-story    brick    garage. 

owner I.   A.    McCluig,    17    Prospect 

Drive,   Oakland. 
.\rcliilect  .  .  .  None. 

Contractor ..  Leo        Ij.         Nichols,         1764 
Hroadway,     Oakland. 

COST.    $7000 

Ai/n:r;.\Tioxs 

(  I!  !t  I  )      NO.     .-.IIS     M  1 1.KS     A  V 10.,     Oa  k  - 
ianii.      Alterations. 

Owner .M.    P.    Kroni.in,    I'n'niiscs. 

.\i  eh  iU'it  .  .  .  .Noni'. 

I '•ii;l  1   .ii '.t        1,.    Ch  ri.'^ien.sen.  ■ 

COST,   $100 

D\V  lOIJ.INC 

(llltlO      S    KOUTV-SIXTII    i;0    10    Linden, 
^'akland.      One-story    4-roorn    dvvlg. 

Owner M.    Bellini,    8.")7    43rd,    Okd. 

Architect  .  .  .None. 

I>;iy's   work.  COST.    $imio 

•  l.TIOKATIONS 

(ii:t:;)     xos.  .■■2.-i-;.27  tuioli-'tii,  oak- 

1;in(i.     Alterations.. 

ow'ner Blake    Estate. 

.\rchitect  .  .  .  None. 

Contractor  .  .  .MeOoixd  ||;i  n    I'ui  ni  tiire   ( 'o. 
:,C.l     I  nil.    Oakland. 

COST,   $.'iini 

liWIOlddNC 

(IIIM)       10    SII.NKTIOU    .WIO    :!:;il    S    Clil- 
ton,  Oakland.  One-story  .j-room  dwig. 

Owner Wni.    L.   Carr,    .'>■_' 5'.'    Shafter 

Ave..    Oakliind. 
Architect  .  .  .None. 
I  lay's  work  CosT,   $I!Iim( 

KWEMJXO 

^u<^:^)   's    Ac'iTA    Vista  L'.-. (I  e"  ssth 

.\ve.,    (iakland.        One-story      o-room 
dwelling.' 

Owner I.       C.       Uichnrdson,       SS21 

Agiia  \'ist.'i    .\ve.,  0;ikland. 
\rchilfct  .  .  .  None. 
Oay's    wo)U.  COST.    $1750 


REPAIRS 

(1196)      NO.   1052  TENTH,  Oakland.  Re- 
pairs. 

Owner George     Whitaker,     Prcm. 

.Architect  . .  .None. 

t.'ontractor .  .  II.    A.    Crow,    353G    Dougla.s, 
Oakland. 

COST,   $4  00 

UlOr.MUS 

(li:i7)      Xo.    4S4    STOW    AVE.,   Oakland. 
Eire   repairs. 

Ownei- C    Rice,    Premises. 

Ar<:hitvjct  .  .  .  Xone. 

Contractor .  .E.     E.     Rollins,     357     Athol 
Ave.,   Oakland. 

COST,    $IOtni 


Af..  K'lATIONS 

(IIOS;      NO.    3414    .MARKET.      Oakland. 
Alterations. 

Owner Mrs.    Heawy,   Wayne   Apts., 

Oakland. 
Architect  .  .  .None. 

Contractor.  .C.   T.   Moore.   446   38th.   Okd. 

COST.    $4  50 

DWEELING 

(1201)      E    FIFTH    AVE    100    S    E-22nd, 
Oakland.      Two-story    5-room    dwlg. 

Owner W.    S.    Hamilton.    2118    5th 

Ave.,  Oakland. 
.Architect  .  .  .None. 
Day's  work.  COST,  $2400 


Al/rERATIONS 

(1211)      NO.       5332       LOCKSDEV       AVE., 
Oakland.      .Mterations. 

Owner W.    \j.    Ilihkley,    Piemises. 

.\rchitect  .  .  .  None. 

Contractor.  .M.  C.  Kaler,  1124  !)Sth  Ave., 
Oakland. 

COST.     $4  00 


.^TORES 

(I2I2)       N    10-:FoI'RTEENTI1  50  W   38th 

.\ve..      Oakland.        One-story      3-rooin 

stores. 

(wner I.   II.   Hopkins,  3760  EI  4th. 

Oakland. 
.\  rchitect  .  .  .  None. 
I  )ay's   work.  COST,   $500 


I'W   lOl-ldXCr 

(l.'ltl)      SIO       AI'KICOT     AXI)       KOVAI-. 

Oakland.      One   and   one-half-story    5- 

rooni  dwelling. 

Owner C.      Peterson,      1130       103rd 

Ave.,  Oakland. 
.\  rchitect  .  .  .None. 
D.iy-.-;   work.  COST,   $2500 

.■-•TOUIO    .\XD    DWELLING 

(I21S)      NW      BAY    VIEW      AND      13TH 

Ave.     Oakland.         Two-story       6-room 

stoi-e  and   dwelling. 

Owner John   Krlnglen.   72S   E-14th, 

Oakland. 
.\  rchitect  .  .  .  None. 
Day's    work.  COST,    $2500 


Wednesday,      June      30.       1915. 

ADr>rnoN 

(1219)  NO.  363  I05TH  AVE..  Oakland 
Addition. 

<  )wner W.    Cerp.    Premises. 

Architect  .  .  .  None. 

Day's  work.  COST.  $G(Mi 

DWELLING 

(1220)  N  BROOKDALE  AVE  100  W 
Montecello,  Oakland.  One-story  ti- 
rooni   dwelling. 

Owner A.    L^    Cramer,    1540    Broad- 
way.   Oakland. 
Aichitect  .  .  .None. 

Contractor.  .().    G.    Smith,    4402    Brook- 
dale  Ave.,  Oakland. 

COST,    $1800 
♦ 

BiiHdin?  Contracts  Awarded 
Berkeley. 

IISO  Malsbary     (Jwner  lOOOO 

1182  Richard      Richard  400 

1IS3  McFarlin     .McFarlin  400 

1185  Kelty     Kidder  400 

120(>  Burrows    Allen  1000 

1207  Swenson    Swenson  1600 

120S  Schuize     Schulze  2000 

1209  Jelica     Jelica  1800 

1210  McChesney    .. .  .  McChesney  400 

1213  Donahue     Button        6000 

1214  Pi   Delta    Houghton      1630( 

1215  McCullough    House         800 

APARTMENTS 

(1180)      NE      CHANNING      WAY      AND 

Fulton,      Berkeley.      Three-story    24- 

room    apartments. 
Owner E.    L.    Malsbary.    2333    Ful- 
ton,  Berkeley. 
Architect  . .  .None. 
Day's  work.  COST,  $10,000 

ALTERATIONS 

(1182)  W  HAWTHORNE  TERRACE 
95  N  'Cedar,  Berkeley.  Alterations 
and   Additions. 

Owner.. Grace   G.   Richard,   Prem. 

Architect  . .  .None. 

Day's   work.  COST.    $400 

ALTERATIONS 

(1183)  "E  NINTH  125  S  Bristol.  Ber- 
keley.    Alteration   and   addition. 

Owner Jennie    W.    McFarlin.    1911 

9th.    Berkeley. 
Architect  . .  .None. 
Contractor.  .J.    D.    McFarlin.      1911    9th, 

Berkeley. 

COST,   $400 

.ALTERATION 

(11S5)  E  HILLEGASS  150  S  Webster. 
Berkelely.      Alterations  and  additions 

Owner Mrs.   Kelty.   3011    Hillegass. 

Berkeley. 
.\rehitect_.  .  .None 

Contractoi.  .Kidder        &        .McCullough. 
2075    Addison.    Berkeley. 

(^OST,    $100 

ALTERATIONS 

(1206)  NO.  2910  HILLEGASS  AVE., 
Berkeley.      Alter  dwelling   into   Hats. 

Owner .Mrs.      M.    G.    Burrows.      558 

11th   Ave.,  San   Francisco. 
.Vnhitect  .  .  .  None. 

Contractor.  .  F.   E.  Allen.  4f>S  34th,  Okd. 
COST.  $1000 

DWELLING 

(1207)  N  DELAWARE  102  W  McGee. 
Berkeley.      One-story    6-room   dwlg. 

(^wner Frank  A.  Swenson.  2307  E- 

27th.  Oakland. 
.\ rchitect  .  .  .None. 
Days    work.  COST.    $1600 


AVednesday,      June      30.      1915. 

DWKLLING 

(1208)  S  VIRGINIA  200  W  Shattuck 
Ave.,  Berkeley.  Two-story  7-room 
dwelling. 

Owner H.  O.  Schulze,  1731  Carlton, 

Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 

DWELLING 

(1209)  E  GLENN  AVE  200  N  Eunice, 
Berkeley.      One-story    6-room    dwig. 

Owner B.  W.  Jelica,  1710  Webster, 

Berkeley. 
Architect  .  .  .None. 
Day's   work.  COST,    $1800 
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ALTERATIONS 

(1210)  E  ETNA  30  S  Parker,  Berkeley. 
Alterations  and  additions. 

Owner W.      E.      McChesney,      2605 

Etna,   Berkeley. 
Architect  .  .  .None. 
Day'.-    work.  COST,    $4  00 

DWELLIJ^G 

(1213)  SE  CLAREMONT  &  UPLANDS, 
Berkeley.      Two-story    D-room    dwlg. 

Owner Mrs.  J.  A.   Donahue,  Bkly. 

\rchitect  .  .  .James    W.    Plachek,    Ache- 
son    Bldg.,    Berkeley, 
intractor.  .F.     Button,     1069    Mariposa 
Ave.,    Berkeley. 

COST,    $6000 

FRAME  SORORITY   HOUSE 

(1214)  E  LE  ROY  AVE  150  S  Virginia 
S  oOxE  125,  Bkly.  All  work  lor  two- 
story  and  attic  frame  Sorority  house. 

Owner Pi     BIdg.     Ass'n.     of     Delta 

Delta  Delta,  Berkeley. 
Architect  ..  .G.      A.    Applegarth,      Claus 

Spreckels   Bldg.,   S.    F. 
Contractor.  .Shirley   Houghton   &   R.   H. 
Van    Sant    Jr.,    503    Market, 
San   Francisco. 
Filed  June  24,  '15.     Dated  May  29,  '15. 
Signing  of  agreement,  promissory 

note   for $5000 

Frame  up 2825 

Brown  coated   2825 

Completed  and  accepted 2825 

Usual   35   days 2825 

TOTAL  COST,  $16,300 
Bond,  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE: — Contractor  to  pay  $220  to 
Mason,  ^McDuffle  for  securing  loan:  also 
to  pay  architect. 


ALTERATIONS 

(1215^      S    DURANT    200    from    College, 
Berkeley.     Alterations. 

Owner J.  P.   McCullough,   2618  Du- 

rant,  Berkeley. 
Aichitect  . .  .None. 
Contractor.  .Jacob    House. 

COST,   $800 


ALTERATIONS 

(1217)      SE      CENTER      &      SHATTUCK 
Ave.,    Berkeley.      Alterations. 

Owner Bowman  Drug  Co.,  Prem. 

Architect  .  .  .None. 

Contractor.  .Frank   J.    Wilson,    96    Fris- 
bie,   Oakland. 

COST,   $500 


CA.VCELLATION   OF      UL'ILDIKG   CON- 
TRACT. 

Owner,  T.  W.  Forrest;  contractor,  Al- 
fred Peterson:  architect,  Schirmer,  Bug- 
bee  &  Co.:  loraHon.  Lot  69  and  E  2.'i 
Lot  70,  Crocker  Highlands,  Oakland. 
Contract  Filed  .Innn   15,   1915. 


liiiildini^  Contracts  Awarded 


ALAMBDA    COUNTY. 


No.        O^vner. 


Contractor     Amt. 


1199  Roth     Roth  400 

1200  Hoffman     Clark  750 

1202  Daniels     Daniels  4000 

1203  Strang     Strang  2000 

1204  Same     Same  2000 

1205  Lechner     Owner  2600 

1221      E'mmons    Banning  5646 


UNION,     Alameda. 


ALTERATIONS 

(1199).. NO.     - 

Alterations. 

Owner Conrad    Roth,    2117    Pacific 

Ave.,    Alameda. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 


ALTERATIONS 

(1200)      NO.    1572   LINCOLN   AVE.,    Ala- 
meda.    Alterations. 
Owner H.    E.    Hoffman,    1522    Lin- 
coln  Ave.,   Alameda. 
Architect  .  .  .None. 

Contractor.  .A.    C.    Clark,    1570    Lincoln 
Ave.,   Alameda. 

COST,   $750 


ALTERATIONS 

(120^)      NO.     1223     PARK     AVE.,     Ala- 
meda.     Alter  dwelling  into   flats. 

Owner F.    H.    Daniels,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $4000 


DWELLING 

(1203)    NO.  3230  FAIRVIEW  AVE..  Ala- 
meda.    One-story   5-room  dwelling. 

Owner F.    N.    Strang,    805    Pacific 

Ave.,    Alameda 
Architect  .  .  .None. 
Day's  work.  COST,  $2000 


DWELLING 

(1204)    NO.   3211  FAIRVIEW  AVE.,  Ala- 
meda.    One-story   5-room   dwelling. 

Owner F.    N.    Strang,    805    Pacific 

Ave.,    Alameda. 
Architect  .  .  .None. 
Day'!-  work.  COST,  $2000 


DWELLING 

(1205)      NO.    2130   SANTA   CLARA  AVE.. 
Alameda.     Two-story  S-room  dwlg. 

Owner Peter  J.   Lechner,   2515   San 

Jose  Ave.,   Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,  $2600 


FRAME   DWELLING 

(1221)  DOT  20  Emmons  Tract,  Ala- 
meda. All  work  for  two-story  frame 
dwelling. 

Owner G.  W.   Emmons  Co. 

Architect  ..  .G.    A.      Applegarth.      Claus 

Spreckels    Bldg.',    S.   F. 
Contractor.  .  Banning    &    Stewart,      5215 

Broadway.    Oakland. 
Filed  June  25.  '15.     Dated  June  23,  '15. 

Payments   not   given 

TOTAL  COST,  $5646 
Bond,  none.  Limit,  60  days  after  June 
28.  Foifeit,  none.  Plans  and  specifica- 
tion.s    filed. 

♦ 

COMPLETION  NOTICES. 

AI^AMBDA  COUNTY 


June  19,  1915— PTN  LOT  19  Map 
Dimnnd  Vista.  Oakland.  Paul  E 
Wnodlunn  tn  whom  It  may  con- 
('Cfn     hine    19.    191! 

June    19,   1915— PTN  LOTS    19   AND   20 


Map    Dimond    Vista,    Okd.      Paul    E 
AVoodburn  to  whom  it  may  concern 

Jur.e    19,    1915 

June  21,  1915 — LOT  7  BLK  "E"  Map 
Kenwood      Park,      Okd.      Lewis      & 

Mitchell,   Inc   to   R  B   Litton 

June   18,   1915 

June  22,  1915— S  EIGHTH  75  E  Jeffer- 
son,  Okd.     Edward   Olsen   to   whom 

it    may    concern June    21,    1915 

June  23.  1915 — LOT  6  BLK  "A"  Map 
Sunnyslope  Tract,  Brooklyn  Tp. 
William  D  Jorres  to  Anthony  & 
Heyer    June   18,   1915 

June  23.  1915— N  PARK  BLVD  40  E 
Portland  Ave  E  on  Curve  to  right 
43.04  NW  100.38  SW  43  SE  99.80. 
Okd.  A  L  Jackson  to  M  F  Som- 
marstrom    June    23,    1915 

June  23,  1915— S  GARNET  107.41  SE 
Emerald  SE  35  SW  100.78  NW 
24.87   NE    25    NE   75.04,   Okd.  Manna 

K   Krygell   to   Alfred  Cords 

June    22,    1915 

June  23,  1915— BAY  VIEW  PLACE  nr 
Rose  Terrace,  Bkly.  Mrs  J  S 
Hawley  by  James  W  Plachek  to  A 
F    Waid June    23,    1915 

June  24,  1915— LOT  'L"  Glen  Echo 
Tract,  Piedmont;  being  No.  946 
Rose  Ave.  G  H  Stulz  to  Edwin  C 
Graff June   20,   1915 

June  24.  1915 — E  STATEN  AVE  139.98 
N  Van  Buren  N  50xE  125,  Okd.  Ines 
Fredricks  to  Banning  &  Stewart... 
June   19,   1915 

June  24.  1915 — LOT  53  and  W  15  Lot 
52,  Elmhurst  Park  Tract  No.  2,  Okd 
Chas  A  Fitch  to  whom  it  may  con- 
cern  June    22,    1915 

June  24,  1915 — LOT  17  BLK  1.  Grove 
Street  Line  Tract,  Bkly.  George  B 
McFarland  by  Warren  Cheney  to  J 
A    Pinkerton June    24,    1915 

June  23,  1915 — W  BENVENUE  AVE  50 
S  Stuart  S  50xW  100,  Bkly.  Anna 
R  Patterson  to  A  Osborn.June  21,  '15 


LIENS   FILED 


AL.AMBDA    COVNTT. 


June  11,  1915— LOT  6  Map  Eden 
Acres,  Eden  Tp.  F  J  Russell  vs 
George    W    Schmitz $164.92 

June  11,  1915— LOTS  3,  4  AND  5  BLK 
20  Map  Hayward  Heath  Tct  Sbdvn 
No.  1,  Eden  Tp.  F  J  Russell  vs  C 
R  and  H  C  Matthews $64.30 

June  16,  1915 — E  90  LOTS  16  AND  17 
Blk  "B"  Map  Leviston  Tract,  Bkly. 
Berkeley  Hardware  Co,  $137.70;  Art 
Fixture  Co.  $170  vs  Gustaf  and 
Sandra    Johanson    

June  17.  1915 — NW  ROSE  AND  JOSE- 
phine  90x80;  being  ptn  Lots  16  and 
17  Blk  "B"  Map  Leviston  Tract, 
Bkly.  Oakland  Concrete,  Terrazzo 
&  Mosaic  Co,  $124;  Marshall  & 
Stearns  Co,  $184;  A  Severy,  $345; 
The  California  Door  Co,  $622  vs 
Gustaf    Johanson    

June  18,  1915— E  90  LOTS  16  AND  17 
Blk  "B"  Map  Leviston  Tct,  Bkly. 
Frank  Montano,  $4S8;  John  O  Adler, 
$149.25;  Swift  &  Wilcox,  $124.10; 
Wm  Champion  &  Son,  $143.75; 
Bruce  Lumber  &  Mill  Co,  $471.62; 
Hunter  Lumber  Co,  $84.11  vs  Gustaf 
Johanson    

June  18,  1915 — S  UNIVERSITY  AVE 
105  E  Grove  E  35xS  100,  Bkly.  J 
H  Jones  and  O  Bernhus  vs  Fred  H 
Field   and   .1    S  .lenning.s $85.50 

.Inne  19,  1915— PTN  LOT  II  Map  Dun- 
can   Cameron    Tract,    San    Lorenzo. 


-•5 


I'.I'I.'.DING     AND    EINGINEIERING     NEWS 


T\edr.esclay,       .June      30.       191; 


1    E    Florey    vs    A    J    Amaral.  .  .|-44.i;5 
June    24.    IHiri— LOT    IJ    BLK    SO    Map 
Tract     ••W   Bi-rkelfy      L  T   I   Ass'n, 
Bkly.  F  \V  Fuss  Co  vs  Carl  lOricsson 

ji;(i:;.i:. 

♦ 

KKLtASt  OF  LIENS 


A  I.AM  ED  A   COUNTY. 


June  23,  1915— X  DURANT  AVE 
153.66  E  Telegraph  Ave  E  ,iOxN  130. 
Hkly.  J  J  Sullivan  to  Sarah  S  B 
Keed,  K  A  .lan.-^sen  and  J  W  Gaba 
$7S.23 

June  16,  1015— LOT  52  Map  Wood- 
lav.-n  Park.  Okd.  Maurice  J  Hyde 
to     Mupraret    Truesdoll $85 

h  n<-  10.  1015  — E  TELEC.RAPH  AVE 
r.'.iO.  n  X  56th  X  .-.OxE  150,  Oakland. 
(Iiorjre  Martel  and  Milo  J  Ander- 
siiM  (.Miirlfl  i>^-  .Xnder.son)  to  Mar- 
UMnt  r  \'an  lloo.soar.  AA'illiam  S 
\:ii  Hoosor  and  C  C  Ander.<5on.  .  . 
$106.50 


S    %  .tOSE  AM)  THE  SANTA  CLARA 
VALLEY 

Sl'HOOL — 1  story.  frame,  manual 
I'  lininir  binldinK-  Co.^t  not  stated. 
Cairolton  School  Disliict.  .Monterey 
C'>.,  C:il.  Architect,  H.  1!.  Dougrlas,  Xa- 
tional  Hank  Hide,  WatsonvlUe.  Own- 
is  Caiiolton  School  Distiict.  The 
building-  will  contain  departments  of 
manual  ti'ajning-  and  domestic  science. 
There  will  be  a  central  heatinR-  sys- 
ti^-7-1.  Extorioi-  will  be  covered  with 
0''ment.  Plans  are  complete  and  fiR- 
ures  are  beini:  taken.  Bids  will  be 
opened    on    July    2nd. 

t!O.M>  GUADIXG.  ETC. — Cost  not 
stated.  Uedwood  City,  San  Mateo  Co., 
C'll.  lOnsjineer.  County  Surveyor.  Red- 
wood City.  Owners.  San  .Mateo  County. 
Plans  haVe  been  completed  and  figures 
are  now  beine:  taken  for  pradins  and 
macadamizinK'  It. Si'.')  niiles  of  road  in 
Koad  District  Xo.  3.  Rids  will  he 
opened  on  Jul.v  12th.  Plans  and  spe«i- 
fications  can  be  secured  from  the 
County    Clerk. 

BRIDGES — Reinforced  concrete.  Cost 
■■ot  stated.  .San  Jose,  Santa  Clara  Co., 
Cal.  Erf^ineer,  C^ount.v  Surve.vor,  San 
Jose.  OwntM's,  Santa  Clara  Countv. 
Plans  and  sDecitications  pi-esented  to 
the  Countv  .-Supervisors  for  reinforced 
con<jct">  briducs  to  be  constructed  on 
the  Pollard'  and  Quinto  roads  over 
Wildcat  and  .San  Tcimas  .^f|uino  Creeks 
in  the  Coiint.\'  of  .Santa  Clara  have  re- 
f'M'x'ed  the  approv.-il  of  the  Hoard  and 
bids  have  been 'ordered  lecelvcd  until 
July  12th  at  11  a.  m.  Plans  and  ,s.peci- 
t'catioijs  tORtither  with  full  informa- 
tion may  be  obtained  from  the  County 
SiTv-vnr   at    S^'n    .lose. 

LAYING  SICWER  PIPE— Cost  not 
f"»rd  .  .'>"nnvv.->le.  S-uita  Clara  Co., 
Cal.  Engineer,  Town  lOnirineer,  Sunny- 
vale. Owners,  ToAvn  of  .Sunnyvale.  .M 
tim  >-ecriila''  ineetinfT  of  the  Hoard  of 
''''■■•■st»<>s  of  th»  f"wn  of  Sunnyvale, 
bids  were  i-eceived  for  the  laying  of 
•'  nu)  fort  of  t-inch  wMt.'c  pipe  on  Pas- 
liij;,  {ivenxe  to  the  Liblv,  McXcil  S- 
l.ihhv  cannery.  .After  soni"  discussion 
.ill  bids  were  re.iected.  and  the  Clerk 
'".' tr"cf<d  to  notify  bidders  that  the 
Hoard  will  meet  to  enter  into  a  pri- 
vate contract  for  the  layinpr  of  the 
pipe  according  to  the  fornu»r  specifl- 
'••'tions.  with  the  exception  that  the 
•-irx'  on  P-istoria  a>''"n"«'  h"  luid  11 
feet    from    the    property    line    Instead    cf 

Ifi     feof 

STTMOK'f  I.MPHOVEMEXTS— Cost  not 
staled.  Palo  .\lto.  Santa  Clara  Co.. 
C-1.  |.-Mrrj„t...r.  City  En'rineer.  Palo 
>Ho.  riwn"rs  City  of  Palo  Alto.  Plans 
and  .«!periftcations  for  .««treet  Improve- 
ments on  the  southwest  sid"-  of  Hir;h 
•I  r"et  betW'^on  C>ij>iinin'r  "nd  .\d<lis<>n 
ti.'i\'e  been  nrionted  bv  the  CItv  Council. 
•<>if|  •!  r-soli>lion  of  Intention  to  cal' 
f'U-    bld.><   on    the    work    has    been    pas.>^ed 

*-     r>iH'nnpco     f»>'M1"ln"'     the     pr.'Uies     at 

.Mma   street   and    Palo   .Mto   I'.venue   was 
also    nas.sed. 

STIJKET  PV^•IXG  GHAD'NG,  ETC — 
C'A.^i  ''Ot  stited.  S.nnta  Cruz.  Santa 
Cruz  Co.,  Cnl.  Rnelneer.  Cilv  Enpl- 
neer,    Santa    '"riiz.       Owneis.       Citv       of 


Santa  Cruz.  At  the  last  meeting  of  the 
(^ity  Council  an  ordinance  for  plans 
and  .specifications  for  resurfacing 
macadamized  streets  was  adopted.  A 
lesolution  to  order  work  to  pave,  .-ew- 
er and  place  detached  curbs  on  Ply- 
mouth street  was  adopted.  A  i-esolu- 
lion  was  read  to  construct  concrete 
(javement  for  road  bed  on  Mission 
street    and    also   on    Cliff   road. 

STREET  PAVIXG — $10,369.15.  Bur- 
llngaine,  San  -Mateo  Co.,  Cal.  Engi- 
neer, City  Engineer.  Burlinganie.  Own- 
ers. City  of  Burlingame.  The  Raisch 
Improvement  Co.  of  San  Francisco  .sub- 
mitted the  lowest  bid  for  street  pav- 
ing at  the  last  meeting  of  the  Cit>' 
Council.  Their  bid  for  the  work 
totaled  $lo.:!69.15.  They  will  probably 
be    awaided    the    contract. 

RESIDEXCE  —  1  >/i  story  and  base, 
frame.  $3,500.  San  Jose.  Santa  Clara 
Co..  Cal.  Architect,  none.  Owner,  T. 
C.  Emerson,  209  South  Hth,  San  Jose. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  hath  and  sleep- 
ing porch,  and  will  be  erected  on  1  1th 
street.  Interior  will  be  finished  In 
pine  and  hardwood  with  some  white 
enamel  in  the  bed  rooms.  There  will 
be  open  tire  places  and  tile  or  brick 
mantels.  Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  ru.stic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

ELECTROLIERS— $854.90.  San  Ra- 
fael. .Marin  Co..  Cal.  P^ngineer,  City 
ICnglnter,  San  Rafael.  Owners.  City  of 
^an  Rafael.  Contractors.  Contra  Costa 
Construction  Co..  2323  .<hattuck  ave- 
nue.   Berkeley.      Contract   price,    $.S54.9o. 

BRIDGES — Reinforced  concrete.  Cost 
as  follows.  Burlingame,  San  Mateo 
Co.,  Cal.  Engineer,  City  Engineer, 
Burlingame.  Owners,  City  of  Burlin- 
game. At  the  last  meeting  of  the  City 
Trustees  bids  were  opened  for  the  con- 
struction of  the  Easton  bridges  and  the 
paving  of  Cypress  avenue  and  adja- 
cent streets.  lOaton  &  .^mith  of  .-^an 
Francisco  were  the  low  bidders,  the 
total  of  the  bid  being  $20,722.32,  which 
figure  Is  about  $5,000  below  the  En- 
gineer's estimate.  The  other  bidders 
and  their  prices  for  the  bridges  were 
as    follows; 

Otto    Reckt.agle     $22,416.00 

A.     Matson     23.956.54 

Construction  &   Eng.   Co..  L.  A.    22.799.00 

F.     Holandi.    S.     F 26,300.00 

Larson    &    Son    20,575.00 

ComniM  j-Potei  son    Co..    S.    F.    21,457.00 

Chas.    J.    Lindgren.    S.    F 21,370.32 

♦ 

BUILDING   CONTRACTS 


SANTA    fl-AH.*    COUNTY. 


CilTTAGlO 

I'OLRTEEXTH,    bet.    San    Antonio    and 

San    Salvadore,    San    Jose.      Six-room 

cottage. 

Owner T.    C.    Emerson.    2ii9    S-Hth 

St..   San   Jose. 
.\rch  itcct  .  .  .  .\onc. 
D.iy-s    work.  COST.    $3500 


COTTAGE 

SECOXD  AXD  TAVLOIt.  San  Jose.    Five 
room  cottage. 

Owner Paul    Malvaso,    1st   and    San 

Fernando,   San  Jose. 
.\rchitccL  .  .  .None. 

Contractor.  .  Nic    I.rfimari,    2nd    &   Taylor. 
San    Jose.  COST.    $1.S0"p 


-M.TEUATIOXS 

XO.    195    REED   ST..    San    Jose.      Altera- 
tions. 

Owner C.   S.   Goodenough,   Prem. 

.\rchitect  .  .  .Xone. 

Day's    work.  COST.    $1000 


SHOP 

.irLl.\N       .VXD      TEURACE      STS..    San 
.lose.     One-story  .shop. 

Owner A.    Lorentz,    Premises. 

.\r(  hll<«t   .  .  .None. 

D;iy's    work.  COST.    $10011 


ALTERATIONS 

S- FIRST    ST.,       near    Poal,      San      Jose. 
.Mteralions. 

Owner .Mead's        FJestauram.        MO 

Stevenson,    ^an    Franci.sco. 
Architc«-t   .  .  .  Xotie. 
Day's  woik.  COST.   $500 


IlEPAIRS 

XO.   513   PARK  ST..  San  Jose.     Repairs. 

Owner Anton       Franciscaro,       543 

Park.  San  Jose. 
Archittct  .  .  .Xone. 

<"ontracfor.  .  .A.    Roslngano.   32S   Josepha. 
.San   Jose. 

COST,   $400 
COTTAGE 

SW    JULIAN    AND    SAN    TERESA    STS.. 
San    Jose.      Four-room   cottage. 

Owner D.  Castisano,   Premises. 

.Architect  .  .  .None. 

Day's     work.  CO.ST,     $100 


ADDITION 

XO.    323    X-FIFTll    ST.,    San    Jose.      Ad- 
dition and  alteration. 

Owner E.    Kay. 

-Architect  .  .  .None. 

Contractor.  .A.     R.    Short,     1100    Dclmas 
Ave.,   San   Jos(;. 

COST,    $100 


ERA. ME    DWELLING 

LOCATION   NOT  GIVEN.      All    work   for 
frame  dwelling. 

Owner A.    A.    Hapgood,    48    S-16lh 

St.,   San   Jose. 
Architect.  .  .W.    E.    Higgins,    Rea    BlJg., 

San   Jose. 
Contractor.  .W.     R.     Latta.     432     N-llth 

St..    San    Jose. 
Filed   June    19,   '15.      Dated   June    19,   '15. 

Frame  up    $538.25 

When   plastered    53S.25 

When    finished    538.25 

Usual    35    days 53S.25 

TOTAL  COST,  $2153.00 
Bond,  $1076.50.  Sureties,  W.  M.  Stalker 
and  S.  D.  Williams.  Limit.  90  days. 
Forfeit,  none.  Plans  and  specifications 
liled. 


FR  A. ME    W  A '-{E  HOUSE 

COR.  THE  ALA.MEDA  AND  NEWHAi-1. 
Sts..  Santa  Clara  Co.  All  work  for 
frame  warehouse. 

owner Santa        Clara        Distillery. 

Premises. 

.\rchitect.  .  .L.    M.    Hausmann. 

Contractor.  .R.   O.    Summers.    17    .N'-First 
St.,   San   Jose. 

Filed  June   10,  '15.      Dated  June  9.  '15. 
2   weeks  after  commencement ....  $800 
I    weeks   after  commencement....    800 

When    completed    800 

Usual    25    days 980 

TOTAL    COST.    $3380 

Bond.    $1690.         Surct.x-.      Pacific      Coast 

t'asualty   Co.      Limit.    35   days.      Forfeit, 

none.      Plans    and    specilicat  ions    Hied. 


1'K.\.\1E    DWELLING 

PART  LOT  217  BLK  20,  Cook  and 
Branhams  Sbdvn,  San  .lose.  All  work 
for  one-story   frame  dwelling. 

Owner A.   .Martino. 

.\rchltect  .  .  .None. 

I'oiiti  actor.  .V.    F.    Van    Dalsam.    171    X- 
ISth.   San   Jose. 

Filed   June   9.   '15.      Dated   June    8.   '15. 

Frame    up    $400 

Brown    plaster    on 400 

When    completed    400 

U.sual     35     days 730 

TOTAL  COST,   $1930 

Pond,    noni'        Limit,    90    days.       Forfeit, 

none.       I'l;uis    aiK'    speclfic.'if ions    tiled. 


Wednesday,      June 


50. 


1915. 


BUILDING     AND    BNGINEERING     NEWS 


FRAME   DWELLING 

LOCATION  NOT  GIVEN.  All  work  ex- 
cept plumbing  for  one-story  frame 
dwelling. 

Owner F.    P.      Brown,    25      Schiele 

Ave.,  San  Jose. 

Architect  ..  .A.     P.     Hill,     94     N-lst    St., 
San  Jose. 

Contractor ..  D.    A.    Main,    San   Jose. 

Filed  June   9,   '15.      Dated  June   9,   '15. 

Frame   up  and  roof  on $379.60 

Brown    plaster    on 379.60 

When   completed    379.60 

Usual    35    days 379.75 

TOTAL    COST,    $1518.55 

Bond,  $759.30.     Sureties.  Mrs.  C.  D.  Main 

and    W.    .M.    Stalker.        Dimit,    72      days. 

Forfeit,  none.      Plans  and  specifications 

filed. 

BUILDING   (  0NTR.4CTS 


SAN   MATEO   COUXTV'. 

BALUSTRADE   WORK 

CAROLANDS,  Hillsborough.  All  work 
for  balustrade  work  of  garden  of 
residence   in   course   of  construction. 

Owner Harriett    Pullman    Carolan, 

Hillsborough,    Cal. 
Architect  ...Willis   Polk   &   Co.,   Hobart 

Bldg.,   San   Francisco. 
Contractor .  .Floodberg      &      McCaffery, 

Monadnock    Bldg.,    S.    F. 
Filed  June  17,  '15.     Dated  June  11,  '15. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL.  COST,  $6000 
Bond,  $3000.  Surety,  New  England 
Casualty  Co.  Limit,  Aug.  12.  Forfeit, 
$10  per  day.     Specifications  only   filed. 


COMPLETION   NOTICES 


SAIV   3IATEO   COUNTY. 

RECORDED  ACCEPTED 

June  18,  1915 — HILLSBORO.  (Owner's 
present  residence).  Wm  H  Crocker 
to  American  Marble  &  Mosaic  Co. 
June   17,    1915 

June  22,  1915— LOT  47  BLK  10  Crock- 
er Estate  Tract,  Daly  City.  Einar 
J  Berg  and  Carl  Wickboum  to 
whom  it  may  concern.  ..  .June  1,  1915 

June  23,  1915— NW  BALDWIN  AND 
Griffiths  Ave.,  San  Mateo.  Knights 
of  Columbus  Hall  Ass'n  to  W  J 
Howling   &    Son June    15,    1915 


LIENS  FILED. 


SAN   MATEO   COUNTY. 

RECORDED  AMOUNT 

June  19,  1915— PTN  LOT  10  BLK  26. 
Easton  Addition  to  Redwood  City. 
Gray-Thorning  Lumber  Co  vs  E 
Bernzott   and    Stiene    Kuck.  ...  $194.30 


MARIN,   CONTilA     COSTA  AND 
SONOMA  COUNTIES 


RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Rafael,  Marin  Co., 
Cal.  Architects,  Salfield  &  Kohlberg, 
Clunie  Bldg..  S.  F.  Owner.  Dr.  C.  D. 
Salfield.  The.  dwelling  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  be  finished  in 
tile.  An  automatic  water  heater  will 
be  installed.  Exteiior  of  the  house  will 
be  covered  with  rustic  and  shingles. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

RESIDENCE— 1 1/^  story  frame,  $4,- 
000.     Ross  Valley,   Marin  Co.,  Cal.     Ar- 


chitects, W.  G.  Mitchell  and  Charles  E. 
Hodges,  Bankers'  Investment  Bldg.,  S. 
F.  Owner,  Gt=!orge  A.  Moore.  The 
dwelling'  has  been  designed  for  a  ten- 
room  house  and  will  be  erected  in  Ros.s 
Valley.  There  will  be  a  sleeping 
porch,  several  baths  and  a  garage.  In- 
terior will  be  finished  in  pine  with 
some  hardwood  panels.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room,  library  and  reception 
hall.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room.  A  hot  water 
circulating  system  is  specified.  Exte- 
rior of  the  building-  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  la^h.  Plans  are  complete  and 
figures   are    now    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $l."i,000.  Dixon.  Solano  Co..  Cal. 
Architect.  Henry  C.  Smith.  Humboldt 
Bank  Bldg.,  S.  F.  Owner,  Mr.  .Mayes. 
The  dwelling  has  been  designed  for  a 
large  country  home  and  will  contain 
twelve  to  fourteen  rooms,  three  baths 
and  sleeping  porch.  Besides  the  dwell- 
ing the  property  will  be  improved  with 
a  laige  private  garage  and  tank  house. 
Interior  of  the  dwelling  will  be  fin- 
ished in  pine  and  hardwood  with  white 
enamel  in  the  bed  rooms.  Hardwood 
floors  will  be  used  in  the  principal 
looms.  There  will  be  a  central  heat- 
ing system  either  hot  air  or  hot  water, 
with  a  oil  burning  plant.  A  hot  water 
circulating  system  is  also  specified 
Bath  rooms  will  be  finished  in  tile 
Exterior  of  the  house  and  out  build- 
ings .vill  be  covered  with  cement  plas- 
ter on  metal  lath.  A  clay  tile  roof 
will  be  used.  Plans  are  complete  and 
figures  are  now  being  taken. 

CITI.VERT— Corrugated  iron.  Cost 
not  stated.  Martinez.  Contra  Costa  Co., 
Cal.  Engineer.  City  Engineer,  Marti- 
nez. Owners.  City  of  Martinez.  The 
City  Trustees  have  ordered  Street  Su- 
perintendent Howard  to  proceed  at 
once  in  the  construction  of  a  big  cor- 
rugated iron  culvert  40  feet  in  length 
across  Escobar  street  at  the  Pine  street 
corner.  This  storm  sewer,  it  is  be- 
lieved, will  care  for  the  flood  waters 
which  rush  down  Pine  street  in  the 
winter,  and  will  prevent  the  usual 
overflow   at    that   point. 

SEWER  CONSTRUCTION— Cost  not 
stated.  Petaluma,  Sonoma  Co.,  Cal. 
Engineer,  City  Engineer.  Petaluma. 
Owners.  City  of  Petaluma.  A  resolu- 
tion was  passed  that  a  six-inch  iron 
stone  pipe  sewer  be  constructed  from 
the  manhole  to  the  center  of  B  street 
opposite  Laurel  avenue  along  the  cen- 
ter line  of  said  avenue  to  the  center  of 
B  street.  A  resolution  was  also  passed 
that  Sheldon  street,  from  the  south- 
east line  of  Bassett  to  the  northwest 
line  of  lot  177,  between  the  property 
lines  to  be  graded  to  the  subgrade  for 
the  width,  and  between  the  curb  lines 
be  macadamized  with  crushed  rock 
curbed  with  basalt  and  guttered  with 
concrete. 

STREET  PAVING— Cost  not  stated. 
Richmond.  Contra  Costa  Co..  Cal.  En- 
gineer. City  Engineer.  Richmond.  Own- 
ers. City  of  Richmond.  Plans  for  the 
paving  of  Potrero  avenue  from  end  to 
end  are  now  under  way  and  the  work 
will  be  ordered  shortly.  Plans  are 
also  under  way  for  the  paving  of  the 
.streets  in  the  vicinity  of  the  Peres  and 
(irant  schools,  and  bids  will  be  called 
for  at  an  early  date. 

STREET  PAVING— Cost  not  stated. 
Rio  Vista,  Solano  Co..  Cal.  Engineer. 
Town  Engineer,  Rio  Vista.  Owners. 
Town  of  Rio  Vista.  Plans  have  been 
completed  and  have  received  ofliciaf 
approval  for  paving  Second  street  and 
Calilornia  street  their  full  length.  Bids 
will  be  opened  on  July  Sth.  Plans  and 
specifications  can  be  secured  from  the 
Town    lOngineei-. 

C0NCRP:TE  CURBS,  GUTTERS 
SEWERS  AND  GRADING— Cost  not 
stated.  Santa  Rosa,  Sonoma  Co.,  Cal. 
Engineer,  City  Engineer,  Santa  Rosa. 
Owners.  City  of  .Santa  Rosa.  At  the 
last  meeting  of  the  City  Council.  Street 
Commissioner  Beebe  was  directed  to 
advertise  for  bids  for  laying  concrete 
curbs  and  gutters  on  both  sides  of 
Washington  and  A  streets  between 
Fourth  and  Fifth  streets.  The  Street 
Commissioner  was  also  directed  to  lay 
sewer  and  water  mains  on  Brown 
street  between  Mill  and  Bennett  ave- 
nues prior  to  the  macadamizing  of 
those    two    blocks. 


COMPLETION  NOTICES 


MAKIN    COUNTY. 


RECORDED  ACCEPTED 

June  23,  1915— WARDEN  TRACT,  San 
Rafael.     Clifford  H  Towle  to  whom 

it   may  concern June   23.    191.". 

4 

LIENS    FILED 


MARIN    COUNTV, 


RECORDED  AMOUNT 

June  IS.  191.-;- BALTIMORE  PARK. 
Marin  County.  Jacob  Pasternak 
vs  Geo  Eckert  and  Laura  D  Eckert 

$2500 

hine  23.  1 9]  5— SAUSALITO,  .Vlarin 
Co.      Duncan   Mills   Land   &   Lumber 

macher        $22.50 

Co,    cpft      vs    .Mrs      Alvina      Kisten- 


HELEASF  OF  LIENS 


M.AItIN    COt'.NTY 


RECORDED  AMOUNT 

.lune  21.  1915- BAYSIDE  TRACT,  San 
Rafael  H  H  Fuller  to  Roger 
Bocqueraz     $146 

June  21,  1915— SAN  RAFAEL.  E  E 
Bogle   to   Roger   Bocqueraz   et  al..$65 

June  21,  1915— BAYSIDE  ACRES.  San 
Rafael.  R  Kinsella  to  Roger 
Bocqueraz    $32.09 

June  21.  1915— BAYSIDE  ACRES.  San 
Rafael.  E  K  Wood  Lumber  Co  to 
Roger  Bocqueraz  and  S  Saari.$1241.69 

June  21,  1915 — BAYSIDE  ACRES,  San 
Rafael.  J  Mazzotti  to  Roger 
Bocqueraz    and    S    Saari $240 


COMPLETION  NOTICES 


CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 

June   16,   1915— LOTS  24  AND  25   BLK 

"B"    Map    of    the    City    of    Pullman. 

Raoul  Richard  to  Geo  C  Nell 

: June    5.     1915 


FRESNO,     MODESTO     STANISLAUS 
AND  CENTRAL  CALIF  CRNIA 


BRIDGES  —  3,  reinforced  concrete. 
Cof;t  not  stated.  Modesto.  Stanislaus 
(^o.,  Cil.  Engineer.  County  Surveyor, 
Modesto.  Owners.  Stanislaus  County. 
Plans  have  been  completed  and  are 
now  o'jt  for  figures  for  three  reinforced 
(Concrete  bridges  to  be  erected  as  fol- 
lows: One  over  Wild  Cat  Creek,  one 
over  El  Salado  Creek  and  one  over 
Ingi'ini  Creek.  Bids  will  be  opened  on 
July  13th.  Plans  and  specification.>« 
can  b.^  secured  from  the  office  of  the 
Coiintv    Clerk. 

STRKET  LIGHTING.  ETC.— Cost  not 
stated.  Riverbank,  Stanislaus  Co..  Cal. 
Engineer,  City  Engineer,  Riverbank. 
Owners,  City  of  Riverbank.  Bids  will 
be  opened  on  July  13th  for  the  exca- 
vation work  on  all  streets  and  for  the 
construction  of  all  columns  or  posts 
for  Rivehbank  lighting  system.  Plans 
and  specifications  are  on  file  with  the 
City  Clerk  and  also  with  the  County 
Surveyor  at   Modesto. 

SCHOOL — 1  story,  brick.  Cost  not. 
stated.  Tulare,  Tulare  Co..  Cal.  Ar- 
chitect's name  not  given.  Owners, 
Tulare  School  District.  Plans  have 
been  completed  and  are  now  in  the 
hands  of  the  Secretary  of  the  Board 
of  Edhcation  for  a  two-room  boilding. 
covering  an  area  of  70  by  30  feet.  In- 
terior will  be  finished  in  pinei  Exte- 
rior will  be  faced  with  pressed  brick. 
Bids  are  now   being  taken. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Santa  Rosa.  Sonoma  Co.. 
Cal.     Engineer.  County  Surveyor,  Santa 


Ku.-a.  Ouiiei.-',  Sonoina  ('<iiint.v.  IJiUa 
will  be  opened  on  July  14th  for  the  con- 
struction of  a  reinforced  concrete 
bridge  over  Elmore  Creek  in  the  Penn 
Grove  Road  District.  Plans  and  speci- 
fications can  be  secured  by  addressing 
the  County  Clerjc  at  Santa  Rosa. 

SCHOOL.S — 2,  1  story  and  feasev 
frame.  Cost  not  stated.  Porterville, 
Tulare  Co..  Cal.  Architect.  B.  E.  Ren- 
nel.  Porterville.  Owners,  Porterville 
.•School  District.  These  two  buildngs 
will  each  contain  four  class  rooms. 
Interiors  will  be  tini.shed  in  pine.  Cen- 
tial  heating  sy^stems  will  be  installed. 
Plans  provide  for  modern  school 
plumbing.  Exteriors  will  be  faced 
with  cement  plaster  on  metal  lath. 
Plans   are    now    being    prepared. 

STORES — 1  story  and  base,  brick, 
$25,000.  Fresno.  Fresno  Co.,  Cal.  Ar- 
chitect. R.  F.  Felchin.  Howell  Bldg., 
Fresno.  Owner.  Mrs.  H.  C.  Tupper.  The 
building  will  be  erected  at  the  cornei 
of  K  and  Kern  streets,  and  will  cover 
an  area  of  7."  by  l.iO  feet.  Foundations 
and  walls  will  be  heavy  enough  to 
carry  additional  stories.  There  will 
be  a  number  of  modern  stores  finished 
in  pine  and  with  hardwood  Moors  in 
the  display  windows.  Plans  provide 
for  steam  heat  and  oil  burning  fur- 
nace. Patent  store  fronts  will  be 
used.  Entrance  lobbies  will  have  mo- 
saic tloors  and  marble  bases.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared. 

Contracts   Awarded 

HIGHWAY  CON.STRUCTON  —  $99,- 
299.60.  Visalia,' Kings  Co..  Cal.  Engi- 
neei-,  .<tate  Highway  Commission,  Fo- 
lum  MIdg..  Sacramento,  owners.  State 
of  Califoinia.  Contiactors,  George  S. 
Menson  &  Son.  I...  A.  Contract  price, 
$99,299.60. 

POST  OFFICE  REPAIRS  AND  AL- 
TER.\TIONS — $3,990.  Fresno,  Fresno 
Vo.,  Cal.  .Architect,  Supervising  Ar- 
chitect Oscar  Wenderoth.  Washington. 
I>,  C.  Owners.  United  States  Govern- 
ment. Contractor,  Howard  Dickey,  150 
Howard  street,  Fresno.  Contract  price, 
|S,99U, 


lUll.DI.XC     .\.\U     lO.S'niN-l.RUI.VC     .NHWS 
LIENS    FILED 


Wednesday,      .lum-       ^>K 


1915 


FRESNO   COUXTV, 


HUILDIXG  CONTRACTS 


KRES>0    rOlXTV, 


nWEI.Ll.VG    AND    GARAGE 

I.OTS  4,  5,  6  BI.K  9.  Alhambra  Tract. 
Fte.sno.  All  work  for  two-story 
frame  dwelling  and   garage. 

Owner I.    D.    Stephens,    1094    Car- 

mel   St.,   Fresno. 

.Aichitect  .  .  .None. 

Contractor.  .C.   B.   Hanner. 

Filed   June    21.   *13.      Dated   June    19,   '15. 

Rafter.**   on    H 

Plastered     V4, 

Completed      % 

T'sual    3.')    days Vi 

TOTAL   COST,    :4250 

Bond,  $2125.     Sureties,  A.  M.  L,oper  and 

.1.  C.  Ferger.     Limit,  61  days  from  June 

1^.  Forfeit,  $5.  Plans  and  specifica- 
tions filed. 

REPAIRS 

LOTS  30.  31,  32  BLK  52,  Fresno.  All 
work  for  repairs. 

Owner F.    J.    Stone.    2007    Mariposa 

St.,  Fresno. 

.Architect  .  .  .None. 

Day's    work.  COST.    $1000 


BRICK  STORE   AND   ARMORY 
LOTS   20  TO   23   BLK   73.   Fresno.      Two- 
story    brick    store    and    armory. 
Owner F.      P.    Black.    1025    K      St, 

Fre.sno. 
Architect  . .  .  R.  F.  Felchin,  Rowcll  Bldg. 

Fresno. 
r»ay's   work.  CO.ST,   $22,532 


RECORDED  AMOUNT 

June  17,  1915— N  ^  OF  SE  Vi  of  SE 
V*  SE  14  of  SE  V4  of  SE  14  of  Sec 
r.'S  16-21,  Fresno.  Z  T  Gilbert  vs 
.Marie   A   Campbell %ii 

June  17,  1915—25x98.5  (opp  Blk  108 
S  P  Reservation,  Sanger.  Hume- 
Bennett  Lumber  Co  vs   Peoples  Ice 

June  21,  1915— LOTS  11  TO  14  BLK 
64,  Fresno.  General  Electric  Co 
vs  T   S   White I22G 

.lune  23,  1915— EIGHTH  &  FOWLER. 
50x127^3,  Fowler.  Fowler  Lumber 
Co  vs  Peoples  Ice  Co  and  Southern 
Pacific    Railroad    Co $266 

June  23,  1915 — LOTS  5  AND  6  Cali- 
fornia Ave  Heights,  Fresno.  Me- 
chanics Planing  Mill  vs  C  A  Harris, 
A  W  Gearhart,  H  D  Matherly  and 
II    O     Nielsen..". $-16 


SACKAMEXTO,    STOCKTON    A.  D 
NORTHERN   CALIFORNIA 


RESIDENCE  —  1  story  and  base, 
brick,  $2,500.  Sacramento,  Cal.  .Archi- 
tect, none.  Owner,  N.  L.  Bishop.  2616 
D  street,  Sacramento.  The  dwelling 
has  been  designed  for  a  six- room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Theie  \yill 
be  a  large  open  fiie  place  in  the  living 
room.  Mantel  will  be  of  tile  or  brick. 
Imitation  tile  wainscot  will  be  used 
in  the  bath  room.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plan.«  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Ijabor. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Ukiah.  Mendocino  Co.,  Cal. 
Engineer,  County  Surveyor,  Ukiah. 
Owners,  Mendocino  County.  Plans 
have  been  completed  and  have  received 
the  approval  of  the  Board  of  Super- 
visors for  the  construction  of  a  rein- 
forced concrete  bridge  to  be  erected 
over  Robertson  Creek  in  the  Second 
Road  District.  Bids  are  now  being 
taken  and  will  be  opened  on  July  7th. 
Plans  and  specifications  can  be  se- 
cured   from   the   Countv  Clerk   at  Ukiah. 

STREET  I.MPROVE.MENT— Cost  not 
stated.  Sacramento.  Cal.  Enuineer. 
City  Engineer.  Sacramento.  Owners. 
City  of  Sacramento.  Bids  opened  by 
the  City  Commission  for  the  improve- 
ment of  U  street  from  Sth  to  inth  show 
the  McGilvray  Construction  Co.,  1007 
7th  street.  Sacramento,  low.  The  com- 
pany bid  13.4  cents  per  square  foot  for 
asphalt,  70  cents  for  filling  and  70 
cents   for   excavating. 

SEWER  CONSTRUCTION— Unit  No. 
2,  $190,090.  Sacramento,  Cal.  Engi- 
neer. City  Engineer,  Sacramento.  Own- 
ers, City  of  Sacramento.  Eleven  bids 
were  received  b.v  the  City  Commission 
for  the  construction  of  unit  No.  2  of 
the  new  trunk  line  sewer,  and  it  is 
thought  that  the  Clinton  Fireproofing 
(^o.  of  San  Francisco  is  the  lowest 
bidder.  The  sewer  will  cost  in  the 
neighborhood  of  $190,090  accoiding  to 
estimates  compiled  by  (^ity  I-^ngineer 
Miller.  It  will  run  from  the  Kreeport 
road  via  Third  avenue  to  the  l.,<)wer 
.Stockton  road.  Further  information 
will  he  given  of  this  work  \\hen  an 
award   of  contract   is  made. 

SEWER  CONSTRUCTIO.V  —  $92,192. 
Sacramento.  Cal.  Engineer,  City  Engi- 
neer. Sacramer.to.  Owners.  City  of 
Sacramento.  The  City  Commission  ha.s 
tentatively  accepted  the  hid  of  the 
Clinton  Fireproofing  Co.  of  .San  Fran- 
cisco for  unit  No.  2  of  the  trunk  line 
sewer  south  of  Y  street  to  connect 
Curtis  Oaks  with  the  new  sump.  The 
bid  was  $92,192.  or  $17,800  lower  than 
the  Engineers  estimate  of  $110,000.  .As 
soon  as  the  money  from  the  sale  of  the 
bonds  is  in  the  treasury  the  contract 
will    be   awarded. 


UIOSIDENCE  —  2  story  and  base, 
frame,  $4,000.  Stockton.  San  Joaquin 
Co.,  Cal.  Architect,  F.  Hollberg  Reim- 
ers,  2125  Shattuck  avenue,  Berkeley. 
Owner,  Dr.  Goodman.  The  dwelling 
will  be  erected  in  Tuxedo  Park,  and 
and  has  been  designed  for  a  seven- 
room  house  with  two  baths  and  sleep- 
ing poroh.  Interior  will  be  finished  in 
pine,  hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat,  open  fire  places  and  tile  or 
brick  mantels.  Bath  rooms  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now    being    prepared. 

SCHOOI., —  1  story  and  base,  frame. 
Cost  not  stated.  Montezuma  .School 
District,  San  Joaquin  Co.,  Cal.  Archi- 
tect, Ralph  P.  Morrell,  Odd  Fellows 
Bldg.,  Stockton.  Owners,  Montezuma 
School  District.  The  building  will 
contain  four  rooms  and  will  be  fin- 
ished in  pine  with  maple  floors.  A 
central  heating  system  will  be  in- 
stalled. Exterior  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  out  for  figures.  Bids 
will  be  opened  on  July  Sth.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

SEWERS,  ETC.— Cost  not  stated. 
Stockton,  San  Joaquin  Co.,  Cal.  Engi- 
neer, City  Engineer,  .Stockton.  Own- 
ers. City  of  Stockton.  At  a  recent 
meeting  of  the  City  Council  a  resolu- 
tion was  adopted  ordering  the  con- 
struction of  vitrified  clay  pipe  sewers, 
6  inches  in  diameter,  in  the  following 
streets:  Sonoma,  Mendocino,'  Mariposa, 
-Monterey,  North  California.  .North  El 
Dorado,  North  Hunter  and  North  i^an 
Joaquin.  Bids  on  the  above  work  will 
be   called    for   at   an   early   date. 

STORFJS  AND  CH'B— 2  story  and 
base.  Class  B  construction.  $25,000. 
Stockton.  San  Joaquin  Co.,  Cal.  Ar- 
■chitect,  >"ranklin  E.  Warner.  .San  Joa- 
quin Bldg..  Stockton.  Owner,  .Mr.  Jor- 
dan, of  Dodge-Sweeny  Co.,  Oakland. 
The  building  will  be  erected  at  the 
northeast  corner  of  Webber  and  Cal- 
ifornia streets,  and  will  cover  a  con- 
siderable ground  area.  The  first  floor 
will  be  arranged  for  a  number  of  re- 
tail stores.  Upper  floor  will  contain 
club  rooms.  There  will  be  a  large  roof 
garden.  Interior  will  be  finished  in 
pine  and  hardwood.  Hardwood  floors 
will  be  used  in  the  second  story.  Plan.s 
provide  for,  steam  heat  and  vacuum 
cleaning.  Sletal  window  sash  and 
frames  will  be  used.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
UNDERTAKING  PARLORS— 2  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Willits,  Mendocino  Co.,  Cal. 
.Architect's  name  not  given.  Owner, 
Harry  .\Iohn,  Willits.  The  building  will 
cover  an  area  of  2.")  by  lOn  feet.  In- 
tejior  will  be  finished  in  pine  and 
white  eJiamel.  There  will  be  modern 
plumbing,  heating  and  special  vaults 
.Art  glass  is  specified.  Exterior  will 
be  faC'.^d  with  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  let  all  contracts. 
I'-oundatioii    work    is   now    underway. 

Contracts  Awarded 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Reed  Mountain.  Hum- 
boldt Co.,  Cal.  Architect.  Frank  T. 
(Jeorgeson.  Eureka.  Owner.  E.  O. 
Kramer.  Contractor.  Murray  Pine. 
lOureka.      Contract    price,    $3,500. 

LODGE  H.ALI* — 3  story  and  base,  re- 
inforced concrete,  $20,832.  .Auburn, 
Placer  Co.,  Cal.  .Architect.  -Allen  D. 
Fellows,  -Auburn.  Owners,  East  .Auburn 
Masonic  Hall  .Association.  IContrac- 
tors,  Herdal  Bros..  .Auburn.  Contract 
price.     $20,S32. 

SCHOOI. —  2  storv  and  base.  brick. 
$69,534.  Woodland.  Yolo  Co..  Cal.  .Ar- 
chitect. \V.  H.  Weeks.  75  Post  street. 
S.  F.  Owners.  City  of  Woodland.  Con- 
tractor, Robert  Trost,  26th  and  How- 
ard .<itreets,  S.  F.  Contract  price,  $69,- 
.-.3  J. 


RELE.\SE  OF  LIENS 

S.ICWAMBNTO   COUNTY. 

RECORDED                                          AMOUNT 
June    21,    1915— LOTS    1,    2,    3    BLK    7. 
Gait.     H  Hays  to  V  S  Qulfrgle 


Wednesday. 
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BTHLDING     AND    ENGINIECRING    NEWS 


BUILDING  CONTRACTS 


SACRAMENTO   COUNTY. 

RESIDENCE 

NO.  2412  U  ST.,  B  1^  Of  N  i^  and  E  20 
feet  S  >/^  Lot  2  Blk  U,  V,  24th  and 
2.")th,  Sacramento.  One-story  C-room 
residence. 

Owner N.    U    Bi.shop,    261G    D    St., 

Sacramento. 

Architect  .  .  .None. 

Day's   work.  COST,    $2500 


ALTERATIONS 

NO.  223  K  ST.  E  20  of  S  i^  Lot  6  Blk 
J,  K,  2nd  and  3rd,  Sacramento.  Plate 
glass  front  and  alterations  to  store. 

Owner J.     Zemansky,     231     K    Si., 

Sacramento. 
Architect.  .  .R.   A.   Herold,   Forum   Bldg., 

Sacramento. 
Contractor.  .G.   W.   Kopp,    1514    14th   St., 
Sacramento. 

COST,   11000 

BRICK  STORE 

NO.  427  L  ST.,  Lot  5  Blk  K,  L,  4th  and 
5th,  Sacramento.  One-story  brick 
store. 

Owner Ching-     Wing  et   al,    210      I 

St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .Chas.    Vanina,    2022    M    St., 
Sacramento. 

COST,  11375 


ALTERATIONS 

NO.  223  J  ST.,  on  E  1/2  Lot  6  Blk  I.  J,* 
2nd  and  3rd  Sts.,  Sacramento.  Re- 
model three-story  brick  building  into 
stores  and  103  rooms. 

Owner Chas.       Colquhoun,       Mills 

Station,    Cal. 

Architect  ...A.  S.  Foale,  Ochsner  Bldg., 
Sacramento. 

Day's   work.  COST,    $15,000 


FRAME    BUILDING,    ETC. 
LOT   69   of   West  Curtis   Oaks,    bounded 
by    21st,    22nd    and    23rd    Sts,,    Sacra- 
mento.      Two-story     frame     building 
and  garage. 

Owner Geo.    L.    Baxter,    24181^     K 

St.,  Sacramento. 
Architect  .  .  .None. 
Contractor.  .W.     J.     Montgomery,     2211 

H  St.,  Sacramento. 
Filed  .lune   17,  '15.     Dated  .Tune   8,  '15. 

COST,    $2268 


FINISH   ATTIC 

NO.  3015  O  ST..  on  E  »4  Lot  7  Blk  N.  O, 
30th  &  31st  St-s.,  Sacramento.  Fini.sh 
attic   in   residence. 

(')wner M.    .1.    Neilsen,    Premises. 

-■Xrchitect  .  .  .None. 

Contractor.  .A.     Tellstrom,    326      Sacra- 
mento   Ave.,    Sacramento. 

COST,  $700 


FRAME    COTTAGE 

LOT      35    Glen      Orchard,      .Sacramento. 
Frame    cottage. 

Owner Mrs.    D.    J.    Woods. 

Architect  .  .  .None. 

Contractor.  .A.       Klingman,    709      Mont 
Clair,  Sacramento. 

COST,   $1500 


FRAME    RESIDENCE 

NO.  1702  L  and  1207  SEVENTEENTH 
ST.,  Sacramento.  All  work  for  two- 
story  frame  double  residenc*  (6 
rooms  and  bath  in  each.) 


Owner Pauline  U.  Meister,  323  1 6th 

St.,    Sacramento. 
Architect  .  .  .None. 
Contractor.  ..Tames  A.  McCullough,   1631 

.\I  St.,  Sacramento. 

COST,    $7200 


BUILDING   CONTRACTS 


.S.*N    JOAQUIN    COUNTY. 


MANUAL  TRAINING  BUILDING 
NW    WEBER    AVE    AND    PILGRIM   ST., 
Stockton.     All   work  for  construction 
of  manual   training   building   and   re- 
modeling of  old  school   building. 

Owner Board      of      Education      of 

Stockton. 
Architect  ...Stone   &   Wright,    San   Joa- 
quin     Valley      Bank    Bldg., 
Stockton. 
Contractor.  .French   &  Zinck. 
Filed  .Tune  16,  '15.     Dated  .Tune   12,  '15. 

On   1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $9376 
Bond,  $4688.  Surety,  The  Pacific  Coast 
Casualty  Co.  Limit,  60  days.  Forfeit, 
$5  per  day.  Plans  and  specifications 
filed. 


FRAME   BUNGALOW,   ETC. 

FARMINGTON,  San  .Toaquin  Co.  (on 
ranch.)  All  work  for  one-story 
frame  bungalow,  frame  barn,  50x60; 
frame  tank  house,  24  feet  high  (4000 
gallons). 

Owner Ij.    P..    I.ieonadini,    Farming- 
ton,    San   .Toaquin   Co. 

Architect  ..  .Ralph    P.    Morrell,    12-15    I. 
O.    O.    F.    Bldg.,    Stockton. 

Contractor. .Sleeth     &    Nelson,     1004     S- 
Grant  St.,   Stockton. 

Filed  .Tune  23,  '15.      Dated  . 

Frame   of  house   ready   for  rustic 
and  shingles  and     all  rough      on 

ground     $   500 

Completed    and    accepted 3000 

TOTAL    COST,     $3500 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans   and   specifications    filed. 


LOS  ANGELES  AND  SOUTHERN 
CALIFORNIA 


BRIDGE^ — Reinforced  concrete  and 
steel.  Cost  not  stated.  Santa  Barbara, 
Santa  Barbara  Co.,  Cal.  Engineer,  City 
Engineer,  Santa  Barbara.  Owner.s, 
City  of  .Santa  Barbara.  Plans  have 
been  completed  and  approved  for  the 
con.struction  of  the  Mission  Creek 
bridge  to  be  erected  at  Mission  street 
in  the  city  of  Santa  Barbara.  Bids  are 
now  being-  taken  and  will  be  opened 
by  the  City  Council  on  .Tuly  1st.  Plans 
and  specifications  are  on  file  with  the 
City    Engineer. 

GROUP  OF  SEVEN  FRAME  AND 
CONCRETE  BUIIjI>INGS  —  Cost  not 
stated.  San  Diego,  Cal.  Architect,  Bu- 
reau of  Yards  and  Docks,  Washington, 
D.  C.  Plans  are  now  out  for  figures 
for  the  construction  of  seven  frami? 
and  concrete  bu^'dings  to  be  erected  at 
the  United  .States  Navy  Radio  Station 
at  San  Diego.  The  work  includes  the 
following:  One  power  house,  one  oper- 
ating building  and  one  storehouse  of 
stuccoed  brick  and  steel  frames;  one 
pump  house,  one  quarters  for  com- 
manding officei',  one  double  quarters 
for  chief  operator  and  one  operator's 
quai'ters  of  stuccoed  wood,  frame  con- 
struction. Bids  will  be  opened  on  .Tuly 
24th.  Plans  and  specifications  can  be 
secured  from  the  Bureau  of  Yards  and 
Docks  at  Washington,  D.  C,  or  from 
the  commandant  at  the  Navy  Radio 
.Station  at  San  Diego. 

RAILROAD  STATION— 1  story,  brick 
and  frame.  $20,000.  Corona,  Riverside 
Co.,  Cal.  Architect's  name  not  given. 
Owners.  Pacific  Electric  Co.  The  Pa- 
cific Electric  Co.  of  Corona  has  pur- 
chased   the    site   at   the   southeast   cor- 


ner of  Third  and  Main  streets  and  will 
erect  a  new  depot  building  on  the  site. 
The  company  plans  a  l)uilding  of  frame 
and  biick  construction,  uhicli  will  con- 
tain two  waiting  rooms,  freight  de- 
partment and  office.  Construction  will 
be  started  within  six  months.  Further 
mention   will   be  made  of  the   work. 

RESIDFNCE  —  2  story,  and  base,, 
frame,  $15,()0(>.  Pasadena,  I>os  .\ngeles 
Co.,  Cal.  Architect,  Albeit  C.  Martin, 
lliggins  Bldg.,  L.  A.  (Jwner,  .1.  M. 
Trumble.  The  dwelling  has  been  de- 
signed for  a  ten-room  hou.se  with 
three  baths  and  sleeping  porches.  In- 
terior will  be  finished  in  w'hite  cedar, 
mahogany  and  white  enamel.  Hard- 
wood flooi's  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  fiirnace 
heat  and  open  fire  places.  .Mantels  will 
be  of  tile  and  brick.  Tile  floors  and 
wainscot  will  be  used  in  the  b.ath 
rooms.  Plans  also  provide  for  a  hot 
watei'  circulating  sy.stem.  A  g?arage 
will  be  erected  on  the  rear  of  the 
property.  Exterior  of  both  the  house 
and  garage  will  be  cover-ed  with  rustic 
and  shingles.  Plans  are  being  pre- 
pared. 

SCHOOIv^l  story  and  base,  brick, 
$20,000.  Los  Angeles,  Cal.  Architects, 
Oennis  &  Hewitt,  Fay  Bldg.,  L.  A. 
f)wners,  Los  .Angeles,  .School  District. 
The  building  has  been  designed  for  an 
eight  class  room  building-  with  a  large 
asserTrbl.v  hall  and  office.  Interior  will 
be  fir-rished  in  pine  with  i-riaple  floors 
in  the  class  rooms.  Plans  provide  for- 
a  central  heating  system,  oil  bur-ning 
furnace  and  progr-am  clocks.  Exte- 
rior will  be. faced  with  pressed  brick. 
Plarrs  are  complete  and  on  file  with 
the  Secretary  of  the  Board  of  lOdirca- 
tion,.  Secur-ity  Bldg..  Tj.  A.  Bids  will 
he   opened   on   .luly   8th. 

SOFTOOL — 2  storv  and  base,  brick, 
$40,000.  Los  Angeles,  Cal.  Architects, 
I'^rnore  R.  .Teffery  and  F.  Schaefer,  Cit- 
izens' National  Bank  Bldg.,  L.  A.  Own- 
ers, Annandale  School  District.  The 
building  will  contain  eight  class 
rooms,  an  auditorium,  office  and 
library.  Interior  will  be  finished  in 
pir.e  with  maple  floors  in  the  class 
rooms.  Stairways  will  be  of  rein- 
forced concrete.  Plans  provide  'for 
steam  heat,  oil  burning  furnace,  pro- 
gram clocks  and  vacuum  cleaning. 
Exterior  will  be  faced  with  ruffled 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
on    July    8th. 

UNIVERSITY  EXPERIMENTAL 
STATION— 1,  2  story  and  2.  1  story, 
brick  or  hollow  tile,  $125,000.  River- 
side, Riverside  Co.,  Cal.  Architect, 
T^ester  H.  Hibbard,  Marsh -Strong  Bldg., 
L  A.  Owners,  Regents  of  the  TJnivcr- 
sity  of  California.  Preliminary  plans 
for  this  group  of- buildings  have  been 
cfompleted  and  approved  by  the  Re- 
gents. The  architect  is  now  at-  work 
on  the  detail  drawings.  The  buildings 
will  occupy  the  center  of  a  417-acre 
tract  devoted  to  tropical  agriciilture. 
Further  mention  will  be  made  of  the 
work   when    bids   are   called. 

SCHOOL— 1  story  and  base,  brick 
or  hollow  tile.  Cost  not  stated.  Piru, 
Ventura  Co.,  Cal.  Ar-chitect,  C.  H. 
Russell,  W.  P.  Story  Bldg.,  T.,.  A.  Own- 
ers, Carnulos  Gr'ammar-  School  District. 
The  building  will  contain  eight  class 
rooms  and  an  assemhl.v  hall.  Interior 
will  be  finished  in  pine  with  maple 
llooi-s  in  the  class  rooms.  There  will 
be  a  central  heating  system.  Modei'ii 
school  plumbing  and  pr-.ogram  clocks 
are  specified.  Exterior-  will  be  faced 
with  pressed  brick  or-  cement  plaster. 
Plans  are  complete  and  out  for  figures. 
Separate  bids  are  being  taken  for  the 
general  constr-urtion  and  heating  sys- 
tem. Bids  will  be  opened  on  July  2nd. 
LOFTS — 2  and  3  story  and  base. 
Class  C  construction.  Cost  not  stated. 
I..OS  Angeles,  Cal.  Architect.  F.  .\. 
I!r-()wn,  Los  Angeles  Investment  Bldg.. 
L.  A.  Owner.  Frank  Tandy.  The  build- 
ing will  be  erected  at  822  Wall  sti'eet. 
and  will  have  a  frontage  of  40  feet 
and  a  depth  of  125  feet.  Inter-ior  will 
be  finished  in  pine.  Ther-e  will  be  a 
freight  elevytor-.  steam  heat  and  metal 
window  sash  and  frames.  lOxterior-  of 
the  building  will  be  faced  with  pi-essed 
bi-ick.  Plans  are  complete  and  the 
work  will  be  done  b.v  Day  T^abor-. 

Contracts   Awarded 

BRIDGE —  Reinforced  concrete.  $6.- 
760.  Santa  Barbara.  Santa  Barbara 
Co..  Cal.  Engineer,  County  Surveyor, 
Santa    Barbara.      Owners,    Santa      Bar- 


I!l    IIJ)I.\ 


AM)     HNGIX-KHRINC     N) 


baiH  County.  CoiiUactoi>,  iioaidman 
Construction  Co.,  Stofy  BIdg:.,  L.  A. 
Contract    price,    |6,760. 

SCHOOI.,— 2  .«tory  and  ba.se.  brick. 
$31,273.  Los  Angeles,  Cal.  Architects. 
Krucker  &  Deckbar,  P'erguson  Bldg., 
I*  A.  0\vner.s,  City  of  IjOs  Angeles. 
Contractor.  Alex.  Grant,  2101  \Vest 
37th   street,   L.   A.     Contract   price,   $31,- 

SCHOOr..  GROUP— 1  and  2  storv  and 
base,  hollow  tile,  $35,890.  Hyde  Park, 
Lo.s  Angeles  Co.,  Cal.  Architect,  George 
A.  Howard,  Jr.,  Grant  Bldg..  L.  A. 
Owners,  Hyde  Park  School  District. 
Contractors.  H.  M.  Boward  &  Sons 
Rollins  Apartments, 
construction,  $35,890 
painting.  $1,315.  O. 
Pnrk.    phimhinfr    ' 


I'OKTL.VND  AND  OREGON 


L.      A.,    general' 

E.     H.     Hanson, 

H.    Morton,    Hyde 


CITV  IIAI.L,  AND  JAII^-2  story  and 
base,  brick,  $20,000.  Tillamook,  Ore. 
Architect,  Charles  H.  Burgraff,  Albany, 
Ore.  Owners,  City  of  Tillamook.  The 
building  has  been  designed  in  the 
classic  st.vle  and  will  contain  offices 
for  the  mayor,  clerk  and  treasurer,  be- 
sides a  large  council  room  and  jail. 
Interior  finish  will  be  of  pine  and 
hardwood.  There  will  be  steam  heat 
and  special  jail  equipment.  A  fire- 
proof vault  will  also  be  installed  in 
the  office  of  the  treasurer.  Kxterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures   are   now   being   taken. 

ROAD  GRADING.  PAVING,  ETC.— 
Cost  not  stated.  Tillamook,  Ore.  En- 
gineer. City  Engineer.  Tillamook.  Own- 
•  r.     CitN     of    Till.-iniook.       All     hid.-^    sub- 


Keg.  I.  S.  Pat.  Office 
Veneered  Pant  Is  that 
ARE  good — order 
today  from 


Smooth  Ranels  are 
scarce-- WYBRO 

Nut  all  I'ant-ls  are  smooth  and  even. 
A^  ybro  Panels  are  guaranteed  as  to 
their  smoothness  and  evenness. 

Some  panels  look  good  when  they  are 
first  used  —  then  warp  or  blister. 
WYBRO  Panels  never  vary  in  quality — 
they  look  as  good  after  ten  years  as 
they  do   when  they  are   first  used. 

Wybro  Panels  cost  no  higher  then 
others,  but  their  quality     is  unsurpassed. 


White  Bpothcps 


5th  and  Brannan  Streets 


San  Francisco 


Now  Being  Compiled 


Associated 
Catalogs 


ol 


BuJIdii'g  Materials 
Building  Machinery 

Building  Equipment 


A  comprehensive  catalog  of 
Building  Materials  available 
on  the  Pacific  Coast  for 
free  di^ribution  among  the 
Architeds,  Engineers  and 
purchasing  agents  of  Cali- 
fornia. Oregon,  Washing- 
ton, British  Columbia,  Idaho 
Nevada  and  Arizona. 


This  book  will  be  11x14  inches  in  size,  and  will  contain  such  technical 
information  and  data  relating  to  Building  Materials  and  Supplies,  that  an  Ar- 
chitect cr  Pui-chasing  Agent  wants  to  know.  How  to  specify  various  ma- 
terials, etc.    Send  for  descriptive  circular,  price  per  page,  etc. 

I..  A.  LAKSEN,  Publisher,  5<)0  Mission  St.,  S.  F. 


E.  H.  WiUiams 


Cbalmer  Munday 


Munday  iu  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Sutter   4622 

6tS  Phalan  Building,        San  Princito 


S^      afe 
wift 
ure 

To  Travel  On  The 

Oakland,  Antioch  & 
Eastern  Railway 

Electric  Service  to  and  From  Water 

Gates  of 

EXPOSITION  GROUNDS 

and 

SACRAMENTO 

Chico,Oroville,  Marysville,  Woodland 

Dixon  and  other  Sacramento 

Valley  Points. 

Reduced  Round  Trip  Rates  Every  Day  Of 

Ttie  Fair. 

Transcontinental  Scrip  Books  Honored. 

Fast  Freight  Service. 

TICKET    OFFICES 

Key  Route  Ferry  in  S.  F.,  Sutter  2ao9. 
40th  &  Shafter  Ave.  in  Oalt..  Pled.  870. 
Xrd  &  I  Streets  in  Sacramento  Main  261. 


niitted  for  the  improvement  of  several 
roads  with  gradins,  paving,  etc.,  have 
been  rejected  and  new  bids  will  be 
received  until  10  a.  m.  .Tuly  2nd.  J.  C. 
liolden  is  the  County  Clerk  and  from 
whom  further  information  may  be  had. 
The  contract  is  to  include  the  clearing, 
sradingr  and  grubbing  the  30-foot  road- 
way, leveling  and  roiling  and  with  lay- 
ing a  .surfacing  of  standard  specifica- 
tions of  the  following  types:  Sheet 
asphalt  on  concrete  base,  asphaltic 
concrete  on  concrete  base,  light  bitu- 
lithic  on  concrete  base,  one  course 
grouted  concrete  and  wood  block  on 
concrete  base. 

DETENTION  HOME — 2  story  and 
base,  brick,  $25,000.  Portland,  Ore.  Ar- 
chitects. Doyle  &  Patterson,  Worces- 
ter Bldg.,  Portland.  Owners,  City  of 
Portland.  Plans  are  being  prepared 
lor  a  building  to  accommodate  juvenile 
detention  cases.  There  will  be  accom- 
modations for  about  30  inmates,  a  ju- 
venile court  and  offices.  Interior  will  be 
linished  in  pine  and  hardwood.  Plans 
provide  for  a  steam  heating  system 
.ind  hot  water  supply.  Bath  rooms  will 
be  finished  in  tile.  Exterior  design  is 
in  the  colonial  st.vle.  and  will  be  faced 
with  pressed  brick.  Only  preliminary 
plans  have  been  prepared.  Further 
mention  will  be  made  of  the  work. 

ASSE.MHl.Y  HAI.l.  ADDITION  —  1 
.•^tofy.  brick.  Cost  not  stated.  Salem. 
Ore..  Architect,  Office  of  Indian  Affairs. 
^^■ashington,  D.  C.  Owners,  I'nited 
States  "Government.  Plans  have  been 
completed  and  forwarded  to  this  coast 
for  the  construction  of  a  one-story  ad- 
dition to  the  assembly  hall  at  the 
Salem   Indian  School.     Interior  will  be 
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fiHished  in  pine.  Plans  include  steam 
heat.  Exterior  of  the  building  will  be 
faced  with  stock  brick.  Bids  are  now 
Ijeing  taken  and  will  be  opened  on 
.luly  21st.  Plans  and  specifications  can 
be  se'jured  from  either  the  office  of 
Indian  Affairs  at  Washington,  D.  C, 
or  the  superintendent  of  the  school  at 
Salem. 

HOSPITAL,— 2  story  and  base,  hol- 
low tile  and  brick,  $20,000.  Portland, 
Ore.  Architects,  Tourtellotte  &  Hum- 
mel, Rothchild  Bldg.,  Portland.  Own- 
ei's,  Emanuel  Lutheran  Hospital  Asso- 
ciation. The  building  will  be  erected 
at  the  corner  of  Staton  and  Commer- 
cial .stieets,  covering'  an  area  of  4  2  by 
100  feet.  There  will  l)e  both  wards 
and  private  rooms.  Interior  fini.sh  will 
be  of  pine,  white  enamel  and  hard- 
wood. Hardwood  floor.s  will  be  used. 
Plans  provide  for  steam  heat,  vacu-um 
cleaning  and  a  hot  water  system. 
Bath  rooms  will  be  finished  in  tile.  Be- 
.sides  the  wards  and  rooms  there  will 
be  a  special  operating  room  and  of- 
fice; Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete   and    figures    are    being   taken. 

RAILROAD  EXTENSION— Cost  not 
stated.  Portland.  Ore.  Engineer,  En- 
gineering Department  O.-W.  R.  &  N. 
Co.,  Portland.  Owners,  Oregon-Wash- 
ington Railroad  and  Navigation  Co. 
According  to  advices  received  from 
President  J.  D.  Farrell  of  the  O.-W.  R. 
&  N.  Co.,  contractors  have  been  asked 
to  submit  tenders  for  the  construction 
of  30  miles  of  proposed  railroad  west 
of  Riverton.  A  party  of  railroad  of- 
ficials is  now  inspecting  the  territory 
to  be  covered  by  the  new  extension. 

Contracts   Awarded 

HYDRO  -  ELECTRIC  EQUIPMENT, 
PENSTOCKS,  ETC.— Cost  not  stated. 
Portland,  Ore.  Engineer's  name  not 
given.  Owners,  Utah  Light  and  Pow- 
er Co.  Contractors,  W.  A.  Kraner  & 
Co.,  Chamber  of  Commerce  Bldg.,  Port- 
land.     Contract   price   not  stated. 

WAREHOUSE — 3  story  and  base,  re- 
inforced concrete,  $.tO,000.  Portland, 
Ore.  Architects,  IVTacNaughton  &  Ray- 
mond, Title  and  Trust  Bldg.,  Portland. 
Owners,  Marshall- Wells  Co.  Contrac- 
tor, Thomas  Muir,  Abington  Bldg., 
Portland.      Contract    price,    $.iO,000. 

RAILROAD  TERMINAL    —    Brick 

steel  and  concrete,  $400,000.  The 
Dalles.  Ore.  Engineer,  Engirieering 
Department  O.-W.  R.  &  N.  Co.,  Port- 
land. Owners,  Oregon- Wa.'shington 
Railroad  and  Navigation  Co.  Contrac- 
tors, Twohy  Bros.,  219  East  60th  street, 
Portland.       Contract    price,    $400,000. 

SCHOOL— 1  story  and  base,  brick, 
$14,200.  Sheridan,  Ore.  Architect's 
name  not  given.  Owners,  City  of 
Sheridan.  Contractor,  R.  D.  Crowe, 
Builders'  Exchange,  Portland.  Con- 
tract   price,    $14,200. 


feet  long;  with  height  of  179  feet,  not 
counting  the  tower,  which  measures 
240  feet.  Its  magniflcance  of  altar 
furnishings,  with  lamp  before  the 
sanctuary  reputed  to  have  cost  $80,- 
000,  glittering  with  jewels;  its  dark 
cream  walls  and  14  chapels,  suggest 
that  Croesus  rather  than  Cortez  was 
the  master  builder.  The  architecture, 
in  the  main,  is  Gothic,  with  a  lavish 
use  of  Doric  and  Corinthian  pilasters. 
Here  are  buiied  the  remains  of  Itur- 
bide— the  first  emperor  of  Mexico,  and 
also  the  head  of  the  good  padre,  Hidal- 
go, who,  in  I. is  own  far  away  prov- 
ince first  rung  his  church  bell  to  sum- 
mon the  people  to  overthrow  Spanish 
rule  in  Mexico.  Not  always  did  this 
skull  rest  in  the  bosom  of  the  church, 
for  when  Hidalgo  was  killed  battling 
for  liberty,  the  Spaniards  hung  his 
head  on  iron  hooks,  still  to  be  seen,  on 
the   prison  walls  at  Guanajuata. 


SEATTLE  AND  WASHIJfGTON 


RESIDENCES— 1  and  2  story  and 
base,  frame,  $75,000.  Davenport,  Wash. 
Architect.  A.  Palmer,  Spokane.  Wash. 
Owner,  David  Wilson,  Davenport.  jMr. 
Palmer  has  working  drawings  well 
advanced  for  a  large  number  of  one 
and  two  story  residences  which  will 
be  erected  by  Mr.  Wilson  on  property 
in  Davenport  this  summer.  Tlie  own- 
er plans  to  spend  in  the  neighborhood 
of  $7.').0U0  on  these  improvements. 
Complete  information  can  be  secured 
by    addressing    the    aichitect. 

Contracts   Awarded. 

SCHOOL — 2  story  and  ba.se, 
tile,  $18,766.  Ilwaco,  Wash, 
tects,  Tourtellotte  &  Hummel 
child  Bldg.,  Portland.  Ownei's,  Town 
of  Ilwaco.  Contractor,  C.  F.  Kratz, 
864  Colonial  avenue,  Portland.  Con- 
tract   price,    $18,766. 


hollow 
Archi- 
Roth- 


MEXICO'S    SUPERB    CATHEDI{.\I. 


The  Cathedral  of  I^lexico  was  begun 
in  1573;  but  so  marshy  was  the  land 
that  after  50  years  of  work,  the  wall 
was  only  200  feet  .above  groiind,  al- 
though the  ."Spaniards  had  used  the 
slones  of  th<'  Azlfc  temple  as  their 
foundation.  Two  Inindred  yeai-s  were 
necessary  to  complete  the  sacristy  and 
chapel,    for    the    cathedral    .is    over    400 


HOW    TO    BUILD    IN     SUBURBS. 


MATERIA  I,      SHOULD  BE     SELECTED 
TO       HARMONIZE    MITH       LAND- 
SCAPE. 


Coiiil>inati<Mi      of    Brick    and      Shing^les, 

I'rt-lerjiM.v      With     Tile     Roof,     Fits 

Into      AlinoNt   Any  .Situation     in 

Coioring^Materiul  aiid  Pnint 

Schemes. 


From  the  Building  Age. 

A  pretty  suburban  home  that  will  fit 
into  almost  any  landscape  in  coloring 
is  a  combination  of  brick  and  shingles 
with  a  shingle  or  tile  roof,  tile  being 
preferable  owing  to  its  fire  resisting 
qualities.  A  pretty  variation  in  a 
house  of  this  kind  is  a  use  of  tapestry 
brick  over  doors  and  windows. 

Weathered  shingles  for  the  second 
story  are  in  some  cases  an  attractive 
combination.  Stained  shingles  of  a  dull 
green  make  a  neat  upper  story  combi- 
nation with  the  brick  and  tile  roof  and 
they  can  be  carried  into  the  construc- 
tion  of  the   porch   with   excellent  effect. 

Another  attractive  combination  is  the 
first  story  of  concrete  or  stucco  with  an 
upper  story  of  shingles.  An  attractive 
combination  is  a  dark  red  stucco  lower 
story  with  green  or  weatherel  shingles 
above.  The  roof  of  this  type  of  house 
should  be  tile  and  should  be  of  a  slop- 
ing and  lambling  construction  so  as  to 
ining  into  play  all  the  color  in  the  roof 
ninterial  to  offset  the  upper  story  of  the 
house. 

Kiclii     Stone    i.s    Attractive. 

Nothing  IS  quite  so  attractive  and 
suitable  foi-  .-i  liouse  situated  on  a  rocky 
elevation  or  in  a  rolling  country,  with 
rocks  and  trees  as  the  background,  as 
a  house  with  a  lower  story  of  field 
stone,  with  an  upper  story  of  either 
shingles  or  stucco,  with  a  tile  roof  to 
bri:;liten   the   color  scheme. 

Such  a  house  seems  to  spring  natural- 
ly out  of  its  surroundings  and  lends 
itself  well  to  the  landscape.  Field  stone 
Iki.s  a  variety  in  color  that  makes  it  a 
iharming  foundation  for  a  house  so 
situated;  add  to  this  an  upper  story  of 
stucco  in  a  waim  tone,  perhaps  deco- 
rated with  trim  that  relieves  plainness. 
'  A  type  of  liouse  that  is  suitable  for 
.ilniost  any  suhurhiin  loe.ility  is  the 
fr.'inu^  liouse,  with  (he  exMerior  walls  of 
clapboards  or  shingles.  In  building  a 
flame  house,  however,  it  is  necessary  to 
have  a  design  that  is  fitted  for  the  site. 


With  either  clapboar<ls  oi'  shingles,  an 
exposed  foundation  of  biick  or  stone  is 
correct.  Solid  concrete  as  well  as  the 
stucco  finish  on  a  wooden  frame  also 
lend  themselves  to  certain  styles  of  ar- 
chitectural work. 

Roof     Deniiinds     Much     Attention. 

A  frame  house  should  preferably  be 
loofed  with  tile  in  harmony  with  the 
design  of  the  house.  A  great  deal  of  at- 
tention is  given  nowadays  to  the  archi- 
tecture of  roofs.  First  of  all  a  I'oof 
must  fulfill  its  function  of  protecting 
the  inteiior  of  the  house,  but  it  should 
also  bear  some  relation  to  the  surround- 
ing landscape  in  color.  An  abundance 
of  whites,  grays,  soft  greens  and 
browns  of  various  shades  will  alway.s 
harmonize  with  Nature.  Red  needs  an 
abundance  of  green  as  a  background, 
and  only  the  dullest  shades  should  be 
used. 

In  the  case  of  brick,  concrete,  cement 
and  stone  dwellings  the  color  scheme  is 
in  a  sense  automatic,  being  determined 
largely  by  the  color  of  the  materials  se- 
lected. The  frame  house  admits  of 
greater  variety  of  exterior  color  than 
any  other  material.  In  the  shingle 
house  the  shingles  are  stained  or  oiled. 
The  clapboard  house  is  painted. 

A  general  rule  to  follow  in  treating 
the  extei'ior  is  that  the  color  or  tone  se- 
lected for  the  walls  should  cover  all  the 
walls  and  harmonize  with  the  roof  so 
that  the  house  will  become  a  color  unit 
in   the   landscape. 

Getting   Harmony   in    Colors. 

A  house  which  is  set  closely  amoii<: 
trees  should  not  be  painted  green  or 
olive.  Colors  contrasting  with  the  sur- 
roundings are  better  for  the  body  of  the 
house,  but  it  may  have  green  trimmings 
and   roof  if  desired. 

A  house  with  shingled  upper  stories, 
as  a  rule,  should  be  painted  on  the 
lower  story  a  lighter  shade  than  the 
shingles,  which  may  be  Indian  red,  dark 
brown,  dark  green  or  some  olive  shade. 
The  body  should  harmonize,  as,  for  in- 
stance, light  or  dark  olive  with  Indian 
red,  cream  with  browns,  the  grays  with 
dark  green  or  dull  red.  Pure  white  with 
green  trimmings  is  one  of  the  prettiest 
color  scheme  for  a  suburban  house  set 
against  a  green  background. 

A  good  color  scheme  for  the  Colonial 
tp>e  of  house  is  a  warm  buff  with 
white  trim. 

FAVORABLE     CONDITIONS     IN     NEAV 
ZEALAND. 


I  Consul  General  Alfred  A.  Winslow, 
Auckland,   May   12.] 

Financial,  agricultural,  and  indus- 
trial conditions  in  New  Zealand  are 
prospering  and  the  outlook  is  splendid. 
The  exports  for  the  year  ended  March 
:!1.  I ;»!."),  were  $131,395,500,  a  gain  of 
$r.», 166,000  over  the  same  time  in  1913- 
I  I.  The  Dominion  treasury  shows  a 
li;in<lsome  surplus,  notwithstanding  the 
\\  .-ir,  and  public  improvements  and 
Government  railroad  construction  are 
piogressing  as  in  normal  times.  The 
latest  bank  statements  show  a  splendid 
condition,  with  larger  balances  than 
ever,   and   interest   rates  are  low. 

Agricultural  interests  are  prosperous, 
aiKi  farmeis  are  able  to  dispose  of  their 
grain  .•ind  slock  .'it  a  betier  price  than 
1  veil  heldri'.  .Mioul  tli(>  (miy  disturb- 
ing features  ;iie  an  increased  cost  of 
living  and  a  shortage  of  labor,  be- 
cause of  the  large  number  of  men  who 


Iiave  gone  to  the  Hunt,  amounting  to 
ibiJiit  i;r),noo  out  of  a  total  population 
of  about   l.-JOO.noi). 

The  outlook  i.s  promising  and  in  fact: 
of  llic  above  farts  the  purchasing 
powiT  of  the  counti>  Will  warrant 
close  •jjllvmion  of  the  American  manu- 
lai-tilrer  and  importer.  The  natural  re- 
sonrcfii  of  this  country  are  extensive 
uRd  the  people  are  making  the  most  of 
it.  -Many  American  goods  are  now  con- 
sumed here,  but  now  is^<fe  time  to 
push  for  the  sale  of  more,  when  the 
people  are  prepared  to  buy  and  the 
ft>rniei'  soui'oes  of  supply  are  .so  largely 
.  ut   on'. 

'I'ot.-il  lO.xportM  anil  IiiiportM  for  1014. 

The  total  imports  into  Xew  Zealand 
for  the  year  ending  December  31,  1914, 
amounted  to  $106, 362, (186,  a  decrease  of 
SJ.l(t:!,:!:{.-i  of- the  imports  for  1913.  The 
I  xports  for  the  same  time  amounted  to 
f  I  JT,MII,7(  I,  showing  a  surplus  of  $21,- 
.iiij,02i'  against  a  surplus  of  $,^, 629,233 
for  the  yeir  191:'..  The  exports  for  1914 
showed  u  gain  of  $15,816,123  over  1913, 
lit  ing  the  largest  gain  for  any  year 
during  the  last  decade  save  for  1909  and 
i!ilo.  The.  outlook  for  191.")  is  good. 
-. # 

Visitors  Enjoy  Trip 
To  Steel  Plant. 

0\«T    Tlirce     lliiiiilrod    and    Fifty    Make 

'I'rip    t«       raoiflc    Coast      StccI    Co'« 

Plant    at    South    S»n    Fra.ncisro, 

0(  the  many  industrial  excursions 
given  by  the  various  manufacturers 
with  plants  located  around  San  Fran- 
cisco Hay,  that  of  the  Pacific  Coast 
Steel  Co.'s  last  Saturday  broke  all 
recoi-ds  for  attendance.  Over  three 
hundred  and  fifty  guests  visited  the 
.<loel  plant  at  South  San  Francisco  and 
included  representatives  of  the  United 
States  Iteclamation  Service,  the  State 
liepartment  of  lOngineering,  State  Har- 
bor Commission,  Constructing  Quarter- 
master's office  at  Fort  -Mason,  City  and 
t-'ounty  officials,  many  jobbers,  pur- 
chasing agents,  technical  experts,  en- 
gineers and  contractors.  It  was  cer- 
tiiinly  a  fine  compliment  to  the  pro- 
gi-essive  men  who  administer  the  busi- 
ness of  the   Pacific  Coast  Steel  Co. 

A  special  train  of  six  cars  was  pro- 
vided by  the  compan.v  and  left  the 
Third  and  Townsend  street  depot  at  1 
o'clock.  The  trip  to  the  plant  at  South 
San  I'rancisco  requires  but  a  few 
minutes  and  the  party  arrived  just  at 
the  lunch  hour.  ilefreshnients  were 
served  which  included  special  Pacific 
Coast  Steel  Co's  pretzles,  made  at  the 
plant  frf)m  the  best  of  their  Open 
Hearth  steel  and  tied  into  knots  exacl- 
]y  like  the  famous  (Jerman  pret'/le  and 
almost  a.s  indigestible.  The  luncheon 
was   topped   off  with   excellent  cigar.s. 

-After  the  lunch,  the  guests  were  con- 
ducted through  the  big  pl;uit  by  Gen- 
eial  .'^tiperinteiulent  X.  .A.  Hecker  and 
.  otiu.r  officials  of  the  company.  A  ten- 
'Itm  magnet  in  operation  on  the  scrap 
pile,  and  which  play.^  with  car  wheels 
ai.d  other  heav.v  pieces  as  though  they 
\rvi-Q  HO  many  straw.s,  attracted  the 
first  attention.  Then  came  the  big 
funacp's  with  their  ton.s  and  tons  of 
i>oiIing  steel  and  the  sweating  at 
tendants.  After  the  furnaces  came  still 
another  part  of  the  plant  when  thirty 
tons   of   molten   steel    were  diawn   from 
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llic  furnaces  ami  poured  into  iiigolti. 
This  was  probabl.v  the  most  interesting 
and  pictures(jue  feature  of  the  entire 
trip,  and  might  he  liken  to  a  visit  t<j 
the  infernal  regions.  Motion  picture 
men,  working  two  cameras,  followed 
tlie  crowd  and  filmed  all  departments 
of  the  plant. 

In  the  rolling  mill  were  hundreds  of 
other  men  at  work  converting  the 
original  ingot  into  '/^-inch  square  re- 
inforcing bars.  This  operation  re- 
(luires  the  ingot,  a  ten-inch  square  of 
steel  about  five  feet  long,  to  pass 
through  twenty-three  rolls  before  it 
is  delivered  to  the  cutting  platform  in 
a  continuous  bar  V4-inch  square  and 
about  200  feet  long.  Here  the  cutting, 
bundling  and  labeling  are  done  and  the 
finished  product  is  stacked  ready  for 
shipment. 

The  officers  of  the  Pacific  Coast 
Steel  Co.  are:  I'resident  E.  M.  Wilson; 
Vice  President,  D.  P.  Doak:  .Assistant 
Secretary  Ernest  L.  Houdlett;  District 
Sales  Manager,  John  B.  Leonard,  and 
General  Superintendent,  N.  A.  Becker. 
The  company  has  had  its  plant  at  South 
San  Francisco  in  operation  less  than 
three  years,  but  at  the  present  time 
employs  from  412  to  680  men.  The 
plant  has  been  turning  out  on  an 
average  150  tons  of  finished  products 
per  day  and  has  a  considerably  larger 
capacity.  The  products  consist  chiefly 
of  squares  from  %  to  2-inches,  rounds 
frorfi  %  to  3  inches,  corrugated  bars 
from  lA  to  2  inch,  angles  1x1  to  6  by  4 
inches,  flats  from  %  to  6  inches,  small 
channels  and  curb  bars. 

General  Superintendent  Becker  Is  to 
be  complimented  on  the  efficiency  that 
is  manifest  in  all  departments  of  the 
big  plant,  and  which  even  the  sudden 
influx  of  330  visitors  could  not  upset. 
♦ 

.May  presents  a  very  favorable  show- 
ing in  the  building  industry  through- 
out the  country,  as  compared  with  other 
business.  Reports  from  more  than  73 
cities,  made  to  the  American  Contrac- 
tor, Chicago,  shows  an  aggregate  loss 
of  about  2  per  cent  as  compared  with 
the  same  month  last  year.  Particulars 
are  to  be  found  in  the  following  table; 
May,  May, 

City  1913.  1914. 

Akron     $       348,110      $       399,630 

-\lbany    406,380  569,565 

Atlanta     337,934  732,299 

Haltimore     612,557  1,032,200 

llerkeley     331,650  151,000 

Birmingham     ....  192,735  288,998 

Buffalo     1,222,000  1,124,000 

Cedar    Uapids....  181,000  321,000 

Chattanooga     45,038  82,400 

Chi.-ago     7.902,900  6,919,150 

Cincinnati    1,102,425  1.181,715 

Cleveland      5,131.909  2,201,820 

Columbus    911,785  841,000 

Dallas     278,335  540,100 

Dayton      :J13,652  435,671 

Denver     434.270  218,030 

Detroit    2,296,990  3,038,925 

Duluth     294,148  340.365 

lOast     Orange 82,353  163,722 

l':vansville      143,592  168,186 

Fort    Wayne    ....  157,873  353,373 

Grand    Rapids    ..  379.996  304,759 

Harrisburg    326,023  129,175 

Hartford     691,600  430,139 

Indianapolis    ....         493,930  1,347,787 

Kansas     City 886,215  1,177,915 

Lincoln      288,18.'-,  SS,932 

Little    Bock 74,992  117,235 

Los    Angeles 1,168,983  1,478,703 

Louisville     295,150  459,830 
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Memphis     2  2  8,190 

-Milwaukee     1,188,700 

.Minneapolis     ....  1,755,200 

-N'ashville     129,525 

Newark     981,743 

-New     Haven 318,710 

New    Orleans....  297,681 

New    York   City..  23,001,353 

Manhattan    ....  14,378,327 

Bronx    4,730,333 

Brooklyn     3.645,429 

Queens    2,059,464 

Richmond     ....  187,800 

Oaklnnd    350,035 

OKlahoma     41,935 

Omaha     889,385 

Paterson     123,882 

Pasadena    115,372 

Peoria     231,280 

Philadelphia     ....  2,868,840 

Pittsburgh     937,449 

Portland    432,065 

Richmond     396,300 

Rochester     1,001,455 

Sacramento     99,514 

Salt    Lake    City..  279,791 

San    Diese SO, 737 

San    Kranolaco...  1,212,413 

San     Jose 53,434 

St.    Joseph 155,840 

St.    Louis 937,676 

St.    Paul 1,309,656 

Stockton     149,185 

Schenectady    114,825 

Scranton     141,933 

Seattle     353,820 

Shreveport     61,677 

Sioux    City 312,950 

Spokane    130,471 

Springfield,    111...  86,323 

Syracuse     257,261 

'I'acoma    49,998 

Toledo    553,155 

Topeka     42,935 

Troy     35,002 

Utica,    N.    Y 158,705 

Washington    992,607 

Wilkes-Barre    ...  149,644 

Worcester    356,860 


304,695 

1,743,607 

3,160,685 

203,402 

809,288 

307,200 

204.587 

16,637,423 

8,656.959 

1,519.258 

3.852,523 

2,283,735 

324,947 

366,728 

28,162 

1,146,85) 

173,471 

206,417 

272,015 

6,264,040 

1,592,209 

643,880 

370,034 

1,343,781 

508,585 

300,914 

312,626 

2,564,959 

78,072 

88,467 

1,496,603 

1,502.094 

556.537 

262,117 

104,161 

809,405 

106,800 

196,583 

103,542 

108,375 

318,005 

187,391 

792,159 

33,291 

36,185 

184,795 

1,054,404 

53,978 

645,251 


Total 


.$71,618,758      $75,021,442 
-♦ - 


The  West  is  still  the  great  field  of 
mining.  While  the  ores  that  are  used 
in  the  industrial  arts  are  of  such  vast 
importance  that  they  dwarf  into  in- 
significance, the  precious  metals  the 
great  mountains  of  the  West  still  fur- 
nish the  oies  that  go  into  the  industrial 
arts.  This  with  the  exception  of  steel. 
For  while  iron  is  as  plentifully  dis- 
tributed in  the  Rocky  mountains  and  in 
the  Sierr.-i.s  as  tmywhtro  else,  the  tnielt- 
ing  processes  have  not  yet  been  per- 
fected that  will  permit  the  use  of  the 
fuel   that   is  found  on   the   Pacific  slope. 

The  importance  of  the  ores  that  are 
dug  from  the  earth  can  he  easily  seen 
by  a  walk  through  the  -Mines  Building 
at  the  Exposition.  At  once  one  is 
struck  by  the  enormous  part  that  steel 
plays  in  modei-n  construction.  Froni 
the  violin  string  to  the  cable  of  the 
suspension  bridge,  from  the  watch 
pinion  to  the  propeller  shaft,  from  the 
rivet  to  the  enormous  ocean  liner,  steel 
is  the  element  of  construction  that  has 
supplanted  every  other  niaterial.  And 
next  to  steel  in  extensiveness  of  use  is 
oil.  And  in  both  these  the  United 
States  ranks  easily  first,  producing 
more  that  half  the  steel  and  oil  of 
the  world. 

When  some  process  is  descovered 
whereby  steel  can  be  smelted  with  oil 
as  a  fuel,  or  by  the  electric  furnace  In 
competition  with  the  coke  of  the  East- 
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orn  coal  fields,  then  the  West  will  be- 
come a  vast  field  of  industry  that  will 
outstrip  the  world.  Steel  is  today  the 
Kieat  structural  material  of  the  world, 
it  will  no  doubt  increase  in  the  uses 
to  which  it  is  put  just  in  proportion 
as  wood  and  lumber  becomes  more 
."Scarce.  The  time  is  not  far  distant 
when  ihe  vast  deposits  of  iron  that  are 
to  be  found  in  the  Sierras  will  be 
utilized  and  the  West  will  become  a 
yreat  manufacturing  center. 


SUiMMAUY       OP      TENTATIVE      MIIVE 
SAFETY     RU1.ES     FOR     CALIFORNIA. 


These  rules  provide  for  annual  re.- 
ports  from  mine  operators  to  the  Mine 
Safety  Department  of  the  Industrial 
Accident  Commission;  for  the  desig- 
nation of  agents  on  whom  notices  in 
connection  with  the  rules  may  be 
served  for  the  keeping  on  hand  of  a 
supply  of  first-aid-to-the-injured  ma- 
terial, and  training  of  a  first  aid 
corps  at  mines  employing  more  than 
50  men.  Artificial  breathing  appara- 
tus, for  work  in  irrespirable  gases, 
are  required  in  mines  employing  more 
than  30  men.  Mine  maps  must  be 
brought  up  to  date  yearly;  fatal  acci- 
dents and  dangerous  conditions  must 
be  immediately  reported.  The  use  of 
intoxicating  liquor  is  prohibited  in 
mines.  There  is  a  series  of  miscella- 
neous rules  for  underground  men. 
These  rules  represent  the  best  prac- 
tice.s  commonly  found  at  up-to-date 
mines.  Boilers  must  be  inspected, 
moving  machinery  guarded,  abon- 
doned  shafts  fenced,  and  working, 
shafts  provided  with  gates.  Some  pre- 
caution as  to  sanitary  conditions  must 
be  taken;  good  drinking  water  fur- 
nished and  change  houses  kept  avail- 
able for  the  men.  Two  mine  exits 
must  be  provided  and  outlets  must  not 
be  covered  by  inflammable  houses. 
Rules  for  ventilation  and  fire  inspec- 
tion are  given;  also  rules  governing 
the  use  of  lights  and  candles,  of  gas- 
olene, oil,  etc.,  underground.  Certain 
requirements  are  made  for  the  elim- 
ination of  rock  dust  and  regulations 
provided  for  the  control  of  explosives. 
Rules  are  formulated  governing  hoist- 
ing operations.  Telephones  are  re- 
quired in  mines,  and  a  complete  set  of 
rules  covering  electrical  installations 
are  included.  There  is  a  provision  that 
mine  employees  shall  be  made  ac- 
quainted with  the  rules  applying  to 
them  and  shall  agree  to  abide  by  such 
rules. 


VALUE    OF    CONSUL.\R    TRADE    CON- 
FERENCES. 


[Consul  General  ii;dwin  S.  Cunning- 
ham, Hankow,  China,  April  8.] 
While  in  San  Francisco,  en  rcute  to 
Hankow,  I  spent  all  of  one  day  in  the 
branch  ofllce  of  the  Bureau  of  For- 
eign and  Domestic  Commerce  and  met 
the  representatives  of  numerous  local 
firms  interested  in  the  Chinese  mar- 
ket. Before  leaving  Washington  I  ad- 
vised the  Bureau  that  I  would  be  in 
San  Francisco  on  February  25  and 
that,  though  I  had  not  been  in  Han- 
kow, I  would  be  glad  to  meet  any  ex- 
porters who  would  b(^  int(M-o.<?tf>d  Iri 
this  port,  and  ,nt  tlio  .same  (imo  I 
would  be  open  to  furnish  information 
concerning  Singapore,  which  was  my 
last    post, 


Upon  my  arrival  in  San  Francisco  I 
called  at  the  Bureau's  branch  office, 
and  Commercial  Agent  G.  H.  Brown, 
who  was  in  charge,  informed  me  that 
a  large  number  of  people  had  ex- 
pressed an  interest  in  my  visit.  He 
arranged  interviews,  giving  to  each 
about  15  minutes.  Mr.  Brown  kindly 
furnished  me  with  a  list  of  those 
whom  I  was  to  meet,  together  with  the 
subjects  concerning  which  I  was  ex- 
pected to  give  information.  This  pre- 
caution seems  to  be  an  absolutely  es- 
.sential  one,  as  it  enables  a  consular 
officer  to  refresh  his  memory  on  any 
point  that  may  have  been  overlooked. 
Mr.  Brown  undertook  to  notify  the 
various  firms. 
Information    Sought   on    Many    Subjects. 

The  information  desired  was  very 
extensive  and  covered  a  long  list  of 
subjects,  among  which  were  mining 
machinery,  water  wheels,  canned 
fruits,  groceries,  canned  salmon,  lum- 
ber, lubricating  oils,  and  general  im- 
port and  export  articles.  The  question 
of  banking  facilities,  or  rather  the 
lack  of  such  facilities,  was  prominent 
with  some  of  the  firms.  It  seems  that 
the  subject  of  banking  facilities  has 
taken  a  deep  hold  upon  many  firms  in 
the  West,  and  from  other  sources  I 
have  learned  that  the  Mississippi  Val- 
ley exporters  are  also  giving  it  serious 
consideration. 

What  the  results  of  these  confer- 
ences will  be  is  difficult  to  say.  I  feel 
confident  that  some  of  the  information 
given  concerning  the  Straits  Settle- 
ments will  be  useful  and  will  most 
likely  result  in  business.  One  com- 
pany was  particularly  interested  in 
some  water  rights  that  were  being  ar- 
ranged for  from  the  Federated  Malay 
States  just  prior  to  the  outbreak  of  the 
Eur'opean  War:  another  expressed  ap- 
preciation of  the  information  given  it 
concerning  the  possibilities  of  export- 
ing fresh  fruits  to  the  Malay  Archi- 
pelago and  concerning  the  Asiatic 
market  for  the  purchase  of  rice;  and 
other  firms  were  interested  in  the  po- 
tentialities of  the  Singapore  market  for 
the  sale  of  canned  salmon. 

Interviews  Helped   Consular  Officer. 

The'  conversation  concerning  the 
Hankow  consular  distr-ict  was  more  to 
ascertain  wliich  firms  were  interested 
in  the  market,  the  difficulties  encount- 
ered, and  whether  the  various  houses 
wished  to  sell  American  goods  or  to 
purchase  Chinese  products.  I  do  not 
know  how  much  benefit  may  be  event- 
ually realized  concerning  this  district, 
but  I  personally  feel  much  better  pre- 
pared to  meet  the  commercial  ques- 
tions that  arise  here  by  having  had 
the  pleasure  of  meeting  those  export- 
ers and  importers  who  were  chiefly  in- 
terested in  this  market.  I  now  feel 
that  I  know  more  concerning  their  re- 
quests and  their  ability  to  supply  the 
Chinese  demands  than  I  would  have 
learned  by  correspondence. 

_  _4 

:\IF/IV\L    WOniv    FOR    ALASKA    LIGHT 
STATION. 


and  watch  room  will  be  erected  as  a 
part  of  the  exhibit  of  the  United  States 
Ivighthouse  Service  at  the  Panama- 
Pacific  International  Exposition.  At 
the  conclusion  of  the  exposition,  this 
nraterial  will  be  shipped  to  Alaska  for 
erection  at  the  lighthouse   next  season. 


Fifty  thou.sand  pounds  of  metal 
worlt,  principally  cast  iron,  comprising 
the  watch  room  and  lant*r'n  for  the 
proposed  light  station  at  Cape  St. 
I01i;rs,  Alnsk.n,  won'  shipped  from  Ken- 
ton, Ohio,  on  .lune  :!,  to  the  lighthouse 
inspector,  San  Fi'ancisco,  Cal.,  via  New 
Vork   and   Pananra   Canal.     The   lantern 


Patent  Scaffolding  Co. 
Wins  Important  Case. 

Judtte    Siinhorn     Hands    l)o»n    Decision 

I'rotectinB-    important    Devices    In 

Suspended    I'latfornr  Cases. 

The  Patent  Scaffolding  Co.,  conti'ol- 
ling  some  of  the  most  moder-n  and  im- 
portant patents  granted  by  the  United 
."^tates  patent  office  on  adjustable  and 
suspended  platfor-m  devices,  has  just 
secured  an  important  decision  in  their 
favor   in   the  court  of  .Judge  Sanborn. 

This  is  the  most  important  patent 
decision  ever  issued  as  the  decision  i» 
very  broad  and  lengthy,  having  beer\ 
wi-itten  by  .Judge  Sanborn  who  is  con- 
sider-ed  one  of  the  foremost  author'i- 
ties  on  patent  law  not  only  throug- 
out  the  middle  west  but  also  through- 
out'the  country.  The  Pa-tent  Scaffold- 
ing Company  has  heretofore  brought 
some  suits  against  infringers,  but  this 
one  is  the  first  where  the  patent  has 
been  finally  adjudicated  and  would  in- 
dicate that  the  ser'ies  of  patents  owned 
by  this  company  are  very  strotrg  and 
binding  upon  the  trade.  This  com- 
pany has  oper'ated  for  a  number  of 
years  in  New  York  City  and  has  been 
remarkably  successful  in  the  preven- 
tion of  scaffolding  accidents.  Perhaps 
its  most  notable  achievement  has  been 
the  furnishing  of  the  scaffolding 
equipment  upon  the  Woolworth  build- 
ing, the  highest  building  in  the  world, 
and  the  Kquitable  building,  the  largest 
building  in  the  world,  without  any  ac- 
cident whatsoever-.  This  record  has 
been  recognized  by  the  awarding  of 
the  Scientific  .American  Gold  .Medal  by 
the  American  Museum  of  Safety  to  the 
Patent  Scaffolding  Co.,  which  also  lias 
received  the  Gr-and  Prize  at  the  First 
International  I<:xposition  of  Safety  and 
Sanitation  held  at  the  Grand  Central 
Palace,  New  York  City,  and  a  medal 
at  the  Dr-esden  P>xposition  in  the  sun<- 
mer-  of  1911.  The  company  has  a  vefy 
pronrinent  exhibition  of  its  devices  at 
the  Panama-Pacific  International  Ex- 
position and  will  be  a  strong  con- 
tender- for-  the  gold  medal  from  the 
jury  of  award.  Practically  all  the 
recent  buildings  in  this  city  have  been 
scalTolded  by  this  company,  which  is 
also  ti-ue  of  the  ITnited  .states  and  Can- 
ada, as  this  company  operates  its  ma- 
chines thr-ough  its  agents  in  these 
countries. 


IlKl-DOCK         Silll*         FOII         I'ACIFIC 
LI'MIIElt    Ti<  ADIO. 

I'l.-ui.-^  are  now  being  made  for-  a  ship 
that  is  to  be  brrilt  like  a  floating  dry 
dock,  and  is  to  be  used  for-  carrying- 
loaded  lumber-  barges  from  Portland, 
Ore.,  to  San  l^'r-aircisco.  This  novel 
vessel  is  to  h.ive  n  length  of  r,-iO  feet, 
n  hennr  of  SO  feet,  !rn<l  a  hold  depth  of 
■II  feet,  and  will  be  capable  of  car-r-ying 
10  barges  loaded  with  500,000  feet  of 
lunrhcr    each,    or-    5,000,0(io    feet    in    all. 
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U  hen  the  vessel  is  to  be  loaded  or  un- 
luadt'd,  it  is  lowered  by  tlie  admission 
of  watei-  in  the  same  way  as  a  tloatiiiR 
dry  dock,  the  bow  gates  are  opened, 
and  the  barges  are  simply  floated  in  or 
out  of  the  liold.  Tlie  ship  is  then 
iaised  to  the  reciuired  level  for  going 
to  s«a,  and  the  barges  seated  on  the 
liottoni  of  the  ship,  by  pumping  out 
thv  water.  The  plan  is  to  have  three 
sets  of  barges,  10  at  each  end  of  the 
loute  and  10  on  the  way,  so  that  barges 
may  he  loaded  for  the  next  trip  while 
th»'  sliip  is  at  sea. 


rhine  and  those  which  arc  non-sticky 
and  admit  of  ready  working.  Copies 
of  this  publication,  which  is  for  free 
distribution,  may  be  obtained  by  in- 
terested parties  upon  application  to 
the  Bureau  of  Standards,  nepartmeut 
of  Commerce,  Washington,  D.  C. 


V  \l,l  ABI.K     Ml.NKKAI,     FOIIXD. 


'I'esM-lier    in       Dakersfiolil    IIIkH       School 
>l:ikes     Imiiortaiit     Discoveries. 

1:AKI:.SKII';L1),  CAL. — I'rofessor  W. 
.\|  .Vlills  of  Bakerslicld  high  school  has 
le.cned  positively  that  he  had  dis- 
covi nd  two  new  and  valuable  minerals 
in  Kern  county  ore.  ithodium  and 
ruthnium.  Reports  from  experts  in 
San  Francisco,  I..os  Angeles  and  San 
.lose  confirm  the  discovery,  which 
greatly  increases  the  value  of  Kern 
county's  mineral  deposits. 

In  all  -Mill.s  has  discovered  five  prec- 
ious metals  in  this  district,  the  others 
btMU;^-  r-illodium,  lirconium  and  plat- 
inum. 


W  (Utlv    0.\    ALASKAN   RAILROAD   HAS 
STARTED. 


WASHINGTON — Actual  construction 
of  the  government's  Alaskan  railroad 
has  begun. 

Lieutenant  Mears  of  the  Alaskan 
lOngineering  Commission  has  reported 
to  Secretary  Lane  that  he  had  estab- 
lished his  base  of  operations  at  Ship 
Creek,  Cook's  Inlet,  and  was  landing 
materials  and  supplies.  Building  of 
wagon  roads,  one  of  the  first  requisites 
of  the  railroad  construction,  is  under 
way  and  the  force  on  that  work  will 
he    increased   to   2,000   soon. 

The  engineers  on  their  lirst  job  un- 
loaded a  million  feet  of  lumber  from  a 
steamOr  in  three  days.  The  Alaskan 
line  when  completed  will  be  471  miles 
lonfT,  extending  from  Seward  to  Fair- 
banks. 

TIIK    I'LASTIC'ITV    OK    CLAYS. 

The  Bureau  of  Standards  of  the  De- 
partment of  Commerce  has  just  issued 
a  publication  of  interest  to  the  clay 
industries,  entitled  "A  Study  of  the  At- 
terbeig  Plasticity  Method."  It  is  well 
known  that  for  some  clays  there  is  ;i 
very  iiiirrow  rani!;e  of  water  content 
in  which  they  have  a  plasticity  suit- 
able for  working,  while  other  clays 
have  a  satisfactory  plasticity  for  quite 
a  wide  range  of  water  content.  The 
Atterberg  method  of  measuring  the 
plasticity  of  clays,  used  to  a  consider- 
able extent  abroad  for  the  rating  of 
clays,  and  several  other  methods  of 
estimating  the  iilasticity,  have  been 
applied  to  about  L'O  different  clays,  and 
the  lesults  obtained  by  the  bureau  are 
cai-efully  compared  an<l  discussed.  A 
revised  adaptation  of  the  Atterberg 
method  is  suggested,  in  which  the 
plasticity  number  is  co-ordinated  with 
the  amount  of  water  required  to  de- 
velop the  best  woiklng  properties  of 
the  clays.  This  selu'me  grouped  lli<- 
clays  satisfactoi  ily  into  those  varities 
which  are  sticky  and  would  give 
trouble   In   working   In   a  stiff-clay   ma- 


t  ALL  FOR  BIDS  OX  ?;E\V  SURVKYl.NG 
VESSEJL. 


Plans  and  specifications  of  a  new 
surveying  vessel  for  the  Unite!  States 
Coast  and  Geodetic  Survey  will  be  sent 
out  to  prospective  bidders  on  July  1, 
mi.".  This  new  vessel  will  be  named 
the  Surveyor,  and  will  be  used  in  sur- 
veying and  charting  the  coasts  and 
waters   of   Alaska. 

The  Surveyor  will  be  a  two-deck 
single-screw  steel  steamer,  with  a 
triple-expansion  engine  and  two  Scotch 
boilers  using  crude  oil  as  fuel.  She 
will  have  a  Hush  deck  with  high  bul- 
warks forward  and  aft  and  a  wooden 
deck  house  extending  three-quarters  of 
her  length  amidship.  She  will  be  pro- 
tected by  a  double  botton,  which  will 
extend  the  full  length  of  the  engine 
and  boiler  space  and  join  water-tight 
compartments  forward  and  aft.  Her 
bow  will  be  of  the  pilot-boat  type  and 
her  stern  will  have  considerable  over- 
hang to  facilitate  sounding  operations. 
Her  smokestack  and  two-pole  masts 
will  be  raked  aft  in  harmony  with  the 
character  of  her  bow  and  stern,  and 
her  general  appearance  will  be  that  of 
a  staunch  ocean-going  surveying 
vessel. 

Requests  lor  plans  and  specifications, 
or  further  information  relating  to  the 
Surveyor,  should  be  addressed  to 
I'nited  States  Coast  and  Geodetic  Sur- 
vey,  Washington,   D.   C. 
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McMullin,    A,    L. 

Simon-Fout  Brick 
Co. 

Star  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     Prooflns. 

Brickley,    P.    J. 
Coyle,   Jos.   A- 
Fox,   John   L. 
Keene  Co.,R.  E.  O. 
Redgle     &     Jamel- 

son 
Taylor.    L.    A- 
Whlttier  -  Coburn 

Company. 

Door    Opener    and 
Closer. 

Rischmuller,    Geo. 

Klectrlo    Fixtures. 

City    Electric    Co. 
Gas    &    Elflc,    App, 

Co. 
Pac.    Gas    &     Elec 

Company. 

I^JIectric  Wlrlne   A 
Eaiilpnient. 

American    Elec. 
fing.   Co. 

Central   Elec.    Co, 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works, 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hicks   &   Folte 

Klrsten,   W.   H. 

Lauder,   H.   I. 

Manhattan  Elec- 
tric   Co. 

National  Electric 
Co, 

Newberry  .  Bend- 
helm    Elec.    Co. 

Peters,    Gus.    J. 

Rex  Electric  Con- 
struction  Co. 

Ridley.    A.    E.    B, 

Rochdale     Elec. Co 

.-^chlmetschek.    M. 

Turner    Co..     The 

Vitt    Elec.    Co. 

Weidenthal  -  Gos- 
llner    Elec.    C». 

We1cl    Electric  Co. 

E}levator    Bulldera. 

Otis    Elevator    Co. 
S.    F.    EJlevator   Co. 
Van   Emon    Eleva> 
tor  Co. 


XMUoa. 
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Morser.    B.    J, 
Petor«on,   P.   o. 
Priddle.    Arthur 
W  a  I  k  e  r.     J.     M. 
Church 

Floorm,      Coni|ioaI- 

tlOB. 

Artollth     Utg.    Co. 
Bender    R&P.    Co. 

J.    W. 
Dwan    Co.,    J.     E. 
Fibrestone     & 

Rooflngr    Co. 
Flaherty    R.    &.    P 

Co.,    R.    H. 
Malott    &  Peterson 

FUera.     Hnrdvrasd 

Hardwood    Iiit."co 
Inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing: Co. 

GalTanimpd        Iron. 

Bakar     &     Hamil- 
ton 
Berber    Mfg-.    Co. 
Gaa  Flztnre. 

Day     Co.,     Thomas 

Gaa    HeatlBs    Sya- 
tema. 

R«ator    System 
Gas     Heating  Co 

Gaaollaa    Tanka    A 
Pninpa. 

Brown,   F.    R. 
Blalsdell   Mchy.Co. 


Wood  Lumber  Co. 
E.    K. 

Wd'ware,    Dealer*. 

canker     &     Hamil- 
ton 
Bennett    Bros. 
Kruse,     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons 

F.   G. 
Palace  Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

HeafliiK    A    Venti- 
lating. 

Atlas     Heating     & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley     Co.,    J      c 
Lawson,    Herman 
Looney   Co.,  J. 
Mangrum   &   Otter 
o  n  o  o  k       &       Co 

Fred    W. 
Torrid    Zone    Fur- 
nace   Co. 
Turner   Co..    Th« 
Wilson,    Robt.    M 
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UghUnm  Flxtuna 

Pf*J^.,9°'   Thomas 
Mohlllte  Co. 

Lliue      A      Plaater 
Dealers. 

Arden    Plaster   Co. 

<-al.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S 

Lennon  Co.,  J    E 

iPaciflc  Portland 
Cement   Co. 

Western  Lime  A 
Cement  Co. 

dumber  Dealers. 


Gla««     A     GlaalnK. 

Cal.  Plate  &  win- 
dow Glas.s  Co. 

Friedman   Bros. 

FnlUr    Co.,    W.    P 

Orosallcht  &  Dln- 
nlane 

Habenlcht  & 

Howlett 

MlMlon  Plate  & 
Window  Olaas 
Co. 

Pioneer    Plate      A 
Window       Glaus 
Co. 
aohwara    *     Gott- 
lieb 

GriMUna;. 

Branlck,    J.    p. 
Carl  In   Br»a. 
Ca^aaretto,     John 
Darlncenzt    A    Co., 

Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
GlorgI    Co.,    O. 
H^rtnt>tf    J.    r> 
Harbor      View 

Contract    Co. 
*Tule    Co.    E.    M. 
T,»nnnn     Cn.,     J      15 
r-«nrUr,     Fred 
MfOlfnchey  * 

IConohan 
Mnntarue    Co..    P 
n-7-»iY    Co.    Dan'l 
'^Dnnnell.     Philip 
Pnw«r».    Chaa.    J 
ilMev    Grading    *■ 

Teaming    Co 
•♦«r  Con.  Co. 
Wrtcht    rr      J     ^ 

uraitlte      Carblnir. 

Or»h«m        Oranlt«» 
Cn. 

Le»d    Granite    Co. 

W 
P-^tflr  Granite  Co 
rrnnofr,   .Tohn 


House     Movera     A 
Ralaera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
.Sullivan,    D.    J.&T. 

Holatlnip      Engi- 
neer. 

Le   Clair,   S.   D 

Inlaid     Floor*. 

Hardwood        Inte- 
rior  Co. 
Inlaid   Floor  Co 
Pac.     Floor    Sand- 
ing   Co. 
Interlocking      Tile 

niucks. 
California        Denl- 
son   Block   Co. 
IroB   Foundrr. 
Stelger      A      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron     A    Steel. 
Baker     A     Hamil- 
ton 
Dawson   A   Noyaa 
Tudson    Mfg.    Co. 
Pacinc  Coait  Steel 

Company. 
Trussed     Concrata 
Steel     Company, 
Woods  &    Huddart 

Iron    AVorkn. 

Brode    Iron    Wks. 
Dyer    Bros. 
Rureka     Wire       & 

Iron    Wks 
Golaen     Gate    Iron 

^\  orkp 
Hlllnrd   Co..  C.   J 
Kell     Iron     Works 
Michel    &    Pf^iTer 
Monarch         Iron 

u  orks 
Pacific    Iron    Wke. 
Pacific     Structural 

Iron    Works. 
Ralston  Iron 

Works 
S    F.    Iron   Works 
Sartorlus   Co. 
!*<hraeder'8       Iron 

Works 
Stelger      A      Kerr 
Stove     &     Foun- 
dry Co. 
Vuloftn    Iron    Wks 
West    Coast     Wire 

A   Irun   Works 
>^  esitern      Iron 
y>  orks 


Acme   Lumber   Co 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P 
Excelsior  Ra^. 

wood    Co. 
Hardy  Lumber  Co 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
^iggJns     Lum'bar 

Co.,  J.  BJ. 
Loop  Lumber  Ca 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Oakley,   — 
Olson     -     Mahony 

Lumber    Co. 
Peterson,   BJ.  T 
Pope  &  Talbot' 
Relnhart    Mill      A 

Lumber  Co. 
Hyan,    Qaorflra 
Santa    Clara    Val- 
ley Mill  A  Lum- 
ber Co. 
Santa    Fe    Lumbar 

Oo. 
S.    F.   Lumbar  Co. 
Schoutan  A  Co..  J 

W. 
5,V"'«t  Lumbar  Co. 
TlermanA  Beronla 
Van    ArsdaJe-Har- 

rls  Lumbar  Co. 
Wilson  Bros.*  CJa 
*\  ood  Lumbar  O:. 

FJ.  K. 
^rlffht,     Jr..    Wm 


Waterhouse  a 

Price 
Western    Builders' 

Supply  Co 

Metal     StaniitInK 

S.   F.  Metal  Stamp- 
„  Ing    &    Corr.    Co. 
U.   S.   Metal    Prod- 
ucts   Co. 

Notary  Public. 

Duncan,    A.    M. 

t>ll«    and     Grcaaea. 

Standard  Oil  Co. 
Union    Oil    Co. 

Ornamental     Plas- 
tering. 

Benkman,     Ed.     G 

Blnner,    Theodore 
Larson,   O.    F 
Wpp  &  Co.,  J.  F 

Painters   and   Dea 
orators. 

Baker  Co.,    W     T 

Bell.  Wm.  J. 
Bernstein,    Wm 
Blum.    Louis 

Brown,  J.  L. 

Burns   Bros. 

Clark    &    Dickson 

Cramer    Bros. 

Conlin,  J.  J. 

Copnlck,    T    W 

Da  hi,   T.   H. 

Donovan,   V.    j 

Hansen.     Elblng  A 

Johnson,   C. 

Kissel,    laldor 

Miller,    L. 

Miller,   J.    A. 

McCubbin,    James 

Manning,    John 

Neal,   L.   J. 
Progressive 

Painting  Co. 
Quandt  &   Son 
Rudannan,   I 
Simon   Nellson    Co 
Smith.  J,  g. 
Sovig.   c.    B. 
Trost,    C.    R. 
Walk.    Mayer 
Wagner,   Fred 
Warner    Bros. 
Zellnaky.   R. 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Western  Planing 
Mill 

Veyhle    &     Collins 

Plasterers. 

Bosch,    Herman 
Bradley&  O'Reilly 
Brennan,    James 
Campbell,   Chas 
Campbell   &    Will- 
iams 
Connel   Co.,    j.    e. 
Daly,   J.   H. 
Duthle,    Chas. 

u-llmour.    w    G 

Jones.   Francis" 

Kaiser,   Jos. 

Leaf,   Al. 

MacGruer    &    Co. 

*^J^y,°"'    Thos. 

Modlca,   S 

i\°n^}    Donald 
f-fillbin,    J.    J. 
bexton,    T.    D 
Terranova    Bros. 
V^agner,   James   A. 
PlnmblnK  and  Gas 
Fitting. 


RooSna    Materials. 

Johns     -     Man  vi  lie 

Co.,   H.    W 
Para  nine  Paint  Co 
Waterhouse  *. 

Price  * 

Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

*and,   Gravel,   fcjtc. 

L><*>     i-'eveiop.    Co 
>-al     Building    Ma- 

Aiaterjcil     Co. 
McMullin    Bros 

"'a'V'^"""  ^-  ^'  * 

Western    Develop- 

meni     Syndicate. 

sanitary     Garbage 
Cbu^es. 

Bill   &   Jacobsen 
.   *""«1  Ulastlng. 

MciJerniott.    w" 

*>l»eet    metal    Uks. 


Band,  S.  W 
Bernard.  Geo.   F 
Dunn,   Neil   H 
Goss,    Wm.    p 
Grundy,   Ed 
Houston,    J.    J 
Kara,  F.   E. 
Klernan  &  O'Brien 
Lacey,  E.   V 
Lauder,    H.    l 
r^«fT?1"'    Herman 
f:SJH'^^    Antone 
Lettlch,    J.    M 
I^oney    Co.,    J 
May,    Gus 
McLeod,    J.    J 

Penkerton.    j.'   h. 

fkelly,   ThomoB 

Snook       A      Co 
Fred    W. 

Turner  Co..   The 

Sftiel.    Theo. 

Wilson   A  C3o.,W. 


Magnealte     Flaar- 
1«S. 

Artollth  Mfar.  Co 
Mender  R.AP.  Co. 
i>wan  A  Co.,  J.  ■. 
Fibrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
MaRott     &     Peter- 

aon 
WatTonlte    Co. 

.Mantels.     Tiles     A 
Grates 

General      Building 

Work    Co. 
Ginsberg    Bros. 
Mangrum   &   Otter 
Peerless    Agencies 

Co. 


Graver. 

Bay    nevel.    Co 

Cal     Building    Ma- 
terial   Co. 

Cassaretto.       John 

City   Supply   Co. 

Itandard     Crushed 
Rock  Co. 

Star       Contracting 
Company 

■tone  Co..   K.   B.   A 
A.    L. 

nardwoa4       Deal- 

ora. 
fniald     fnoor    Co 
Hardwood        Inte- 

Dnloti   T\oor  C?o. 


Joist     Hangerrn     * 
Post     Caps. 

Falls    Mfg.    Co. 
'ac      Bldg.     Mate- 
rials   Co. 
Roman   Co.,   C. 
Waterhoufe  A 

Price    Co. 
'Western         'Bldra 

Supply    Co. 
I.ntliers,    \%'ood    A 

Metal. 
H'llzke,     Robt. 
Biiwiirds,    C.    H 
Havdsn.    Fred 
Kaiser,    Jos 
McABea.    B.   T 
Rarmond.    Wni.    R 
•nell.    Ralph    t* 


Marble  and  Mosaic 
Work. 

General      Building 

Work   Co 
Gneccu.    M.    H. 
GrassI    A   Co..    P. 
Mission       ."""oucrete 

A    Mosaic    Wks 
MIs.slon  Marble 

\V  ork.^. 
Mnsto      Sons-Kee- 

nan    Co. 
New      Era      Marble 

ftCnncrete    Co 
Teltz,    Francis    E. 
Tomagnlnl    A    Co.. 

Vermont       Mlarble 
Co 

Metal    l.ath. 


Atlantic        Fire. 

proofing   Co. 
B«rger   jlfK    Co 
Hnlloway       U«taj 

LAth    Company 


Palate,   Oils   Vara- 
lakes,  Kte. 

Clfcj-k   A    Dickson 
Cohn    A   Co..    Mar- 
lon   D. 
Fuller   Co.,    W     p 
O'Brien.  J.   s. 
Paint  Products 

Corporation 
Parafllne  Paint   Co 
Pratt    &    Lambert 
Whlttler  -  Cohiirn 
Co. 

Pa-tent      CblmneTM 

Clawson  Co..  L  e 
Dresser  -  McPon- 
Hughes,    H.    J. 

Pll*      Drivlna. 

Lamhurth,    C.     E. 

Pa^-lng    Brick. 

Cal   Brick   Co. 

Pinning    MIIIk. 

Acme    Plgn     Mill 
Anderson    Bros 

^Mlfl     Co'''^"'"^ 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
'_al.    Planing    mIK 
Emanuel,    L     &e 
(Inc.) 

'^Mn[*        Planing 

Hart    &     Burmels- 

ter 
Hermant.     A 
Herring's   Mill 
Holden    -    Deuprey 

Lorden      Mill      Co 

J.   P. 
Main     St.     Planing 

mTi""       P'«"1"» 
Relnhart     Lumber 

A  PHanlng  UllI 
'*'*B.    0«Arra 


PlBinkera   Sapplies 

Kinney  Co.,   R.   w. 
Mark-Laily    Co. 
Mueller     Mfg.    Co.. 

Nelson    Mfg-    Co 
Pac    Sanitary    Mfg 

Paragon      Brass 
Mfg.   Co. 

Radiators. 

American      Radia- 
tor Co. 

R«IIwa»    Materials 

Orensteln      -      Ar- 
thur  Koppei   Co 

Rigging. 

Lamburth.    c.    E. 

RooCng,    Gravel    « 
Composition.) 

Bender   Roofing   ,v 

^  Paying   Co. 

Cantley  &  co.,   J. 

Enterprise  Roof- 
ing Co. 

Flaherty,   R.  H. 

Keene  Co.,R.   e.  O 

Lawson  RooHnK 
Co 

Lewis.    W.   S 

Malott     &Peterson 

Ra^held        Roofing 

Samuel    Co..   H.    D 
vvatsonlte    Co 
Western     Asbestos 

Magnesia  Co 
Western    Pelt    and 

Refining    Co, 

Roonng     (.S|«,e     ^ 
Tlle.J 

Graham.   R.   q. 
'^latt.    R.    J 

Fibrestone    A 
*^^*oflntt  Co, 


Amsler  Sheet 
-Metal    Works 

Appman  Cornice 
\\  orks 

Atlas     Heating     & 

*-  a  p  i  t  o  1        Sheet 
Metal    Works"' 
Comyns  &  Nygren 
Cronan.   Wm 

"-"woVs      ^°'-°'" 

"""woVk's^      ^°'-°'^« 

°'vf*.    .^'    Sheet 
Metal    Works. 

SV"/oy        Cornice 
Hlbern  a     Sheet 

Metal    Works 
Hughes.    H.   J. 
Ideal  Cornice  Wks 
Korell  &  Co.    j^^l" 
Modern  Sheet  Met! 

al  Works. 
Morrison    A   Co. 
Moncreiff  Sheet 
Metal    Works 
6.   F.  Metal  Stam- 

u.  &   Metal   Prod- 
ucts  Co. 
Wwtern     Furnace 

*  Cornice  Co. 
S«*''walk  Mghts. 
Jackson  Co..  p  h 
Dwan  &  Co..  J.'  b. 
"^U^Vf  ^Sidewalk 
^  •'intraub&Moore 

Ri!!"'"  Bu'Wcrs. 
nl^y   *,Peralno 
'Poller.  John 
Jacobsen.   J 
Porter.   W    f 
Stewart.   J    k 

Stationery. 

Foster   &   Short 
bright,   J.    H 

steel     Rars. 
Baker     &     Hamll- 

ton 
Dawson    A   Noyes 

Uoods        &         rfud. 

dart. 

oteel    Co. 
boule    Co. 

Steel    Erector. 
Sch,iuer.    Fred    C 
Pioneer     Con.    Co. 
"Illlams        Con- 
struction   Co. 
,,    Store  Fronts 
-xawneer   Mte.    Or, 
U.   S.    Metal    Prod- 

"cts    Co. 
Structural         Steel 
Contractors. 

Dyer   Bros, 
^•idson    Mfg     Co 
Pacific     Structural 

Iron    Works 
Pac    Rolling   Mills 
Schraeder's       iron 

W'orks. 

w-f;    ^^°P    Works 
Western   Iron  Sup- 
ply Co. 

ntoves. 

Mangrum     A  Otter 
■telr^r    A    ir,,„ 
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Str«ct«r*l        Stvel 
Contmctora. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Morser,  E.  J. 
Qulmby,  L.  S. 
Wetherell.    Ghas  E 

Teamlnc    &    Grad- 
ing. 

Branlck.  J.  P. 
Blanchlnl,   Q. 


Faderal      Tranaf«r 

&  Draylng   Co. 
Carlln    Bros. 
Devenoenzl   &  Co., 

L. 
Dillon    Teaming 

Co. 
Federal     Transfer 

&    Draying:   Co. 
Harbor        View 

Contract  Co. 
Hule  Co..  E.  M. 
Lennon  Co..  J.  E. 
Leffler,   Fred 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..   D. 
Powers.  Chas.  J. 


Sibley  Teaming:  & 
Gradlns:    Co. 

Star  Contracting 
Co. 

Wright  Co.,  J.  H. 

THInc. 

Cal.  Tile  Contr.Co. 
Ginsberg  &  Co.,  S. 
Mangrum  &  Ottftr 
Peerless  Agencl»" 
Co. 

Vacuum     CI.-'-- 
BUI   &    Jacob'-'" 
Hughson    &    Mer- 

ton   Co. 
Schaer   Bros. 
Stevens   Co. .Frank 

A. 


Hyd»    nanry    C. 
United    Elec    Co. 

Wall    Beda. 
Marshall  -  Stearns 

Co. 
Water       Company. 
Spring  Valley 

Water   Vv^orks. 

WTiltevraahlnK 
Brlckley,    P.    J. 
Relgle  &  JameLson 
Taylor,    L.    A. 

Waterpro«flng 
Coyle,   Jos.   A. 
window    Cleanlnie. 
American   Window 

Cleaning    Co. 
W^Indowa.     Patent. 
Simplex      Window 

Co. 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS   AND   DIRIDCTORS. 

President,    H.    Maundrell.  ?''°?°S,'*'   ^•'"•^^y- ^S-^-^^V  °-    Schenck. 

Vice-President,   B.   J.    Brandon.  Asa  t  Secretary,  W.  J    Carberry. 

Treasurer,   C.    W.    Wlthlngton.  Doorkeeper,    B.    R.    Wolcott. 
Secretary,    R.   J.   H.    Forbes. 


H.    J^aundrell 
E.   J.   Brandon 
C.    W.    Wlthlngton 
R.  J.  H.  Forbes 


DIRECTOR* 

H.   Jacks. 
E.   S.   Rainey. 
Alexander   Mennia 
W.  W.  Hayes. 

MEMBERS. 


Chas.  McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvray 


Archltectaral    Iron 
Work* 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Erode  Iron    Works 
Central   Iron   Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kell    Iron   Works 
Kortlck  -  Falls 

Mfff  Co. 
G.      G.      Structural 

Iron    Woikfi. 
Hlllard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 
.  Co. 
Michaels    A    Pfef- 

fer 
'*hoenlx    Iron  Wks 
lalaton  Iron  Wks 
Lorenz  Schaffer  & 

Co. 
tchrader  Trrt 

Works. 
St.      Francis     Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove    *     /Coun- 

dxy    Co. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Wlthlngton.   C.   W. 


Art  Olaaa. 

Ingerson  &  Glaser 
Co. 


Blackamith. 

Paul   Klelber 
Bond*. 

Costello,   J.  T. 

Aetna  Life  Ins.  Co 

Boole,  F.  W. 

Kmplre  State  Sur- 
ety Co. 

Fidelity  ft  Deposit 
Co.   of  Maryland 

Gaie,  M.    A. 

Guyett&Co.,    R.    G. 

Hlllman    A  Son.J.R 

Jones,    Edward   M. 

Lawton,   A.   F. 

Lloyd    A    Spengler 

MecMeans,    H.    V. 

Paclflc  Coast  Sas- 
ualty    Co. 

Perley,    A.   B. 

Smith,   Leo   J. 

Un\l*ed  States 
ftfetal  Broducts 
Co. 

Un,l/te«  States 
Fldallty  *  n  d 
OuAranty   Oo. 


Brick  ana  Pottery. 

Bay     Development 

Cal.  Brick  Co. 
Carey,    J.    E. 
Carnegie    Brick    & 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
McNear   Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remlllard  Bk.  Co 
Sacramento 

Trans.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 


Bnildlns    Material. 

California      Build- 
ing   Material 

City   Supply   Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

Howard  Co. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Pacinc    Bldg.    Ma- 
terial  Co. 

Paclflc  Refining   & 
Roofing    Co. 

Parrott    &    Co. 

Parafflne  Paint  Co 

Pratt    Building    & 
Material    Co. 

United   MaterlalCo 

Waterhouse  & 

Price  Co. 

Western  Bldrs' 

Supply    Co. 


Cement     Dealer* 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime  & 
Cement  Co. 

Holland.   J.   P. 

Maynard,  Jr.,  J.  L. 

Meyer,    A. 

Paclflc  Portland 
Cement  Co. 

Western  Building 
Materials    Co. 

^?tandard  Portland 
Ceme-nt  Co. 

Clay  Prodncta. 

Cal  Brick  Co. 
SUnautat,  Bdward 


Concrete. 

Chase,   Silas   A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Forbes,   R.   J.    H. 

Foster  &  Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,   C.   C.   W. 

Leonard,  J.  J. 

Lynch,  A. 

Pasqualettl,  J. 

Petersen,  H.  L. 

Sartorlo,    Charles 

Stanquist,    Victor 

Zimmerman,  L.  M. 
Concrete      Rein- 
forcement. 

Paclflc     Building 
Material  Co. 
Contractor*   A 
Bulldera. 

Allen,  Alex.   M. 

Anderson,   W.   W. 

Arthur,  L. 

Boring,    F.    H. 

Born  &  Son,  S.  A. 

Brady,  C.   A. 

Braunton  Bros. 

Buller,   Thos. 

Burdlck,    V/m.    A. 

Caldwell   &  Co. 

Cameron    &    Dlss- 
ton. 

Cavaneugh,    Thos. 
A. 

Chlsholm,     R.     A. 

Cobby,   J.   W. 

Coburn,  I.  W.,  Inc. 

Concannon,    W.    N. 

Conrad,   H. 

Creghlno     &     Son, 
Lewis 

Davis  &  Son,  T.  F. 

Dewar,  R.  &  Son. 

Elam,  Thos.  &  Son 

Elliott,    E.    W. 

Fahy,    R. 

Fischer,    Fred. 

Franz,  Val. 

Gillespie,   G.   G. 

Gallagher,     Frank. 

Gardlser,     Florent. 

Grelg,  Robt. 

Hansbrough    Bros 

Healey     -     Tlbblts 
Con   Co. 

Hlnson,  L.   A. 

Holm   &   Son. 

Howkins,   A. 

Ingerson,   C.    A. 

Jacks.   H. 

Jones,    Paul 

Jones.   W.    G. 

Kent,   S.   H. 

Knowles  &  Reich- 
ley. 

Lelter.     B.     T.     & 
Sons. 

Lynch,  M.  C 


Masow  &  Morrison 

Mathews   Con,    Co. 

Mathles,  H.   C. 

McBaln,  J. 

McKllllcan,  R  and 
Wm. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm  &  Al- 
lyn. 

Terrlll,   G.   C. 

Vaalna.  L.  N. 

Warwick.  H.  C- 

Whlte  Bros,  (car- 
nenters). 

Wilhelm,    A.    H. 

Corulce  W^orka. 

Amsler,   C.   S. 
Berger  Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conll'n,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&   Cornice   Wks. 

ContrnctInK 
Lather. 

Dennis,   J.    B. 
Hayden,    Fred 
Lynch.   Richard 

Curbing,      Granite. 

McLenegan,    S.    B. 

Damp   Proofera. 

Brlckley,    P.     J. 
Relgle   &    Jamison 

Door   Openers. 

RIschmuller    Geo. 

Klectrlcal. 

American  Elec- 
trical Engi- 
neering  Co. 

California  Electri- 
cal Works. 


Central  finectrlc 
Co. 

City   Electric   Co. 

De  Lew,   M.  A. 

Decker   ElectrlcCo 

Globe  Elec.   Co. 

Levy    Elec.    Co. 
Ellevatora. 

Otis    Elevator    Co. 

Van  Emon  Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doors. 

Norrls.    L.    A. 

U.   S.   Metal   Prod- 
ucts  Co. 
Floor  Sandlns 

Hardwood  In- 
terior  Co. 

Inlaid  Floor   Co. 

Pacrlflc    Floor 
Sanding   Co. 
GrIU    Work. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle  Co.,  A. 

Sartorlus  Co. 

Wlthlngton,  C.  W. 

Gen.      Contractors. 

Andrus,    R.    C. 

Brlgham,    H.    B. 

Brockhage,  Foley 
&  Green 

Caldwell   &  Co. 

Cereghlno  &  Son, 
Louis 

Currle  &  Currla 

Dempnlak    Bros. 

Parquharson,     D.  B 

Fluth.  J. 

Frasier   A   Fresler 

Cxraham,    D.    E. 

Griffith.     Wm. 

Hannah,    J.    D. 

■Mannah    &    Co.  J.S. 

Hayes,    W.   W. 

.Tackson,    A. 

Kuykendall,    J.    O. 

Malley,    Edward. 

Matthles,     HenTy 

Mulcahy,    James 

Peacock,    John 

Schnebly,  Host- 
trawser  &  Ped- 
grift 

Glass  and   Glazing 

Cal.  Plate  &  Win- 
dow  Gass   Co. 

Cohen,   I. 

Cobbledick-Klbby 
Glass  Co. 

Friedman     Bros. 

Fuller  &  Goepp 

Fuller,  W.  P.  & 
Co. 

Habenlcht    A 

Hewlett 

Holland,    J.    P. 

Schwarz  &  Gott- 
lelb    (Inc.) 

Grading:    &    Team- 
ing:. 

Dillon,    D. 

Eureka  Teaming 
Oo. 

Fay,   S.   J. 

McClure,    H.    N. 

Wilhelm,   A.   H. 

Wllkle  Co.,    A. 

Williams,   F.  A. 

Wright,    Chas. 

Monarch  Teaming 
Co. 

Sibley,    L.    B. 

McLenegan.    S.     B. 
Granite. 

Bradbury,    Thos. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 
I.    L. 

Hunt.  A.  T. 

Raymond  Granite 
Co. 

Hardware. 

IBaker  &  Hamilton 
Joost  Bros. 
Kruse,   J.   H. 
Lorenz,       6clhfFae>i< 

&   Co. 
Meyer,    A. 
Palace    Hdw     Co. 
Heat      and      Mxht. 
Paclflc       Gas      and 

Electric    Co. 

Heattngr    A    Tenti 
latlng. 

Burnham  Plumb- 
ing Jk  Haatlnv, 
Ino, 


Cronan,  Wm. 
Mangrum   4   Ottar 
Montague,    W.    W. 
A   Co. 

Honse     Morlns    A 
Raisins. 

Blume  Cont  »  Oo. 
Pearson,    E.    K. 
Sullivan.    D.    J.&T. 

Inlaid   Floora. 
Hardwood       Into- 

rlor  Co 
Inlaid    Floor    Co. 
Paclflc     Floor 

Sanding  Co. 

Iron  Warks. 

Lorenz,      fldhffaop 

A  Co. 
Michaels    A    Pfaf- 

fer 
Mana.Poh      Iron 

Works. 

Mill    Co. 
Pacific    Struc.  Iroa 

Works. 
Joist     Hancers     « 

Post  Caps. 
Kortlck  -  raiig 

Mfg  Co. 
LiUey   &  Thurstoa 

Co. 
Lorenz  Schaffer  A 

Oo. 
•Vestern    Bulldora* 

Supply    Co. 
Kavrneer    System 

Store    Fronts. 
Palls    Mfg.    Co. 
Lllley   &   Thurston 

Co. 
Light    and    Pavrer 

City   Electric   Co. 
Pac.    Gas    A    Blao- 

trlc   Co. 
t.lme.    Cement,  Kta 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

Cowell  Lime  A 
Cement    Co. 

Holland.   J.   P. 

Holmes  Lime  te 
Cement  Co. 

Lennon.    Jas.    F 

Nephl    Plaster   Co. 

Paclflc  Bldg.  Ma- 
terial  Co. 

Pac  Lime  A  Plas- 
ter   Co 

S.    F.   Lime  Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Co 

Western  Lima  A 
Cement    Co. 

T^amber. 

Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Hardy,  Jas.  H.,  Inc 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  I^umber 
Co. 

Heuptman  Lum- 
ber  Co. 

Hooper  ]  umber 
Co. 

Kruse,   J.   H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

National  Mill  A 
Lumber  Co. 

Olsen  Mahoney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tlernan  A  Bero- 
nlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&Co. 

Doe    Co.,    F.    P, 

Lumber  (Hard- 

wood.) 

Dleckmann    A    Co. 

Howard,    E.    A.    A 

Niehaus,    Ed.    F.    A 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Hiarron,       Rlckard 

*  MaCona. 
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Maauna    *  niUldera 

Alexander,    R. 

Allen.    C.    J. 

Anderson     &     Ral 
nev. 

Ar'ett,    A. 

Beck.    A. 

Brady.    M.    V. 

Brady,    O.    E.&Son 

Brandon,    E    J 

Brennan,    J.    E. 

Bri&ham,    H.    B. 

Butcher,    Thomas 

Butcher    &  Hadley 

Byron,    D.    J.  ASon 

Campbell     Bros. 

Carr.     T.    W. 

Drake,    Harry    E. 

Downey,    J. 

Farrell    &    Reed 

Fennell,    Jas. 

Gale.    M.    F.    &  Son 

Gllson,    J.    E. 

Harrison.    A. 

Hlbbins  &  Barker 

Hock.  Chas. 
Hoffman,  V. 
Hog-berg    &     Lud 

wig 
I..arsen,   H.   H. 
Lawson,    A.   "W. 
McGowan.    M. 
Miller.   J.    W. 
Murray     &     Mow 

bray. 
Mulcahy    Bros. 
Nagel.   W.   L. 
O'Connor,  J.  J. 
O'Rourke,    T.    F. 
Scott    Co. 
Ralney     &     Phhll- 

llps. 
Reed    &   White 
Rlngrose,     R.&Son 
Scott.    W.    S. 
Walker.    P.    J. 
Watson.    Sage 
Watson.    Sidney 
Whitney  &  Davles 
Wilson.    James    A. 
Wygant.    J.    H. 

MMrltle^. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

^rassl.    Peter.    Co. 

Runt,  Andrew  T. 
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Malno,   F.  L,.   A.  Co. 
Mii8to    *•    Sons.  Joa 
Keenan  Co. 
Vermont        Marble 
Co. 

Mantela.    TIlea 
Grotea. 
Glnsberg&Co.,  S. 
Holloway  E  x- 

panded  Metal 
Co. 
Klrwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless     ,\«encles 

Merchant    Bars 
Pacific   Coast  Steel 

Co. 
Metal     FurrlDR     A 

ratblnK. 
H  o  1 1  o  w  ay     Ex- 
panded   Mtl    Co. 
Lvnoh.    H.    T. 
I^vnch,    Richard 
National      Lathing 

end    Furring 
Northwestern    Ex- 
panded Metal 
Co. 

Metal  ^V!ndow 
Worka. 
nwan.  J.   E. 
U.   S.   Metal   Prod- 
ucts  Co. 
M*rtar. 
Atlas  Motar  Co. 

Moaalo. 
Amer.     Marble     & 

Mosaic    Co. 
Malno.    F.    L.  &  Co. 

Oflloe  Fixtarea. 
Bateman.    Wm. 
Forbes   &    Son. A.J. 
Fink    &    Schlndler 

Co. 
Simmen.    John 
Open    Hearth  Steel 
Pacific    Coast  Steel 
Co. 

Ornamental 
Plasterers 
Binner.    Theo. 
Larson,   O.  F. 
Woods,  J.  P. 

Painters. 
Daniels.    Gus   V. 
Donovan,   V    J. 


Fraser.   J.    P. 

Kuss,    P.    N. 
I..ewellyn.    J. 
Maundrell,    II. 
Sp.Trk,    J.    H.    . 
Neal.   I J  J 

Paint    Hurnrr 
Taint    (Damp    Re- 

sistin;?.) 
IMvan   Co.   J.    E. 
Paluta,     OIlM.     Kte. 
Bass     -     H  e  u  t  e  r 
Fuller  &  Co..  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Parafline    Paint  Co 
Whittier   -  Cohiirri 

rr> 
Patent      Chlmupys. 
Clawson    &   Co.,   L. 

E. 
Dunlevy    &    Gettle 
Dresser    -   McDon- 
nell  Co. 
Cal.    Pottery   Co. 
Pavlns  Brick. 
Cal  Brick   Co. 

Plaulnsr    MlUa. 
Anderson   Bros. 
Burnham     -    Stan- 
ford  Co. 
Ca..    Door   Co. 
Cal.   Mllline   Co. 
B  1  kl  n  g»  t  o  n       & 

Hucke 
Herring    Mlll(Inc) 
Kendall,  A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill       Jb 

Lumber    Co. 
Pacific   Mfg.   Co. 
Reinhart     Lumber 
&    Planing     Mill 
Co. 
RelUy,  P.  F. 
Santa     Clara     Mill 

■&  Lumber   Co. 
San     Matfco     Plan- 
ing  Mill. 
Searle    &   Hayman 


Plaalerera. 

Binner,    Theo. 

Bradley   &   ReJlly 

Carnck,    M.    H. 

Chalmers,  H.  A 
(Inc.) 

Clark,    D.   Ross. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell.    J.    E. 

Fay,    Johp 

Felt,    R.   D. 

Floodberg  &  ;vTc- 
Caffery. 

Fraser,    Simon 

Gregg   &    ClutH 

Gilmcur,    Wm.    Q. 

Jacobsen.    X. 

Kaiser,    Joe 

Knowles    A. 

Leaf,   A. 

Lyden   &   Bickel 

MacGruer     &     Co. 

Mennle,    .\lex. 

MeCleod,   J.   C. 

Morehouse,   C   C. 

O'Kane    &    Co..C.T. 

O'Sulllvan  &  Bow- 
ler. 

Smith,   James   F. 

PlaafeF     o»     PnrlM. 

Nephl    Plaster    Co. 

Plumblni;     A     Cin» 
FlttlnK. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel.  R,.   Jr.,   Co 

Gllley-Schmid    Co. 

Levy,   M. 

Looney.  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Turner  To.-  The 
Real  Estate. 

Williamson    Co.,H. 

Wlttman   -   Lyman 

Cross   &  Co. 

Urban  Realty 
Impt.    Co. 

Reinforcing    Bars. 

Pacific  Coast  Steel 
Co. 


RlKSera. 

Blume  Contract- 
ing  Co. 

Pioneer  Const.  Co. 
Cruah^d  tio«-»i.. 

Hea.ly-Tlbbitt3 

Constr.   Co. 
Holland.   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 

Uooflng     C<>nipoai- 
tlon. 

Artolith     Mfg.    Co. 
Bender,        J.        W. 

Roof   t.'o. 
Flbrestone      Roof- 
ing  Co. 
I.arkin    Asphalt    & 

Paving    Co. 
.M;i.unt'sia       .\sbes- 

to.s  Supply  Co. 
Malott    &  Peterson 
Johns    -    Manville 

Co.,    H.    W. 
Meuer    Bros.    Co. 
P.icific   Refining   i. 

Hoofing  Co. 
Parafflno    Paint  Co 
The      T  h  o  s.     H. 

Price    Co. 
Western     Asbestos 

Mag.    Co. 
Watson        Roofing 

Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     Jonn 

H-ealy-Tibbitts 
Constr.   Co. 

Holland,   J.    P. 

Sanitary   Flooring. 

Artolith     Mfg.    Co. 

Stone.    E.    B.    &   A. 
L.,    Co. 

Flbrestone      Roof- 
ing   Co. 

Sldevralk       l.lKhta. 

Jackson,    P.  H.&Co 

MoGuigan,    John 
Stair  Bnlldera. 

Bishop.    Wm.    T. 

Stewart,  J.  K. 

Roof   RepalrlDK   A 

Paint. 

Street    Work. 

Fay,    S.    J. 


Steel        Rollins 
Donra. 

Pacific     Building 
Material   Co. 

U.   S.    Metal    Prod- 
ucts   Co. 

De    Lano    &    Svjns. 

I.    L. 
Blanchanl.    W.    W. 
Hunt,    Andrew   T. 
McGilvrav        Store 

Co. 
Ravmond     Gr.initp 

Co. 
Stone     Qnnrrlea. 
Keystone    S.-^nd  (."o 
Ua\iiioti'i      <-;::it)it. 

Co 

StructarnI    Steel 

Pacific    Coast  Steel 
Co. 

TeafnlUK- 

Dillon.    D. 

Eureka       Teaming 
Co. 

Holland,   J.    P. 

McClure.    H.    N. 

Monaroli    Tcam'r 
Co. 

McLenegan.   S    I 
Terra   Cotta. 

Clark   <X:    Sons,   N. 

Gladding.    McBean 
&   Co. 

3  t  e  ig  e  r        Terra 
Cotta   Co. 
Tlllns- 

Artolith     Mfg.     Co. 
Ventilator". 

U.    S.    Metal   Prod- 
ucts  Co. 

Waterhouse    Jk 

Price    Co. 

WhlteviraMbera. 

Relgle    &    Jamison 
Brick  ley,    P.   J. 
Wire  Worka. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire      & 
Iron    Works. 
V^'ater  Co. 

Spring       Valley 
Water    Co. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project  Every  issue  of  the  Building  &  Engineering 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  copy  of  the  Building  &  Engineering  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


To  the  Building  and  Engineering  News 

560  Mission  Street,  San  Francisco 
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Subscription  Rates 

Payable  in  advance 


1  year    -   $3.00 

2  years    -    5.00 
5  years-    10.00 


Send  me  the  Building  and  Engineering  News  for  _ 
will  pay  you  as  per  X  mark  below  when  you  send  your  bill. 

Signed 


years  and  1 


Street  and  No. 

City_        

State 
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